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Jo  the  Sanate  and  ff&uae  of  Repr^entatvoes: 

I  inclose  herewith  the  annual  report  of  the  lathmian  Canal  Com- 
mission, the  annual  report  of  the  Fanama  Kailroad  Company,  and 
Ibe  Secretary  of  War's  letter  transmitting  the  same,  together  with 
certain  paiiorg. 

The  work  on  the  Isthmas  is  being  admirably  done,  and  great  prq^ 
rem  has  been  made,  eHpecielly  during  the  last  nine  monthn.  The 
plant  is  being  made  ready  and  the  organization  perfected.  The  iir^ 
work  to  be  done  was  the  work  of  sanitation,  the  necessary  preliminary 
to  the  work  of  actual  construction:  and  this  has  been  pushed  forward 
with  the  utmost  energy  and  means.  In  a  short  wnile  I  shall  lav 
before  you  the  recommendationu  of  the  Cornnnssion  and  of  the  boara 
of  consulting  engineers  as  to  the  proper  nlan  to  be  adopted  for  the  canal 
itself,  together  with  my  own  recoraniendations  thereon.  All  the  work 
so  far  has  been  done  not  only  with  the  utmost  expedition,  but  in  the 
most  careful  and  thorough  manner;  and  what  has  been  accomplished 
gives  U8  good  reason  to  believe  that  the  canal  will  be  dug  in  a  nhorter 
time  than  had  l>cen  anticipated  and  at  an  expenditure  within  the 
eestimated  amount. 

All  our  citizens  have  a  right  to  congratulate  themselves  upon  the 
high  standard  of  efficiency  and  integrity  which  has  been  nitherto 
maintained  by  the  representatives  of  the  Government  in  doing  this 
great  woi  k.  If  this  high  standard  of  efficiency  and  integrity  can  be 
maintained  in  the  future  at  the  same  level  which  it  has  now  reached, 
the  construction  of  the  Panama  Canal  will  be  one  of  the  feats  to  which 
the  people  of  this  Republic  will  look  back  with  the  highest  pride. 

From  time  to  time  various  publications  have  l)een  made,  and  from 
time  to  time  in  the  future  various  similar  publications  doubtless  will 
be  made,  purporting  to  give  an  account  of  ioblt>ery,  or  immorality,  or 
inefficiency,  or  misery  as  obtaining  on  the  Isthmus.  I  have  carefully 
examined  into  each  of  these  accusations  which  seemed  worthy  of 
attention.  In  every  instance  the  accusations  have  proved  tc  be  with- 
out foundation  in  any  shape  or  form.  They  spring  from  several 
sources.  Sometimes  they  take  the  shape  of  statement^'  by  irresponsi- 
ble investigators  of  a  sensational  habit  of  !rjind,  incapable  of  observing 
or  repeating  with  accuracy  what  they  see  and  desirous  of  obtaining 
notoriety  by  widespread  slander.  More  often  they  originate  with, 
or  are  given  currency  by,  individuals  with  a  personal  grievance. 

The  sensation  mongers,  both  those  who  stay  at  home  and  those  who 
visit  the  Isthmus,  may  ground  their  accusations  on  false  statements  by 
s6me  engineer,  who  having  applied  for  service  on  the  Commission 
and  been  refused  such  service,  now  endeavors  to  discredit  his  success- 
ful competitors,  or  by  some  lessee  or  owner  of  real  estate  who  has 
sought  action  or  inaction  by  the  Commission  to  increase  the  value  of 
his  lots,  and  is  bitter  because  tlie  Commission  can  not  be  used  for 
such  purposes;  or  on  the  tales  of  disappointed  bidders  for  con- 
tracts, or  of  officeholders  who  have  proved  incompetent  or  who 
have  been  suspected  of  corruption  and  dismissed,  or  who  have 
been  overcome  by  panic  and  mive  lied  from  the  Isthmus.    £very 
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specific  ehnrgo  relating  to  jobbery,  to  imnurality.  or  to  inefflcienoy, 
from  whatever  sourt^c  it  haH  come,  haH  been  iimmeaiatelv  iuventigfatedf 
and  in  no  t-'mgie  inHtance  have  the  statementit  of  these  seuHation 
mongefH  and  the  interested  coinplainHiitM  l>ehind  them  proved  true. 
The  only  dincredit  inhering  in  theHc  false  accuMations  is  to  those  who 
originate  and  u^ive  them  currency,  and  who,  to  the  extent  of  their 
almitieH,  thereby  hamper  and  oi>Htruct  the  completion  of  the  fi^reat 
worlc  in  which  both  the  honor  and  the  interest  of  America  are  so  deeply 
involved.  It  matters  not  whether  those  guilty  of  these  false  accusa- 
tions utter  them  in  mere  wanton  recklensness  and  folly  or  in  a  apirit 
f «f  sinister  malice  to  gratify  some  personal  or  political  grudge. 

Any  attempt  to  cut  down  the  salaries  of  the  officials  of  the  Isthmian 
Commission,  or  of  their  subordinates  who  are  doing  important  work, 
would  be  ruinous  from  the  standpoint  of  accomplishing  the  work 
effectively.  To  quote  the  words  of  one  of  the  b^t  observers  on  the 
Isthmus,  *' Demoi-alization  of  the  service  is  certain  if  the  reward  for 
successful  endeavor  is  a  reduction  of  pay."  We  are  undertaking  in 
Panama  a  gigantic  task— the  largest  piece  of  engineering  ever  done. 
The  employment  of  the  men  engaged  thereon  is  only  temporary,  and 
yet  it  will  reauire  the  hicfhest  order  of  ability  if  it  is  to  be  done 
economically,  nonestly,  ana  efficiently.  To  attempt  to  secure  men  to 
do  this  work  on  insufficient  salaries  would  amount  to  putting  a  pre- 
mium upon  inefficiency  and  corruption.  Men  fit  for  the  work  will 
not  undertake  it  unless  they  are  well  paid.  In  the  end  the  men  who 
do  undertake  it  will  be  left  to  seek  other  emplo  ant  with  as  their 
chief  reward  the  reputations  they  achieve.  TL  work  is  infinitely 
more  difficult  than  any  private  work,  both  because  of  the  peculiar 
conditions  of  the  tropical  land  in  which  it  is  laid  and  because  it  is 
impossible  to  free  them  from  the  peculiar  limitations  inseparably  oon- 
Lected  with  Government  employment;  while  it  is  unfortunately  true 
that  men  en^ged  on  public  work,  no  matter  how  devoted  and  disin- 
terested their  services,  must  expect  to  be  made  the  objects  of  misrep- 
resentation and  attack.  At  best,  therefore,  the  positions  are  not 
attractive  in  proportion  to  their  importance ;  and  among  the  men  fit 
to  do  the  tasK  only  those  with  a  genuine  sense  of  pubnc  spirit  and 
eager  to  do  the  great  work  for  the  work's  sake  can  ne  obtained,  and 
such  men  can  not  be  kept  if  they  are  to  be  treated  with  niggardliness 
and  parsimony,  in  addition  to  the  certainty  that  false  accusations  will 
continually  be  brought  against  them. 

1  repeat  that  the  work  on  the  Isthmus  has  been  done  and  is  being 
done  admirably.  The  organization  is  good.  The  mistakes  are 
extraordinarily  few,  and  these  few  have  been  of  practically  no  conse- 

Juence.  The  zeal,  intelligence,  and  efficient  public  service  of  the 
stlimian  Commission  and  its  suoordinates  have  been  noteworthy.  I 
court  the  fullest,  most  exhaustive,  and  most  searching  investigation  of 
any  act  of  theirs,  and  if  any  one  of  them  is  ever  shown  to  have  done 
wrong  his  punisoment  shall  be  exemplary.  But  I  ask  that  they  be 
decently  paid,  and  that  their  hands  be  upheld  as  long  as  they  act 
decently.  On  any  other  conditions  we  shall  pot  be  able  to  get  men  of 
the  rignt  type  to  do  the  work;  and  this  means  that  on  any  other  con- 
dition we  snail  insure,  if  not  failure,  at  least  delay,  scaDdal,  and  ineffi- 
ciMicy  in  the  task  of  digging  the  giant  canal. 

Thbodobb  BoossyELT. 
Tbb  WRm  HouflB,  January  8, 1906. 
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ISTHMIAN   CANAL  COMMISSION 

I'OK   nil'. 
YEAR   I'NDINCi   DF.Cr.MBrR    I,  I005» 


OrntB  OK  TiiK  iMiirMiAX  Canal  Commission, 

Sin;  'I'lx'  T-lhmiiin  (  niisil  ('oinini>>ioii  Ims  ilic  IwnKir  to  submit  its 
aiinital  tt-ixnt  fur  (he  year  ctnliii^  Doci'iiibi^^^  WO'), 


<c 
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^^■>0 1  N'TIU>^^J%HO  N 

Tilt'  prt'^cjit  Istliniiiiii  (^t>W  ('(>mnj^»"n»n  iissnnicd  ofTlro  on  A[m-11  3, 
!!)():».  'I  he  pnM'i'tliiijrl^iWini- i^ijtt-ivii<l«'iv.l  it>  hi-i  n-jKirt  on  Di-ft-m- 
hrr  1,  r.>0|.  TIk'  Ni>sl  r«'|»(irl  <«!  tin-  cliifr  t'li^niifi-r  wuh  iviuli'ivd  on 
Ft'luiliilT   1,  VM'.i. 

TIh'Iv  is  npin'iHJcd  li.'i-clo,  niMrkcil  Ivsliihits  ( ).  P,  and  (^>,  rc^poc- 
tivclv.  all  laws,  onlcrs,  and  n'r-oliitinn-;  prnimd<j:al('d  by  lln'  pivirdin 


it 


Coniiiiission  s>il»>c(|ii«'nt  to  tlu'  date  oi   its  la-t  report  and  up  to  the 
dato  on  wliich  the  prcsciit  (\iininission  n-^suiiicd  oirK'(». 

TIktc  is  also  ap|)(>nd(M|  licivio.  marked  "  K\hil)it  C,"  a  n'suni('\  pro- 
pared  by  the  present  ehiid'  eiij^inecr 


.f  t! 


le  colli 


lit  ions  in  the  dilTerent 


divisions  and  bureaus  in  liu'  departi.UMii  of  constructioii  and  en<^i- 
n<'erin^,  and  a  «reneral  outline  of  their  duties  and  the  work  perfornu'd 
by  them  durin^r  the  period  from  February  1,  11)05,  when  the  former 
eiiief  en^':ine(.-  made  his  last  report,  and  June  :'>0,  1005.  when  his  term 
of  office  expired,  he  having;  rendered  no  report  at  the  time  of  his 
separation  from  the  service. 

It  should  be  borne  in  mind,  in  justice  to  the  present  chief  enf,nnoer, 
that  he  was  called  upon  to  i)repare  a  report  t(j  cover  an  interre^nuim, 
in  the  making  of  which  report  ho  could  only  ^ive  the  views  extracted 
from  reports  and  records  on  file  in  his  ollico  and  from  subordinate 
officials. 
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9  BEPOBT  OF  THE  ISTHMIAN   OANAL  COMMISSION. 

ANNUAL  REPORT. 

^ho  Isthmian  Canal  Commission  as  at  present  constituted  was 
organized  and  is  acting  under  the  following  Executive  orders  of  the 
President  and  of  the  Secretary  of  War,  dated  April  1  and  April  8, 
1905,  rcspectivelj* : 

WAsnmoTOW,  D.  0.,  April  5, 1905. 

TLe  following  order  of  tha  Trosldent  of  the  United  States  of  April  1,  1906, 
the  letter  of  the  Secretary  of  War  nddres8e<l  to  the  President  under  date  of 
March  30,  1905,  the  ordt.-  of  the  Secretary  of  War  of  April  3,  1905,  and  the  reso- 
lution of  the  Coninlaslon  adopted  April  3,  1905,  in  pursuance  of  the  order  of  the 
President,  are  hereby  published  for  the  information  of  all  concerned. 

White  Housb, 
Washington,  D.  C,  April  1,  1905. 

The  practical  result  of  the  operations  of  the  Isthmian  Canal  Commission  ap- 
pointed and  acting  under  previous  executive  orders  has  not  been  satisfactory, 
and  requires  a  change  In  the  personnel  of  the  Commission  and  in  the  istructions 
for  Its  guidance. 

The  Commission  will  hold  quarterly  sessions  the  1st  of  January,  April,  July, 
and  October  of  each  year  ftt  tht  office  of  the  governor  on  the  Isthmus  of  Panama, 
and  will  continue  each  session  as  long  as  public  business  may  require.  FurtUjr 
notice  of  such  meetings  shall  not  be  necessary  to  their  regularity.  The  Com- 
mission may  hold  special  sessions  at  the  call  of  the  chairman.  Four  members 
shall  constitute  a  quorum,  mid  the  action  of  such  majority  shall  be  the  action 
of  the  Commission. 

The  Commission,  under  the  supervision  and  direction  of  the  Secretary  of  Wai, 
and  subject  to  the  approval  of  the  President,  is  charged  with  the  general  duty 
of  the  adoption  of  plans  for  the  construction  and  maintenance  of  the  canal 
and  with  the  execvitioi  ot  the  work  of  the  same;  with  the  purchase  and  delivery 
of  supplies,  machinery,  and  necessary  plant;  the  employment  of  the  necessary 
officers,  employees,  and  labov^rs,  and  with  the  fixing  of  their  salaries  and  wages; 
with  the  commercial  operation  ,  '  tbv,  Panama  Railroad  Company  and  its  steam- 
ship lines  as  common  carrJ^ra ;  »vfth  *!ue  utillzaf'^n  of  the  railroad  as  a  means 
of  constructing  the  canal ;  ith  the  makii  g  oC  contracts  for  construction  and 
excavation,  and  with  all  othT  matt^rt  lu  '  Vnt  end  necessary  to  the  building  of 
a  waterway  across  the  Isthmut  ri  Fenawtt.  ,  provided  by  the  act  of  Congress 
of  June  28, 1902.  ■_ 

For  convenience  ind  to  sf^'urti  *h  tn^^srrupted  course  of  the  work,  an 
executive  committer  v.2  not  less  tL  i  'rt  f*  ,r.-*8  of  the  Commlssios  shall  be 
appointed  by  the  Comjiiisslon  to  -ct  .  place  of  the  Commission  during  the 
intervals  between  the  meetings  of  the  Commission,  and  to  report  Its  doings  In 
full  to  the  Commission  at  the  next  eguiar  meeting.  A  minute  of  every  transac- 
tion of  the  executive  committee  shall  be  made,  and  one  copy  of  the  minutes  shall 
be  forwarded  to  the  Secretary  of  War  and  another  copy  transmitted  for  the 
consideration  of  the  Commlss'on  at  its  next  meeting.  Regular  meetings  of  the 
executive  committee  shall  be  held  at  the  otflce  of  the  governor  on  the  Isthmus  of 
Panama  at  10  o'clock  in  the  forenoon  on  each  Monday  and  Wednesday  of  every 
week,  and  further  notice  of  such  meetings  shall  not  be  neoes«iary  to  tbeir  legality. 
A  majority  of  their  number  shall  constitute  a  quorum  for  the  transaction  of 
business  at  snch  meetings.  The  action  of  such  majority  stiall  be  tbe  actton  of 
the  execative  committee. 
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For  convenleuce  of  executing  the  work  to  be  done  there  shall  be  constituted 
three  exe<'utlve  doimrtiiientg. 

(o)  The  head  of  the  QrHt  dcpnrtuient  shall  be  the  chairman  of  the  Commis- 
sion, who  shall  have  dirett  and  Inimedl'ite  charge  of — 

1.  The  fiscal  affuirs  of  the  CommiHHlon, 

2.  The  purchase  and  delivery  of  all  materials  anl  supplies. 
8.  The  accounts,  bookkee[)!iig,  and  audits. 

4.  The  commercial  operations  In  the  United  States  of  the  Panama  Railroad 
aid  steamship  lines. 

I).  lie  shall  have  charge  of  the  general  concerns  of  the  Commission,  subject  to 
the  supervision  and  direction  of  the  Secretary  of  War>  and  shall  perform  such 
other  duties  as  may  be  placed  upon  him  from  time  to  time  by  the  Secretary  of 
War. 

(6)  The  head  of  the  second  department  shall  be  the  governor  of  the  Zone, 
with  the  duties  and  powers  indicated  in  the  Executive  order  of  May  0,  1904, 
which  Includes,  in  general — 

1.  The  administration  and  enforcement  of  law  In  the  Zone.  • 

2.  All  matters  of  sanitation  within  the  Canal  Zone  and  also  In  the  cities  of 
Panama  and  Colon  and  the  harbor,  etc.,  so  far  as  authorized  by  the  treaty, 
the  Executive  orders  and  decrees  of  December  3,  1904,  between  the  United 
States  and  the  Ilei'Ubllc  of  Panama  relating  thereto. 

y.  The  custody  of  all  supplies  needed  lor  sanitary  purposes  and  such  construc- 
tion necessary  for  sanitary  purposes  as  may  be  usHigued  to  this  department  by 
the  Commission. 

4.  Such  other  duties  as  he  may  be  charged  with  from  time  to  time  by  the 
Secretary  of  War. 

5.  lie  shall  reside  on  the  Isthmus  and  devote  his  entire  time  to  the  service, 
except  when  granted  leave  of  absence  by  the  Secretary  of  War. 

(o)  The  head  of  t'ae  third  department  shall  be  the  chief  engineer.  lie  shall 
have  full  charge  on  the  Isthnms — 

1.  Of  all  the  actual  work  of  construction  carried  on  by  the  Commission  on 
the  Isthmus. 

2.  The  custody  of  nil  supplies  and  plant  of  the  Commission  upon  the  Isthmus. 

3.  The  practical  oi)eration  of  the  railroad  on  tho  Isthmus,  with  the  special 
view  to  its  utilization  in  canal  construction  work. 

4.  He  shall  reside  on  the  Isthmus  and  devote  his  entire  time  to  the  service, 
except  when  granted  have  of  absence  by  the  Secretary  of  W^ar. 

APPOINTMENT  OF  OFFICEBS. 


All  officers  and  employees  shall  be  appointed  and  their  salaries  shall  be  fixed 
by  the  head  of  the  dei)artment  In  which  they  are  engaged.  Their  appointment 
and  salary  shall  be  subject  to  the  appioval  either  of  the  Commission  or,  if  the 
Commission  la  not  In  session,  of  the  <jxecutive  committee.  The  employment  of 
lalwrers,  where  the  eoi  tract  of  employraent  Is  made  In  the  United  States  or 
outside  of  the  Isthmus,  shall  be  negotiated  and  concluded  by  the  chairman  of 
tiie  Commission,  subject  to  the  approval  of  the  executive  committee.  Wliere 
the  employment  of  laborers  Is  eflTected  upon  the  Isthmus,  it  shall  be  conducted 
under  the  supervision  of  the  chief  engineer,  subject  to  the  approval  of  the 
executive  committee. 

COmiBACTS. 

ContrE*?t8  for  the  purchase  of  supplies  or  for  construction  Involving  an  esti- 
mated expenditure  exceeding  $10,000  shall  only  be  made  after  due  public  adver- 
tiaement  in  newspapers  of  general  circulation,  and  shall  be  awarded  to  the 
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loweflt  reBponslble  bidder,  excont  In  case  of  emerKency,  when,  with  the  approval 
of  the  Seiretairy  of  War,  advertlHlng  may  be  dlHiionned  with.  In  the  muUliig  of 
contracts  for  Bupplles  or  conHtruetlon  Involving  an  estiiMUted  exptMidlture  of 
more  than  $1,000  or  less  than  $10,000  competitive  bids  should  be  secured  by 
invitation  or  advertlKeuient  whenever  practicable. 

Aa  soon  as  prncticable  after  the  date  of  this  order,  the  Isthmian  Canal  Com- 
mission, as  hereafter  constituted,  shall  hole'  a  session  In  the  city  of  WashliiKton 
for  the  general  purpose  of  reorganization  under  this  order,  and  for  the  special 
purpose  of  fixing  the  number  and  character  of  oflUers  jind  employees  to  serve 
In  the  city  of  Washington  In  the  work  of  the  Commission.  The  OommlHsion  is 
especially  charged  with  the  duty  of  maintaining  a  complete  system  of  accounts 
on  the  Isthnms,  which  shall  be  duplicated  in  Washington,  so  that  there  may 
always  be  In  Washington  tlie  proper  means  of  Informing  lo  President,  the 
Secretary  of  War,  and  the  Con-ress  of  the  amount  of  worlt  done,  the  cost  of 
the  same,  the  amount  of  money  available,  the  amount  of  money  expended,  and 
the  general  financial  condition  of  the  enterprise. 

BOABD  OF   CONSUITINQ    EN0INEER8. 

There  will  hereafter  be  appointed  by  the  Presidcui,  nine  civil  engineers  of  the 
highest  statidlng  having  experience  In  worlvs  of  canal  construction  and  hy- 
draulics to  constitute  a  board  of  consulting  engineers,  to  which  will  be  sul)mltted 
by  the  Isthmian  Canal  Commission  for  Its  consideration  and  advice  the  im- 
portant engineering  questions  arising  in  the  selection  of  the  best  plan  for  the 
construction  of  the  canal.  The  recommendation  of  the  board  of  consulting 
engineers  shall  be  considered  by  the  Isthmian  Canal  Connnisslon,  and,  with  tlie 
recommendations  of  the  Commission,  shall  finally  be  submitted  through  the 
Secretary  of  War  to  the  President  for  his  decision. 

BEP0BT8. 

The  executive  officers  of  the  Commission  shall  make  duplicate  reports  upon 
the  work  and  operation  of  their  respective  departments  to  the  Secretary  of 
War  and  the  Isthmian  Canal  Commission  from  time  to  time,  and  as  often  as 
may  be  re<iulred  by  the  Secretary  of  War  or  the  chairman  of  the  Commission. 

The  Secretary  of  War  will  make  to  the  President  a  report  at  least  annually 
and  as  often  as  he  may  deem  advisable  or  the  President  may  require. 

All  executive  orders  relating  to  the  subject  of  the  Panama  Canal,  except  so 
far  as  they  may  be  Inconsistent  with  the  present  order,  remain  In  force. 

Theodore  P.  Shouts  is  hereby  appointed  a  member  of  the  Isthmian  Canal 
Commission  and  its  chairman ;  Charles  E.  Magoon  is  hereby  appointed  a  member 
of  the  Commission  and  governor  of  the  Canal  Zone ;  the  apiwintment  as  governor 
shall  take  effect  upon  the  date  of  his  arrival  on  the  Isthmus,  and  the  resignation 
of  the  present  Incumbent  of  said  office  shall  thereui>on  take  effect;  John  F. 
Wallace  is  hereby  appointed  member  of  the  Commission  and  chief  engineer; 
Rear-Admiral  Mordecal  T.  Bndicott,  U.  S.  Navy;  Brig.  Gen.  Peter  C.  Halns, 
U.  S.  Army  (retired)  ;  Col.  Oswald  H.  Ernst,  Corps  of  Engineers,  U.  S.  Army, 
and  Benjamin  M.  Harrod  are  hereby  appointed  members  of  the  Isthmian  Canal 

Commission. 

Theodore  Roosevelt. 


By  direction  of  the  President,  and  In  accordance  with  his  order  of  April  I, 
1905,  each  of  the  seven  members  of  the  Isthmian  Canal  Commission  shall  be 
allowed  and  paid  a  salary  of  $7,500  per  annum  as  such  member.  In  addition 
to  t*^**  Beveral  salaries  as  members  of  the  Commission,  tlie  cbairman  of  tbe 


BEPOBT  OF  THE  ISTHMIAN   CANAL  COMMISSION. 


CoinmlflRlon  shnll  be  nllowed  nnd  pnid  a  salary  of  $22,500  per  annum ;  tlie  chief 
ePBlnwr  Hhall  be  allowed  and  paid  a  salary  of  $17,500  per  annum,  and  the 
governor  of  the  Zone  shall  be  allowed  and  paid  a  salary  of  $10,0(K),  and  each 
of  said  officers  shnll  l)e  allowed  the  use  of  a  furnished  dwelll'ij?  house  on  the 
Isthmus.  The  nionjbors  of  the  Commission  other  than  the  heads  of  the  above- 
named  departments  will  be  allowed  and  paid  their  actual  and  necessary  expenses 
while  In  attendance  at  the  rejcul  r  or  si»eclally  called  meetings  of  the  Conunls- 
slon  held  on  the  Istlmnis,  and  also  their  actual  traveling  expenses  to  and  from 
the  meotlngs  of  the  Conmilsslon  on  the  Isthnms  or  at  Washington,  as  the  case 
may  be;  and  the  throe  heads  of  the  departments  above  mentioned  shall  be 
allowed  and  paid  elr  expenses  of  travel  while  on  the  business  of  the  Com- 
mission. 

The  present  governor  of  the  Zone,  Maj.  Gen.  George  W.  Davis,  will  be 
allowed  and  paid  up  to  the  date  when  his  resignation  as  governor  becomes 
effective,  and  notwithstanding  his  resignation  as  a  member  of  the  Commission, 
com|)ensntion  at  the  same  rate  as  he  Is  now  receiving  as  a  member  of  the 
Commission  and  as  governor  of  the  Zone,  together  with  his  actual  and  neces- 
sary traveling  expenses  to  his  home  In  the  United  States. 

William  H.  Taft,  Secretary  of  War. 
April  3,  1905. 

CHANGES   IN   ORGANIZATION. 

Mr.  John  F.  Wallace,  a  member  of  the  Commission  and  of  the 
executive  committi'C,  tendered  his  resignation  on  Jime  23,  which  was 
siccepled,  and  the  vacancy  thus  created  on  the  Commission  and  the 
executive  committee  remains  unfilled.  With  the  approval  of  the 
President  and  the  Secretary  of  War,  the  Commission  secured  the 
services  of  Mr.  John  F.  Stevens  as  chief  engineer,  but  as  he  is  not  a 
member  of  the  Commission  or  of  the  executive  committee  the  direct 
jurisdiction  of  the  chairman  was  extended  over  the  department  of 
construction  and  engineering.  Mr.  Stevens  sailed  for  the  Isthmus 
on  July  20. 

The  Commission  at  a  meeting  on  the  dav  following  the  resignation 
of  Mr.  Wallace  directed  that  an  inspection  be  made  of  the  condition 
of  the  work  on  July  1,  by  General  Ilains  and  Major  Harrod  of  the 
engineering  committee,  and  if  possible  by  Colonel  Ernsi-^  also.  Gen- 
eral Ilains  and  Major  Ilarrod  went  at  once  to  the  Isthmus  and 
reported  on  July  17.  Colonel  Ernst  went  a  few  weeks  later  and 
reported  on  August  1.  These  reports  are  ap  ..ided  hereto,  marked 
"  Exhibit  D." 

Pursuant  to  instructions  contained  in  the  Executive  order  of  the 
President  dated  April  1,  the  Commission  immediately  reorganized 
the  Washington  office,  as  set  forth  in  the  order  of  the  chairman 
appended  hereto,  marked  Exhibit  E. 

Mr.  Joseph  Bucklin  Bishop  was  appointed  secretary  of  the  Com- 
mission September  7,  1905, 

The  quarters  occupied  by  the  Commission  in  the  Evening  Star 
Building  at  the  time  of  as,sumption  of  office  by  the  present  Commis- 
sion y:jre  inadequate,  both  as  to  size  and  arrangement.    The  office 
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was  therefore  removed  to  the  newly  constructed  firoproof  building 
opposite  the  War  Department,  which  was  sticurod  at  a  rental  of 
$1,000  per  month.  It  is  believed  that  the  increase  in  rc^ntal  entailed 
by  this  change  has  been  more  than  offset  by  the  increased  efficiency 
due  to  improved  office  facilities. 

The  department  of  government  and  sanitation  on  the  Isthmus  has 
been  completely  organized,  as  shown  by  the  report  of  the  head  of 
that  department,  Governor  Magoon,  hoioto  attached.     (Exhibit  A.) 

The  department  of  construction  and  engineering  on  the  Isthnnis 
has  been  organized  and  its  powers  and  duties  defined,  as  set  forth  in 
the  accompanying  Exhibit  F,  effective  September  1,  1905.  The  re- 
port of  Mr.  Stevens,  chief  engineer,  on  the  work  of  this  department 
since  he  became  it3  head,  is  appended.     (Exhibit  B.) 

PREPARATORY   WORK. 

The  members  of  the  Commission  decided,  during  their  first  trip  to 
the  Isthmus,  that  it  would  be  useless  to  hope  for  large  and  satisfac- 
tory results  in  canal  work,  either  in  quantity  of  excavation  or  in  cost, 
until  thorough  preparation  had  been  accomplished  in  several  direc- 
tions. The  Isthmus  must  be  made  healthy  by  thorough  sanitation, 
proper  qua:  ters  and  food  must  be  provided  for  employees,  and  ade- 
quate terminal  facilities  must  be  constructed  for  the  prompt  and 
economic  handling  of  supplies  and  material.  It  was  decided,  there- 
fore, to  stop  at  once  excavation  on  a  larg3  scale  until  tlie  preparatory 
work  was  done.  The  Commission  realized  Ihat  this  was  a  radical 
change  of  policy,  but  believed  that  it  v^ould  be  appro>^ed  when  a 
fiill  statement  should  be  made  of  existing  conditions  and  of  the  diffi- 
culties to  be  overcome  before  canal  construction  could  be  undertaken 
in  accordance  with  a  comprehensive  and  systematic  plan. 

HEALTH  AND   SANITATION. 

In  order  to  make  the  Isthmus  a  place  fit  to  live  in  and  to  work 
in  the  first  essential  was  its  thorough  sanitation.  I'he  organiza- 
tion of  the  hospital  and  sanitary  corps  and  the  work  upon  which  it 
is  engaged,  including  the  installation  of  sewerage  and  water  systems 
and  the  paving  of  the  streets  of  Panama  and  Colon,  are  completely 
and  fully  treated  by  Governor  Magoon  in  the  report  mentioned  above. 

Four  thousand  one  hundred  men  are  now  emi)loyed  in  the  sanitary 
undertaking,  and  so  effective  has  been  this  work  that  yellow  fever 
has  been  virtually  extirpated  from  the  Isthmus,  as  the  statistics  given 
in  the  following  table  will  show : 


Month. 

Cases. 

Deaths. 

Month. 

Caaee. 

Deaths. 

Avril 

9 
83 
62 
4S 

2 

8 

19 

IS 

An^st 

Sei)tomber 

27 

7 

4 

9 

fiiy  ..    . 

4 

JfltlA 

October 

2 

July        , 
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The  mortality  and  hospital  statistics  bear  witness  to  the  success  of 
the  work  of  the  health  department  durinj?  the  year.  Tise  coiistnnt 
ineffectiveness  from  all  diseases  .mong  die  laborers  scattered  along 
the  canal  has  at  no  tijne  been  as  high  as  30  per  1,000.  The  dyath  rate 
on  the  Isthmus  for  the  year  has  been  about  53.78  per  1,000,  but  among 
the  employees  of  the  Commission  the  rate  of  mortality  has  been  only 
24.30  per  1,000,  which  is  probably  as  low  as  might  be  reasonably 
expected  among  an  equal  number  of  men  engaged  in  similar  work  in 
any  climate. 

Comparisons  with  the  records  of  the  French  are  the  best  indication 
of  what  has  been  accomplished.  In  October,  1884,  when  the  l*'rench 
company  had  on  the  Isthmus  a  force  of  19,234,  it  lost  KU  men.  In 
October,  11)05,  the  Isthmian  Canal  Commission  and  the  Panama  Rail- 
road Company,  employing  19,085  men,  lost  only  55. 

The  largest  number  of  deaths  during  the  year  attributed  to  any  one 
disease  was  due  to  malarial  fever,  which  claimed  85  victims  in  the 
four  months  from  May  1  to  August  31^  1905.  During  the  samo 
period  there  were  54  deaths  from  consumption,  49  from  pneumonia, 
47  from  yellow  fever,  4G  from  dysentery,  and  57  from  diarrliea  and 
enteritis.     Deaths  from  any  one  other  cause  were  not  numerous. 

In  view  of  the  gratifying  conditions  shown  by  these  statistics  and 
the  complete  success  attending  the  efl'orts  of  the  health  department  to 
check  the  yellow-fever  epidv^mic  of  May  and  June  and  to  arrest  in  its 
early  stages  the  outbreak  of  bubonic  plague  at  La  Boca,  it  may  be 
safely  said  that  the  problem  of  sanitation  need  no  longer  be  consid- 
ered a  formidable  obstacle  to  the  construction  of  the  canal. 


fcARE   OF   EMPLOYEES. 

Other  essentials  of  scarcely  less  importance  than  the  thorough  sani- 
tation of  the  Isthmus  we/e  the  providing  of  suitable  habitations  for 
all  classes  of  employees  and  the  establishing  of  a  system  of  food  sup- 
ply which  would  afford  all  employees  opportunity  of  obtaining  whole- 
some food  at  reasonable  cost. 

The  Commission  inherited  from  the  French  company  2,175  build- 
ings, all  in  bad  condition.  Of  these,  22  were  destroyed.  During 
the  past  year  649  of  the  others  have  been  repaired,  58  new  build- 
ings have  been  erected,  and  67  more  are  in  course  of  construction. 
Two  new  hotels,  three  stories  high  and  containing  from  55  to  60 
rooris  each,  have  been  com2)leted,  and  authority  has  been  granted  f^r 
eight  others,  a  portion  of  which  are  under  construction  at  the  pres- 
ent time.  Work  is  in  progress  also  on  cottages  for  married  em- 
ployees, on  bachelor  quarters,  and  for  shops  and  storehouses.  In  this 
work  of  constniction  2,400  men  are  employed,  and  additional  carpen- 
ters and  other  building  trade  workers  are  being  sent  out  with  every 
steamer.    This  work  is  being  pressed  forward  with  the  utmost  vigor. 
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The  total  amount  cxpondod  has  Ih'vu  $1,0.^0,451.88,  of  which  $280,- 
487.38  waH  for  the  poriod  prior  to  April  3,  1005,  and  $752,1)04.50  for 
the  period  subse<pient  to  A|)ril  3,  11)05. 

The  question  of  f(K)d  supplias  was  the  most  serious  problem  that 
confronted  the  Commission.  If  the  men  could  not  he  fed  the  caiuil 
could  not  Im?  built.  Owin^  to  the  fact  that  the  nativas  never  look 
beyond  their  present  necessities,  no  surplus  fooil  supply  ever  accunui- 
lates.  This  normal  condition  of  no  surplus  was  greatly  intensified 
by  the  almost  total  failtire  of  the  cro|)s  for  the  fno  preceding  years, 
by  the  abandonmeut  by  agricultural  laborers  of  their  farms  back  in 
the  hills  for  work  on  the  caiuil,  where  they  received  higher  pay  for 
shorter  hours,  and  by  quarantine  against  the  port  of  I'aiuima  on  ac- 
count of  bulxmic  plage,  which  prevented  the  arrival  of  food  stuff 
from  neighboring  provinc<}s. 

The  Commission  was  thus  brought  face  to  face  willi  the  problem  of 
feeding  17,000  men  with  base  of  su[)|)lies  i'.OOO  miles  away. 

It  was  immediately  arranged  to  open  local  conunissary  stores  at 
e^  ?ry  important  labor  camp,  to  provide  nu'ss  houses,  and  to  furnish 
food,  both  cooked  and  uncooked,  to  all  employees  at  cost.  Orders 
were  sent  by  cable  to  have  the  Commission's  steamers  equipped  with 
refrigerating  plants,  arrangements  were  mado  for  the  erection  of  a 
temporary  cold-storage  plant  at  Colon,  and  ntfrigenitor  cars  wore 
purchased  for  inmiediate  shij)ment  to  the  Isthmus,  thus  establishing 
a  line  of  refrigeration  from  the  markets  of  (he  United  States  to  the 
commissary  stations  of  the  Istjnnus.  The  equij)ment  in  existing 
hotels  was  also  purchased  from  individual  lessees  and  their  manage- 
ment assumed  by  the  Commission.  The  net  result  of  these  efforts  is 
that  today  all  employees  are  given  opportunity  to  obtain  an  abundant 
supply  of  wholesome  food,  cooked  and  uncooked,  at  reasonable  prices. 
The  silver  men — that  is,  the  common  laborers — are  being  fed  for  30 
cents  per  day  and  the  gold  employees — that  is,  those  of  the  higher 
class — at  90  cents  per  day,  and  they  get  good  food  in  place  of  bad. 


RECREATION    FOR    KMI'I-OVEES. 

The  Commission  is  strongly  convinced  that  in  a  work  of  this  kind 
to  be  performed  in  an  environment  entirely  different  from  that  which 
ordinarily  prevails  in  the  community  from  which  the  American 
employee?' come,  the  Government  must  lend  its  support  to  the  creation 
of  a  substitute  for  the  salutary  restraints  of  home,  family  and  public 
opinion  of  the  community  from  which  its  em})loyees  are  freed.  To 
this  end  eight  buildings  belonging  to  the  Commission  have  been 
assigned  for  church  purposes,  and,  when  they  shall  have  been  com- 
pleted, schoolhouses  will  be  available  on  Sundays  for  the  holding  of 
religious  services. 
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Th«  Conimission  also  ndoptod  the  following  resolution  on  No/em- 
Ihjf  9,  100;> : 

IfCHolvrd,  Thnt  tliP  romnilnHlon  Ih  wlllltijf  to  furnish  houspw  to  ho  uml  for 
(liih  piif|MiH<'M.  provided  nijch  cIiiI.h  hIdiII  Ih-  opoii  tr  ail  bniiii  M<lo  Kold  oiii|»Ioj«k«« 
who  comply  with  roiiHoniihle  r^'iruliitlonH,  tln^  Hbe  of  house  to  dop«'nd  !u  each 
liiKtann}  u|Mjn  the  hI/,c  of  the  <lul.  farmed:  ProvitUd  further.  Tluif  the  nn'inhcrs 
Hhall  furidnh  and  nialntnin  llio  cluh  after  It  hIiiiII  have  been  formed:  I'mvidvd 
fiirtlicr,  That  the  reKiilatloiH  to  Koveni  tMi<-h  cluhs  nnd  the  neccHHlty  and  advlsa- 
hllify  of  the  erection  of  cluh  Iiouhcs  hIimII  he  tlrst  ap|. roved  t)y  the  Kovernoi  of 
(he  Cnnal  Zone  or  the  chief  eiiKlnwr  of  the  ConnnlHHlon :  And  provided  further, 
That  the  coHt  of  no  dub  hojiso  Hhall  excec  '  $7.r)(K). 

The  more  iir/j^eiit.wo.k  of  irnrnediately  crentin^  proper  facilities  for 
the  houHin|r  and  feeding  of  employees  has  prevented  the  Coniini.vsii  n 
from  carry inpr  out  in  its  entirety  its  plan  of  providing  for  Ihe  recrea- 
tion of  employees.  Jteading  rootns,  however,  have  been  established 
in  the  Commission  hotels  now  in  opiration,  and  this  plan  will  bo 
oontinned  with  the  holds  in  proctess  of  construction.  A  vessel  of 
the  Commission  is  utilized  for  free  excursions  for  employees,  when 
practicable,  to  the  island  of  Taboga,  in  the  Ray  of  Panama. 

The  coiulitions  of  employment  grant  free  quarters  for  the  families 
of  officers  and  emi)l()yets  of  the  Commission,  atid  tlieso  are  also  given 
a  reduced  rate  of  $20  for  transportation  between  New  York  and 
Colon.  It  is  believed  that  the  ultimate  residt  will  be  the  establish- 
ment of  social  conditions  on  the  Isthmus  which  will  tend  to  increase 
greatly  the  stability  and  pernumency  of  the  force,  and  thereby  enhance 
its  efllciency. 

PERSONNEL. 

The  force  employed  on  the  Isthmus  on  November  15,  1005,  was  as 
follows : 

In  November,  1904,  the  Commission's  employees  on  the  Isthmus 
numbered  ;},r>00.  In  November,  11)05,  they  numbered,  approximately, 
17,000.  Of  these,  11,1500  were  under  the  department  of  construction 
and  engineering,  2,000  under  the  bureau  of  miilcrial  and  supfdies, 
and  3,050  under  the  department  of  government  and  sanitation.  There 
were  in  the  local  auditor's  oilice  4(,'  men  and  in  the  office  of  the  dis- 
bursing officer  21. 

Of  the  17,000  employees  about  2,705  were  on  t'ae  gold  rolls  and 
14,250  on  the  silver  rolls. 

The  number  of  white  Americans  on  the  Isthmus  is  estimated  at 
1,500.  The  Pananui  Railroad  Company  employs  about  2,500  men, 
who  are  not  included  in  the  total  of  17,000. 


UNSKILLED    LABOR. 


The  question  of  labor  is  a  grave  and  perplexing  one.    A  sufficient 
supply  of  labor  can  be  securud  from  near-by  tropical  islands  and  coon- 
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triefl,  RO  Tjir  nn  niirulHTH  nro  coiicorncd.    Tha  question  of  quality  ih  a 
very  diflVrcnt  mutter.     Unleks  a  much  greater  ediciency  can  ite  de 
veloped  thtin  is  wcured  at  prcHunt  it  will  be  necesHary  to  look  else- 
whore  for  a  better  claH8. 

The  »»»-esent  wage  varies  from  80  cents  to  $1.01  per  day  in  j;jold. 
As  compared  with  the  best  common  labor  in  the  United  States,  ith 
cfli(uency  is  rated  at  from  25  to  33  per  cent.  Over  80  [)er  ceJit  of  the 
employees  of  the  canal  are  now  and  will  continue  to  be  alien  laborers. 
A  majority  of  the  other  20  per  cent  employed  will  bo  in  a  clerical, 
a  supervisory,  or  in  some  other  capacity  to  which  the  varij)us  labor 
laws  of  t\iii  United  States  are  ijot  applicable.  It  is  to  this  kind  of 
labor  we  are  compelhd  to  apply  the  eij^ht-hour  law-  that  is,  to 
aliens  who  know  nothing  of  the  law's  existence  until  they  arrive  on 
the  Isthmus.  Such  ai)plication  will  increas<i  the  labor  cost  of  canal 
construction  at  least  25  per  cent  and  will  add  many  millions  unnec- 
essarily to  the  total  expenditure. 

The  application  of  laws  f)assod  or  to  be  passed  by  Congress  for  the 
benefit  of  American  labor  at  home  to  labor  on  the  Isthmus  will  benefit 
a  very  snudl  number  of  American  laborers,  but  will  enormously  add 
to  the  cost  of  construction,  and  American  labor  at  homo  will  have  to 
pay  its  share  of  the  consetiuent  increase  in  taxation. 

In  the  opinion  of  the  Commission,  it  is  a  mistake  to  h  ndicap  tho 
construction  of  the  PaFinnui  Canal  with  any  laws  save  those  of  police 
and  sanitation.  The  Commission  strongly  reconmiends  that  labor 
on  the  Isthmiis  be  excluded  from  the  application  of  the  eight-hour 
law,  the  contract-labor  law,  the  Chinese-exclusion  act,  and  any  other 
law  passed  or  to  be  passed  by  Congress  for  the  benefit  of  American 
labor  at  home. 

EMPIX)YMENT   AND   TRANSPORTATION. 

Regulations  governing  the  employment'  and  transportation,  the 
granting  of  leaves  of  absence,  allowances,  and  other  conditions  of 
employment  of  all  ofllcers  and  employees  for  duty  on  the  Isthmus 
have  been  adopted,  and,  with  subsecpient  amendments,  are  now  appli- 
cable in  the  form  as  set  forth  in  Exhibit  G. 

On  November  15,  1904,  by  Executive  order  of  the  President,  all 
employments  on  the  Isthmus  of  Panama,  except  persons  employed 
merely  as  laborers  were  made  subject  to  civil-service  laws  and  rules. 

Appointments  to  the  indoor  office  positions,  such  as  clerk,  account- 
ant, and  stenographer,  and  to  the  positions  in  the  hospital  service 
such  as  interne,  physician,  and  nurse,  are  made  after  competitive 
examination  and  certification  by  the  Civil  Service  Commission.  Dif- 
ficulty was  experienced,  however,  after  the  present  Commission  as- 
siLBed  oflBice  in  securing  through  this  means  a  sufficient  number  of 
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properly  qunlifiod  men  for  the  outdoor  teclmicnl,  mQchanical,  build- 
iM^  trtult'H,  and  railroad  positionH. 

Hut  Willi  (lie  hoarty  coopcnition  of  tin'  Civil  Servico  ('ommisHion  a 
I 'Ian  lia.s  Iwon  mlopted  for  securing  the  larj^e  niinilwr  of  |M'rs<»nH  of 
I  his  character  desin-d.  .loint  representativoH  of  the  two  CommiiHsionH 
ire  char|jfcd  with  the  personal  examination  and  invehti^ution  of  the 
liuhits  and  cajjacity  of  those  to  Ik)  selected,  with  power  to  certify  their 
Illness.  IJy  reanon  of  the  ^reat  activity  prevailing  in  this  country 
III  hoth  railroad  and  hiiiidin^  construction  some  dilliculty  was  o.\|)e- 
iicnced  for  a  time  in  seciiriii*jf  a  sullicient  nunilK!r  of  prop«'rly  (piali- 
i\od  carix'nters,  pliimhcrs,  miu-liinistH,  lM)iler  makers,  tnick  foremen, 
;ind  Himiliir  employees.  J  uriherii'  >re,  fho  stuisational  stories  which 
were  published  throiijj^hoiit  the  country  s<;veral  month.s  ago  in  regard 
to  health  and  other  conditions  had  their  elh-ct,  but  as  nine-tenths  of 
the  men  who  have  accepted  emj)loyment  on  the  isthmus  with  the 
hon(\st  purpose  to  work  have,  through  iheir  corres| ondence  and  in 
other  ways,  proved  these  stories  to  be  unfounded,  this  obstacle  no 
longer  exists. 

From  Janunry  1  to  December  1,  1005,  2,725  i)ei*sons  were  appointi^d 
in  the  United  States  for  {iervice  on  the  Isthmus  of  I'aiuima  in  U)'\ 
ilill'erent  grades  of  positions,  and  of  tlse  abovt^  number  appointed  2,013 
persons  have  Ik  jn  transported  to  their  [)laceH  of  duty,  the  reuuiinder 
liiiving  failed  to  sail  after  selection  and  appointment.  Two  hundred 
;iiid  sixty-seven  members  of  families  ;ind  275  persons  returning  from 
leave  of  absence  have  ;ilso  been  fiu'uished  transportation  at  the  re- 
duced (ioven.ment  rate  during  (he  same  period  from  New  York  City 
over  the  Panama  Steamship  Company's  lines.  The  above  number 
does  not  include  the  returning  employees  and  members  of  families 
who  have  sailed  from  the  ports  of  New  Orleans  and  San  Francisco. 

During  the  past  summer  complete  data  relative  to  all  ollicers  and 
employees  has  been  secured,  and  a  complete  service  record-card  sys- 
tem has  been  established,  giving  the  oflicial  history  of  all  ollicers  and 
employees,  with  the  exception  of  laborers. 

With  this  information  as  a  basis  and  with  a  monthly  report  of 
changes  in  the  service,  an  accountability  is  now  rendered  to  the  Civil 
Service  Commission  relative  to  the  employees  of  the  Camil  Commis- 
sion as  required  by  the  rules  and  regulations. 

The  Civil  Service  Commission  has  cooperated  most  heartily  with 
the  Canal  Commission  in  the  adoption  of  rules  and  regulations,  con- 
sistent with  the  system  of  selection  on  merit,  for  the  control  of  the 
vast  army  of  employees  to  be  stationed  on  the  Istlmms. 
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ENfllNRrUlNO  WORK  OV  Tllf  VrAR. 


Whilo  this  pro[)nrat(»ry  work  hiin  l»t'<ii  m  pro^n'ss  v«»ry  littl«  liii 
bwn  «l<»n«  ill  tlu»  way  of  iictmil  fx<'«iviiti(>n.  KU»v«n  l«'»rn  nhovi'h 
have  Iw'ofi  at  dilTcrciit  t inn's  in  oiM-ration,  howpvor,  in  the  Ciilohrii  cut. 
which  is  tho  hir^nst  sinjj:lo  factor  in  the  construction  of  the  canal,  aixl 
anproxiniatcly  1,00().()()()  ciihic  yards  of  niati-rial  have  Ih'cmi  rcniovctj. 
By  this  work  two  things  arc  hrinjf?  acconipiishcd.  First,  th«  hivuln  of 
the  cut  uru  bciiifjf  put  in  projuT  condition  for  the  instalhition  of  the 
larf^cst  nun)lM>r  of  machines  v.hich  can  he  elFcctively  operated,  and 
Kecond,(hita  is  heiii^  pilhcrcd  which  will  he  useful  in  future  est inuites 
of  the  cost  of  ciirial  con>^tru<'li()ii. 

In  the  (.'ulelua  work  'J,<')()<)  rui'ii  are  now  employed.  Uailway  tracks 
and  yards  have  heen  huilt,  and  (hi'd^in^  has  heen  done  at  luith  ends 
of  the  camil  so  far  as  atlvisahle  until  th<^  (piestion  of  typo  of  camil  is 
decided.  It  should  ho  understood  that  uU  the  work  dono  is  appli- 
cable to  any  type  of  canal. 

At  the  Colon  end  of  the  canal  surveys  wore  made  with  a  view  to  the 
construction  of  an  outer  harbor,  a  direct  entrance  to  the  catuil,  an 
inner  harbor,  and  the  cor.iplclion  of  the  (latiin  diversion. 

Bids  were  invited  by  public  advertisement  for  wi«leninp  and  deep- 
ening the  ('olon  end  of  the  canal  with  a  view  to  its  immecliate  utiliza- 
tion for  the  reception  of  construction  materia',  but  as  the  bids  were 
deemed  hi^h  and  as  suflicicnt  time  had  not  been  fj^iven  to  bidders  to 
make  the  invcstipivions  nccc^ssiiry  they  were  rejected. 

Extensive  subsurface  investigations  were  carri(>d  on  to  determine 
tho  character  of  the  material  to  bo  excavated  in  makinjij  this  hnrbor. 
One  of  the  old  French  dredges  was  fitted  up  and  placiul  on  the  work 
of  deepening  the  entrance  to  Cristobal  Harbor.  I'his  dredge  has  a 
capacity  of  from  200  to  250  cubic  yards  per  hour.  The  material 
ex(!avate(l  is  towed  to  sea  in  barges. 

Examinations  were  made  at  (iatun  during  the  year  1004  to  deter- 
mine the  practicability  of  biiildifig  a  dam  across  the  Chagres  Valley 
in  that  vicinity.  Within  th(»  last  three  months  these  examinations 
and  surveys  have  been  extended  with  a  view  to  fiurnishing  additional 
data  to  the  board  of  consulting  engineers. 

Surveys  were  also  made  of  the  'I'iger  Hill  cut-off,  whereby  the 
length  of  the  canal  could  be  somewhat  shortened.  The  result  shows 
that  the  change  in  location  would  not  be  advantageous. 

At  Bohio,  where  the  Commission  of  1899-1901  had  recommended 
the  construction  of  a  dam,  additional  examinations  and  borings  were 
made  with  a  view  of  determining  the  full  depth  of  the  geological 
valley. 
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For  ft  Mn -level  c»rml,  the  coiiMtnidion  of  n  diun  ni  Ounilxm  to  im- 
I'Kiirid  tho  fn'hlu't  wat«TH  of  (ho  iipiHT  ('hii|j^n»s  is  «'^s«Miti;il  in  tuosi 
of  the,  pIiitiH  which  havo  h«'i»u  <'«iiisiil»'n'(|.  'I'hM  (vxaiiiintitiiuH  and 
IxiriiijjjM  madi'  by  the  l-'ri'iich  ((impaiiy  worn  MUj)|)l«'riifri(tH|  hy  oHhtm 
inori'  oxtonsivi!  \nu\vr  the  dinn-liou  of  t!i«  Cornrmssioii,  which  c-^tab- 
hsh  the  fact  that  a  (hiin  licrti  is  practicabh^.  In  coniicctitjfi  with  Ihcso 
oxainiiiatiorih  at  the  (hint  wito  (opo^iuphic  surveys  were  extciuh-d  <ivi»r 
the  valley  of  tho  upper  ('haj^rcs  to  determine  the  area  of  tin*  lake 
which  would  Iw  fr)rnied  by  the  datn  and  also  the  feasibility  of  dJA. 
I  liarging  the  siirpluH  waters  of  the  river  into  the  Atlantic  or  Pucilic 
<  )ct!un. 

At  the  Pncific  end  of  tlie  canal  work  wns  delayed  l)y  the  qinirantino 
I'  tablished  at  La  Hoca  apiinst  the  bubonic  phijtfue.  Surveys  lo  locate 
ihe  line  of  caiuil,  Houndin^H  in  the  harbor,  tidal  observations,  and 
borings  were  made. 

One  of  th(»  old  French  dredges  has  been  kept  at  work  cori'^tantly  in 
enlarging  and  nuiintaining  the  channel  leading  to  and  in  front  of  the 
>teol  pier,  where  a  heavy  shoaling  bus  taken  place  since  it  was 
I'Xv-avated. 

The  gaugings  of  (ho  Chngies  IJiver  have  been  contiinied  at  several 
points,  and  self-recording  rain  gauges  have  been  es(abli^heil.  Fluvio- 
!,'fiipii  s(ations  have  been  put  in  order  and  the  seismograph  has  been 
repaired  and  is  now  in  service. 

Borings  have  been  made  along  the  line  of  (he  canal  at  frequent 
intervals,  from  one  end  to  the  oIIht.  to  deleriuine  the  character  of 
the  nuiteriul  to  be  renu)ved  for  any  type  of  canal  tluil  nuiy  be  adopted. 

The  question  of  water  supj)ly  for  Panama,  Colon,  and  Ihe  camps 
along  the  line  of  the  canal  received  early  attention.  The  dam  across 
the  Kio  (Jrande  was  raised  so  as  to  create  a  reservoir  from  which  the 
city  of  Panama  derives  nn  ainjde  supply,  ^^^lter  was  turned  into 
the  pipe  lines  June  2(5.  Up  to  JSepteudx'r  JU)  more  tluui  half  of  the 
^uitire  work  of  laying  the  nuiins  and  making  house  connections  in  the 
city  of  Pamuiui  had  been  completed. 

For  supplying  Colon,  a  temporary  dam  was  built  across  Brazos 
Hrook,  creating  a  reservoir  to  serve  until  the  peruuinent  one  is  com- 
[)leted.  Reservoirs  and  distributing  systems  were  built  at  Ancon, 
La  Boca,  Culebra,  and  other  points  along  the  line  of  the  canal. 

The  sewerage  system  of  Panama  is  now  well  advanced,  nearly  two- 
thirds  of  the  total  amount  of  work  having  been  completed,  the  ma- 
terial for  the  remainder  lx»ing  on  the  ground. 

Considerable  work  has  also  been  done  on  the  roads  leading  into 
Panama,  and  although  no  actual  paving  has  yet  been  done  in  that 
city,  as  is  contemplated,  some  grading  has  been  done  and  prepara- 
tions made  to  receive  brick  and  other  material  which  are  arriving  on 
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the  fMthtmiH.  Tim  coHt  of  the  water  'supply  ttml  h«wf*rttft«  nyfitiimi  for 
tliu  t'iliuM  of  i'ttitiiitiii  mid  Colon  Hill,  tiiulcr  (lio  liiniiH  of  the  treaty, 
ulritiittlaly  U)  patU  buck  lu  iho  UiiiluU  iiiulm  by  (Im  ii4!|;ubltc  uf 
I'tiiiitiiiti. 

Thu  Work  in  tlio  Culi'brii  cut  whm  f;rii<lu»lly  (nx|mn<l(Ml,  until  in  June 
elovbn  Mtfuiu  k.'iovcU  wim'u  in  operation.     'I'lie  nitttciiiil,  uh  ^hown  by 
act  mil  work  prrfotiiuMi  und  by  nuini'roiiH  iMiriii^s  iind  d'.-it  pifH,  in  of 
n  Uiixod  i'liiinirlcr,  vnryinjf  in  d«'j;nM<H  of  hardne^x  from  that  of  ordi 
nury  iMirlh  to  liani  (rap  rock,  irregMJariy  dis(>os<>d,  IxU  tioarly  uli  ot 
it  r(M|iiirinf;  blustii,^  (o  bu  oconomically   liaiidUMl.     'i'liin  work   wii 
undertaken  chielly  to  determine  by  actual  <xp«'nment  the  co-^t  of  «x 
cuvation,  but  iiutsmucb  an  the  railroad  tracks  were  laid  in  a  teniporary 
manner,  the  old  Fren'-li  cars  were  of  insidlicient  (!npa:Mty,  the  dmnp 
not  well  jsi'lected,  and  the  housing  and  feeding'  of  employwH  mo  uoMal 
isfactory  an  to  cnuMe  much  sickness,  the  exj)eriment  can  not  Uj  re 
garded  aH  a  HUC(4»as.     The  cont  of  removing  this  material  varied  in 
dilFereiit  months  from  4.'J  cents  to  $l.r>M  per  cubic  ycrd. 

'I'be  data  now  collect<>d  on  the  I'aniima  Isthmus  have  little  or  noth 
mjf  in  that  line  to  b«  desired  in  studies  having  for  their  (»bj«ct  the 
determination  of  the  type  of  camil.     Few  en^nneern;^^  works   (pos 
sibly  none)   have  ever  been  undertaken  with  nu»re  complete  physical 
data  available. 

The  act  approved  June  28,  I*.K)J,  pledp'(l  for  th(»  construction  of 
the  canal  $li:»,()(K).()()(),  of  which  it  appropriated  $l(),0()(M)(M),  this 
total  bcinj;  pnicticnlly  the  estinuite<|  <'<)st  of  the  project  submitted  by 
the  Isthmian  Canal  Commission  of  ISiM.h  15)01.  Tluit  appropriation 
waH  made  under  coiulitions  and  circumstances  almost  identical  to 
those  that  ar<'  followed  for  harbor  and  river  works,  and  leaves  no 
doidit  that  the  project  adopted  by  Congress  was  the  one  submitted 
by  that  Commission,  and  all  constnuti<ni  ork  done  thus  far  has 
been  under  and  in  accordance  with  that  pro]  -ct. 

The  Commission  appointed  in  Mai'ch,  11)01.  had  under  considera- 
tion it  the  time  it  was  disbanded,  in  March,  l!)Or>.  a  project  for  a  s<»a- 
level  canal.  As  u  sea-level  cannl,  ho>vever,  could  not  be  built  for  the 
amount  authorized  by  law,  and  inasmuch  as  there  seemed  to  be  a 
difference  of  opinion  amoni;^  engineers  as  to  the  best  type  of  canal, 
the  President,  by  Executive  order,  ordered  a  board  of  consulting' 
engineers  to  c(mvene  in  the  city  of  Washinjjfton  for  the  pnrpos<>  of 
considering  the  typo  of  canal  to  be  constructed  through  the  Isthmus 
of  Panama. 

The  Isthmian  Canal  Commission  by  that  order  was  directed  to 
have  all  proposed  plans  in  detailed  form,  with  maps  and  surveys 
and  other  documents  sufficient  to  enable  the  consulting  engineers 
to  decide  the  questions  presented  to  them.    This  was  done,  and  the 
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>M.«ril  mi't  on  th«  InI  of  S««p(«nilM»r,  ymiv4  (h«  iHlhinim  during  Oto* 
Imt,  ttiid  liuH  [»'vi\  gwiuif  tlio  m»l>j»<<»t  ciirofiil  Mialy  hihcw.  It  in  vx- 
ImhIihI  thut  ll..«  rwitort  of  tiuN  Ixnirtl  will  b«  iimUi!  to  thi)  CoumuMiiun 
III  II  Nhort  tirntb 

'I'Ih«  work  on  thi»  ('iil««l>rft  (Mit  wuh  un(l»'itiik««n  wilh  tlip  'u\vu  (hnt 
lrl»«  (•xciivtition  iloiiH  vv  >iihl  Im  ii*«'fiil  in  any  pUn  or  any  ty|Hi  of 
ciiiiiil  Ihiit  niif^lit  Ik!  adtjptiul.  'Hiim  im  (»uly  true  to  a  liiiiit«Ml  orient. 
No  HyHtoniiilic  ortfiinization  for  attnckiii^c  tliiM  cut  nin  Im«  <«ir«tl«Ml 
until  it  in  known  how  much  nintoritii  in  to  Im^  r«*nioviH|  iind  thi>  depth 
(o  whirh  till'  rut  i^  to  Ih<  oxciiviiti'd.  If  12(>.<)<M),()(K)  riihii-  yurtlH  iire 
(o  ho  rt'iiiovcd  il  iniiMt  ln'  uf(ii(k«Ml  in  an  I'litiirly  diir«'n'iii  inaiinor 
from  what  it  wouhl  he  if  only  40.(M)().()<)()  or  M),()(K),(MK)  cuhio  yanh 
w«ri^  to  Im»  ri"nov<'<l.  If  tho  M«»a  h'vol  typ«<  Im«  ad«>|»l«>d  ahotit  oru»- 
ci^dith  of  (ho  total  in  that  cut  will  Ik»  rock  under  watiT,  wIichmis  in 
flic  ciiKc  of  a  .ock  level  canal  with  a  Miimmit  not  lc^^  than  «'»()  fwt 
ahovc  tide  there  will  Im<  none.  It  is  therefore  of  the  utmost  impor- 
tarn'e  that  the  type  of  canal  Im»  decided  U{)oii  with  the  least  possihio 
delay. 

For  further  details,  attention  is  invited  to  tho  report  of  Chief 
Kn^ineer  John  K.  Steveim.     fKxhihit  IJ.J 

MATK.IIIAIH    AND   HUri'lIKfl. 


All  purchases  and  contnicts  on  hehiilr'  of  the  Commission  are  ninds 
in  accordance  with  instructions  contained  in  the  Executive  order  of 
April  1,  15)0r»,  reorganizing  the  Commission. 

Ke^iilations  have  Ihhmi  adopted  ^overnin^  tl;"i  pnrchase,  delivery, 
and  issiiinfr  of  and  accounting  for  materials  and  :iupplieH.  [Kx- 
hihit  H.] 

The  /general  purchasing  oftlror  is  located  at  Washinpton,  with  as- 
sistant purchasin«j:  and  shij)piiig  agents  at  New  York,  New  Orleans, 
Taconia,  and  San  Francis<;o. 

On  August  I  the  jurisdiction  of  (he  general  purchasing  officer  waH 
extended  over  the  division  of  materials  and  supplies  on  (he  Isthmus, 
thereby  centralizing  all  work  rela(ing  to  the  piirchas(»,  shipment,  and 
issue  for  consumj)tion  of  all  articles  entering  into  the  construction 
of  the  canal  and  the  necessary  collateral  work. 

It  is  the  fixed  practice  to  call  for  bids  on  the  basis  of  the  price  cov 
ering  delivery  on  the  Isthmus,  which  gives  each  section  of  the  country 
equal  opportunity  for  bidding  on  the  supplies,  so  that  the  manufac- 
turers, railroads,  and  steamship  lines  in  each  section  of  the  country 
and  through  each  port  may  figure  on  the  business  on  a  combination 
of  prices  and  rates.  The  only  departures  that  have  been  made  from 
this  policy  wore  in  cases  where  materials  were  wanted  in  an  einer- 
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goncy  and  where  delivery  wns  called  for  by  a  certain  time,  making  it 
necessary  to  ship  via  tiie  most  direct  and  expeditions  route. 

In  order  to  protect  the  (loverninent  from  the  cliarge  of  making 
low  rates  by  its  own  steamship  line  (whicli  vvoidd  have  resulted  in 
nil  ports  insisting  that  if  the  Government  made  rates  from  New 
York  less  than  would  bo  profitable  to  private  enterprises  it  wouid 
only  be  fair  that  it  should  establish  similar  servic^3  from  their  ports) 
the  rail  connections  of  the  steamship  line  at  New  York  and  the 
initial  lines  were  given  the  rate-nnaking  power  on  percentage 
divisions,  w^th  the  result  tluit  the  seller  in  each  territory  can  arrange 
for  his  through  rate  with  the  origifiating  rail  line. 

Furthermore,  if  competition  lK!tween  the  roads  leading  to  New- 
York  and  the  Mississippi  Valley  roads  leading  to  the  (iuif  ports 
should  r  suit  in  extreuicly  low  rates,  the  Government  would  gain 
more  through  the  reduced  price  of  delivery  of  materials  on  the 
Isthmus  than  it  would  lose  by  reason  of  the  low  rate  on  its  steamship 
line. 

An  arrangement  has  been  made  with  the  Office  of  the  Surgeon- 
General,  United  States  Army,  whereby  all  requisitions  from  the  Isth- 
mus for  drugs,  chemicals,  and  similar  supplies  for  the  hospital  and 
sanitary  department  are  filled  through  the  nicdical  supply  depot  of 
tlie  Arm.y  situated  in  New  York.  This  depot  carries  a  reserve  stock 
of  supplies  of  this  character  already  tested,  in  some  instances  suffi- 
cient to  fill  immediately  the  urgent  requisitions  from  the  Isthmus. 

This  har^  reduced  to  the  minimum  the  time  of  deliverv,  and  the 
thanks  of  the  Commission  are  due  and  are  hereby  extended  to  the 
Medical  Department  of  the  Army  fo'^  its  hearty  cooperation.  In 
some  ins^^ances  requisitions  for  mejioai  supplies  have  been  filled  and 
shipped  from  New  York  within  twenty  four  hours  after  their  receipt. 

Various  other  branches  of  the  Government  have  also  cooperated  in 
a  very  satisfactory  manner  with  the  Commission  in  the  purchase, 
testing,  and  inspection  of  scientific  or  special  equipmeiit  relating  to 
their  particular  work. 

A  form  of  proposal  containing  general  instructions  to  bidders  and 
giving  greater  detail  with  reference  to  the  method  of  making  pro- 
posals is  hereby  appended,  marked  "  Exhibit  I." 

PURCHASES  FOR  PLANT  AND  PRELIMINARY  WORK. 


TVhilp.  this  necessary  work  of  sanitating  the  Isthmus  and  provid- 
ing for  the  health  and  welfare  of  the  employees  was  in  progress,  the 
task  of  purchasing,  forwarding,  and  distributing  the  enormous  quan- 
tity of  material  and  supplies  of  all  kinds  was  receiving  constant  and 
most  careful  attention.    The  purchases  included  not  only  the  items 
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entering  into  the  pormanont  plant  but  also  ihu^  reqi  red  for  the  pre- 
liMunury  work.  Tlie  appmxini.ite  total  cost  of  t!»ose  purchases  wis 
al>out  $!),000,000,  and  a  list  of  the  more  iinimihint  of  thoiii  'ia 
appended: 


(H'enn  flfenmsblps 

Stwiin  shovels 

liiX'omotlvtis 

FUit  curs 

Dump  cars 

Hiipid  uiiloadf^rs 

Uuloudlinf  plows 

Karth  spreaders 

l>lp})er  dredges 

Steel  barKes 

Stone-crushing  plants 

Steel   rails,   and   uet-ess.ny 
fasteulugs    for    suiue, 

tons    

Switch  stands 

SiiHt  switches 

HIgId  frogs 

Cross-tlos lof).  (KK) 

Pieces  of  piling 12.  (H)0 

Lumber    fe.et__  35.0(M).0(K) 

i'aving   brick ___ 7,  (X)0.  000 

lUiilding  brick 3,r)(M).()(M» 

Itooflug  tlle_..8quare  feat—        500,  000 


2 

(tl 

120 

1,  .'{00 

324 

12 

22 

13 

2 

11 

2 


6,000 
200 
200 
200 


<^^'"<^iit —-barrel.. 

Doors  and   sash 

Sewer  pi|)o,  and  necessary 
fittings    ..feet- 
Iron    pipe,    and    necessary 

tnUna  -. tons__ 

Wire  screening  ..scj.  yds__ 
Corrugjited  -  iron       roodng, 

square  feet 

Steel  water  tanivs  and  tow- 
ers  

StMndi)l})eH    

Alr-couiitressliig  machines. 

Cranes  

liock  drills 

Tortable  deep  (Irlllinjj   ma- 

cliines , 

Hoisting  engines 

niasting  i)owdcr__p()nn(l8__ 

Dynamite   do 

Dunijt    wagons    and    other 

vehicles   

Mules 


8C.000 
30,000 

100,000 

H.  RfX) 
137,000 

603,000 

8 

U 

14 

8 

152 

80 

12 

G4»{.  (KK) 
017,500 

135 
280 


It  was  found  to  be  inexpedient  for  many  reasons,  economic  and 
other,  to  take  an  inventory  of  equipment,  macliinory,  and  supplies 
acquired  from  the  New  Panama  Canal  Company  a  large  part  of 
which  IS  of  no  value.  It  was  tiicivfore  ordered  that  a  record  be  kept 
of  only  such  equipment,  machinery,  and  supplies  as  may  be  used  in  the 
construction  of  the  canal,  the  value  of  such  usable  supplies  to  be 
placed  at  50  per  c^nt  of  the  cost  of  new  material  of  the  same  quality 
except  that  scrap  metal  should  be  tak(Mi  up  as  used  at  current  prices  of 
scrap  metal,  less  cost  of  preparing  it  for  use. 

PURCHASE  OF  SHIPS. 

In  order  to  provide  facilities  to  meet  its  increased  freight  and 
passenger  movement  and  in  order  to  replace  steamers  operatcnl  under 
expensive  charter,  the  Commission  purchased  the  two  American 
steamers  Mexico  and  Uavana  from  the  Ward  Line,  at  $050,000  ea^h 
which  is  less  than  the  original  cost  of  the  vessels.  Their  deteriora- 
tion, if  any,  has  been  more  than  offset  by  the  increased  cost  of 
material  entering  into  the  construction  of  vessels  since  these  were 
built.  They  are  of  5,500  tons  burden  and  capable  of  sustaining  a 
speed  of  16  knots,  accommodating  100  iirst-class  and  50  second-class 
S.  Doc  127,  50-1 2 
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passenprers,  and  as  they  were  built  for  the  tropical  trade  they  are 
especially  adipted  to  the  Panama  Railroad's  requirements.  The 
vessels  were  subsequently  chartered  to  the  Panama  Kailroad  Com- 
pany, the  Commission  to  receive  as  ii  consideration  a  sum  equal  to 
interest  at  the  rate  of  4  per  cent  per  annum  on  the  cost  of  the  vessels, 
and  an  additional  sum  equal  to  4  per  cent  of  said  cost  to  cover  loss 
from  deterioration,  the  Panama  Kailroad  to  insure  the  vessels  in 
favor  of  the  Commission  for  the  cost  prices 

Full  details  relating  to  the  purchase  and  charter  of  these  vessels 
are  set  forth  in  the  report  of  the  proceedings  of  both  the  Commission 
and  the  railroad. 

TPJ.EGRAPH  AND  CA^LB  COMMUNICATIONS. 

An  arrangement  has  been  entered  into  between  the  Canal  Commis- 
sion and  the  Central  and  South  American  Telegraph  Company 
whereby  the  latter  is  to  transmit  all  cable  messages  at  the  cost  of  25 
cents  per  word  between  Galveston  and  the  Istlimus  of  Panama,  the 
former  price  having  been  65  cents  per  word. 

Cable  codes  suitable  to  the  needs  of  the  work  have  been  adopted 
for   tlM»  condensation    of   messages   between   Washington    and   the 

Isthmus. 

A  telephone  system  connecting  all  parts  of  the  worh  on  the  Isthmus 
has  been  authorized,  and  its  conctruction  is  under  way. 


THE  PANAMA   RAILROAD. 

The  entire  stock  of  the  Panama  Railroad  and  Steamship  Line  is 
now  owned  by  the  United  States  Government,  except  one  share  each, 
which  it  has  transferred  to  t^e  director^  to  enable  them  to  qualify 
under  the  articles  of  incorporation.  But  while  the  stock  is  owned  by 
tlie  Government  the  bonds  are  largely  in  the  hands  of  the  public. 

The  road  does  a  commercial  business  and  is  at  the  same  time  an 
essential  instrument  to  be  used  in  the  <;onstruction  of  the  canal.  The 
report  of  its  operations  in  detail  properly  constitutes  a  part  of  the 
report  of  the  president  of  that  road,  and  not  of  the  Commission.  The 
interests  of  the  canal  and  of  the  railroad  are  so  closely  allied,  however, 
and  their  physical  connection  so  interwoven  that  any  comment  on  the 
one  necessarily  involves  the  other.  Furthermore,  the  officials  of  the 
Canal  Commission  are  in  many  instances  officials  of  the  Panama 

Railroad.  -    -i-  .      * 

The  enlargement  and  improvement  of  the  facilities  for  receiving 
and  distribi'ting  the  immense  quantities  of  materials  and  supplies 
which  will  enter  into  the  construction  of  the  canal  as  well  as  into  the 
preliminary  work  incident  thereto  hav«  been  among  the  important 
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tasks  falling  upon  the  present  Commission.  The  railroad  as  acquired 
from  the  French  had  been  neglected  and  its  equipment  allowed  to 
Ixjcome  obsolete.  Its  personnel  had  not  iyeen  educated  on  modern 
lines,  and  thero  was  an  entire  absence  of  mechanical  appliances  to 
assist  in  receiving  or  distributing  cargoes.  Aside  from  the  necessary 
transportation  of  materials  and  supplies  and  of  officials  and  employ- 
ees, the  problem  of  the  Culebra  cut,  the  largest  factor  which  will 
enter  into  the  construction  of  the  canal  without  regard  to  its  type, 
is  one  of  transportation  pure  and  simple.  The  excavated  matter  can 
be  loaded  with  reasonable  promptness,  but  the  hauling  and  disposi- 
tion of  it  constitutes  a  task  of  the  first  magnitude. 

To  meet  those  conditions  it  was  necessary,  therefore,  to  begin  at 
once  the  construction  of  new  wharves  equipped  with  modern  medum- 
ical  appliances;  of  large  terminal  yards  at  both  ends  of  the  road; 
of  extensive  wnrehouses;  of  suitable  machine  shops,  and  of  a  modern 
coal-hoisting  plant,  which  will  reduce  the  cost  of  handling  coal  from 
ship  to  engines  from  $1.30  to  about  12  cents  per  ton.  New  and  more 
powerful  locomotives,  larger  cars  for  both  passenger  and  freight 
services,  and  heavier  steel  rails  for  relaying  the  road  have  been  pur- 
chased, and  the  bridges  have  been  strengthened  to  enable  them  to 
carry  the  heavier  equipment.  The  personnel  of  the  road  has  been 
reorganized,  putting  into  the  higher  positions  experienced,  aggres- 
sive, up-to-date  men,  with  the  result  that  with  the  old  equipment  and 
facilities  they  cleared  up  during  tiie  month  of  October  an  accumula- 
tion of  over  12,000  ton^  of  connnercial  freight,  and  since  that  time 
conditions  have  been  nornuil.  With  the  advent  of  increased  lock 
facilities,  terminal  yards  now  nearly  complete,  and  new  powei  and 
equipment  now  arriving,  the  road  will  be  in  a  position  to  handle  effi- 
ciently and  economically  a  vastly  larger  volume  of  business  than 
heretofore. 

The  reconstruction  of  old  tracks  and  the  laying  of  new  ones 
properly  built,  all  looking  to  as  complete  a  system  as  possible  to 
handle  the  transportation  of  the  immense  amount  of  material  cer- 
tain to  l3e  excavated  under  any  plan  of  canal,  has  been  energetically 
pushed,  and  the  entire  available  force,  since  the  15th  of  August,  has 
been  engaged  in  this  preparatory  work. 

The  transportation  of  materials  and  supplies  entering  into  the 
construction  of  the  canal,  and  especially  the  disposal  of  excavated 
material  from  the  Culebru  cut,  will  require  that  the  Panama  Rail- 
road be  double  tracked  in  wlxvle  or  in  part.  As  this  enlargement  of 
capacity  is  made  necessary  by  canal  construction  it  was  decided 
that  the  expense  incident  thereto  should  b*^  borne  by  the  Commission, 
pa'd  by  it  from  the  appropriation  for  the  construction  of  the  canal 
in  monthly  installuieuts  as  the  work  advances. 
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MONETARY  SYS  IT.  M. 

By  agreement  between  the  Secretary  of  War  and  tlu>  T?op\il)lic  of 
Panama  the  currency  of  the  Republic  of  Paiianui  is  siniibir  to  that 
of  the  Philippine  Islands.  The  Panama  peso  is  'Icclared  equal  in 
value  to  50  cents  gold,  and  is  maintained  at  that  value  by  the  Gov- 
ernment of  Panama,  with  the  assistance  of  the  United  States 
authorities. 

Since  April  1,  to  meet  an  embarrassing  monetary  situation  due  to 
the  scarcity  of  silver  coin,  the  Republic  of  l^aiuima  has  been  author- 
ized to  issue  an  additional  1,000,000  pesos  in  accordance  wiMi  the 
terms  of  the  monetary  agreement,  thereby  placing  In  circulation 
4,000,000  pesos  Panama  currency. 

Further,  in  order  to  secure  a  reliable  supply  of  Panama  silver 
currency  for  their  respective  wants  upon  the  IsUimus  and  to  nuiin- 
tain  a  ratio  between  Panama  silver  and  United  States  gold,  the 
Commission,  the  Panama  Railroad,  and  tlio  Republic  of  Panama 
entered,  on  April  29,  into  an  agrecniont  with  four  local  banks  by 
which  the  latter  undertook  for  a  term  of  one  year  to  furnish  the 
Commission,  the  railroad,  and  the  ll<4)ublic,  on  ten  days'  written 
notice,  with  such  silver  currency  as  they  mi^ht  require,  in  exchange 
for  drafts  on  New  York,  at  the  uniform  rate  of  2  silver  pesos  for 
$1  United  States  gold.  The  bankers  also  agreed  to  sell  drafts  on 
the  United  States  to  the  Commission,  the  railroad,  and  the  Republic 
at  the  uniform  rate  of  $1  United  States  gold  for  2  silver  pesos  and  1 
cent  Panama  currency,  and  to  sell  such  drafts  on  New  York  to  the 
general  public  at  a  rate  not  to  exceed  2  silver  pesos  and  3  cents  for 
each  dollar  United  States  currency. 


AUDITINO   AND   ACCOUNTING   OF   FUNDS. 

Under  existing  law  the  final  audit  of  the  funds  of  the  Commission 
is  vested  in  the  Auditor  for  the  War  Department. 

An  auditing  organization  of  the  canal,  the  Canal  Zone,  and  the 
Panama  Railrosul  has  been  effected  by  the  present  Commission,  as  set 
forth  in  Exhibit  J,  attached. 

This  organization  is  charged  with  the  administrative  examination 
of  all  accounts  of  United  States  funds,  with  the  examination  of  all 
claims  receivable  and  payable  in  advance  of  settlement  by  collecting 
and  disbursing  officers,  with  the  auditing  of  accounts  of  property, 
with  the  compilations  concerning  the  opernU-n  of  the  construction, 
sanitation,  and  other  departments  under  the  Commission,  and  with 
the  final  audit  of  all  accounts  of  the  government  of  the  Canal  Zone, 
ap  well  as  with  the  control  and  final  audit  of  the  accounts  of  the 
Panama  Railroad  and  Steamship  Company. 
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At  it**  first  meeting  the  Commission  ordered  that  the  accounts  and 
financial  records  of  alTuirs  1x3  examined,  audited,  and  reported  upon 
by  auditors  engaged  in(Jepcndently  of  the  existing  office  force;  that 
hooks  of  account  of  the  Commission  at  the  Panama  and  Washington 
offices  be  promptly  balanced  as  of  the  date  of  transfer  of  Commis- 
sions, and  that  the  books,  vouchers,  and  records  of  the  Commission  up 
to  this  date  Ix;  carefully  identified  and  preserved  for  reference  in  the, 
future,  but  that  the  transactions  of  the  Commission  as  nevvly  consti- 
tuted be  not  entered  therein,  but  be  entered  in  an  entirely  new  set  of 
books  of  account,  and  (hat  the  records  thereof  be  separately  kept  and 
preserv(>(l,  so  that  the  proceedings  of  the  Commission  as  constituted 
can  be  readily  and  conveniently  distinguished  and  accounted  for  in- 
dependently of  each  administration.    This  policy  has  been  followed. 

The  report  nuuh  by  the  independ(;nt  auditing  company  contuins  the 
following  concerning  the  status  of  the  fiscal  affairs  of  the  Commission 
when  turned  over  to  the  present  Commission  on  April  3, 1905,  namely  : 

Approi)rlnto(l  fumlH  In  the  United  States  Trensury,  nvnllable  for 

oxpemllture __._ $7,429,008.27 

tJuHh  In  tlie  lianils  of  collecting  antl  disbursing  ofllcers (510,  422.  00 

'^"*"'  - 8,  0.'J9,  490.  27 

The  total  amount  exi)ended  from  the  appropriation  of  June  28, 

1!M)2.  was 1,977.(584.40 

The  miscellaneous  collections  to  Ajirll  1,  1905.  were 17,  no.  07 

No  report  was  made  by  the  audiiing  company  of  the  unsettled  ac- 
coimts  receivable  and  payable,  nor  of  the  value  of  material  and  prop- 
erty on  hand,  '^he  present  auditing  organization  is  engaged  in  pre- 
paring n  statement  of  property  and  assets  of  the  present  Commission, 
and  the  report  will  indicate  the  status  of  the  property  account  on 
April  1,  1905,  as  well  as  on  the  current  date  for  which  it  may  be 
prepared. 

From  April  1  to  June  30,  190.'),  the  present  CominIs.sIon  expended 

the  sum  of 12,031,857.36 

The  amount  paid   for  Indel)tedne88  Incurred  prior  to  April   1, 

HKir,.  Is _ 788,371.61 

The  amount  paid  for  current  expenses,  HuppHos,  and  e^iulpment 

purchased  after  April  3.  1905,  Is 1.  243.  4 S.^.  85 

Mls(clIiUHH)us  receiptfi  from  Ai  ril  1  to  June  30,  amounted  to 49,440.  22 

There  were  also  collected  from  April  1  to  June  30  miscellaneous 
receipts  pertaining  to  the  period  prior  to  April  1,  1005,  In  the 
sum  of 26,  33a  40 


riNANCES. 


All  expenditures  up  to  the  present  time  have  been  paid  out  of  the 
appropriation  of  $10,000,000  made  by  the  Congress  on  June  28, 1902. 
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The  following  exhibitn  are  submitted  as  showing  the  disbursement'-, 
made  from  the  appropriation : 

Exhibit  K.— Detailed  Btatement  of  espendltures  to  June  30,  1005,  by  depart 
meiitH. 

Exhibit  L.— Detailed  statement  of  expendltureH,  July  1  to  September  80,  100r», 
by  dopartiiients. 

Exhibit  M. — CotiHolldnted  statement  of  expomllturt'H  to  Soptomber  80,  1005. 

Under  Exhibit  N  is  shown  a  stattuncnt  of  miscellaneous  receipts 
from  ail  sources. 

In  the  act  of  Congn^ss  authorizing  the  construction  of  the  canal 
and  appropriating  $10,000,000  for  the  preliminary  work,  there  was 
a  further  authorization  for  the  Commission  to  enter  into  contracts 
for  the  work,  with  a  total  not  to  exceed  $135,000,000,  to  meet  which 
Congress  would  from  time  to  time,  as  the  necessities  required,  make 
suitable  appropriation.  Under  the  provision  of  this  authorization 
the  Commission  has  entered  into  contracts  for  materials  and  supplies 
for  future  delivery,  which  are  essential  to  the  construction  of  the 
canal,  the  orders  for  which  must  be  placed  considerably  in  advance 
of  the  time  when  they  are  to  be  needed  because  the  industries  of  the 
United  States  are  so  crowded  with  domestic  business  that  immediate 
delivery  of  such  articles  can  nt)t  l)e  nmde. 

The  pay  roll  on  the  Isthmus  at  present  amounts  to  approximately 
$000,000  per  month.  An  inmiediate  appropriation  is  therefore  ncc- 
^sary,  and  estimates  for  such  appropriation  for  the  period  ending 
June  30,  lOOt),  have  already  been  transmitted  to  you,  as  follows: 

1.  "  Estimated   liabilities  to  December   1,   1905,   covering  material 

ordered  and  In  transit" $4,000,000 

Fuel - —  $18.'),  000.  00 

E-xploslves  —  4r).020.00 

HouHehold  and  offlce  furnishings ~  10.5,  TT.'i.  00 

Luml)er  and  lumber  products 9.')7, 001.00 

Machinery 45.5.  079.  00 

Plumbing  supplies „ 347, 430.  00 

Railway  equipment,  Inoh'.dlng  repair  parts 511,970.00 

Roofing  and  paving  material 417,930.00 

Medical  and  sanitary  suppiies 22!),  42,5.  00 

Steam  shovels,  dredges,  and  drills 157,183.00 

Water  and  sewer  pliMJS 223,084.00 

Sulphuric  acid,  beeswax,  turpentine,  etc 10,9.34.00 

Japanned  drs'er,  red  ocher,  etc 19, 447.  00 

25,000  gallons  linseed  oil 13, 1.50.  00 

Tents  and  accessories 12,821.00 

Swivel  books,  snatch  blocks,  wire  rop€»,  emery 

pai)er,  etc ^-  5,540.00 

Iron  bolts,  spikes,  sheathing  nails 12,406.00 

Bed  and  white  lead 16, 275. 00 

nre  liose 4,821.00 

Bope ^ 2, 454. 00 
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1.  "Estimated  llahllltlefi,"  etc.— Continued. 

227,000  iwundu  round  Iron |4,fWW1.00 

Laundry  equipment fl.  (MM.  00 

Cement _ 31).  000.  00 

Forage 20,  n;i5. 00 

Bteum-fihovel  repnir  piirtii „.  15,020.00 

Portable  well-drilling  tools  and  repair  parts 14, 45(1.  00 

Coal-chute  iKX-kt'ts ._.  5,500.00 

Rrldge  floor  Imxim  and  rivets-..— 4,  102. 00 

Stationery  and  i)rlntlng 10,  .'{7.'l.  00 

Knglneering  InHtrunieuts,  draftHmau's  supplies..  7,  OiMK  00 

Pl|»e  touKB,  wrenclieH.  and  valveH 1,  4(M).  00 

Malleoble-lron   custlngs . 2,(584.00 

Garbage  carts nT^O.  (X) 

Brass  castings 2,007.00 

Numbering  machines -  7r»(;.  (X) 

Stationery   __ 15.  022.  (X) 

Crane  chains 1, 330.  (X) 

Wire  cobles _ 384.00 

Steel  vault  doors- 1,381.00 

WMtewashlng  machines 273.  tX) 

Furniture  and  e<iuli»nK»nt  for  quarters 1,302.00 

Instruments,  bureau  of  meteorology  and  river 

hydraulics   __  1,355.00 

Typewriters    _ _ _-  2,024.00 

Wajcon  parts  and  repair  parts 7,813.00 

Police  equli;taent,  watchman  clocks,  handcuffs, 

etc   ._ 1,149.00 

Miscellaneous:  Crude  petroleum,  water  tanks, 

working  rowl)oat8,  varnish,  expanded  metal 

lathing,  Are  extinguishers,  ccal  tar,  cauned 

goods - 30.014.00 

Total  --.  4,  (XK),  000.  00 

2.  "  Equipment  purchased  or  contracted  for  delivery  not  later  than 

June  30,   1000" $3,350,000 

1,100  steel  flat  cars $1,071,100.00 

120  locomotives 1,307,000.00 

43  steam  shoveis _ __  403,  000.  00 

18  unloading  machines  (plows,  etc.) 151,79-4.00 

8  water  tanks  and  towers 30,050.00 

8  earth  spreaders 23,  382. 00 

2  dipper  dredges 205,  (XX).  00 

Miscellaneous  2,074.00 

Total  3,  350.  (XX).  00 

8.  "  Estimated  miscellaneous  niaterlnl  purchases  In  United   States 

from  December  1,  1905,  to  June  30,  1900  "._ 2,300,000 

Laundry    equipment $39,  491.  83 

Lead  pii)e  and  fittings 33.788.51 

Iron  pli)e  and  fittings 200.  555.  30 

Vltrlfled  sewer  pipe  and  fittings.- 97, 510.  86 

Lumber    604,  709. 13 

Cement     .— 273,000.00 

Forage  for  anlmala 133,628.60 
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"  KHfliiinf«'<|  innfoilnl  |)iircluiHCH,"  etc.—Coutlituod* 
Mni'liiiitM'y  anil  tonU — 
I'uitiiliU*  \v»'ll  (IrlllliiK  tnnrlilnpry  mid  rcpnlr 

piiitM   „„ 1101.102.00 

Bf«Mim  hIiovoI  rrpMlr  |>nrtii . > —  in.4H2.  21 

(;iiw»lliie  uii^'liu'  iitiil  purtM ..........  B,  172.  D3 

riiinps    2.  .'ir.2,  ()0 

liolUTM    0,  (KM).  (X) 

DrillM 1, 144.  fVO 

rrliitltJK    nintliliicry „.  6.  WU'i.  «Ki 

Btwiiii  rthovcl  rt'iHilr  partH 111.4HJ.  21 

Pipe    toolM 2.  JM7.  M 

MlH».'«?llane<)UH    tools 12,^40.23 

Hallway  atid  track  uuitoilal  niul  tools — 

Urake    «h(M'H __ .  4,077.00 

OtluT  repair  parts  for  carH 0,  70.'l.  R7 

Coal-chute    iMK'ketH 3S.  WK).  «0 

Tie    jdatea _ 4r>.  IMH).  00 

KrIdKe  floor  beams  and  rivets 80.  H'JO.  30 

Rail  punclKTH  nnd  heiidcrH 4.  14H.  r)5 

Stationery,  ollice  Hupi»lle.s,  and  printing 72.  <5i;{.  31 

AddliiR  niaclHiie 2,  4r»(),  00 

.office  furniture  _ 13.017.02 

Tyi)e\v Titers IS.  3V0.  10 

WaKoiis.  carts,  harness,  and  repair  |)arts-- 54,000,05 

Police  e(iuli)uient,  watchmen's  docks,  handculTH, 

ote   .__ , 8.0-17.70 

Sanitary  flxturea.  water-closets,  urinals,  etc 200,  (>.'").'».  SO 

Furniture  and  eiiuipment  for  (juartora 11,428.02 

Engineering  Instruments  and  draftsmen's  sup- 
plies   „ 24.042.02 

Rubber  valves   for  dredKea .  7,074.80 

Tents,  cotton-duck.  "Sponges,  etc 6,874.91 

Repr      water  sterilizers,  wooden  faucets,  oto 12,  537.  (K) 

Inst,  ^ments   for  Bureau   of  Meteorology   and 

river     hydraulics   9,485.00 

Nails,  bolts,  rivets,  and  screws :'i,  503.  53 

Safes  and  vault  doors 4,030.55 

Brooms,  brushes,  etc 758.80 

Total -_. 2,  300.  000. 00 

"  Estimated  mlscellJi neons  material  purchases  on  tlie  Isthmus,  and 
miscellaneous  expenditures  from  December  1,  1IK).5,  to  June  30, 
1000,"  consisting  of  liotel  and  hospital  and  other  supplies,  trans- 
portation of  laborers  from  West  Indle.s,  etc- $800,000 

Monthly  charges: 
Tran8{)ortatlon  of  latx>r  and  local  transportation 

on  the  Isthmus . $318,340.00 

Hotel  and  hospital  supplies 100,a38. 00 

Corral  expenses 24,500.00 

Miscellaneous    supplies    and    service,    including 
lumber,   harciware,   house-furnlshlug^  supplies, 

fuel,  stationery  and  printing 200,316.00 


Total 


8oo,ooaoo 


7. 
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*  Extlrimtwl  niimutit  <lue  tho  Pnnnrno  Uiillmnrt  Compnny  n««rom- 
ber  1,  IJK»rt,  for  iiiiit«'rliil  mid  iM«rv|c«»»i,"  (t>v«>rlnK  fui'l  mid  ..Hu»r 
nii|i|tll«'H.  wtTk  done,  (iniHtriHtliiK  Hldln«M  mid  MHHind  iiiiiln 
truck.  iiiHtiill'in'iit  nf  t»'lcmM|»li  mtd  t«<lc|ili«iii«  IIiuh«,  roiiNtiurtliig 

Ui'w  tlockH  mid  wliarvtm,  t-tc |o(K)  000 

Bt»4«l    rallM ILML'.  7i(J.<K") 

Tj'h'Knipli  mid  t«'l('|iln)iu»  llno»  IriHtiilU'd 40.  (KK).  (X) 

C'oiiipli'UHl  work  on  h^moiuI  iiiulti  track Ilf).  (KK).  (K) 

Mnliitfiimice   of    tnicKH . JW,  <HHj.  UO 

TniiiHportjitlori   of   oiuployeon    mid    HUpplloH    he- 

twtH'ii     NVw     Y(»rk     mid     I'miumn     (a\eni«o 

inoiitlily   '•liiiiKP.  »11.(MM)) _ on,  (KK).  00 

Stt»r«'H  f-riilMlu'd  from  iHtliiiiUH  HtorcliouHeJi,  coal, 

wiiuMit,  hardwiiro.  cnniiiilnMnrloH,  etc (50,337.13 

llopnlrH  of  carH  and  other  work  dom  at  niacliliie 

hIi<'I>«     — 2:{.  fMiO.  00 

Iiistnlliil    )ii  of  (>h'ctr!c  lijjht  filant,  Aik-ou 10.  r.-'( i.  0,") 

CoiiHtrucflon  of  Moiitlii«  piu>  driver C.  K.S4.  00 

CoiistiiK  tlori    of   wardunisoH 8.070.00 

CoiiHtiuctliiii  of  d()<'UM  and  wharves 22,503.82 

Constriictlun  of  n-liluvratliig  t)hint8  on  Hteainors 

Uui-ana  and  M«:xlco _  12.  (K)0.00 

Total .__ _ ."".(K),  (KM).  (K) 

Kstlniated  amount  due  the  Panama  Railroad  Company  I)e<-em- 
her  1,  l!Mt.-),  to  .June  ;'.().  IIMHI.  for  material  and  KervlceH,  Iiu  hid- 

liij;  the  cuustnictlon  of  the  second  iiuiln  track" 000.000 

raiiania  Itaiirnad  second  main  track,  to  l)e  fiald 
for  by  the  Isthml.in  Canal  CommisMlon.  Esti- 
mated cost.  ifCOiMKK),  Kstlmated  amount 
accrniiif,'  from  December  1,    lOO't,  to  Junt  30, 

l!M»o    |;4on.  mnoo 

Transportation   70,  uoo.  00 

Material,    supjtlles,    and     miscellaneous    repair 

work _ _       30.000.00 

Total r)(M).  000.  00 

Kstlmated  Isthmus  pay  rolls  from  December  1.  10().'».  to  .June  30, 
liMMl."  based  on  estimated  pay  roll  for  Noveinher.  with  Increase 
of  2rt  per  cent  from  .January  1,  IIKKI,  on  gold  rolls  and  50  [yer 

cent  on  silver  rolls _     4,875,000 

Salaries.   Incidental   expenses,   rent,   etc.,   In   the   United   States 

from  December  1.  1!K».').  to  .Tune  30.  1!)00."  eoverliiR  Washin(.'ton 

ollli-e.  Including  commissioners,  ofllces  of  assistant   [•"''(•liaslng 

agents    at    New   York.  New  Orleans,   San     Francisco,   and 

Tacor'.ia.  cable  and  telephone  service,  estimated  at  $!:.■),  (kk) 

per   month 175^  000 

Monthly  charges: 
Salaries    of    r-ommissloners    and    employees    of 

Washington    cHlce $127.  700.  46 

Employees.  New  York  office 7.  OfKi.  <X) 

Employees,  New  Orleans  otilce 2,041.(59 

Employees,  San  Francisco  offices . 583.  31 

Employees,  Tacoina,  Wash.,  offices 1,551.89 
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&  "8nlnri<%  Incldontnl  f>x|)«nMt,  k^ent,  ttc." — Coiitlriii«<L 

Tiiivrltiiff    exiMMiwHi  ...... ........ ^..... ........       |2,  NOO.  00 

B«'r\l«vH  ami  triivclliiK  oxinmiwhi  of  liiniMH-tom  of 

iiuitoriiiiM  iiiiii  MU|)|iiu>N .............. -......^-     18,  nn.  flS 

n.Mit -- —  - 7, (KM).  00 

FiH«l.  IlKlit,  niwl  iKiwpr S-K).  00 

Omce  iiu|M>ll«'«  »•"!  |>rliitliiK ,.-..  fl.  WK).  00 

Fiiriilturf!  iiiul  flxtiiri'M .........  l,4r«0.00 

Cubh'KiaiiiH,  t(>li'K'raiiiM,  twd  tcloplioiie — .......  7,000.00 

Total 175, 000. 00 

Entlinnt<Ml  nHiulreuieuts  for  f.Ue  bnlunco  of  the  ttm'ftl  year  ending 
JuiH"  :U).   UKMi fJO,  500, 000 

He»puctfuJly  bubinitted. 

TiiKoiMJiiR  P.  SiioNTS,  Chairman. 
CiiAUi.KH  E.  Maooon. 
MollDKCAI  T.   Kndic'ott. 
ri'-.TKn  C.  Hains. 

()m\VAI-1)    II.    KlJNST. 

Benjamin  M.  IIakrod. 
The  lion.  Wm.  11.  Taft, 

Secretary  of  War, 


EXHIBIT  A. 


ANNUAL  UKPUUT  OF  TIIK  (JOVEKiNOK  OF  THE  CANAL 

ZONE. 


TaHLK  or  CuNTKNTH. 


I'tttfU. 


1. 

2. 

a. 

4. 
5. 


Intnxliution. 
Yellow  fover. 
Maliirift 


0. 

7. 

H. 

9. 
10. 
11. 
12. 

i:j. 

14. 
\r,. 
16. 
17. 
IS. 
19. 
20. 
21. 


22. 


23. 
24. 
25. 
26. 
37. 
28. 
39. 


HiilK)iiic  plagne 

Sttiiitution  ot  the  iMtbtnui 

(a )  Wutor  MUiiply 

( h )  S«'wt<rH - .  - 

(v)  l'uvin« 

((/)  liii  Hoca 

(<•)  Clou  

Living  (jimrttTH 

Foixl  Hiipply 

Dfliinitiitioa  of  the  Pnnnl  Zone 

FomKii  com  uls  to  tho  Cuniil  Zone 

Ilnirirh  ooinmiHHHrit  g   

CuiTtH  y  a^rt't  uieiit 

Road  to  Suvanug 

(.'are  of  tlio  insane.  Ippors.  and  Indigent  Hick 

TheSiBtcrH  of  St.  Vincent  do  Panl 

Ottite  biiildinKS 

Exprot»riati< 'n  pnx^tcdinKH 

Maienal  progr.  ss  in  tlu)  Canal  Zone 

EinnloyeeH    

RcliKiouH  work  on  the  Inthinus 

K.xeci.tive  office 

Health  d  ■i)artinent 

(a)  Sanitation 

(b)  lloMjiitals 

(c)  C^naraiiiine 

((/)  Ancoii  laboratory 

((•)  Re.Hult  of  8  initary  work 

Department  of  revei' J'.es 

(a)  CnHtoinfl  service 

(6)  Internal  revenue  service 

(c)  Postal  service 

(d)  Pnhlic  gch(K)l  syHtem 

(e)  Administration  of  estate 

(/)  Di vihion  of  lands 


Conrts 

Pro-ecntinp:  attorney's  office 
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Canal  Zoki,  IrriiMUi  or  Panama, 

KxerifTivf,  Orrim, 
Annm,  Snvtmher  /</,  1005, 

SfR!  Ah  hent}  of  tho  dopnrtnirnt  of  ^ovcriirn(>nt  Mtnl  snnihition  of 
(h«»  Inlliiiiiiiii  Ciiiiiil  Corniiiii^Hioh  mui  \\s  j^ovfitior  of  lli««  Ciuml  /un.. 
I  liHvw  tli»  honor  to  Niiliniit  tli<-  following  npnrt  .»f  iimtlurH  of  hjhjciuI 
intiTOMt  fovoririjf  tho  ynir  pn.'tig  (MoImt  :U,  l'.K)ft: 

'rii«  n'<»r^iiiii/atioii  of  th«  C«»mrniM«io:i,  cnuitiiig  th«  di'inirtrnpnt  of 
^(•vrrniiMMit  unci  sunitntiou  to  incliido  tim  ^ovcrrnnMiit  of  th«  Cnnnl 
/<MH',  waH!'(f«'<tivii  A[)ril  1,  I5>()r»,  when  (lu»  und.isij^rHMl  wiis  iippointi'l 
n  m»«'IiiImt  of  tlu*  ConirniHHion  iiiid  \\viu\  of  (hat  <l«'i>artriiriit.  Ili 
jiiriMilictiofi  is  (Ictiniul  Ijy  tho  Kxi-ciilivo  ordi'i*  of  April  1,  ltt()5,  whi<li 
|)rovi(U'H  dial  ho  ^hall  achniniNtiT  an(.  Miforco  tin-  laws  of  the  Canal 
Zono,  MiiiMTviMi  all  nn'asun'M  of  sanitacitn  wilhin  (lie  /oii.»  and  tlif 
citit'H  of  rainiina  and  Colon,  net  an  nistoilian  (>f  su|»|)iit's  n-(|ijircd  for 
Hanitary  purposj's,  and  perform  hucIi  (»tlM'»*  diMn'H  as  in*  may  !»<• 
char^'i'd  wiili  from  tim»'  to  tim<<  hy  |Im>  Scrn'tiiry  of  War. 

'JIuTf  has  Im'i'fi  during  thr  pa^i  y<'ar  m;irlo'd  pVoifn'ss  in  all  hranchc^ 
of  tin?  work,  and,  notwithstanding  ohstaclos  of  t.ic  ^rav«'st  nature. 
Ut      to  climatic  and  sanitary  conditions,  distinico   from  tht^   IJniltMl 
Stafns,  iiMidr(|iiat»'  and   niiccrtain   nu»ans  of  trunsportation,  and  n- 
pcaltd  clian^'cs  in  [x-r'-onncl,  tin'  present  sitiniti<,«n  is  «;ralifyin/j:. 

Maj.  (Jen.  (h'orm«  \V.  Davis,  U.  S.  Army,  n'tircil,  c«intin"iu'd  to  ad 
ns  p»vcrnor  until  May  5),  1!M):»,  wlicrj  hi»  n-tiirncd  to  th(>  United  Stale:, 
nnder  (he  in-^triiclions  of  the  Sccri'tary  of  War  ((tntaiimd  in  the  fol 
lowing  cahU'^'ram  of  iNtay  5,  11)05: 

In  uplto  of  your  «IlM|iicllimil«m  to  leavo  at  tliln  time.  I  imist  Nma»  tlie  order 
tluit  you  turn  over  control  to  Wlinjiiii  I'.  (JorKUM,  mh  aetiutf  governor,  and  tlmt 
you  ('(^iiio  l)y  iieNt  Htennier.  Maptoii  HU^^'e^tH  iJorjriiH  nn  your  Hulmtltute.  I 
thank  you  for  your  edicleiit  elToitM  to  niMltitnln  Htiitus  quo  uiull  the  new  execu 
the  eoiiuiiitt«'e  reiiclies  Islliiiius,  liut  ynur  luiiliirltil  eoiidllioii  uiiikeM  It  neeeHsiiry 
tor  you  at  onee  to  liiive  eliiinue  of  air  iifter  ii  ye.ir'H  liiird  and  dMUKerous  Kervlte. 
No  one  who  knows  as  I  do  ,^our  coiu-iiKeous  (Idellty  to  ihity  in  the  fiue  of  nil 
oltstiK'leH  will  iitlrlhiite  any  iniworlliy  motive  to  y«»ur  I'oailng  wljen  It  Ih  l)y  my 
order  aKuinst  your  will.     Von  will  miiUe  tills  pulillc. 

Acting  under  the  above  instructions,  on  .May  9,  1005,  OenornI  Davis 
turned  over  to  Col.  W.  V.  (iorgas,  (J.  S.  Army,  the  chief  sanitarv 
ollicer  of  the  government  of  the  Canal  Zone,  Uie  (firection  of  the  atlaii'^ 
of  the  Zone  government,  and  Colonel  (Jorgas  acted  as  governor  liritil 
May  '25,  r.i()5,  when  the  jnocnt  govc-rnor,  who  had  arrived  on  the 
Isthmus  on  May  24,  qualilied  and  assumed  i\w  duties  of  his  office. 

The  undersigned  was  cordially  received  and  welcomed  i)v  the  offi- 
cials and  people  of  Pananui,  wlio  from  the  time  of  his  arrival  to  the 
f resent  have  given  every  evidence  of  conlidence  in  tiie  purpose  of  the 
Jnited  States  to  he  just  and  generous  in  its  relations  with  the  new 
Kef)ul)lic.  Matters  that  have  come  up  for  discussion  between  the 
officials  of  the  Republic  and  the  governor  have  been  dealt  with  by 
those  officials  in  a  spirit  of  entire  frankness  and  liberality,  and  they 
have  at  all  times  rnanifested  a  desire  to  meet  the  United  States  half 
way  in  their  dealings  with  the  Zone  government. 

There  has  been  develoned  in  the  Canal  Zone  a  government  which  it 
is  believed  has  the  confidence  and  respect  not  onlv  of  the  inhabitants 
of  the  Zone,  but  also  of  the  people  and  officials  of  the  Republic. 
Private  and  public  rights  have  been  recognized  and  protected,  and 
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ronstant  efforts  have  been  made  to  show  that  the  government  of  the 
Zone  is  one  of  law,  fixed  and  definite. 

After  the  publication  of  the  Commission's  last  report,  and  before 
(ho  authority  of  the  Commission  to  exercise  legislative  power  ceased 
(o  exist,  laws  were  passed  b>^  the  Conmiisiscn  on  ihe  subjects  of  ex- 
propriation, municipal  taxation,  customs,  and  the  administration  of 
the  estates  of  deceased  American  employees.  The  civil  code  and  the 
code  of  civil  procedure  in  force  in  Panama  at  the  time  of  the  trans- 
fer of  the  Canal  Zone  have  been  translated  into  English  and  given 
iis  wide  distribution  as  possible.  Municipal  ordinances  on  various 
subjects  within  the  jurisdiction  of  fhe  municipalites  have  been  en- 
acted, as  have  also  ordinances  and  regulations  adopted  by  the  board 
of  health.  An  adequate  system  of  accounts  and  audita  has  been 
adopted  and  is  now  in  force. 

Owing  to  the  progress  of  the  work  of  sanitation  and  the  improve- 
ment during  the  past  few  months  in  the  conditions  of  living,  difti- 
(iilty  is  no  longer  experienced  in  procuring  a  sufficient  number  of 
men  for  the  service  and  in  retaining  them  long  enough  to  train  them 
for  thorough  and  systematic  work. 

The  collector  of  revenues  of  the  Zone  in  a  recent  report  states: 

within  the  Inst  four  or  five  inontlia  coiulitiona  Iinve  so  Imiiroved  on  the  Tsth- 
ri.us,  not  only  in  the  nntter  of  the  rtracticnl  e.xtln.tion  of  yellow  fever  nnd  the 
>aiiitut!oa  of  the  Zone,  but  also  lu  the  genentl  feeling  of  conflch'noe  which  now 
exists  iunong  tlie  ^nuployees,  that  the  dltiicultles  i-erlululng  to  otlice  routine  are 
now  reduced  to  a  niluiniuni. 

The  interest  and  spirit  of  cooperation  of  the  employees  on  the  Isth- 
mus are  constantl"  increasing,  and  it  is  believed  that  at  present  a  more 
conscientious  and  industrious  body  of  men  of  the  same  number  could 
not  be  found  in  the  United  States, 

xLct  No.  8,  Laws  of  the  Canal  Zone,  established  the  executive 
branch  of  the  Canal  Zone  government,  created  the  office  of  governor, 
and  provided  for  the  following  departments: 

The  executive  office. 

The  department  of  health. 

The  department  of  revenues. 

The  department  of  justice. 

The  department  of  police  and  prif^ons. 

The  ofhce  of  the  treasurer  of  the  Canal  Zone. 

The  office  of  the  auditor  of  the  Canal  Zone. 
The  work  of  these  departments  will  be  taken  up  later  in  this  report. 

YELLOW   FEVER. 

The  importance  of  completing  t]\pi  sanitation  of  the  Isthmus  of 
Panama  can  hardly  be  exaggerated,  for  upon  it  depends  not  only  the 
construction  of  the  isthmian  canal,  but  also  the  utility  of  the  canal 
when  completed  and  the  question  as  to  whether  the  cahdl  is  to  be  a 
l)lessing  or  an  affliction  upon  the  inliabitants  of  the  enrth.  If  yellow 
fever  is  not  eliminated  from  the  Isthmus,  it  is  prc'jable  that  the 
disease  will  l^  carried  from  the  cfuial  ports  to  the  ports  of  the  Philip- 
pine Islands  and  those  of  south  China.  The  lifetime  of  tlie  yellow- 
fever-bearing  mosquito  (ste^omyia)  is  about  tliree  months,  ample 
time  for  a  ship  to  reach  Asia  from  the  Isthmus  of  Panama.  The 
stegomyia  mosquito  abounds  in  the  Orient,  and  climatic  and  sanitary 
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conditions  there  are  favorable  to  the  propagation  of  the  disease. 
Once  introduced  into  the  cities  and  towns  of  China,  the  loss  of  life 
would  be  enorraoua  and  the  effects  upon  commerce  disastrous,  whilo 
the  diilicultv  of  inducing  the  Chinese  ar.a  other  orientals  to  adopt 
modern  methods  of  dealing  with  the  scourgo  would  be  insuperable. 

From  the  history  of  the  Isthmus  in  the  past  and  the  experience  of 
the  French  canal  company  it  was  considered  probable  that  the 
elmiination  of  yellow  fever  would  present  difliculties  in  the  construc- 
tion of  the  canal  no  less  than  those  encountered  by  the  engineers. 
The  Isthmian  Canal  Commission,  however,  has  had  one  great  ad- 
vantnge  over  the  French  and  others  who  have  employed  large  bodies 
of  nonimmune  laborers  on  the  Isthmus  in  that  recent  medical  discov- 
eries have  made  clear  the  source  of  yellow-fever  infection  and  indi- 
cated the  manner  in  which  it  mav  be  successfully  combated. 

During  the  first  ten  months  of  American  occupation  (from  July  1, 
1904,  to  April  30,  1905)  there  was  no  alarming  outbreak.  In  the 
Zone  and  the  cities  of  Colon  and  Panama  there  were  during  this 
period  but  66  cases  of  yellow  fever,  and  among  the  employees  of  the 
Commission  only  8  deaths.  During  April,  however,  the  administra- 
tion building  in  Panama,  in  which  some  bOO  nonimmune  employees 
were  at  work,  became  infected.  Nine  cases  of  yellow  fever  were 
reported  during  the  month,  and  there  were  2  deaths.  Conditions 
became  worse  in  May,  there  being  33  cases  and  8  deaths,  of  which  21 
cases  and  2  deaths  were  among  the  employees  of  the  Commission. 
A  feeling  of  alarm,  almost  amounting  to  p..iiic,  spread  among  the 
Americans  on  the  Isthmus.  Many  resigned  their  positions  to  return 
to  the  United  States,  while  tho.se  who  remained  became  possessed 
with  a  feeling  of  lethargy  or  fatalism  resulting  from  a  conviction 
that  no  remedy  existed  for  the  peril.  There  was  a  disposition  to 
partly  ignore  or  openly  condemn  and  abandon  all  preventive  meas- 
ures. 

This  was  the  situation  upon  the  arrival  of  the  present  governor  on 
May  24,  1905.  The  gravity  of  the  crisis  was  apparent  to  all,  and 
steps  were  immediately  taken  toward  the  adoption  of  every  possible 
means  for  stamping  out  the  disease.  The  chief  sanitary  officer  was 
assured  that  the  entire  resources  of  the  Isthmian  Canal  Commission 
and  the  government  of  the  Canal  Zone  were  available  to  assist  in 
the  urgent  work  of  stamping  out  yellow  fever  on  the  Isthmus  and 
that  money,  means,  and  men  to  the  extent  of  the  Commission's  ability 
would  be  placed  at  his  disposal. 

The  plan  of  campaign  adopted  consisted  in  (1)  the  prevention  of 
the  propajrntion  of  mosquitoes,  (2)  the  isolation  of  the  persons 
afllicted  with  the  disea.se  in  order  to  prevent  the  spread  or  infec- 
tion, and  (3)  the  destruction  of  all  mosquitoes  capable  of  transmitting 
the  disease. 

To  begin  with,  orders  were  issued  that  the  screens  on  the  windows 
in  the  administration  building  should  be  kept  closed,  and  the  chiefs 
of  divisions  were  notified  that  they  would  be  held  responsible  for  the 
enforcement  of  this  order.  Guards  were  stationed  at  the  spring- 
hinged  vestibule  doors  to  prevent  them  from  beine;  propped  open 
and  to  see  that  persons  entering  and  leaving  the  building  should  not 
loiter  on  the  sill.  Arrangements  were  also  made  for  the  thorough 
fumigation  of  the  building  on  each  alternate  Sunday.  These  pre- 
caution?, which  have  continued  until  the  present  time,  have  proved 


miUWI.  urvT-T-iafft 


BEPOST  or  THl  ISTHMIAH  CANAL  00MMISS10K. 


81 


so  successful  that  although  fire  buckets  filled  with  water  are  allowed 
to  stand  in  the  bi. 'Idiiig  no  mosquito  eggs  or  larva;  arc  now  found 
in  them. 

Yellow-fever-bearing  (stegomvia)  mosquitoes  do  not  breed  in  the 
open  swamps  or  larger  bodies  of  water,  but  require  the  protection  of 
buildings,  grass,  foliage,  etc.,  and  are  also  inca;;able  of  sustained 
flights  for  any  considerable  distances.  The  dang«ir  arises  from  tlie 
mosquitoes  bred  in  and  around  the  houses  of  the  towns.  The  work  of 
preventing  the  propagation  of  these  mosquitoes  was  done  by  "  stego- 
myia  brigades"  working  under  the  health  officers  of  Colon  and 
Panama.  These  towns  were  divided  into  districts,  and  each  district 
was  assigned  to  an  inspector,  who  visits  each  house  once  or  twice  a 
week  in  order  to  see  that  no  mosquito  larvae  are  breeding  on  the 
premises.  In  the  past  this  work  was  unusually  difficult,  owing  to 
the  primitive  water  supply  of  Panama  and  Colon,  which  compelled 
the  inhabitantf,  to  rely  on  water  barrels,  cisterns,  and  other  small 
containers  for  sufficient  water  for  ordinary  domestic  use.  These 
stagnant  tanks  offered  innumerable  breeding  places  for  mosquitoes 
in  every  quarter  of  the  city.  The  efforts  of  the  "stegomyia  bri- 
gades "  were  confined  for  the  time  being  to  the  covering  of  all  water 
receptacles  with  wooden  covers  or  wire  netting,  in  order  to  exclude 
mosquitoes  from  the  surface  of  the  water.  When  the  mains  from 
the  reservoir  which  is  tc  supply  the  city  of  Panama  with  water  were 
sufficiently  extended  into  the  city  to  permit  the  partial  use  of  the  new 
system  and  the  water  was  turned  on,  faucets  set  in  the  public 
hydrants  in  the  street  corners,  and  free  water  supplied  to  all  who 
came,  it  became  possible  to  begin  the  wholesale  destruction  of  water 
barrels,  tanks,  and  other  household  water  containers  and  to  fill  up 
wells  and  other  underground  cisterns.  Nineteen-twentieths  of  these 
receptacles  and  breeding  places  for  mosquitoes  have  now  been  de- 
stroyed, and  within  a  short  time  it  is  hoped  that  the  only  vessels  in 
which  domestic  water  will  be  allowed  to  stand  will  be  the  large  earth- 
enware jars  and  cooler^  m  use  by  the  inhabitants  of  the  Isthmus. 

The  stegomyia  brigades  are  also  responsible  for  the  oiling  of 
stagnant  puddles  of  water  in  yards  and  in  the  streets,  which  latter 
are  now  badly  torn  up  and  poorly  drained.  Much  of  this  work  will 
become  unnecessary  in  Panama  and  the  sanitary  conditions  will  be 
greatly  improved  when  the  paving  of  the  streets,  which  is  now  under 
way,  has  been  completed. 

To  prevent  the  infection  of  mosquitoes  and  the  consequent  spread 
of  yellow  fever,  it  is  of  the  utmost  importance  that  all  patients  should 
be  isolated  as  soon  as  the  disease  manifests  itself.  Formerly  the 
sanitary  department  was  dependent  for  information  of  new  cases 
upon  voluntary  declaration  or  upon  the  reports  of  laborers  of  the 
stegomyia  brigade.  In  consequence  of  lliis  imperfect  system  many 
cases  were  never  reported  and  others  remained  for  several  days  un- 
screened before  they  were  brought  to  the  notice  of  the  authorities. 
To  remedy  this  condition,  eight  local  physicians  were  appointed  in 
Panama  and  five  in  Colon,  after  a  conference  with  the  President  of 
the  Republic,  to  act  as  medical  inspectors  and  to  make  a  daily  house 
to  house  canvass  of  the  two  cities,  reporting  all  suspected  cases  to 
the  health  department.  When  a  patient  is  found  presenting  symp- 
toms of  the  fever,  every  effort  is  made  to  persuade  him  to  allow  him- 
jelt  to  be  taken  to  a  hospital  of  the  Commission.    If  he  refuses,  or 
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prefers  to  remain  at  home,  he  is  placed  under  a  mosquito  bar,  the 
windows  of  his  room  are  screened,  and  a  double  vestibule  attached  to 
the  door,  which  is  locked  and  guarded  by  an  attendant  instructed 
to  aclmit  only  the  doctor,  nui-ses,  and  a  limited  number  of  immune 
relatives  or  friends.  All  others  are  excluded.  The  fever  wards  iti 
the  hospitals  are  so  carefully  screened  and  so  persistently  examined 
and  watched  that  although  the  doctors  and  nurses  in  attendance  are 
usually  nonimmunes  there  has  not  been  a  single  instance  in  which 
fever  has  been  contracted  there  since  the  hospital  passed  under  Ameri- 
can control  eighteen  months  ago. 

"VVhenever  a  fever  case  is  reported  the  house  in  which  it  occurred 
IS  immediately  fumigated,  as  is  the  adjacent  property.     In  addition 
to  this  every  effort  is  made  to  trace  the  inosements  of  the  patient 
during  the  days  immediately  preceding  the  contraction  of  the  dis- 
ease, and  if  it  seems  probable  that  he  became  infected  in  any  other 
house  or  building  it  is  also  fumigated.     This  work  of  tracing  tiie 
previous  movements  of  patients  in  order  to  discover  the  centers  of 
infection  is  ofien  hampered  by  extraordinary  difficulties,  in  over- 
coming which  miich  ingenuity  has  been  displayed.     In  one  instance 
a  man  was  reported  ill  at  a  hotel  where  he  was  registered.     When 
search  was  made  for  him  he  had  disappeared.     The  next  day  he  was 
found  drunk  on  the  street  and  sent  to  the  hospital,  where,  'after  his 
case  had  been  diagnosed  as  yellow  fever,  he  became  delirious  and 
aied.     He  had  stated  that  ho  had  been  at  the  hotel  all  the  time,  but 
since  this  house  was  full  of  nonimmunes  and  no  other  cases  appeared 
tliere  it  became  evident  that  he  had  contracted  the  fever  elsewliore. 
The  man  was  dead,  nobody  knew  him,  and  apparently  no  informa- 
tion  was  obtainable.     It  was  known,  however,  that  other  men  of 
.  )0  same  nationality  as  the  deceased  were  in  the  habit  of  visiting  a 
certain  cafe.     Every  one  of  his  countrymen  in  this  establishment 
was  questioned.    At  last  a  man  was  found  who  stated  that  he  had 
seen  him  with  an  Italian.    Then  every  Italian  who  could  be  found 
in  town  was  interviewed,  and  finally  one  was  drcovered  who  said 
he  had  seen  the  deceased  with  the  bartender  of  the  tlieater  on  two 
occasions.    The  bartender  was  looked  for  and  could  not  be  found. 
After  a  hard  search  he  was  located  the  following  day.     He  was  in 
bed  and  had  yellow  fever.    He  stated  that  the  man  who  died  of 
yellow  fever,  although  remastered  at  the  hotel,  had  l)een  sleeping  all 
the  time  m  the  same  room  as  himself  in  the  theater.     It  appeared 
probable  that  the  theater  had  been  the  center  of  infection,  and  it 
was  accordingly  fumigated.     A  few   days  later  a  third  case  was 
discovered,  that  of  a  little  girl,  who  had  been  in  the  theater  every 
evening  with  her  mother,  thus  confirming  the  indications  wliich  had 
already  been   acted   upon.     No   other   cases  appeared.     It   will   be 
seen  from  this  instance  with  what  persistency  and  care  sli«^']it  indi- 
cations have  been  followed  out  and  new  foci  of  infection  drscovered 
and   the  disease  stamped  out  before  it  had  assumed  serious  pro- 
portions. ^ 

The  following  is  the  usual  method  of  fumigation:  The  occupants 
of  the  house  are  given  a  few  days'  previous  notice,  and  then  at  the 
appointed  time  a  !)rigade  in  charge  of  an  inspector  makes  the  house  as 
nearly  smoke  proof  as  possible.  All  cracks  and  openings  in  the  build- 
ing are  seaJed  with  strips  or  sheets  of  paper  of  sufficient  size,  attached 
with  paste.    Iron  pots  on  brick  supports  contaiiiing  pyrethrum  powder 
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or  sulphur  are  placod  in  each  room,  i^ited,  and  left  to  smolder  from 
two  to  four  hours.  The  doors  and  windows  are  then  oinmed,  and 
a.s  soon  as  the  smoke  has  cleared  sufficiently  for  the  laborers  to 
reniam  in  tho  hous<'  the  floors  are  swept,  and  the  sweepings,  contain- 
ing the  dead  and  stunned  mosquitoes,  are  taken  into  the  street  and 
burned.  All  paper  pasted  upon  the  house  is  removed,  and  it  is 
usually  left  in  a  nuicn  cleaner  condition  than  before  the  fumigation 
started. 

Sulphur  is  probably  more  effective  'or  fumigation  work  than  is 
|)yrethrum  powrler,  but  it  has  the  disadvantage  of  injuring  and 
staining  fabrics  and  corroding  metals.  Where  it  is  used,  it  is  neces- 
sary to  remove  much  of  the  furniture  and  hangings,  which  results 
in  driving  mosquitoes  into  the  open  air,  and  thus  defeats  the  pur- 
pose of  the  fumigation.  Pyrethrum  powder,  therefore,  althougn  it 
IS  not  so  certainly  fatal,  is  preferable,  and  it  has  Ijeen  generally  em- 
ployed in  the  work  upon  the  Isthmus. 

It  became  apparent  in  June  that  the  fumigation  (f  only  those 
houses  in  which  cases  of  fever  had  been  found  ov  to  which  they  had 
been  traced  would  not  be  sufficient  to  check  the  epidemic.  It  was 
therefore  determined  to  fumigate  the  entire  city  or  Panama  within 
the  shortest  possible  spnce  of  time.  Since  twelve  days  must  elapse 
after  the  ste^omyia  has  bitten  a  fever  patient  before  it  can  transmit 
the  disease,  it  was  desired  to  complete  the  work  within  that  period, 
l)ut  this  proved  impossible.  The  actual  time  consumed  was  forty- 
four  days,  or  from  July  7  to  August  19.  The  entire  city  of  Colon  was 
tlien  funiiguted  in  like  manner. 

The  people  of  Panama,  themselves  immune  to  yellow  fever,  have 
^:ubmitted  patiently  and  uncomplainingly  to  the  annoyance  and  incon- 
venience ot  fumigation.  Tlie  few  complaints  which  have  been  made 
have  related  rather  to  the  time  of  fumigation  than  to  the  fact  of  the 
fumigation  itself.  Few  claims  have  been  filed  for  compensation  for 
damages  resulting  from  the  fumigating  work,  and  almost  every  one 
')f  them  has  had  some  basis  of  merit. 

The  result  of  this  energetic  campaign  was  a  gradual  decrease  in 
the  number  of  fever  cases,  as  is  shown  by  the  following  table: 


Month. 

Casefl. 

« 
3B 
»2 
42 

27 

7 

4 

Doatbs. 

April 

2 

May 

A 

Jane 

19 

Julv 

13 

AuKuat 

0 

8epteml)er 

4 

OcV)ber 

2 

The  value  and  success  of  the  sanitary  work  of  the  health  depart- 
ment is  also  shown  by  a  comparison  of  the  fever  statistics  of  the 
French  canal  company  with  tliose  of  the  past  year.  From  October  1, 
1904,  to  September  30,  1905,  there  were  37  deaths  from  yellow  fever 
among  the  empl'^^^ees  of  the  Commission.  During  the  same  months 
in  1883  and  1884,  when  the  French  had  at  work  approximately  the 
same  number  of  men  as  the  Commission  has  employed  during  the  past 
year,  thev  lost  from  yellow  fever  68  men,  or  almost  twice  as  many. 
During  the  whole  of  the  present  year,  with  the  possible  exception  of 
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June,  the  yd l(»w- fever  Ktatistics  »mve  coiiiimre*!   f!iy(»nil)ly  with  thi- 
French  ave^n/^^'M  for  the  sHine  months,  and  in  most  instanceH  the  dif 
ferenee  in  fuvt)r  of  thi'  present  regime  has  heeri  very  marked. 

There  is  practically  no  yellow  fever  *.'\  the  Isthmus  at  the  present 
time,  the  last  case  having  occurn'd  October  '.W,  hut  it  should  not  tjiert 
fore  ho  concluded  that  the  infection  has  hccn  entirely  stamped  out. 
The  danger  o'  a  recurrence  will  continue  imminent  until  at  least 
three  months  have  passed  without  a  case.  'I'lie  exf)eriencc  of  the  pa^t 
Bunimer  shows,  however,  thai  siiould  t!:;  diseas*-  apiin  apfJ^'ur,  which 
is  iinprohubh',   here  is  no  serious  danger  of  it  bicoining  e|.'i  leniic. 


MAfwMUA. 

Although  yellow  fever  has  e.xcited  more  general  alarm  than  any 
other  disease  prevalent  upon  the  Isthmu.s  and  has  been  (lisastrous  In 
its  moral  effects,  it  has  impaired  the  actiuil  jdiysical  eirHiency  of  the 
working  force  far  less  than  mahirin,  which,  being  more  familiar  and 
not  HO  generally  fatal,  in  leKs  <lrej»ded.  During  the  four  months  from 
May  1  to  August  ai,  1005,  there  were  but  47  deaths  from  yellow  fever, 
while  the  number  of  deaths  from  malaria  was  108.  No  statistics  are 
available  to  show  the  number  of  cases  of  malaria  in  its  various  forms, 
but  it  is  by  far  the  most  common  of  all  diseases  in  the  Canal  Zone. 
Moreover,  "it  is  not  confined,  like  yellow  fev««r,  to  immigrants  from 
more  temperate  climates,  but  attacks  natives  and  foreigm;rs  alike. 
Experiments  conducted  at  various  limes  and  places  disclosed  the  ex- 
istence of  malaria  {)arasites  in  the  blood  of  from  40  to  70  per  cent  of 
the  native  inhabitants  of  the  Zone. 

The  propogation  of  malaria  is  due  to  the  anopheles  mowjuito, 
which  breeds  in  swami)8  and  stagnant  pools  in  the  open  air.  As  the 
area  of  swamp  land  in  the  Zone  is  very  extensive  and  the  •ainfiill  is 
excessive,  the  extirpation  of  this  species  of  mosquit<.  |H-esents  ditIi<Mil- 
ties  which  are  not  eiuiountered  in  dealing?  with  the  stegf/inyia  or  yel- 
low-fever bearing  species,  which  breeds  in  houses  and  seldom  travels 
far  from  its  place  of  origin.  On  the  otluT  hand,  medical  science 
possesses  in  quinine  a  specific  agafnst  malaiia,  of  which  no  counter- 
part exists  in  the  case  of  yellow  fever.  This  drug  is  a  deadly  poison 
to  the  mahirial  organism,  an.l  can  be  used  either  as  a  preventive  or  as 

a  cure. 

Acting  upon  this  knowledge  of  the  manner  of  propagation  of  ma- 
laria, and  the  methods  of  its  prevention  and  cure,  the  health  depart- 
ment has  undertaken  to  destroy  as  fnr  as  possible  the  breeding  places 
of  the  anopheles  mosquito,  and  to  render  the  inhabitants  of  the  Zone 
immune  to  the  disease  by  encouraging  the  liberal  use  of  quinine  as  a 

prophylactic.  .     ,        ,  , 

Around  each  settlement  or  camp  tlie  dense  tropical  undergrowth 
has  been  cleared  away,  and  gangs  of  machete  men,  as  well  as  modern 
mowing  machines,  are  kept  (.t)nstantly  at  work  in  keeping  the  ground 
bare  of  tall  grass  and  rank-growing  weeds.  Many  miles  of  shallow 
ditches  have  been  dug  to  carry  away  the  torrential  rains  and  to  pre- 
vent the  formation  of  swamps  and  marshes.  The  larger  morasses, 
which  it  is  impossible  to  drain,  will  eventually  be  filled  with  the 
debris  from  the  Cidebra  cut.  In  this  way  the  number  of  mosquitos 
Ims  been  very  greatly  reduced. 
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The  i'm()loye«^H  of  the  Istliiiiiun  Cai  (^onimisHion  have  lM»«n  fur- 
llicr  protiH.'tiMl  ii/j^iiiiist  anopheleH  ami  .-vicgoinyia  alike  by  inclosing 
the  houses  and  (tflit'e  l)uil(lin|{s  which  tluiy  oocMipy  with  cop[)er  f^auze 
netting  tind  hy  t)u>  general  distribution  of  mosquito  bars. 

New  arrivals  upon  (he  Isthmus  are  handed  a  printed  circular  ex- 
[)laining  the  cause  of  nnilaria  ai\d  the  means  of  its  [)revention,  and 
advising  the  constant  use  of  (juinine  in  doses  of  at  least  three  grains 
a  day.  All  physicians  are  instructeij  to  give  similar  advice,  (^^^iii- 
nine  is  placed  on  thu  table  in  the  dininj^  rooms  and  boarding  camps  of 
the  Commis.sion,  and  largi^  (juantities  «jf  tiie  drug  are  distributed  by 
tiie  dispensaries  of  tin?  heahh  department.  In  tlie  month  of  Septem- 
i»er  07r»,()()()  grains  were  used,  most  of  this  for  prophyhu-tic  i)urpose3. 

Hy  these  means  it  has  been  possible  to  reduce  very  gni;itly  thj  num- 
ber of  malaria  cases,  and  even  better  results  mav  be  »v\pected  aft(T  a 
wider  areii  of  territory  is  dUched,  cleared,  and  drained,  and  the  pub- 
lic becomes  more  impressed  with  t!ie  bendits  to  be  derived  from  a 
judicious  use  of  quinine. 

BUBONIC   PLAdllR. 

A  most  noteworthy  a(!hiev(ment  of  the  health  department  during 
the  past  year  was  the  stiim|)ing  out,  in  the  initial  stages,  of  two  out- 
breaks of  the  bubonic  plague  which  occurred  at  La  B()(;a  in  the 
months  of  June  and  August. 

Owing  to  the  wide  dissemination  of  the  pl:igiu>  in  the  ports  of 
western  South  America  having  frecpient  commercial  communi(ation 
with  Panama,  rigid  quarantine  regulations  were  adopted  twelve 
uumths  previous  to  the  first  outbreak  of  the  disease  on  the  Tsthmus, 
and  have  been  carefullv  observed  since  tluit  time.  All  ships  are  (lis- 
infected  at  Callao,  under  the  supervision  of  an  officer  of  the  Public 
Health  and  Marine-Hospital  Service,  for  the  purpose  of  killing  rats 
;ind  vermin.  All  baggage  that  is  regarded  with  suspicion  is  disin- 
fected, and  the  passengers  and  crew  rigidly  examined.  Persons  who 
present  any  symjitoms  of  infection  are  removed  from  the  ship  or 
denied  passage.  Cargo  which  is  considered  dangerous  is  refused 
'-hipment,  and  if  })rought  to  ports  on  the  Tsthmus  is  sent  back  without 
being  allowed  to  land.  Marine-Hosj)ital  Service  inspectors  travel  on 
the  vessels  between  Callao  and  Payta,  supervising  and  inspecting 
the  personnel  of  the  sliip,  and  the  passengers  and  cargo  taken  on  at 
intermediate  ports.  Finally  the  ship  is  again  disinfected  at  Guaya- 
rpiil  under  the  supervision  of  an  officer  of  the  Service,  and  on  arrival 
here  the  vessel  is  subjected  to  a  rigid  inspection,  at  times  redisin- 
fected,  and  all  passengers  who  have  not  completi'd  the  period  of 
incubation  of  plagiuj  an  1  yellow  fever  are  held  in  quarantine  until 
such  period  elapses. 

In  spite  of  these  preventive  measures,  on  Jmn*  20  a  negro  laborer, 
employed  in  the  handling  of  freight  on  the  wharf  at  F^a  Boca,  who  had 
been  taken  sick  on  June  15  and  treated  in  barracks  for  five  days, 
was  admitted  to  Ancon  Hospital  with  symptoms  of  plague.  He  died 
on  June  23,  the  autopsy  and  inoculation  experiments  confirming  the 
suspicion  that  the  cause  of  his  death  was  plague.  Subsequent  investi- 
gation disclosed  the  fact  that  the  rats  of  the  La  Boca  wharf  werft 
infected,  and  it  is  probable  that  the  patient  contracted  the  disease 
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eitbor  l)y  contHct  with  deiul  rutH,  by  baiulling  infectud  ciirKo.  or  bv 
walking  with  biiro  fi««t  ov«r  a  portion  of  the  wharf  which  th«  Hick 
and  diMid  nitn  liad  inf(u:ti>d. 


KntMj4('tic  intMiMuri'H  wcr«  at  onrp  initiated  to  provi^nt  the  syrvnd  of 
the  disea^*«.  On  .Juno  24  the  freight  wharf  wbh  olaced  undi-r  .ymr^ 
antiiu'  and  thoroughly  dJHinfected.  The  otliee  budding  on  the  wharf 
WU8  fumigated  to  deHtroy  the  vermin,  and  washed  down  with  a 
Hohition  orbi<;hU)ri(h'  of  mereiiry.  The  hous«!  in  tlie  catni)  fnmi  whuh 
the  cane  wttH  removeii  and  the  adjacent  buiUlingn  were  diMinfected  in 
a  Himilar  manner  during  the  Hame  day,  and  100  rat  trapH  and  \.  mm 
w»re  phiced  on  the  wharf  ami  the  two  vessel  alongsKh!.  On  June 
26  these  two  shipn  were  remanded  down  the  ba     aiul  fumigated. 

On  June  20,  arrangements  luiving  been  eouiplet.-d  to  fej'd  and 
quarter  the  laborers  at  I.a  Boau  (he  g(»vernor  issued  the  following 
proclamation : 

In  vlJ'w  of  the  proMeiu-e  of  a  iiUHiMMte<l  cano  of  hu»)onlc  pli.«uo  at  I''\  »<»<;«.  » 
(uinrmitlne  iiBiiliiMt  huUI  town  Im  luneby  (ItH-laml  to  take  flTert  Juiu>  M,  li>0.». 
All  coninninlnitli.n  with  «nUI  town,  except  hu«I»  an  may  »m«  unU-ml  by  tlu-  nanl 
tary  ollhor  In  cliMrK.'.  Ih  lim'hy  protill)lt<>.l.  Any  iKjrHon  vIolatliiK  tli.'  P"-ylHlonH 
of  thiH  ordinance  Ih  Kullty  of  a  nils.loni.'anor.  m  prewrlhtHl  In  HtK-tlon  N<^/7» 
of  tim  LawH  of  the  t;anal  /X)nt«.  ami  ujx.n  ctHivlctUui  tlimnif  Hhall  h*.  I  n hi,,  to  a 
Aim.  of  not  nioro  than  1^5  gold,  or  <iM.niu.i..pnt  In  Jail  for  a  tern,  of  tliirly  dayH. 
or  lH>th  tine  luul  UnprlHoninent.  at  t'^ie  dlnoretlon  of  the  niunlclpn"  JudKe.  1  he 
poihe  force  of  tlie  Zone  will  Klve  the  net-eaHnry  aHKlHtance  to  carry  out  tlio 
provlHloiis  of  thin  ordlnaiK-e. 

The  (luarantine  was  rigidlv  enforced  by  a  double  police  cordon  on 
land  and  water.  The  work  jf  disinfection  was  pros<H'uted  with 
vigor,  o:id  all  the  painters,  carpenters,  and  stragglers  were  put  to 
work  in  fumigation  squads.  The  plan  of  disinfectior.  was  uniform, 
and  consisted  in  a  preliminary  fumigation  with  sulphur  gas  for  six 
hours  for  the  purpose  of  killing  vermin,  and  in  a  thorough  cleansing 
of  the  floors,  walls,  and  ceilings  with  a  solution  of  bichloride  of 
mercury,  applied  by  means  of  a  force  pump.  All  soiled  clothing  and 
dirty  bedding  found  in  the  houses  were  dip[)ed  and  thoroughly 
wetted  with  this  solution  and  placed  in  tht  sun  to  dry.  Ihe  meas- 
ures in  the  camp  where  the  contract  lalwrers  lived,  and  from  which 
the  case  was  taken,  and  the  adjacent  houses,  were  even  more  drastic, 
aP  all  clothing  and  bedding  was  thoroughly  wetted  with  bichloride 
solution  irresppctive  of  condition.  All  these  houses,  as  well  as  the 
wharf,  were  redisinfected  every  seven  days.  In  the  meantime  the 
campaign  against  rats  was  prosecuted  vigorously,  and  certain 
employees  were  designated  for  this  special  work.        ,     ^  ^, 

The  disinfection  of  all  the  houses  of  the  camp  and  of  the  section 
adiacent,  53  in  number,  was  completed  at  noon  June  21),  and  work 
was  immediately  started  on  the  village  proper.  Every  house  and 
structure  in  La'Boca  had  been  thoroug  ily  disinfected,  and  some  of 
them  redisinfected,  by  the  ni^rht  of  July  1.  .       •         .  , 

Upon  completion  of  the  disinfection,  the  premises  m  ani  around 
all  the  buildings  in  the  town  were  thoroughly  cleaned,  all  rubbish 
an*l  garbage  carted  away,  and  l«rge  quantities  of  carbolic  acid  and 
chlorinated  lime  distributed  under  the  houses,  in  damp  places,  and 
drains  All  ro^ps  for  towls  and  animals,  and  small  outbuildings 
erected  as  annexe:  to  the  houses,  were  tern  down  and  burned.  Plat- 
forms and  board  walks  were  torn  up  and  replaced,  so  elevated  from 
the  ground  as  not  to  be  a  harboring  and  nesting  pJAce  for  rats  and 
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mic«.     All  tall  j^rasH  and  v/ooih  wore  r'^moved  from  (ho  ynnlH,  mul 
tlii^  (Iniins  wjiro  r)|H>iH>(l. 

On  tliily  Ift,  fonrti'on  <layH  having  I'lnpwMl  wiiico  ov«Ty  H(nu'tiin»  iri 
(ho  (own  Vind  Imhmi  di«inf«'<'(od  and  no  n«^w  or  HUHpicionH  cam  having 
iU'ciirnMl,  (ho  quarantlno  wan  romovi'd. 

The  I'Xponwi  of  (ho  HanKary  work  at  I^a  Bcwa,  inolinling  ma(<Tialt 
UMod,  (ho  wa^PM  of  lahoriTM,  and  MnhsiMti'tico  fnrriishc<|  porsonn  do- 
(iiinod  in  quarantino,  was  $'1,3«1.  Tho  work  of  (ln^  dilTon-nt  (iopart- 
inon(i«  wont  on  an  usual,  and  (ho  (lOviTiinicnt  HUH(ainod  no  Iomh  by 
cloHurc    f  tho  nnu'hino  HhooH  or  in(orf('n'r»co  wi(h  other  work. 

Coincidont  wi(h  (lio  work  at  La  Ho<a,  (ho  ohiof  satiKary  oflicor  was 
HUthorizod  to  ('s(ahlisii  in  (ho  city  of  Panama  a  H(a(i(m  for  (ho  cciIKm!- 
tion  of  ra(H  and  niico,  to  ho  panl  for  at  tho  rato  of  10  (umiIh  nilvcr 
|)or  hoad  prior  (o  .luly  8,  and  'A)  conn  silver  por  hoad  Hiihscriuont  (o 
that  dato. 

No  now  caso  of  tho  pla^uo  nppoarod  until  August  24.  On  that 
dato  a  ialMircr  from  th'5  Harhados  omployod  in  tho  IuuiImt  yard  a( 
[-.a  Bo<'a  ami  quar(or('<l  in  barracks  near  Ancon  was  a(hiii((cd  (o  (lio 
hoHpi(al  widi  suspicious  symptouis.  Tho  case  was  dia^jjuoscd  as 
plague  hy  (ho  siipcrin(cndont  of  Ancon  Ilos|)i(al  and  l)y  (ho  dir('c(or 
of  hospi("als.  The  pa(icnt  was  isola(od  and  diod  in  (ko  early  inori|ing 
of  tho  '2f>th  of  Auf^nist.  Tho  au(opsy  and  haclcriolo^'icnl  oxaminii- 
tion,  (ho  rosuhs  of  which  wore  sul)ini((od  to  (ho  board  for  dia^nosin},' 
contaciouH  disoas<'s,  vorifiod  (ho  clinical  diagnosis,  and  tho  caso  was 
officially  ropor(od  on  Aijgust  20. 

Tho  occurrcnco  of  (his  caso  of  p1ap:ue  was  a  surprise,  as  nioro  (ban 
two  niondis  had  elansod  since  the  first  caso  and  more  (Imii  a  moiilh 
since  the  trnii  liad  been  tlioroughly  (lisinfec(ed  and  cleaiK'd  and  no 
further  cases  of  tho  disease  were  ox[)ec(e{l.  Tho  exad  inanner  in 
whicii  (his  num  con(racte<l  infec(ion  can  not  l>e  defini(ely  de(ermin(Ml. 
There  were  employed  on  the  wharf  and  living  in  (he  (;amp  more  (ban 
liOO  lal.')rers,  who  had  been  continuously  workinj^  there  since  (be 
quanuUine  {)reviously  insti(utcd  had  been  removed  and  the  wharf 
and  town  considered  free  from  infecdon.  None  of  these  nn^n  bad 
boon  sick  wi(h  any  symp(oms  suspicious  of  plague,  and  (he  history 
of  tlie  second  case  shows  that  the  man  had  not  worked  on  the  wliarf 
or  slept  in  the  camp  where  tho  first  case  occurred,  but  had  only  taken 
his  meals  in  the  latter  place.  Tt  may  have  been  that  some  rat  had 
escaped  destruction  dunnp:  the  flI^st  quarantine,  although  they  were 
thoronghlv  eliminated  on  the  wnarf  and  in  tho  camp  and  village  and 
had  Iwion  kept  practically  exterminated  by  constant  vigilance  with 
traps  and  poison.  Possibly  fleas  in  the  soil  under  the  barracks,  where 
the  laborers  often  lay  during  the  noon  hour  to  rest,  may  have  been 
the  cause. 

From  consideration  of  the  foregoing  facts  it  wp.s  believed  that  if 
infection  existed  it  must  have  been  extremely  limited  in  extent,  and 
it  was  theii'fore  deemed  necessary  only  to  quarantine  the  wharf,  the 
camps,  and  the  laborers  with  whom  tho  man  had  been  in  contact. 
The  quarantine  was  not  extended  to  the  town  proper  or  to  tlie  machine 
shops  of  the  Isthmian  Canal  Commission. 

Approximately  the  same  methods  of  fumigation  and  disinfection 
were  adopted  as  in  the  case  of  the  previous  outbreak,  except  that  they 
were  confined  to  a  more  limited  area.  The  laborers  working  on  tho 
i^ock  were  retained  there,  and  those  quartered  in  the  barracks  at 
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Afwoii,  vvIht*^  tht'  cnny  luicl  «M'rurri»»l,  wont  mul  r«»tiirtMMl  from  IIhmt 
wurU  iiiiilfr  ^iiiinl  f«»r  t'i^'ht  <lii\>*,  Mu'  ihciilmlioii  ptTinl  «»f  Mu'  pln^;uf. 
A  tIrti'iifHMi  <'iihi|)  WHS  t-liilili-^liiMl.  nvIhti'  nil  iiiH's  .'xliiliiliiig  nyinj) 
toin*<  of  plii^iH'  mi^hl  h'  «i«'tiiiiUM|  for  ii  f«'\v  liiiy*^  l»i'foi«  Ufinjr  tuliiiil 
tt'il  to  AiHoii  Hospital.  ()i!  Aiijiiist  .'10  the  lliiv*'  ImiMinp  wUwv  tin 
last  rase  of  [>ln^iM'  orriiricd  wcri-  iMiriH'tl  to  tin-  ^kiiiimI.  Arrafi^'f 
riH'iits  wi'ii-  iiiikIi'  to  laitiT  tniiporiinly  in  ti-iil-  llu*  laWonT^  vvl.< 
ImiiI  Imm'u  iisiiiu;  tlu'sc  l)i..!<liiijrM  a-*  l»arru<lis.  aii<l  vvvry  iilfort  wns  uuuh 
to  hastoii  tlif  miiMiiiy:  of  pcrniiiiifnl  lal>on'r-.'  ijuartfrs  at  La  H(Ha. 

Oil)'  iiiifortiiiiati'  rcMill  of  llic  oiiilnciik  of  the  pla).;ii)>  at   I<a   ho*;i 
was  tin'  loniporai y  <'o?i:ri'-tit»ii  of  fifijiht  in  transit  across  ihi'  Isllmiii 
'ritin  was  not  due  to  tlit'  fact  that  Ln  Worn  was  placed  nndcr  (pniraii 
tiiHS  Imm'huso  it   was  j>o.--il>lc  to  liandio  frcij^lit  l»v  li^ihtcrs  fr«»in  tli« 
American  wlnrf  at   riUinniii.  and  a  j^rwat  dc.il  of  tin'  lliroMi";!!  trallii 
was  si)  h;indlcd,  Imt  the  conviction  was  (he  diet  of  the  (pnirantiin 
which  the  <"onnlrii's  of  South  ami  Central  Afneri<'a  d<'clared  ajjiain'-i 
the   Isthmus.     Am  tin'  steamship  conjpanics  were  not   permittetl   to 
liind  car '(M's  at  the  ports  of  |he-e  conntri'-s,  t!iey  rcfii>-ed  to  ac«'e|  i 
tliem  at  l'ana»n;i.  and  freight  was  t«'nipor;iiily  held  np  there,  at  Colon 
and  (inalK-  at  New  \'orlv.     No  action  which  the  heallh  dcparlnient  of 
the  (^anal  Zone  nn^dit  have  taken  wotdd  hav«'  remedied  this  incon 
veni«'nce  in  the  least,  and  no  I'emedy  existed,  except  to  await  the  tini<' 
wIu'Ii  the  conntiies  in  «|neslion  should  see  lit  to  rai-e  the  (piaranline. 

In  transniittin«j;  the  i'e|)ort   of  (he  chief  (piarantine  olVu-er  of  the 
Camd  Zone  on  tiie  pla^'ue,  the  chief  sanitary  ollicer  says: 

TIiIh  work   I  eiiiisider  <|iilte  a   ln-IMliiiit   |tl«'ie  <if  Huiilfiiry  .••iccct.H.     I  (\o  ml 
Icnow  finywhere  In  tlie  liistnry  of  pl.iKUO  Infect imi  nny  Uisfanco  wliere  snnltiiry 
in«'iisiires  have  lieen  fiiken  wUli  sn-li  succeKs.  iinil  I  wonM  llUe  to  take  this  oc<'n 
Hlon  to  express  my  nitpreci'it ion  of  tlie  wlsil'mi  with  ^'•ili(■ll  flie  Muniliry  ineiis 
urcH  were  thoii^lil  out  and  lh<'  energy  with  wiii<  li  they  were  carried  l.itu  eflfet't. 

sANrrATioN  or  tiii;  ihtiimus. 

The  construction  of  the  isthmian  canal  depends  upon  so  nniin 
tairun^  the  healt!'.  and  comfort  of  our  worliin«r  forces  as  to  secMire  a 
hi^h  ji^rade  of  elliciency.  Tlu'  French  couipanv  was  ol)lio:ed  to  siis 
i)end  operations  at  two  pei-iod-:  by  reason  of  tjie  ravajjfes  of  disease. 
The  nece-silies  of  the  siluatioi!  r('(piire  that  the  Coinnii-'si(,i)  provide 
for  tluM'iuployees  pure  water;  ^ood  food,  properly  prepai-ed  and  reir 
ularly  served;  ade<piato  ]ivin<;  (puirters,  al]'ordin«;  proper  air  s|)ace 
and  constructed  with  due  re^^ard  to  tropical  conditions,  climatic 
and  otherwise;  and  the  best,  hosj)ital  service  and  medical  treatment 
known  to  modern  science.  The  cities  of  Pananm  and  Colon  and  the 
towns  of  iho  ('anal  Zone  nuist  he  jjrnded  and  drained  and  provided 
witli  waterworks,  .stivers,  and  odier  public  utilities  prescribed  by 
modern  thought  as  es^'ential  to  public  health  and  comtort;  sanitstry 
and  building  rcgidations  must  be  enacted  and  enforced.  Panama 
and  Colon  are  adjacent  to  the  line  of  the  canal  and  (territorially) 
within  the  Zone.  They  are  not  within  the  jurisdiction  of  the  Zone 
authorities,  but  disease  does  not  observe  the  imaginary  lines  of  jtiris 
dictional  demarcation.  Both  these  cities  and  the  town  of  I^a  Rcx-a 
are  at  tide  level  and  until  the  canal  construction  was  taken  over  by 
'  the  United  States  were  practically  withotit  public  utilities.  The 
cities  of  Panama  and  Colon  must  be  paved.    Outside  of  the  cities  the 
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marshes  adjacent  to  the  towns  and  camps  must  be  filled  or  drained. 
Panama  stands  on  a  spit  of  land  jutting  out  into  the  ocean  from  a 
peninsula.  Ancon  Mountain  rises  from  the  center  of  the  peninsula. 
To  the  north  of  A  noon  at  a  distance  of  about  2  mihis  is  the  mouth  of 
the  Rio  Grande,  the  Pacific  entrance  t  ^  the  canal ;  on  either  side  of  the 
river  is  a  swamp,  or  "  manglaresj"  in  area  roughly  estimated  2  miles 
wide  and  5  miles  long.  Necessarily  the  construction  of  the  canal  will 
require  this  area  to  be  filled  with  earth  or  flooded  with  water.  A 
small  per  cent  of  the  material  excavated  from  the  prism  of  the  canal 
will  fill  all  the  marshesj  or  "  nuinglares,"  within  reasonable  distance 
from  th^  inhabited  portions  of  the  Zone,  and  as  the  question  of  secur- 
ing dumping  ground  will  be  a  serious  one,  unless  the  excavated  mate- 
rial is  put  in  barges  and  tak'on  out  to  sea,  the  expense  of  filling  these 
marshes  will  be  practically  insignificant. 

This  sanitary  work  must  be  undertaken,  not  as  an  act  of  magnanim- 
ity to  the  inhabitants,  but  as  a  necessary  means  of  accomplishing  the 
purposes  of  the  United  Spates  on  the  Isthmus.  The  United  States, 
by  virtue  of  its  ownership  of  the  Panama  liailroiid,  has  the  proprie- 
tary title  to  a  large  amount  of  real  estate  in  Panama,  Colon,  and  La 
Boca,  and  by  the  increase  of  value  resulting  from  these  public 
improvements  will  be  greatly  benefited  financially.  Moreover,  under 
the  terms  of  the  treaty  the  United  States  i?  to  be  reimbursed  for  the 
expenses  of  constructing  the  waterworks  and  sewer  systems  of  Pan- 
ama and  Colon. 

WATER   SUPPLY. 

The  distance  across  the  Isthmus,  following  the  line  of  the  Panama 
Railroad,  is  47.65  miles.  Along  the  line  of  the  canal  and  railroad, 
iHcluding  Panama  and  Colon,  are  27  towns  and  a  varying  number  of 
camps.     The  total  population  is  estimated  to  be  50,000. 

To  secure  an  adequate  supply  of  pure  water  the  plan  adopted  is  to 
create  lakes  by  damming  the  headwaters  of  streams  at  convenient 
localities  sufficiently  remote  from  the  towns  to  be  free  from  contami- 
nation and  to  pipe  the  water  into  the  towns  and  camps.  Each  lake 
will  contain  sumcient  water  to  siipply  several  towns  or  camps.  These 
several  separate  plants  will  constitute  a  system  extending  practically 
from  ocean  to  ocean  and  supplying  the  Zone  with  pure  water  for 
domestic  purposes  and  fire  protection.  Sites  have  been  selected  and 
the  work  is  rapidly  progressing  at  Pinama  (Rio  Grandf*)^  Culebra, 
Phnpire,  Las  Cascadas,  Gorgona,  Tabernilla  (Rio  Frijole.-i),  and  Cris- 
tobal-Colon (Mount  Hope). 

By  tapping  the  main  conducting  tl'ie  water  from  the  Rio  Grande  to 
Panama  water  is  now  supplied  to  the  following  towns:  Ancon  (the 
American  settlement  in  the  suburbs  of  Panama),  Ancon  Hospital, 
La  Boca,  Corozal,  Pedro  Miguel,  and  Paraiso.  To  supply  Ancon 
Hospital  1,975  linear  feet  of  pipe  of  all  sizes  have  been  laid,  being 
about  30  per  cent  of  the  amount  required.  For  La  Boca  about  1,000 
linear  feet  were  laid,  connecting  the  Panama  main  with  the  old  pipes 
and  furnishing  an  abundant  supply.  For  Corozal  3,600  linear  feet 
have  been  laid,  sufficient  for  present  requirements ;  for  Pedro  Miguel, 
1,650  linear  feet,  sufficient  for  present  requirements;  for  Paraiso,  500 
linear  feet  of  pipe,  sufficient  to  bring  the  water  into  the  town. 

The  water  for  Culebra  is  also  secured  from  the  Rio  Grande  Lake, 
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and  for  this  purpose  11,376  linear  feet  of  pipe  have  been  laid  and  47 
house  connections  made.  The  water  is  passed  through  sterilizers 
before  delivery.  The  permanent  supply  will  be  taken  in  part  from  h 
lake  formed  by  placing  a  dam  in  the  Comacho  River.  About  50 
acres  of  ground  will  be  flooded,  of  which  25  acres  has  been  cleared. 
The  work  on  the  dam  is  projEnre8sing  rapidly,  as  is  also  the  excavation 
and  grading  for  the  reservoir. 

The  present  water  supply  for  Empire  is  derived  from  a  stream 
about  a  mile  from  the  town.  The  water  is  pumped  into  a  3,000-gallon 
tank,  from  which  delivery  is  made  through  1,G00  feel  of  pipe,  enougli 
for  present  needs.  Twenty-seven  houses  are  connected.  The  water, 
after  being  pumped  into  the  tank,  is  passed  through  an  autoclave, 
under  pressure,  and  after  being  sterilized  is  delivered  to  the  consumer. 
The  permanent  water  supply  will  be  delivered  from  the  Comacho 
Lake  when  the  dam  is  completed. 

The  town  of  Bas  Obispo  is  occupied  as  a  camp  for  a  detachment  of 
United  States  marines  stationed  on  the  Zone.  Water  is  derived  from 
two  small  streams  flowing  into  a  reservoir.  The  water  is  pumpecl 
from  the  reservoir  into  a  receiver  in  the  marine  camp,  and  from  this 
is  passed  through  sterilizers  before  being  used  by  the  men. 

At  Gorgona  water  is  derived  from  a  reservoir  formed  by  a  dam  in 
a  stream  which  flows  through  the  town.  The  work  on  the  reservoir 
excavation  is  completed,  10,038  linear  feet  of  water  pipe  laid,  and  11 
house  connections  established. 

Water  for  Las  Cascadas  is  derived  from  a  small  stream  which 
flows  through  a  poition  of  the  village.  This  stream  is  regularly  pa- 
trolled by  two  watchmen  and  kept  under  observation  by  the  police 
and  sanitary  inspectors  to  ]C)revent  the  deposit  of  foreign  matter. 
The  old  French  pumping  station  has  been  overhauled  and  made  fit  for 
service.  3,000  feet  of  pipe  have  been  relaid,  and  tho  work  necessary 
to  meet  present  needs  is  completed. 

Colon  and  Cristobal  are  practically  one  town,  and  tlu;  water  supply 
and  distribution  will  be  common  to  both.  The  Panama  Railroad 
Convpany  installed  a  system  of  water  distribution  with  a  reservoir 
at  Mount  Hope,  a  distance  of  about  2  miles  from  town.  This  system 
is  inadequate  both  as  to  volume  of  water  and  means  of  distribution. 
Wells  are  impossible  in  either  town,  as  the  water  is  brackish.  During 
the  last  dry  se:ctson  much  suffering  was  occasioned  the  inhabitants 
by  failure  of  water  supply.  To  prevent  a  recurrence  of  such  short- 
age the  forces  engaged  on  the  Colon  water  supply  havt  been  at  work 
constructing  a  temporary  dam  at  Brazos  Brook  and  connecting  the 
rese-.  voir  so  formed  with  the  old  one.  This  will  insure  sufficient 
water  until  the  permanent  reservoir  is  completed,  and  as  the  tem- 

f)crary  plant  can  be  incorporated  into  the  permanent  system  no 
abor  is  lost.  All  material  required  has  been  ordered,  and  deliveries 
will  soo. .  j>e  made  for  the  permanent  system.  Quarters  for  the 
engineers,  foremen,  and  200  laborors  have  been  erected  at  Mount 
Hope,  and  work  on  the  permanent  water  system  will  soon  be  under 
way.  At  Cristobal  5,850  linear  feet  of  water  pipe  have  been  laid 
ana  present  needs  provided  for. 
In  Panama  an  excellent  system  of  water  supply  is  rapidly  ap- 

E reaching  completion.    A  lake,  about  10  miles  from  the  city,  formed 
y  erecting  a  dam  across  the  headwaters  of  the  Rio  Grande,  fur- 
nishes an  abundant  supply  of  excellent  water  and  affords  more 
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pressure  for  use  at  firos  than  necessity  requires.  A  reservoir  of 
1,000,000  gallons  capacity  is  situated  near  thj  outskirts  of  the  town 
for  use  in  an  emergency. '  The  princijjal  str«vt  mains  in  the  inhahiteil 
portions  of  the  city  are  all  laid;  several  nuiins  in  the  out>ldrts, 
intended  for  use  as  the  town  grows,  are  not  laid,  hut  the  work  will 
continue  until  the  system  is  completed.  Of  the  street  mains  5H.5 
per  cent  are  now  in  place  and  the  water  turned  on.  The  lateral 
I)ipes  for  house  connections  are  being  laid  to  the  curb  line,  at  an 
average  distance  apart  of  about  25  feet.  Of  these  pipes  10  per  cent 
are  in  place. 

The  system  has  been  in  use  for  the  past  four  months,  supplying 
an  abundance  of  pure  water,  free  of  charge,  to  tliose  portions  of  the 
city  adjacent  to  the  mains.  The  work  of  installing  water  pipes  in 
the  houses  is  progressing  as  rapidly  as  possible  undt'r  existing  con- 
ditions. Meanwhile  faucets  are  placed  in  each  hydrant  when  set 
and  the  public  permitted  to  use  the  water. 

The  water  was  turned  on  for  the  first  time  on  July  4  of  this  year, 
rt  would  be  difficult  to  describe  the  gratification  and  gratitude  of 
the  inhabitants  at  the  consummation  of  their  long-deferred  hope. 
Formal  expression  took  the  form  of  a  special  session  of  the  municipal 
council  and  the  adoption  of  resolutions  of  thanks  and  the  appoint- 
nuMit  of  a  committee  to  present  a  copy  thereof  to  the  governor  of 
the  Zone.  The  Te  Deum  was  sung  in  the  cathedral,  attended  by 
President  Amador  and  his  cabinet  and  the  principal  officials  of  the 
Commission  on  the  Isthmus  and  of  the  government  of  the  Canal 
Zone. 

In  order  to  ascertain  the  quality  of  the  water  supplied  from  these 
reservoirs,  chemical  analyses  have  been  made  by  Dr.  Arthur  I.  Ken- 
dall, acting  chief  of  laboratory,  Ancon  Hospital,  resulting  in  a  show- 
ing that  the  water  is  of  good  quality,  but,  owing  to  the  watersheds 
being  co"ered  with  tropical  growth,  vegetable  matter  is  found.  The 
entire  elimination  of  foreign  organisms  will  require  the  installation 
of  filtration  plants  and  the  use  of  sterilizers,  and  these  will  be  sup- 
plied. Doctor  Kendall  reports  that  '"the  character  of  the  water,  as 
shown  by  bacterial  analyses,  is  much  better  than  it  was  under  the  old 
system,  in  which  well  and  spring  water  was  used." 

In  addition  to  the  benefits  ordinarily  derived  from  an  abundant 
supply  of  pure  water  distributed  through  closed  pipes,  consideration 
must  be  given  to  the  great  benefits  and  p.rotection  to  the  public  health 
accruing  when  the  situation  will  permit  the  government  of  the  Canal 
Zone  to  fill  up  the  open,  shallow  wells  and  pools  and  complete  the 
destruction  of  the  cisterns,  rain  barrels,  and  other  household  water 
containers  now  in  use  in  the  cities  of  Panama  and  Colon  and  the 
towns  of  the  Zone.  These  water  containers  are  the  favorite  breeding 
places  and  the  source  whence  come  by  far  the  largest  number  of 
yellow-fever-bparing  mosquitoes  (stegomyia).  Eliminate  these  breed- 
ing places  and  the  clanger  from  disease  communicated  by  these  insects 
is  reduced  to  a  minimum. 

rtEWERS. 

The  sewer  systems  of  the  Zone  and  the  cities  of  Fdnama  and 
Cristobal-Coloii  will  be  constructed  in  accordance  with  the  general 
plan  for  the  distribution  of  water,  and  their  construction  has  kept 


;  I 


42 


REPOIJT   OF   THE   ISTHMIAN   CANAL   COMMISSION. 


pace  with  that  of  tho  watorworks.     Those  systems  me  now  supple 
niented  iiiul  will  ('oiitinue  to  be  siii)|)leiiu'iile()  l>v  outhouses,  portahlc 
niul  sttitionj'.ry,  phiccd  over  pits.     Kvciitiiiilly  I  he  scwn^'c  of  the  Zone 
will  be  iMeiiicnited  or  otherwise  sterilized,  and  the,  pif.-,ent  worU  i 
directed  with  that  end  in  view. 

In  Panama  nearly  all  the  substantial  buildings  had  drains  con 
nectcd  with  the  old  sewei-s  or  open  ditches.  'J'hese  drains  ai'e  eon 
nected  with  the  new  sewer  nniins  as  i-apidly  as  laid.  Where  there  are 
vacant  lots  or  no  drainage  pijx's  the  hoiisi^  i-oiuiections  are  laid  to  the 
curb  line.  The  system  nndces  provision  foi-  the  disposal  «)f  storm 
water  and  surface  draina^''';.  and  mains  on  tliii'ty-one  of  the  primnpnl 
streets  are  now  in  place,     'riiii'ly-live  per  cent  of  the  system  is  com 

Sleted.  At  pre-cnt  the  sew(>rs  discharge  into  the  waters  of  i*aiiam;i 
>ay,  but  as  soon  iis  the  work  in  the  town  is  c()mf)letcd  the  discharge 
pipes  will  be  extended  to  the  deep  water  outside  of  the  reef  at  tlie 
entrance  to  tlu^  bay. 

PA  VI  NO. 

The  sanitation  of  I'anama  r(>r|iiires  that  the  streets  be  j)aved  and 
guttered,  and  on  May  2i),  lJ»Or»,  the  Commission  authorized  the  wor!; 
as  a  sanitary  measuie.  At  the  time  the  United  States  took  over  the 
work  of  canal  coiistruction  the  city  of  Panama  was  paved  with  cob 
blestones.  The  mateiial  for  the  waterworks  and  sewer  systems  diil 
not  arrive  at  the  Isllimus  at  the  same  time,  and  therefore  the 
streets  were  dug  up  two,  and  in  many  placvs  three,  times  in  putting 
down  the  watcir  mains  and  sewer  pipes  and  n)aking  house  connec- 
tions. A  hi'ge  portion  of  this  work  has  been  done  cuiring  the  rainy 
season,  au'l  the  cobblestones  have  disa|>peared  in  a  sea  of  nuid.  The 
present  condition  of  the  streets  (]elies  description,  but  can  be  appre- 
ciated, doid)tless,  by  any  person  who  has  lived  in  a  town  in  the 
United  States  during  the  distressing  times  of  constructing  water- 
works, sewers,  and  pavements. 

The  city  proper  will  be  paved  with  vitrified  b-ick,  surfaced  with 
paving  cement.  On  the  streets  where  heavy  traflic  is  had,  the  brick 
will  be  set  on  concrete  foundaiion,  and  in  other  portions  on  sand  o' 
crushed  Dck.  The  roads  in  the  out -ki its  will  be  graded  auvi 
treated  with  a  combination  of  cru.-hed  rcjck  and  clay,  known  as  Tel- 
ford pavement.  Contracts  for  7.000.000  vitrified  paving  bricks  have 
been  placed,  and  about  JnOOO.OOO  biicks  are  now  on  the  Isthmus. 
The  prelimiiKiry  work  of  constructing  the  spur  track,  platform, 
storehouse,  et:;.,  is  co:n|)leted,  the  house  connections  with  waterwork> 
and  sewci"  systems  on  the  principal  street  of  the  city  have  been  made 
for  about  1  it*ile,  the  work  of  ])lacing  the  brick  on  the  pavement 
is  begun,  and  about  1,000  square  yards  of  the  street  are  now  cov- 
ered. The  work  will  be  pushed  as  vigorously  as  its  importance 
requires. 

LA    BOCA. 

The  town  of  La  Boca  is  situated  at  the  mouth  of  the  Rio  Grande 
River,  about  7  miles  by  w^atcr  and  3  by  land  from  the  city  of  I\nama. 
A  channel  has  been  dredged  from  the  deep  water  to  the  piers  con- 
structed by  the  French  company  and  also  to  the  new  piers  put  in 
by  the  Commission.    This  point  is  the  Pacific  termmus  of  the 
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Paniunii  Kinlroud,  and  ships  on  the  Pacific  brinpfin^  cnri^o  to  Panamii 
or  enpi^Hiig  in  coihiikmco  handled  by  tlic  railway  load  and  unload 
lit  La  Hoca. 

rnictically  all  the  real  estate  on  vvljicli  tlie  town  stands  is  owned 
Uy  the  Uidted  States.  The  town  is  divided  into  two  parts  by  the 
railroad  tracks  and  yard.  On  one  side  all  of  th  hnildiii^rs  are  owned 
by  the  United  States  and  on  the  other  nearly  all  the  bmldings  were 
erected  by  private  parties  on  land  leased  from  the  old  French  con»- 
pany.  All  of  the  building's  in  this  town  owned  bv  the  United  Stal.  ; 
are  being  overhauled  and  re|)aire(l;  several  of  tlie  more  dilapidated 
were  destroyed  and  in  their  places  have  been  erected  two  large  and 
connnodious  barracks,  one  foi-  the  unmarried  and  the  other  for  nuir- 
lied  employees  working  at  this  point.  Repairs  on  the  old  ones  have 
reached  such  a  point  (hat  it  is  proper  to  say  thai  this  portion  of  the 
town  has  been  rebuilt,  and  instead  of  being  a  dangerous  j)lague  spot 
(he  tow!i  has  now  become  a  model  camj),  with  houses  in  good  repair, 
freshly  painted  supplied  with  electric  lights,  a  water  system,  and 
good  drainage. 

The  Connnission  has  monopolized  the  services  of  practically  all  the 
carpent(>rs  and  builders  f)n  the  Isthmus,  but  as  soon  as  tlu;  services 
of  carj)e!iters  are  available  to  private  pai'ties  there  is  no  (loubt  that 
steps  will  be  taken  to  complete  the  cleaning  up  and  restoration  of  the 
buildings  owned  by  private  individiuils  at  this  point.  Soiuething 
is  already  being  done  along  thi?  "ine  by  private  owners,  who  are 
stimulated  t()  exertion  by  the  attractive'  ai)p;"arance  of  the  houses 
already  repaired.  A  good  road  of  Telford  pav(>ment,  constructed 
by  Uie  Connnission,  connects  La  Boca  with  the  outskirts  of  Pananui, 
psiving  of  the  streets  of  Pananui  is  completed  easy 
between  the  two  places  will  be  aH'orded. 


and 


wnen  the 
connnunication 


COLON. 


The  sanitati(m  of  the  city  of  Colon  calls  for  different  measures  and 
pr-esents  more  dillicult  i)rol)!ems  than  the  city  of  Panama,  for  P-vnama 
has  natural  drainage,  while  Colon  stands  on  a  swamp.  The  towns 
of  Cristobal  and  C(/lon  are  contiguous.  All  of  the  proj)erty  in 
Cristobal  belongs  to  the  United  States,  and  many  of  the  more 
important  oflices  of  the  Commission  are  established"  there,  and  the 
personnel  and  many  other  employees  of  the  Commission  reside  at 
this  point.  Much  of  the  work  of' the  Commission,  intended  for  the 
permanent  sanitation  of  this  locality,  has  been  d(me  at  Cristobal,  and 
the  streets  have  been  placed  in  fair  condition.  The  first  thing  to  be 
done  at  Colon  is  to  rai^e  the  grade  by  filling  the  swamp.  This  must 
be  done  either  by  dirt  from  Culebra  cut  or  with  the  material  dredged 
from  tliat  portion  of  the  canal  in  the  immediate  vicinity.  It  is 
practically  an  impossibility  to  construct  railway  tracks  in  this  swamp 
during  the  rainy  season  unless  recourse  is  had  to  expensive  piling, 
and  dredging  on  the  canal  at  this  point  has  not  ;yet  begun.  It  is 
[)robable  that  the  method  adopted  will  be  to  h.iul  dirt  from  Culebra 
or  nearby  cuts  and  dump  into  a  water  sink  and  then  pump  the 
material  into  the  town  and  adjacent  sAvamp.  it  was  not  consid(!red 
wise  to  enter  upon  this  work  until  the  plan  of  canal  was  definitely 
determined  and  the  Atbintic  entrance  fixed.  Should  a  straightaway 
entrance  be  determined  upon,  "«  would  necessarily  be  to  the  westward 
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of  Miiidi  Point,  and  fonsoijuontly  u  f-'w  miles  distant  from  tin;  town. 
»SI»(Mil<l  tlio  I'imama  Ka'Iroad  tlu'rcafliT  niovo  its  Atliiiihc  ((Miiiiim 
to  the  canal  tMitranco  (hero  would  \h\  Idtlc,  if  any,  oxciise  f»)r  main 
tniiiin*,'  tho  town  of  Colon  at  its  'rcstMit  l«>cali.)n,  and  -Jinnld  the  town 
grow  toward  the  new  location  or  he  removed  to  that  point,  the  hu;r  • 
expenditure  neavssary  to  fill,  drain,  and  sewer  the  present  locatidii 
would  he  avoided. 

The  prtsent  condition  of  the  streets  of  Colon  is  intolerahle,  ami 
early  in  Septemher  a  hoard  was  appoint«>d  to  investigate  as  to  tlh> 
Ix^st  means  and  methods  of  acconipV  'un«x  the  siinitalioi,  of  the  city 
and  to  make  a  report  thereon.     'I'lu     i)oard  n'coinmendtd  that  as  i 
means  of  alVordin}^  teinponiry  reliid'  uie  striMts  of  the  city  he  filled 
in  with  crushed  rode  and  f^ravel,  at  an  expense  of  $10,000;  that  ;i 
large  ditch  he  dug  \\U)i\<f,  I)  street,  the  central  street  of  the  town,  con 
nocted  at  either  end  witii  the  sea;  that  7,00^  feet  of  earth  diU^lii-^ 
and  8,000  feet  of  concrete  ditches  he  dug  couni'cting  with  the  miiin 
ditch.    The  plan  was  approved  hy  the  chief  engineer  and  the  expendi 
turo  authorized  hy  the  {governor,  pursuant  to  resolution  of  the  Com 
mission,  and  the  work  is  now  in  progress.     Wlnlv  the  final  piapoN' 
of  this  plan  is  to  afford  temi)orary  relief,  the  work  pi'rfonned  under 
it  will  he  essential  to  any  permanent  plan  that  may  oe  hercaflci- 
ado[)ted. 

LIVING   QUARTEK8. 

Living  quarters  for  the  American  employees,  on  what  is  known  jh 
the  "  n:ofd  roll,"  are  provided  hy  utilizing  such  of  the  old  houses  taken 
over  from  the  French  company  as  are  so  situated  as  to  he  availahic 
and  the  construction  of  dormitories,  or  "  liotels,"  and  new  houses. 
The  snuiil  houses  are  used  for  nuirried  quarters  and  tlie  dormitorie- 
for  bachelors.  Two  dormitories  have  been  erec'  ^  one  at  Corozal  and 
one  at  Cidebra.  A  third  is  now  in  process  .  L-rection  at  Ancoiu 
intended  for  the  use  of  employees  now  living  i,i  private  quarters  in 
Panama  and  the  overflow  from  Corozal.  The  dormitory  plan  i- 
probably  the  more  ecou'  niical,  but  there  is  the  danger  of  fire  ren 
dering  a  large  nundicr  of  employees  homeless,  and  the  increased 
hazard  from  infectious  or  contagious  diseases,  and  the  present  inten 
tion  is  to  meet  future  requirements  by  erecting  dwelling  hous(>< 
The  purchase  from  the  French  company  included  1,588  dwelling. 
They  were  in  baa  fiate  of  repair  and  nearly  all  of  them  unfit  toi 
occupancy.  The  delay  in  the  delivery  of  lumber  of  the  required 
sizes  and  the  difficulty  of  securing  carpenters  and  other  buildei' 
made  it  impossible  to  repair  any  considerable  number  until  recently. 
but  the  work  is  now  being  pushed  vigorously,  and  in  a  short  time  nil 
of  these  houses  conveniently  situated  to  the  work  will  be  rq^aired  ami 
occupied. 

Quarters  are  assigned  to  individual  employees  on  the  gold  roll 
under  the  following  regulations: 

For  each  dollar  of  monthly  salary,  1  square  foot  of  floor  space. 

Rooms  containing  less  than  CA  square  feet,  or  space  used  as  hallways,  bath. 
water-closets,  or  kitchen,  will  not  be  Included. 

Men  whose  rating  is  on  nn  hourly  basis  to  be  considered  as  worliiug  208  houis 
per  month. 
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rV|H»iir1ont  inonilwTM  of  ♦i"*.  fmnllli-M  of  onipl<y«»ri»  ti.  Ik»  nHMlmuMl  upaa?  on  ha»\» 
of  a  |K!t\outiige  tif  Hull  to  »v»ilc|i  ihc  l.i'iid  of  a  fmiiMy  |m  «>utitUHl : 

I'crctnt. 
^vif.»    .-.. 100 

(  liil(lr»>n  (tor  oiich  ypiir  of  ng^) .. ——--—..—......_....,„        5 

otlior  rt'latlvM  lutiiltM . --IIIIIIIIIIIIIIIII"""""    76 

otlHjf  udults  U»olmkN  white  ■erviiuta)-'.!!!!.!!!!!""'!""""""!!!    DO 

F'»r  iiHtlve  or  (-.ilorod  H^TviintH  no  nilownno©  will  tw  nmd©.  They  iiiiiNt  b« 
-liiirtertHl  lit  nucIj  exc  "inh'tl  Hpiur  uh  Im  nviiliuhlw. 

I'lie  above  (Uhik  not  apply  to  oHUori-  whone  louiunwrutlou  Ih  «4(X)  per  moiitb 
',r  over. 

It  wiM  b«  neccNMarv  to  or<'ot  hnrnickH  for  thtMuxornmodiitioii  of  the 
I'oruimu*  iuborci'H  or  '  silvt  r  roll  "  peoplo.  During  th«  Fri'iich  ro^imo 
ill"  coiPiiuHi  !iibor«rs  wore  n>(;uiiv(l,  iHunlly,  to  lioums  themsw^lveH,  and 
liwd  in  imtivc  h,:t;;  <-  "  HJuicks."  The  result  win  a  drcn'iiw  in  cfTi- 
.i'.'ncy  un(i  an  iticroasc  in  <liseaH«,  which  undoul)ti'<lly  oontrihiitcd  to 
!lie  disaster  in  which  the  French  eveiiLually  lH;ca:no  involved.  The 
Anp'rican  Commission  intends  to  house  these  people  in  structurea 
1)1. iit  with  due  re«,'iir(l  to  liy^rien(»  nn<l  tropical  conditions.  With  this 
(Hid  in  view  the  hourd  oi  h-Milth  of  the  jroveninient  of  the  Canal  Zone, 
roinposed  of  the  chief  .v,)nitary  oHlcer,  the  director  of  liospitals,  the 
fhiei  qnunuitine  officer,  and  tfie  chief  sanitary  inspector,  were  aslced 
t(«  pit'pare  and  report  recointneridatioiis  for  ^'ncral  specifications  for 
barrack,  -lutahle  for  tropical  countries.  'I'hes<^  rcconiinendations 
were  subu'.itted  to  tlie  huieau  f)f  .urhitecture  aFid  buildiri)^  of  the 
dcparlnic'it  of  construction  and  cn^iruH'rin/ii;;.  Slight  modifications, 
to  ineet  a  few  practical  dillicullies  heretofore  encountered  by  the 
builders,  were  made,  and  the  specifications  adopted  are  as  follows: 

OKNKRAI.    HPKvJlFICATIONB    KOR    BAHRACKS    8T  ITAIILE    FOR    LABORKRS. 


/?«p.— fiRos  will  l>e  Hufllclciitly  rals.'d  above  water  courses  to  nffon!  n  lequate 
IM-otectlon  /"roisi  surface  <lrniiia«e,  and  should,  wherever  pt  .SHlble,  be  on  the  top 
'  ,  the  I'.oh't  I. 

Tin   roilowlng  locations  should  be  avoided  : 

1.  (J'uund  at  the  foot  of  hi'ls  or  ravines  wblcl'  receive  drnlnnKe  from  biKher 
levels. 

2.  RavlneH  we  <  b  are  fre<.iiently  recei»t,*'cl(>s  for  decaying  or  rank  vegetation. 

3.  IvOW-lyhiR  .>Mid<s  of  r-vers  subject  to  periodical  floods. 

4.  >Tarsh  lands  partially  covered  by  salt  o»-  frenh  water. 

Bn'IdiiiKs  KlMyidd  Ve  so  locat'd  as  to  pres^.u  the  h'ast  surface  to  the  more 
dliect  rays  of  the  sun.  This,  bov  v»'r.  nuist  be  modified  on  account  of  prevailing 
winds  and  available  ground,  and  wli  Mcvcr  those  bulldinKs  should  be  located 
so  there  will  be  no  iuKrlertnce  wito  the  free  passa^'e  of  the  wind  between 
iheni,  and  the  nilniinniii  distiiiice  between  barracks  should  be  20  fe<>t. 

The  sl/.e  of  the  buildings  should  generally  be  .'10  by  50  feet,  giving  n  full  area 
of  l,r»(K)  s(iuare  feet- 

They  shmild  be  ral.sed  on  piers  or  timber  lilocking,  so  ns  to  permit  the  free 
circulation  of  air  beneath,  and  tite  minlhiuin  height  above  ground  of  the  floor 
line  should  not  be  less  tluMi  .'{  feet. 

The  gr')nnd  v:ndcrci>ath  die  building  should  be  graded,  or  crowned,  so  that  It 
Is  not  p(»s.sible  for  i:  to  hold  water,  and  care  sbi»uld  be  taken  to  give  froe 
(Irnlnage. 

The  mnterinl  of  the  buildings  should  be  v/ood,  and  fides  should  be  oov- 
erc'l  with  weatherlM.anliiig  or  8hlplapi)wl  with  light  lumber.  There  should  be 
no  inside  she.itblng. 

The  fGofs  Hhould  be  sfcep.  single,  and  covered  with  corrugate<l  Iron.  Ttie 
eaves  should  pro.j«^t  2  feet,  aiul  there  should  be  no  s|)outing,  but  a  cement  or 
concrete  gutter  should  be  placed  around  the  buildings  so  us  to  catch  all  water 
from  the  roof. 
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V(*iitltiitloti  HliiMiltl  l>«  III  tliw  wnll,  i-«)iiMl.<tltii(  of  |ouvi>rM  .'t  fiH't  fnuii  tint  wiill 
plnfi*  <|n,VII. 

'Mil'  lu'lKht  of  tlu»  Willi  mIiouIiI  Im»   12  ft'ft  from   Hu*  Moor  to  tho  imivi»». 

'I'Imti*  Mhoiiltl  l»'  tlonrM  lit  «>iM'li  •*>itl  of  till'  liiillittiiu  I'Mifliiiu  to  (t)vt*riHl  VMnindiN 
or  iiliilforiiiM  M  fiM't  III  wttlili, 

Thcrt*  mIioiiIiI  U>  iiw  ('<«|ilit(!  hikI  tli«*  iI'Mir  miil  \vl.:.(o\V)4  mIumiM  Im*  Mcri>f*u(H|. 

Sii'li  a  hiillilliii^  will  |ii')>\iil«>  (U)  ri>«>i  of  HiMir  N|)iir«>  fur  fiifli  iKTMiii,  iiMiiitlnit 
2G  iiHMi  to  II  nIiikU*  liiirnick. 

'1'Ih's«  Mpfcidcutiuns  will  Iw*  I'tillowi'd  hihI  their  obscrviiti  •*<  will 
rC'ltuM!  to  a  tnitiiiiiiiiii  tlu>  discnin forts  aritl  (ltiii|j;(>ry.  rusiilliiig  from 
i\w  cliinsitc.  In  cotiiii'i't inn  with  \\ut  provision  tlmt  carh  iiiiiii  in  ':> 
hiivo  (>  by  iO  f<'«'t  of  (loop  spiKo  jiKi'ntion  in  ciilU'd  to  'in-  fuel  that 
th«'  iiH'ii  will  .sh'i'p  on  cots,  iumI  lot  on  iMinks  or  in  Ihts.  'I'l  is  pluii 
will  rcqiiiro  priicliciilly  doiilih'  lln'  nuiii'»«T  of  hiiihiinjrs  that  would 
Im?  fH'cdfd  if  tho  tiHMi  wi'ro  jUMiiiilii'il  to  shM'p  in  "  dotihh' d.'cUcrs," 
but  th»'  siiiiitariiiiiH  nri'  conficlcMl  of  (he  nccossity  of  lmid<s  iind  of  the 
good  rosiilts  to  Ik>  iittimit'd  liy  iilniiidoiuii/;^  tlu«  plan  of  pfiiiiiUiiig 
tierH  or  "  douhio  (U'ckcrH." 

FOOD   MUi'l'LV. 

T^o  coHt  of  living;  upon  (he  I  llmiiis  is  not  as  ^rcat  ns  it  \h  com- 
monly siij)po-<'d.  At  nio^l  «»f  the  ho(<'ls  <n  Panama  thi  prico  of  hoard 
is  $'2^t  a  nit.nlh  It  is  iIhi  (piality  of  the  food  rather  than  its  price 
which  ^ives  ris«  to  comj)laint.  Such  fare  as  the  hi-lter  class  of 
Americans  are  accustomed  to  can  iH»t  he  ohtaiiied  in  Panama  at  any 
pri(H',  althoii/^h  the  holds  of  the  ( '(»niiiii  ^^i<»n  on  tl-.e  line  of  th'»  canal 
endoiivor  to  the  host  of  their  al)ility,  and  with  increasing  sucoess, 
to  supply  it. 

The  (|iie^lion  of  an  ade(|iiate  food  snpply  has  pi'eseiiled  eveii  «i(realor 
diflifvilties  in  the  case  of  (he  Wot  Indian  laliorers  than  in  that  of  the 
American  employees,  'i'rade  in  the  Canal  Zoin'  is  confined  to  u  few 
small    e;i-()cerv    and    general    stores    in   each    villa<;(^   opei'ated    by    the 
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Tlu^  scant  \'   re^(»iii'ces  of  these  dealers  were  instdlieient  to 


meet  I  he  demands  which  wei'e  made  upon  them,  owin^  to  (lu!  ^reat 
influx  of  laboi'crs  ti.nit  followed  the  i'esnmpti(Mi  of  canal  operalioiiH 
on  a  lar<,'e  scale,  and  provisions  of  all  kinds  advaticed  rapidly  in 
rice.     In   spite  of   wa;jjes,   higher   tinii 


C, 


I    were  ever   pan 


abor  o 


f  tl 


d    Ik'T 


ore  ror 


f( 


lis  class, 


the  men   were  unable  to   procure  siiHicient   food 
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Tiieir  low  clliciency  was  attvibiite<l  by  the  ciiief  engineer  in  large 
part  to  the  lack  of  proper  nourishment. 

In  order  to  secure  an  ade(|iiate  suj)j)ly  of  properly  [irepared  food 
for  the  larj'e  mimber  of  employees  the  following  plan  has  i)een 
adoi)te(l : 

A  central  plant  i  i  to  be  established  at  Cri-tobal,  consisting  of  an  ice 
plant,  cold-storage  house,  bakery,  and  laundry,  siiflicient  in  size  and 
capacity  to  provide  for  pfcsiMit  neces><ities  and  caj)able  of  expansion 
as  additioi.al  provision  is  recpiir.d.  A  daily  supply  train,  or  suppdy 
cars  attached  to  the  regular  trains,  will  carry  and  deliver  fresh  meats 
(l)r''pared  for  cooking),  vegetables,  bread,  laundry,  etc.,  to  the  sev- 
eral campri  and  hotels,  where  such  supplies  as  need  to  1x5  cooked  will 
be  properly  cooked  and  si'rve^l. 

The  fooa  supply  of  the  I.sthnius  accessible  to  inhabitant.^  of  the 
Zone  is  inaaeijuate  to  the  needs  of  the  large  force  of  employees.  The 
Bources  of  food  supply  at  the  near-by  ports  can  not  be  de^je:  ded  upon 
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the  construction  of  hnildinj^s  on  snitahlc  ground,  and  insure  a  propci 
regard  for  ventilatioFi,  water  supply,  and  sanitation. 

Largely  as  a  result  of  the  woi-lc  of  saiiitad.m,  and  in  spite  of  the 
presen(,'e  of  large  nunihers  of  persons  from  the  'remperate  Zone,  v.Ik, 
are  unused  to  the  peculiarities  of  tiie  climate  ami  especially  snhjert 
to  tropical  diseases,  the  death  rate  among  the  enmloyees  of  the  Coin 
mission  'ipon  the  Isthmus  during  the  past  year  lias  nc ,  exceeded  '2.' 
per  1,000. 

The  custody  imd  maintenance  of  tlie  cemeteries  of  the  Canal  Zoii' 
has  been  transferred   by  the  municijialities  and   j)laced  under  tin' 
health    departin<'nt,    aiul    their    management   is   now    in   charge  of 
the  sanitary  ins])ectors.    This  course  was  made  necessary  by  the  lack 
of   uniformity    in   the    management   of   tlu!    various   cemeteries,  tin 
diflieulty  of  securing  proper  record  of  interments,  and  the  want  of 
proper  cure  in  their  maintenance,     Esj^ccially  is  this  cjiange  of  ad 
vantage  in  respect  to  >b)unt   Ilojie  or  ]\b)nkey   Hill  cemetery,  near 
Colon,  where  persons  who  die  in  the  city  of  Colon  are  buried. 

At  the  foot  of  Ancon  Hill,  between  Ancon  Hospital  and  the  town 
of  La  TU)ca,  is  a  cemetery,  recently  established,  for  the  burial  of 
bodies  of  persons  who  die  at  the  hos|)ital, 

iiosi'i  rAi>'. 

The  hospital  at  Ancon  passed  into  the  liands  of  tlu'  Isthmian  (^aniil 
Connnission  on  May  1.  r.'Oi,  and  I'le  smaller  establishment  at  Colon 
was  taken  over  on  Septeml)er  11.  1!H)I.  On  ( )ctober  22,  1)04,  an  emer- 
gency hospital  was  opene(i  at  Culebra.  The  combined  capacity  of 
these  establi.-hments  at  th(>  time  of  (he  last  annual  rej)oil  was  le,--.- 
than -100  beds. 

j)uring  the  year  the  e({ni|)ment  of  the  hospitals  has  been  greatly 
improved  and  extended.  Additional  space  for  hospital  purposes  ha- 
been  gained  at  Ancon  by  clearing  wards  that  were  formerly  occujiied 
as  quarters  by  employees  of  the  Commission  and  by  ho^intal  attend 
ants.  The  Colon  Hospital  has  been  enlarged  by  the  purchase  of  sev- 
eral adjacent  buildings  and  the  erect  ion  of  new  wards  and  snitablt 
quarters  for  '»rderli(^s  and  other  employcMvs.  It  is  Ix^lieved  that  uj^oii 
the  completion  of  the  construction  now  in  progress  ihc^e  two  hosnilal- 
-will  be  adequate  both  in  capacity  am!  eciuipment  for  the  work  for 
which  they  were  intended. 

In  Jaruiary  a  hospital  was  establi-lied  in  temporary  buildings  at 
Mirnflores  for  the  care  of  lejK'rs,  the  ^nsane.  consumptives,  and  thos. 
suffering  with  other  chronic  and  incurable  diseases,  in  which  approxi 
niate!\  80  patients  are  now  tnuler  treatment.  It  is  intended  ulti 
mateiy  to  abandon  the  ])resent  site  and  to  transfer  the  insane  am 
consumptives  to  an  asylum  at  Ancon  and  the  le])ers  to  a  lazaretto,  tin 
location  of  whicli  has  been  selected,  F^uildings  for  these  purposes 
have  h'*?en  authorized  and  the  plans  h'tve  been  prepared. 

In  i^^bruary.  1005.  an  emergency  hospital  was  i-stablished  at  Gor- 
gona,  in  which,  on  Sei)tember  ;>0,  IdO."),  there  were  2()  patients  nnder- 
going  treatment.    There  is  also  an  emergency  hospital  at  Empire, 

Other  line  hospi'^ls  will  be  established  as  they  are  required.  In 
the  meantime  there  is  a  dispensary  in  charge  of  a  physician  at  each 
camp  or  settlemcat  on  the  route  of  the  canal.  The  sick  are  pron»ptly 
visited,  and  if  their  condition  is  such  as  to  require  hospital  atten- 
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for  constant  supply,  beonnso  it  fn^inontly  happens  that  those  porta 
arc  closed  by  t)ie  local  (inariuitiiu'  lo  ship^  comings  from  the  Istlwmis, 
or,  with  equal  fre(piency,  the  isthmian  ports  are  closed  against  ships 
from  Ontral  and  South  Amei-ica.  It  is  therefore  necessary  to  ar- 
range for  a  constant  supi)Iy  of  food  products  from  the  Unite'd  States 
10  nudce  up  for  the  deficiency  on  the  Istlnnus.  I'his  has  been  done  by 
(■(luipping  the  boats  of  the  J'aiuima  Railroad  Steamship  Line  with 
.old -storage  facilities.  The  central  plant  at  Cristobal  is  not  vet 
installed,  but  the  contravts  for  tlie  mnchiiuTV  have  l)een  let  and  the 
ground  is  being  prenared  for  the  erection  of  the  buildings. 

Hotels  and  boarding  cani])s  are  maintained  and  ojx'rated  by  the 
(Commission.  The  cost  of  board  and  room  to  the  gold-roll  employees 
living  at  the  hotels  is  now  DO  cents  United  Stales  currciicv  per  day, 
Mild  to  the  conunon  laboi-ers  or  silver  employees  living  in  *the  board- 
ing camps  is  'M)  cents  LJnit»'d  States  currency  per  day."  The  intention 
is  to  furnish  board  at  cost,  and  present  prices  will  pr()l)-d)ly  be  in- 
creased slightly  when  the  permanent  plant  is  installed,  in  order  to 
meet  the  increased  cost  of  operation. 

For  the  benefit  of  such  employees  as  do  not  live  at  the  hotels  or  in 
boarding  eamps  branch  conunissaries  of  the  Panama  Railroad  have 
leen  established  at  several  points  within  the  Zone,  and  the  privilege 
of  j)urchasing  supplies  from  them  has  been  extended  to  the  so-called 
■■  silver  employees." 

DELIMIT  \TTON    OF   THE    CANAL   ZONE. 

Tn  September  of  1^0 f  a  question  arose  concerning  the  exact  limits 
of  the  respective  jiirisdietions  of  the  municipal  authorities  of  Anc(m 
and  of  the  city  of  Panniua  in  the  village  of  Snnta  Cruz,  at  the  foot 
of  Ancon  Ilil).  The  proprietors  of  canteens  near  the  line  of  demar- 
cation estal)lished  by  the  provisional  delimitation  agreement  of  June 
IC),  1904,  were  called  upon  for  the  payment  of  lieen-es  by  both  munic- 
ipalities, and  it  became  necessary  to  make  an  exact  survey  of  the 
boundary  at  this  point.  A  line' was  established  and  marked  with 
suitable  boundary  posts  by  two  engineers  rejjresenting,  respectively, 
the  governments  of  Panama  and  the  Canal  Zone,  and  was  accepted 
as  satisfactory  by  the  Panaman  Government  on  December  31,  1904. 
Tn  similar  numner,  a  survey  was  made  and  a  provisional  boundary  was 
im  rked  through  the  district  known  as  the  "  Savanas,''  adjacvut  to  the 
citv  of  Panama,  in  which  are  situated  tiie  country  homes  of  many 
of  the  residents  of  the  city,  and  where  there  had  been  the  same  vmcer- 
tainty  regarding  the  j^roper  payment  of  ta.\(^^.  Subse(]uently  the 
entire  boundary  between  the  Canal  Zone  and  the  citv  of  Panama 
was  surveyed  and  marked  with  line  stakes  at  its  intersection  with  all 
streets,  highways,  and  railroad  tracks,  the  engineers  submitting  their 
report  on  February  8,  IDO.").  The  boundary  established  was  accepted 
by  the  GovernmiTit  of  I'anama  on  February  17,  190").  Since  it  ap- 
peared probable  that  similar  diflerences  would  arise  at  other  points 
from  time  to  time  in  the  collection  of  the  revemies,  it  was  decided 
that  the  provisional  boundaries  of  the  Zone  should  be  surveyed  in 
their  entirety,  and  a  joint  engineering  party  has  been  engaged  on 
that  work  since  April,  1905.  The  line  has  alreadv  been  established 
through  the  valley  of  the  Chagres  River,  and  the  work  is  still  in 
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progress.    The  permanent  boundaries  can  not,  of  course,  be  located 
until  the  center  line  of  the  canal  is  definitely  fixed. 

FOREION    CONSULS   TO   THE   CANAL   ZONE. 

With  the  establishment  of  the  ports  of  Ancon  and  Cristobal  in  the 
Caniii  Zone  there  arose  a  question  as  to  whether  the  foreign  consuls 
accredited  to  the  Kepublic  of  Panama  could  properly  perform  con 
sular  duties  in  connection  with  the  shipping  of  tneir  respective 
nations  frequenting  the  canal  ports,  or  whether  foreign  governments 
should  be  invited  to  establish  distinct  consulates  in  the  Zone.  Tlu> 
govenunent  of  the  Canal  Zone  in  December,  1904,  had  acceded  to 
the  requests  of  Chile  and  Peru  for  the  official  recognition  of  consuls 
froni  tho«e  countries,  and  the  consular  officers  of  other  nations  ac- 
credited to  tiie  Republic  of  Panama  were  of  necessity  accorded  an 
infornuil  recognition  by  the  Zone  government.  This  condition  con- 
tinued for  several  months.  The  Republic  of  Panama  was  opposcnl  to 
the  appointment  of  separate  consuls,  and  as  the  question  was  one  of 
form  merely,  in  which  the  United  States  might  accede  to  the  wishes 
of  the  Republic  without  sacrificing  any  material  interest,  on  June  20. 
11)05,  the  Department  of  State  issued  a  circular  note  to  each  of  the 
foreip-n  nations,  stating  that  consular  officers  commissioned  to  ilie 
Presic.  mt  of  Panama  and  by  him  officially  recognized  might  exer- 
cise their  consular  functions  within  and  with  reference  to  the  Canal 
Zone  without  an  exequatur  or  other  recognition  from  the  United 
States. 

BRANCH    COMMISSARIES. 

The  Executive  order  of  January  7,  1905,  excluded  from  the  privi- 
leges of  the  CJovernment  commissaries  in  tiie  Canal  Zone  the  ordinary 
day  laborers  or  silver  employees  of  the  Commission  in  the  expectation 
that  these  people,  wiio  were  themselves  natives  of  tropical  countries, 
would  1)6  able  to  secure  from  the  local  merchants  such  food  and 
clothing  as  they  were  accustomed  to  use.  It  was  provided,  however, 
thatr— 

Sbould  It  develop  lierenfter  that  said  merchants  chnrpe  prices  In  excess  of 
legitimate  profit,  or  practice  other  extortion,  the  United  States,  for  Jie  pro- 
tection and  assistance  of  all  its  employees,  whether  from  the  Tropica!  or  Ten'- 
perate  Zone,  will  supply  Its  commissaries  with  such  staple  articles  as  are 
required  and  desired  hy  the  Inhnhltants  of  tropical  countries,  and  permit  all  its 
emi)loyees  and  worlvuien  and  those  of  its  contractors  to  avail  themselves  of  the 
benefits  and  privileges  afforded  by  said  Government  commissaries. 

In  the  month  of  August,  1905,  there  had  ariscii  the  emergency 
provided  for  in  this  order,  and  in  a  conference  held  by  ihe  chairman, 
the  chief  engineer,  and  the  governor  of  the  Canal  Zone  it  wfs  deter- 
mined to  present  the  matter  to  the  authorities  of  the  Republic  of 
Panama  for  the  purpose  of  securing  their  acquiescence  in  the  plan  of 
establishing  branch  commissaries  along  the  route  of  the  canal  and 
opening  them  to  all  employees  on  both  the  gold  and  silver  rolls.  A 
letter  was  addressed  to  the  President  of  the  Republic  of  Panama 
explaining  the  urgent  reasons  for  this  mensure  and  making  formal 
presentation  of  the  proposal.  In  response  thfreto  Secretary  de  la 
Uuardia  stated  that  his  GovernmeA-^t  "  had  no  objection  to  the  pro- 
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posed  men  sure  in  view  of  the  circumstances  which  caused  its  adop- 
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Upon  the  plan  being  made  public  several  meicliants  of  the  city  of 
Pannriia  and  one  or  two  of  Colon,  who  had  theretofore  enjoved  the 
monopoly  of  selling  food  stuffs,  protested  against  the  order.  "^One  of 
the  merchants  addressed  a  letter  to  the  governor  of  the  Canal  Zone 
sotting  forth  the  objections  to  the  plan,  which  was  published  in  the 
local  press  and  immed-ately  provoked  much  discussion.  It  was  thought 
wise  to  fully  advise  the  public  in  regard  to  th'»  situation,  and  the  gov- 
ernor accordingly  answered  the  letter,  giving  copies  of  his  reply  to  the 
press.  Every  newspaper  on  the  Isthmus  supported  the  action  of  the 
("ommission,  as  did  also  an  overwhelming  majority  of  the  inhabitants. 
Even  among  the  merchants  a  considerable  party  sustained  the  action, 
becajise  tlieretofore  the  laborers  had  been  required  to  pay  so  much 
for  food  that  they  had  little  left  to  spend  with  merchants  who  dealt 
in  other  commodities. 

In  carrying  out  the  plan  every  possible  safeguard  was  adopted  to 
confine  the  commissary  privilege  to  acutal  employees  and  to  afford  the 
merchants  all  possible  protection  of  the  trade  which  is  legitimately 
theirs.  Among  other  things,  the  sale  of  goods  for  cash  was  pro- 
hibited and  a  system  of  coupons  devised  which  can  be  secured  only 
from  the  timekeepers,  and  in  limited  amounts. 

The  merchants  finally  proposed  that  the  Commission  permit  these 
coupons  to  be  accepted  by  them  for  goods  and  redeemed  when  pre- 
sented through  the  banks  to  the  Panama  Railroad  Company.  This 
proposal  was  accepted.  The  merchants  also  recpieKted  the  Com- 
mission to  limit  the  goods  on  sale  at  the  commissaries  to  those  prop- 
erly classed  as  necessities  The  Commission  accepted  this  in  prin- 
ciple, but  is  unable  as  yet  to  state  witii  certainty  what  is  and  what  is 
not  necessary  for  the  comfort  and  welfare  of  its  employees. 

CURRENCY   AGREEMENT. 

^  The  effect  of  the  agreement  of  June  20,  1904,  negotiated  by  the 
Secretary  of  War,  has  been  to  provide  a  stable  currency  for  the 
Republic  and  to  afford  the  Commission  a  convenient  medium  for  the 
payment  of  its  laborers.  It  has  accomplished  all  that  was  expected 
of  it. 

To  further  insure  the  ratio  between  Panama  silver  and  United 
States  gold  and  provide  a  reliable  supply  of  silver  currency  for  their 
respective  wants,  the  Isthmian  Canal  Commission,  the  Panama  Rail- 
road, and  the  Republic  of  Panama  entered  on  April  29  into  an 
agreement  with  four  local  banks  l^  which  the  latter  undertook  for 
a  term  of  one  year  to  furnish  the  Commission,  the  railroad,  and  the 
Republic,  on  ten  days'  written  notice,  with  such  silver  currency  as 
they  might  require,  in  exchange  for  drafts  •on  New  York,  at  the 
uniform  rate  of  2  silver  pesos  for  $1  United  States  gold.  The  bankers 
also  agreed  to  sell  drafts  on  the  United  States  to  the  Commission,  the 
railroad,  and  the  Republic  at  the  uniform  rate  of  $1  United  States 
gold  for  2  silver  pesos  and  1  cent  Panama  currency,  and  to  sell  such 
drafts  on  New  York  to  the  general  public  at  a  rate  not  to  exceed  2 
silver  pesos  and  3  cents  for  each  dollar  United  States  currency. 

S.  Doc.  127,  50-1 i 
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In  accordance  with  this  agreement  the  banks  liave  furnished  tlu- 
Commission  from  time  to  time  such  local  currency  as  it  has  ncdcd 
for  the  payment  of  its  laborers.  They  experienced  increasing  dilli- 
culty,  however,  in  securing  silver  coin, 'one  of  the  banks  being  at  last 
obliged  to  cut  the  rate  of  exchange  on  New  York  to  par  in  order  to 
attract  silver  to  meet  the  denumd  of  the  Commissioii. 

Since  the  embarrassing  monetary  situation  was  entirely  due  to  the 
scarcity  of  silver  coin,  the  supply  of  which  was  barely  adequate  to 
meet  the  ordinary  commercial  n^cds  of  the  country,  the  baidis,  afte.-  a 
conference  vyith  the  governor  and  the  chief  engineer  on  June  10. 
requested  that  the  executive  committee  repiesent  the  state  of  all'.«irs 
to  the  Government  at  Washington,  in  order  that  the  President  might 
call  upon  the  Republic  of  Tanama  to  issue  an  additi.  mil  1,000,000 
silver  pesos,  in  accordance  with  the  terms  of  the  monetary  agreement 
of  June  20,  1904, 

On  June  14  the  Republic  of  Panama  authorized  the  coinage  of  the 
amount  of  currency  suggested.  The  coins  were  struck  at  the  Phila- 
delphia mint  and  arrived  upon  the  Isthmus  in  August,  greatly  reliev- 
ing the  existing  stringency^  There  are  now  in  circulation  4,000.000 
pesos,  which  it  is  thought  will  be  suflicient  both  for  the  commensal 
needs  of  the  Republic  and  the  periodical  ;jayments  of  the  Commission. 

ROAD   TO    THE    SAVAN.AS. 

By  the  terms  of  the  P^xecutive  order  of  December  3,  1904,  the 
United  States  undertook  to  repiiir  and  m^iintain  the  road  from  the 
railroad  bridge  in  the  city  of  Panama  thro.-gh  the  district  known  as 
the  Savanas  to  the  boundaries  of  the  Canal  Z.uie,  a  distance  of  about 
3  miles.  Surveys  were  n^.ade  and  estimates  were  prepared  for  this 
road  in  the  department  of  construction  and  engi.ieering,  but  the  ac- 
tual work  has  been  delayed  by  negotiations  with  »he  Government  of 
Panama  and  by  the  difliculties  experienced  in  securing  the  neces.sarv 
rock  and  rock-crushing  machinery.  Up  to  the  present  al)out  1  mile 
has  been  completed.  The  estimated  cost  of  the  entire  proieot  is 
$38,000  gold.  ^     •* 

CARE   OF   THE    INSANE,    LEPERS,    AND    INDKUONT   HICK. 

At  the  time  the  United  States  assumed  the  government  of  the  Canal 
Zone  there  existed  no  adecpiate  institution,  either  in  the  Canal  Zone 
or  in  the  Republic  of  Panama,  for  the  care  of  the  insane,  lepers,  and 
indigent  sick.  In  the  city  of  Panama  (here  was  the  ho;q)ital  of 
Santo  Tomas,  with  a  capacity  of  150  beds  and  an  income  from  va- 
rious sources  amounting  to  about  $1,500  gold  a  month,  which  served 
in  an  adequate  manner  the  purposes  of  a  city  hospital.  Patients  were 
expected  to  defray  the  expense  of  their  treatment  according  to  their 
means.  There  was  also  in  the  same  city  an  almshouse  known  as  the 
"Asilo  de  Bolivar,"  where  tlie  indigent  sick  and  those  sutl'ering  from 
chronic  diseases  were  cared  for  as  far  as  the  liniittd  equipment  of  the 
place  would  permit.  The  insane  of  the  Republic  were  either  left  to 
the  supervisio.a  of  relatives  or  confined  in  a  few  rooms  of  the  prison 
at  Panama.  Some  lepers,  but  not  all  of  tho.se  afflicted  with  the  dis- 
ease, lived  in  a  collection  of  hovels  on  the  seashore  near  Panama, 
where  they  eked  out  a  precarious  existence  in  dependence  on  the  con- 
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fribiitions  of  the  charitablo.  The  government  of  the  Canal  Zone 
took  <'';ily  stops  to  confine  such  insane  norsons  as  were  found  within 
Its  juriscliction,  but  i)revious  to  November  of  hist  year  no  provision 
had  been  maile  for  tlie  isohition  of  the  \viw.vh  of  the  Zone. 

The  necessity  of  suitably  providing  tor  these  classes  of  patients 
was  equally  a])parent  to  l)oth  governments,  and  since  their  respective 
territories  were  contiguous,  and  each  desired  to  practice  every  pos- 
sible economy,  it  seemed  advisable  to  devise  some  i)lan  for  the  joint 
equipment  and  maintenance  of  the  necessary  hospitals.  Negotia- 
tions culminated  in  the  paragraph  of  the  Taft  order  of  December  3, 
1904,  which  |)r()vided  that — 

Tho  'iJnitcd  States  will  eoiistruct,  iiiaiiu,  in,  and  coiiduet  a  Iiospltal  or  hospitnis, 
citlier  in  the  Canal  Zone  or  in  tlie  territory  of  tiie  Koiiutjiic,  at  Its  oi)tlon,  for 
liie  li-eatnient  ol'  jx'rsons  insane  or  adlicted  witli  the  disease  of  leprosy,  and  In- 
digent sick,  and  the  T'nited  Stat.s  will  uccei)t  for  treatment,  tlierein  such  [)or- 
sons  of  said  classes  as  tlie  Hepnhlic  may  reci'iest,  hut  this  order  shall  not  be 
operative  unless,  first,  tho  Kepuldie  of  Tanama  shall  fnndsh  without  cost  the 
rcMuisite  lands  for  said  puri)ost's  if  the  United  States  shall  locate  such  hospital 
or  liosidtals  m  the  ievitory  of  the  K'epulilie ;  and,  second,  unless  the  Ue|>ut)llc 
shall  contrihute  and  pay  to  the  United  States  u  reasonahle  daily  [)er  capita 
charge  in  respect  to  each  patien  entering,  upon  the  reijuest  of  the  Republic, 
to  be  fixed  l>y  the  Secreiisry  of  W nv  of  the  United  Statew. 

Tn  j/.u-siiance  of  this  provision,  the  government  of  the  Canal  Zone 
has  cared  for  its  own  lepers  and  insane  and  those  of  the  Kepublic  of 
Panama  in  a  temporary  hospital  at  Miraliores.  A  permanent  insane 
asylum  is  in  course  of  construction,  and  a  location  has  been  selected 
for  a  lazar(>tto.  The  indigctit  sick  of  tiie  Ke|)ublic,  other  than  lepers, 
insane,  and  other  chn^nic  cases,  are  taken  care  of  at  Aiicon  and  Colon 
hosi)itals,  but  since  all  of  the  available  space  at  these  hospitals  is 
urgently  ne<;ded  for  the  exclusive  use  of  the  employees  of  the  Com- 
mission and  the  iiihabitants  of  the  Zone,  and  as  the  ex[>ense  of  caring 
for  indigent  patients  at  Ancon  and  Colon  is  much  greater  than  it 
would  be  in  a  hospital  maintained  for  that  special  purpose,  the  gov- 
ernment of  the  Canal  Z(jne  has  actively  sought  to  devise  some  more 
suitable  means  for  canying  out  the  terms  of  tlie  Taft  order.  It  was 
suggested  that  the  liospital  at  Santo  Tomas  might  be  repaired  to 
serve  as  a  general  pul)lic  hospital  for  the  inhabitants  of  the  Kepub- 
lic  of  Panama,  strangers,  foreign  seamen;  and  the  plan  proved 
acceptable  to  b(jth  governments.  The  negotia.tions  and  preparation 
of  plans  and  estimates,  which  extended  over  the  greater  part  of  the 
year,  culminated  in  an  agreement  aj)pr()vcd  by  the  executive  commit- 
tee of  the  Commission  on  (Jcto'u>r  4,  11K).5,  by' the  terms  of  which  the 
government  of  the  Canal  Zone  undertakes  to  restore  and  enlarge  the 
hospital  of  Santo  Tomas  to  a  cai)acity  of  300  beds,  at  an  expense  not 
to  exceed  $r).>,000  gc'Id,  and  to  erect  and  maintain  in  the  Canal  Zone 
an  asylum  for  the  insane  and  a  lazaretto  for  the  lepers,  which  shall 
receive  such  patients  as  are  admitted  to  them  by  the  proper  author- 
ities of  the  Republic  of  Panama. 

As  a  partial  reimbursement  for  these  expenditures  for  hospital  pur- 
poses, the  Panaman  (jovernment  agrees  to  turn  over  to  tho  dis- 
bursing officer  of  the  Isthmian  Canal  Commission,  for  the  use  and 
benefit  of  the  United  States,  the  sum  of  $85,000  silver,  apj)ropriated 
by  the  National  .Assembly  for  the  construction  and  nniintenance  of 
liospitals.  The  Government  of  Panama  furthermore  agrees  to  restore 
and  maintain  the  "Asilo  de  Bolivar  "  hospital,  and  to  accept  the 


52 


REPORT   OF   THE   ISTHMIAN   CANAL   COMMISSION. 


repair  of  Santo  Tomas  and  the  additions  thereto,  in  lieu  of  a  hospital 
for  indi^^ent-  sick,  as  provided  for  in  the  Tuft  order,  Jt  is  fiMther 
provided  that  the  affairs  of  the  hospital  shall  Ix}  administered  by  m 
board  of  five  directors,  of  whom  the  President  of  the  Kepublic  shall 
appoint  three  and  the  governor  of  the  Canal  Zone  shall  appoint  two. 
One  of  the  latter  shall  be  the  chief  sanitary  oHicer  of  the  Canal  Zone, 
v!.o  shiill  be  president  of  the  boa»(l.  The  governor  of  the  Canal 
Zone  shnll  also  appoint  a  superintendent,  two  internes,  and  three  grad 
uate  nurses,  whose  salaries  shall  be  paid  from  the  eanal  appropria 
tion.  All  other  expenses  of  the  hospital  shall  be  defrayed  either 
from  funds  of  the  institution  or  bv  the  I*anama  (jovornmcnt.  The 
household  and  doniestie  economy  of  the  hospital  shall  be  in  charge  of 
the  Sisters  of  St.  Vincent  de  I'aul. 

The  work  on  the  hosjjital  buiidinghas  been  commenced  and  carried 
on  as  an  emergency  measure  under  a  resolution  of  Uie  executive  com- 
mittee dated  June  14,  1U05,  and  will  be  completed  in  the  course  of  a 
few  months. 

The  per  capita  charge  for  Panaman  patients  admitted  to  the 
hospitals  of  the  Canal  Zone  has  been  fixed  by  the  Secivtary  of  War 
at  30  cents  gold,  per  day,  upon  the  recommenclation  of  the  chief  sani- 
tary ollicer. 

THE  SISTEUS  OF  ST.  VINCKNT  DE  I'AUL. 

Under  the  French  regiuie  sistei-s  of  the  Order  of  St.  Vincent  de 
Paul  acted  as  nurses  in  the  hos])itals  of  the  canal  company  and  main- 
tained an  orphan  asylum  at  Ancon.  They  continued  to  perform  their 
duties  after  the  hospitals  passed  into  the  control  of  the  health  depart- 
ment of  the  government  of  the  Canal  Zone;  but  owing  to  their  igno- 
rance of  the  English  language  and  of  American  hospital  metnods  the 
advisability  of  employing  American  trained  nurses  in  their  stead 
became  increasingly  apparent.  An  effort  was  made  to  secure  in  the 
United  States  sisters  of  the  order  with  hospital  training,  but  they 
were  not  available.  Provision  was  accordingly  made  for  the  transfer 
to  an  institution  in  Panama  of  the  orphans  in  the  asylum  which  the 
sisters  had  established,  and  when  American  trained  nurses  had  been 
procured  to  take  their  place  in  the  hospitals  the  sisters  removed  to 
other  missions  of  the  order  in  France  and  in  Central  and  South 
America,  the  expense  of  their  transportation  being  borne  by  the  gov- 
ernment of  the  Canal  Zone.  In  preparing  plans  for  the  management 
of  Santo  Tomas  Hospital  the  government  of  the  Canal  Zone  gladly 
concurred  in  the  wishes  of  the  Republic  of  Panama  that  the  sisters 
of  St.  Vincent  de  Paul  should  be  assigned  to  duties  at  the  hospital 
consistent  with  the  aims  of  their  order. 


OFFICE  BUILDINGS. 

The  building  in  Panama  known  as  the  administration  building,  in 
wh^ch  were  located  the  headquarters  of  the  French  Canal  Company, 
has  proved  inadequate  for  the  needs  of  the  different  departments  of 
the  Commission  on  the  Isthmus.  It  became  necessary  in  J'dy  to 
move  the  police  department  to  Ancon,  and  to  transfer  the  nealth 
department  to  a  separate  building  in  the  city  of  Panan.d.     Build- 
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ings  wero  also  rented  in  the  city  and  assigned  to  the  bureau  of 
nmnicipiil  engUKU'rin^'  and  the  storehouse's  of  (he  health  dei)artment. 
It  is  intended  ultiniatoly  to  remove  all  oflices  from  the  city  of 
Pu  lania.  The  head«iuarters  of  the  chief  engineer  will  bo  transferred 
to  the  neighborhood  of  the  Culebra  cut.  The  department  of  govern- 
ment and  sanitation  will  be  established  at  A  neon.  A  resolution  of  the 
executive  committee  adonted  on  August  2,  1905,  authorize<l  the  con- 
struction there  of  an  administration  building  contiiining  70  rooms 
suitable  fjr  o*rices;  but,  owir>^  to  the  pressure  of  (»ther  work,  ground 
has  not  yet  been  broken  for  this  building. 

EXl'KOPRIATION  PROCEEDINGS. 

Since  Ancon  is  to  be  the  scat  of  the  government  of  the  Canal  Zone, 
and  the  place  of  residence  of  a  large  proportion  of  the  Americans 
upon  the  Isthmus,  it  became  necessary,  in  order  to  secure  land  for 
the  erection  of  adilitionjil  buildings,'  that  the  Commission  should 
institute  expropriation  proceedings  to  obtain  possession  of  certain 
lands  iyinor  upon  the  lower  slopes  of  Ancon  Hill,  between  the  hospital 
and  the  city  of  ]*anama.  The  properties  which  it  was  desired  to 
obtain  were  the  estates  known  as  Santa  Kosa  and  Juan  Vasquez, 
which  together  include  some  35  acres;  El  Ilatillo  de  Echeves,  with  an 
area  of  4i  acres,  and  El  Tivoli,  which  contains  about  9  acres. 

To  assess  the  value  of  these  liuids,  a  joint  commission  was  appointed 
in  JaMuary,  11)05,  in  accordance  with  articles  (5  and  15  of  the  canal 
treaty.  This  commission  met  in  February  and  assessed  the  values  of 
v^anta  liosa  and  Juan  Vasque/  at  $tl,7J)0  (gold).  Their  decision  was 
accepted  by  the  owner  of  the  land,  who  on  March  13  executed  a  deed 
conveying  the  jjroperty  to  the  United  States.  'J1ie  commission  also 
set  a  value  of  $8,050  (gold)  upon  the  estate  known  as  El  Ilatillo  de 
Echeves,  l)ut  the  proceedings  in  regard  to  this  property,  and  also  in 
regard  to  El  Tivoli.  were  not  carried  to  coiPiiletion,  since  it  was  im- 
possible to  serve  personal  notice  upon  the  owners,  and  there  was  not 
sufficient  time  for  public  advertisement,  as  required  by  law. 

In  view  of  the  failure  of  the  first  commission  to  complete  its  work, 
owing  to  the  early  return  to  the  United  States  of  the  American  mem- 
bers, a  new  commission  was  appoint(!d  in  April  and  directed  to  pro- 
ceed with  the  appraisal  of  El  Tivoli,  El  Ilatillo  de  Echeves,  and  a 
piece  of  land  in  the  Canal  Zone,  the  property  of  the  city  of  Panama, 
known  as  La  Iliierta  del  Peinetero.  The  vnlue  of  thc^se  pro|)erties  was 
assessed  at  $0,000  (gold)  for  El  Tivoli,  $3,050  (gold)  for  El  Ilatillo  de 
Echeves,  and  $1,7(')8  (gold)  for  La  Huerta  del  Peinetero.  The  title 
to  one-half  of  P]l  Tivoli  and  to  El  Ilatillo  de  Echeves  has  already 
been  vested  in  the  United  ^States  by  voluntary  conveyance,  and  steps 
are  now  being  taken  to  secure  the  conveyance  of  the  titles  to  the 
other  properties. 

MATERIAL    1'R0GRP:SS  JN    THE   CANAT>    ZONE. 


The  abandonment  of  operations  on  a  large  scale  by  the  French 
conipany  and  the  political  disturbances  of  the  years  from  1899  to 
1902  exhausted  the  material  resources  of  the  Isthmus.    The  exodus 
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of  Inhorcrs  nMliicod  cominorco  to  sta^iiiition,  while  forn^iti<r  parties 
destrovod  llic   IVw   nuiclu's  ami   pliintations  whii-h   foniu'ily  existed 


alon;^  (lie  route,  of  the  eaiial.  and  th«'  <  leMriii«j:s  were  overrun  by  tiie 
jungle.  The  ei^liteen  rnoutlis  of  American  occupation,  and  nioro 
especially  ll»e  hist  >car,  have  contributed  largely  to  revive  the  coni- 
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The  ininiijj^ration  statistics  of  the  quarantine  service  show  that  be- 
tween November  1,  li)OK  and  September  lU),  nx)."),  there  was  an  in- 
crease of  15,075  in  the  i)opuhition  of  the  Zone  and  the  two  teniiinal 
Panaman  cities.  The  merchants,  especially  (hose  dealing  in  food- 
stuffs and  the  necessities  of  life,  have  reaped  ju'rhnps  more  than  a 
le^Mtimate  share  of  benefit  from  tl»",  Commission-s  lar<rc  monthly 
ex))enditiiros  in  salaries.     Owners  (d*  real  e  fate  have  profited  by  an 

The  erection  of  ni'W  buildings  on  all  !i   ads 


mcn^ase  in  rental  value-;. 


a 


nd  the  renaintininj  and  rei)airini^  of  older  houses  afford  some  indi- 
cation of  th'^  general  prosperity.  The  increased  activity  of  trade  is 
shown  by  llie  currency  famine  of  tlie  sprin^j:  and  <'nv\y  sunimer,  which 
necessitated  the  c()ina<j:e  of  1,0(H).(,K){)  silver  p<'Sos  in  addition  to  the 
8,000.000  pesos  uUvl  lar«,n:  amount  of  iTiiiied  Sates  currency  already  in 
circulation. 

It  can  scarcely  be  raid  that  there  has  been  any  noticeable  revival  of 
a«::riculture  witjiin  th?  Zone,  althou<rh  it  may  be  expected  that  the 
lii<lh  price  of  foodstuffs  will  eventually  lead  to  the  openin«(  of  fai'ins 
and  nuirket  pirdens.  The  majority  of  the  inhai)itau{s  of  the  Zone 
appear  to  pi'cfer  employment  o!)  the  canal  at  th(!  relativtdy  hi^di 
wa<;es  rather  ihan  to  cultivate  their  lands.  It  is  said  that  the  in- 
creased demand  which  has  resulted  in  an  advance  of  prices  has  caused 
a  decrease  in  the  act  mil  production  of  foodstuffs,  as  the  a  vera  ^':e  farm 


liiborer  or  fisherman  is  now 


d)l(^  to  earn  ;'nou<di  to  satisfy  his  wants 


in  half  the  time  (hat  Ava-  formerly  I'cquired. 

Tl'.v'  w(irk  of  the  health  deiiartment,  tlie  buildinp:  and  {police  refriila- 
tions  enacted  by  the  nnmicipal  srovcniments,  and  the  simplification 
of  the  tax  system  have  all  contributed  lar«zely  to  tlie  material  welfare 
of  the  inhabitants  of  the  Canal  Zone,  while  the  political  stability 
inteed  by  the  United  States  and  tlie  certainty  that  the  const riic- 
interoceanic  canal   will   lu^w  be  carried   to  a  successful 


guar 


tion  or  ine 


completion  give  assurance  of  a  prosperous  tiitiii-e. 

j::MPL()yEKs. 

As  the  organization  of  the  various  d(>partnients  has  proceeded  and 
the  scope  of  the  work  has  been  extended,  there  has  b(M>r.  a  correspond- 
ing increase  in  the  number  of  employees.  In  November  of  last  y(>ar 
the  Couunission's  employees  on  the  Isthmus  numl/ered  3.500.  At"  the 
present  time  tliey  number  approximately  17.009  men."  ()f  these, 
11.300  are  und(^r"  the  department  of  construction  and  engineering. 
2,000  under  the  bureau  of  material  and  supplies,  and  3,050  under  the 
department  of  government  and  sanitation.  The  local  auditor  has 
46  men  in  his  office,  and  the  disbursing  oflicer  21.  Of  the  total  num- 
ber of  employees,  about  2,750   are  carried  on  the  gold   rolls  and 

oThe  Panama  Railroad  Company  employs  approximately  2.500  men,  who  are 
not  incluaod  in  tliis  total. 
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14.2r)0  on  <ho  silvor  rolln.  Tlio  mimber  of  white  Americans  on  the 
Isthiims  is  ostinuitcd  jit  1,500." 

T\w  work  that  luis  hct'ii  done  to  insure  (hat  this  h\r^o  nunihor  of 
men  shiill  Uc  properly  iioused,  providcnl  with  sullicient  rood  of  siitis- 
fnctory  (jimlity.  aiidpioU'cu'd,  as  far  as  may  Im»  pos^ihlo,  from  the 
fll'ccts Of  tlif  Climate  and  the  diseases  liitlierto  prevalent  upon  the 
Isthmus  is  descriU'd  elsewliere,  in  this  report. 

It  has  been  the  desire  of  the  liealth  department  to  reduce  to  a 
minimum  tiu^  numl)er  of  men  liviiifj:  in  rented  rooms  in  the  city  of 
I'anama,  the  main  cent*'!'  of  yelh)vv-fi'ver  infection,  and  as  rapidly  a8 
(juarters  have  i)een  completed  al  Coro/al  and  other  points  thesi?  em- 
ployees have  been  removed  from  tlu*  city. 

The  Commission  desires  to  further  in  every  rea^^onable  way  the 


-o'.'ial  "nter< 


Oi 


its  emj)loyees  and  to  pi'ovi( 


recrcMi' 


u   anii'.sement. 


To  th 


h>  healthful 


means  o 


f 


us  end   readinjJT  rooms  nave 


be 


en 


eHtnbliA/<|  m    he  hotels  at  Corozal  and  Culebra,  which  are  suj)|)lied 


with  GU. 


a;Wspapers  and  ma^'js'/ini 


The  executive  conunittee 


at  its 'jiinffKeentl  '  "ctinp:  authorized  the  <:onst ruction  of  a  clui)house 
for  the  or<j::mi/ati()n  known  as  the  Cristobal  Club,  which  had 
already  been  provided  with  temporary  (puirters,  and  ^n-anted  an 
appi'oi)riation  of  $<UX)  for  the  purcha-e  of  e(piipment  and  furtiiture. 
A  brass  liand,  ()r*rani/e<l  by  employees  stationed  at  Cristobal,  Is 
hcin^  e(iuip|)ed  at  the  e.\[ienM>  of  the  Commission. 

Maiiv  suiTirestions  have  been  received  and  considered  with  a  view 


't~t-> 


to  increasiii*^  the  e.\istin«r  mtvins  of  recreation  and  reli(>vin<r  tlie  mo- 
n(;tony  of  life  upon  the  Isthmus;  bsit,  owinj:  to  tlie  {ji-cs-^uri"  of  the 
work  Of  sauitat'ou  anil  con>truction,  it  has  U'en  impossibli'  to  take 
action  upon  them. 

The  men  themselves,  without  direct  aid  from  the  Commission,  have 
fori.t'd  \-arious  orfraui/at ions  to  pi'omote  their  own  welfare  and 
social  interests.  Mess  clubs  are  numerous.  Attempts  have  been 
made  to  recruit  basel)all  teams,  althou<;h  the  climate  is  scarcely 
adapted  to  outdoor  sports.      In  addition  to  the  Cristobal  Club,  an 

'tv  club  has  been  established  in  the  city  of  Pan- 


mternationa 
ama   bv   tlu 


UTiiversiiy  ciun  lias  oeei 

jt)int    ell'orts  of    Ainei'iciiu    aiMl    Panama    college   men. 
Masonic  and  other  orders  are  or-gani/in/!;  local  lodges. 

Emjiloyees  of  the  Conuui-sion  upon  the  Isthmus  receive  free  med- 
ical attendance  and  care,  and  are  entitled  to  frcn*  tra!i<i)ortation  to 
the  United  States  uyxm  completion  of  a  satisfactory  term  of  service, 
'jiiey  nuiy  be  allowed  six  weeks'  annual  leave  witli  pay,  which  is  cumu- 
lative foi-  two  years,  and  thirty  days'  amnial  sick  leave.  When  tray- 
eling  between  (he  Tsthnnis  ami  the'  (Init(Ml  States  they  and  the  mem- 
bers of  their  families  are  entitled  to  transportation  at  the  redu<'ed 
rates  of  $20  between  Colon  and  New  Yoi'k,  $25  l)etwe(Mi  Colon  and 


a  Tliere  are  tliroe  ino.ins  of  cMlouljitin};  tli(>  nuniher  of  persons  eiiiiiloyed  by  the 
Istlnnian  ("nnal  Cninie.issioii : 

1.  Tlie  figures  sliowing  tlie  uuinber  of  inoii  onipl-tyed  on  any  one  day  may  t)e 
taken. 

2.  The  figures  showing;  tlio  a\era>:p  nuiuher  of  men  employed  dnrinj;  any  one 
week,  arrived  at  by  dividin;;  the  total  number  of  Imnrs'  work  on  the  time  books 
by  4S,  mav  ho  taken. 

3.  The  fik'ures  showing  the  number  of  payments  made  by  the  disbursing  olficer 
for  anv  one  pay  period  may  be  t;d\en. 

Tliese  three  methods  give  somewhat  different  result.s,  which  will  account  foi 
possible  discrepancies  lu  ligures. 
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New  Orlenns,  nnd  $70  lH>tween  ruruinm  iiiul  San  Frnri  ihco.  After 
two  yeiirH'  soiviiT  tho^  Ix^como  clijfibhs  under  the  riviI-Hcrvice  rules, 
to  transfer  to  the  ImmIj  ral  s<»rvico  in  tlo  Mi. ted  States. 

On  May  10,  lOOa,  the  executive  ('(MnniitUM^  ad-jpln!  a  renolution 
estal>lisliini?  an  ci^Iit  h(»ur  day  foi  lalmrtu'ti  and  mecnunicH,  and  tin 
pay  of  such  men  as  were  working  ten  !»«)ur.'i  a  day  wah  increased,  in 
onl(!r  that  they  nii^ht  oiirn  as  iuur\\  uiuWi  tlie  new  '•clu'dule  as  tijo  old 

The  rehitions  of  the  different  (h^parlnient-  with  their  eniph)yee: 
have  been  cordial  aiul  nndisturlKHl  by  serl(Mis  dilFer'ncArs.  There  have 
been  conijjlaints  from  time  t;;  time,  whicii  iiave  received  due  consid- 
eration, and  if  found  justifii'd  u|)ofi  invt.stifjation  proper  remetlies 
have  been  applied.  Hut  iilili(Mi/j:h  often  exposed  to  discomfcjrts  and 
hardships,  tl»e  n)en  have  realized,  on  tlie  whole,  that  et^erylhi'i^j;  nos 
sible  was  l)ein«(  done  to  provide  for  their  welf.ire.  'I'h;'  iie;;i;ro  laoor- 
ers,  always  on  tiie  iilert  for  causes  for  >'onipluint.  hii\e  at  times  ex- 
pressed dissatisfaction  at  the  qui. lity  of  their  f:)od  and  delavs  in 
receiving  their  pay.  In  .\j)ril  lust,  (m  account  of  some  jtrrievance  of 
this  ruiture,  a  f?aiig  of  150  Jamaicans  employed  in  the  hiying  of  water 
mains  and  sewers  in  the  city  of  Pananui  refused  to  go  to  work  and 
became  turbulent  and  threatening.  The  Pamui.a  police  int'^rfered. 
and  the  afl'air  developed  into  a  street  riot,  in  v/hi-h  \i\  negroes  were 
severely  (ilubbed  or  wounded  by  bayonet  thrusts.  There  were  no 
fatalities  and  no  one  was  seriously  hurt.  In  October  a  shipload  of 
ne/jfroes  arriving  at  Colon  from  Mai'tiuique  becai'ic  alarmed  and 
refused  to  land.  They  alleged,  among  oilier  things,  thai,  the  <'oih 
pidsory  vaccination  to  which  they  were  forced  to  submit  was  for  the 
purpose  of  branding  them  with  an  indelible  mark  in  o,  (U'r  that  they 
might  never  escape  from  the  (^inal  Zone.  Kvery  ellort  wa->  luadi^  to 
persuade  tluMii  to  disembark,  but  without  resiil':,  and  as  the  cnplaiii 
of  the  ship  refused  to  take  them  back  to  Martinique  they  were  linally 
forced  ashore  by  the  Panaman  and  Zoru'  police  in  the  presence  and 
with  the  consent  of  the  I^'rench  vice  consul.  ^\'ith  tli<>s<'  two  (\KC(>p- 
tions,  which  hartlly  belong  in  t)u-  category  of  laboi"  troubles,  there 
has  been  no  instance  of  serious  frictii)n  between  the  Commission  and 
its  employees. 

REMOIOUH    WOIIK    ON    THE    ISTHMUS. 

Churches  and  missionary  societies  repreyenting  several  denomina- 
tions are  engaged  in  active  religious  work  on  the  Isllimus. 

The  inhabitants  of  the  Kepublic  of  Pananui  are,  in  general,  mem- 
bers of  the  KonuHi  Catholic  Clmrcii,  vhich  nuiintains  a  cuthedral, 
four  churches,  and  two  chajjels  in  the  city  of  Panama.  There  is  jdso 
a  Catholic  chapel  at  Ancon  Hospital,  whicli  was  erected  by  the 
French,  and  continued  by  the  United  States  imder  a  chaplain  whose 
salary  is  paid  by  the  Commission.  At  Colon  there  is  a  Catholic 
chapel  in  a  building  loaned  by  the  Fronch  company,  which  continues 
to  be  devoted  to  church  pur|)oses  by  [u'riuission  of  the  Camil  Commis- 
sion. A  new  building,  constructed  through  the  efforts  of  the  local 
clergyman,  was  founded  in  the  month  of  August.  Buildings  for 
Catholic  churches,  erected  by  the  French  comi)any,  are  located  at 
Gorgona  and  Empire,  in  the  Canal  Zone,  where  services  are  held  by 
clergymen  who  go  from  Panama  for  that  purpose. 
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The  Chmch  of  Kii^flund  hiis  inaiiitniiKul  a  miwHion  cm  tin*  IsthfiiuH 
for  tN^cntv-orjo  yoiir>»,  under  \Uc  jurisdiction  of  tho  IlislH)|)  <»f  Ilon- 
duniH.  T  lu»  chnrf'h  owns  a  cliajx'l  in  Colon,  pre  cntod  by  tli"  Puniiina 
Railroad  Company,  luid  one  at  I'anaina.  and  maintains  a  clergyman 
at  oaoh  {da«(s  who  conduct  siu'vicos  and  direct  the  worU  of  calcchiiitH 
at  iivo  points  on  tho  liti<>  of  th(>  catud  lH>tw«><'n  Paruinni  and  C/olon. 
The  deruunination  nlso  supports  schools  at  scvi-ra!  viliiip's  upon  the 
iHthmiis,  the  expen>-es  of  which  are  d(  fravetj  l)y  fees  paid  hy  tho 
parents  of  the  pupiln.  Tho  eon^repitions  are  composetj  principally 
of  negro  laborers  from  Jiimaica. 

The  VVVsleyan  Methotlist  Church,  through  the  Wosley.'in  Methodist 
Missionnrv  Society  and  under  the  imm"<liale  <lirection  of  tho  synod  of 
tJanuiicii,  has  nuiintained  rnissions  on  the  Isthnuis  for  ahout  twenty 
years.  There  is  a  clcrgynum  in  Pnmuua,  with  an  assistant  in  Colon, 
who  hold  services  in  those  cities  iiiid  at  various  intervening  points. 
'J'he  uiemlu'is  of  tliis  cliiii'i-h  ai'e  iil>o  for  the  luost  pnrt  negi'o  hii)oi:'i"s. 

Tho  iJanuiican  Missioniiry  Society  of  the  Baptist  Chuicli  has  nuiin- 
tained for  five  or  six  years  an  Knirlish  clergyman  at  Culebra,  who 
works  among  the  .Januiican  negroes  tlu-re  and  at  other  places  in  the 
Caiud  Zone. 

f)uring  the  suspension  of  work  upon  the  canal  tho  strength  and 
activity  of  all  the  I'rotestarit  cliurrhes  decline<l,  t)ut  with  tlu*  coming 
of  the  .Vnicricans  interest  has  U'cn  ri'iiewed  and  an  ell'ort  toward 
ndigious  work  on  a  large,  scale  has  dcNcloped.  Within  the  year  the 
Missioiuirv  Society  of  th(!  .Methodist  Kpiscopal  Church,  the  Homo 
Mission  lioiiKi  ot  the  Southern  Baptist  ('onvention,  both  of  (ho 
United  States,  and  the  Salvation  Army  have  sent  representatives  to 
the  Isthmus  to  work  among  the  American  atul  ^^'est  Indian  employees. 

'I'liere  are  at  present  8  buildings  belonging  to  the  Canal  Commission 
which  are  assigned  for  church  purposes.  A.s  .soon  as  ,1  is  possible  to 
elect  schoolhouses  in  the  Zone  those  buildings  Avill  also  bo  available 
on  Simdays  for  the  holding  of  religious  services. 

The  Commission  has  authorized  the  construction  and  enuipment,  at 
its  expense,  of  luiildings  on  the  Canal  Zone  for  the  use  ot  the  Young 
Men's  Christian  .Association,  but  work  on  thes(»  buildings  has  been 
postponed  until  the  completion  of  qiuirtors  for  employees,  which  are 
nnmodiately  and  ui'gently  needed. 

By  a  resolution  of  liie  executive  committee,  dated  October  4,  1905, 
tile  governor  of  the  ('anal  Zone  was  authorized  to  appoint  two  resi- 
dent chajdains  for  each  of  the  hospitals  established  by  the  Couunis- 
sion  at  .Vncon  and  Colon,  and  one  each  for  all  other  hospitals  estab- 
lished within  the  Canal  Zone;  and  to  appoint  not  to  exceed  five  visit- 
ing chaplains  to  perform  such  duties  in  the  hosj)ilals  as  the  good  of 
the  service  might  require.  The  salary  of  resident  ciuiplains  was 
established  at  $1.'200  (gold)  per  annum,  with  quarters,  and  the  salary 
of  visiting  chaplains  at  $480  (^old),  without  quarters. 

By  authority  of  this  resolution,  the  governor  on  October  15,  1005, 
appointed  one  visiting  and  six  resident  chaplains  fnnn  among  the 
cl(;rgymeii  and  missionaries  of  the  dilferent  denominations  estab- 
lished upon  the  Isthmus. 

In  thus  promoting  the  work  of  the  churches  upon  the  Isthmus,  the 
government  of  the  Ctmal  Zone  is  actuated  by  a  desire  to  supply  a 
substitute  for  the  salutary  restraints  of  home,  family,  and  the  opinion 
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of  thv  cornmnnify,  of  which  itH  oniployi'OM  an'  piirtiiilly  <l«'|)riv<Ml,  nn<l 
to  jrivi'  iliH'  it'tu;r|ii(i,,ri  to  iiri  ii^riicv  t\w  infliioiico  of  which  hiis  Uhjii 
powerful  in  titM  tnuiiitciiaiKv  of  pii()li(;  in  inility  iiiid  good  onlur. 

TIIR    RXKCUTIVK   OI-l-iCR. 

Thi'  work  of  tho  oIVkm*,  whi<'h  is  iiruhT  Iho  direction  of  the  executive 
iecretary,    includes   the    preparation    of   the   pivernor's   ollicial   cor 
respondence  an<l  the  ciisto<ly  of  the  ^[eneral   recordH  of  the  govern- 
ment of  the  ('iinal  Xone.     Cahh'  cotMiniMiicntioiis  hetween  th<^  (!oin 
mission's  isthmian  ollicials  and  tl>e  Wasliin^ton  oni<'e  are  also  codilied 
and  deciphered  here. 

The  oxccntivo  M'cretarv  is  authorized  hy  resolution  of  tlu»  execntivp 
coniniittee  to  approve,  by  (lirection  of  the  p)veriioi".  all  voiicherM. 
piiMic  itills,  and  pay  rolls  of  the  deparlmeni  of  ^roveiMiinent  and  san- 
itation the  Mrnoiitit  of  liny  on<'  of  which  does  not  exceed  $100,  and  in 
the  absence  or  disidnlilv  of  the  ^fovei'nor  to  approvi^  all  such  hills. 
v(»uchers.  and  pay  roll-  irrespective  of  their  anioiint. 

'I'he  worlv  of  the  oflice  has  been  stendily  ^rnwin^  since  its  (irjxani- 
zation,  mid  the  cjciical  force  Inis  increased  from  7  clerks  in  ScpUMubor, 
11)01,  to  10  at  the  present  time. 

The  ollice  was  divided  in  .hiiie  *>(  this  vear  into  four  divisions,  viz: 
(!oirc-pond<>nce,  lile,  and  recoi-ds.  iniiiiicipalit ies,  and  tiniekeepin*;. 

Karly  in  the  pre-eiit  year  the  War  Depiiitnient  system  of  brii'iin^' 
and  recording  h-tters,  and  i-efcrrin;;  them  by  iiid(»rsenient,  was 
ndopted  in  the  executive  ollice.  'I'he  systefn  as  applied  to  the  work 
of  the  l'>iirc;ni  of  Insular  .Mlairs  in  Wa-^hine'ton.  and  thence  adopted 
by  the  ollice  of  administration  of  the  Coimnission,  is  followed  here, 
and  the  Dies  and  records  are  in  very  satisfactory  (condition. 

In  the  timekeeping  division  tlu*  personal  record  of  each  employee 
in  th<»  department  (d'  ^'overnmeiit  and  sanitation  is  kej)t.  All  paper;^ 
thowin<;  api'oininieiils,  transfers,  |)roniotions.  leaves  of  al)s(>nce.  trans- 
portation on  the  Isthmus  and  from  tlu;  Isthmus,  etc.,  are  prepared 
and  handled  hei'e. 

All  pay  rolls  for  the  (^'parlniciit  of  <;overmnent  and  sanitation,  aftei' 
bein^  prcj)iired  in  the  ollice  where  they  oriirinate.  are  sent  to  the  lime 
keepin*:  division,  where  they  aiv  assembled  ami  checked  a^'ainst  the 
outhorities  for  employment.  Tliey  arc  then  transinitt<'d  to  the  local 
auditor.  The  division  has  proved  a  usid'ul  trainiiijr^  school,  from 
^shicb  men  imiy  be  t ran-^ferred  as  tim<'keepers  to  the  dill'ercMit  bu- 
reaus of  the  dcp.!T''" cut  of  ^^overniner.i  and  sanitation  or  tem[)orarily 
detailed  to  instruct  others  in  the  proper  methods  of  keeping  time' 
records  and  pi'cparini;  jiay  rolls. 

Undei-  the  laws  of  the  Canal  Zone  the  /[governor  is  piven  super- 
vision over  the  municipalities  into  which  the  Zone  is  orpunzed,  and 
the  work  of  the  executive  oflice  in  connection  with  this  supervision  is 
handled  in  the  division  of  municipalities.  The  selection  of  compe- 
tent persons  to  act  as  municipal  oflicers,  the  examination  of  projects 
for  municipal  improvements,  the  exjanuliture  of  niunicMpal  funds, 
the  granting  of  licpior  licenses,  and  other  questions  of  local  policy. 
are  all  matters  that  must  be  investif^ated  by  the  chief  of  this  division. 
Since  the  assiptnnent  to  this  posit ioii  of  the  assistant  secretary  of  the 
Commission,  the  progress  or  tlie  work  has  been  particularly  satis- 
factory. 
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IIRAI.TII    DKI'AKTMKNT. 

Tlio  \v»»rl{  of  tlio  lu'iilth  (l«'|mrlmont  during  I|m»  ifiitial  Htn^os  of  tli« 

( ori^li'iKlioii  (if  lln'  riiiiiil,  sdiiic  f»'iitiM"s  of  uhirh  luivo  tili'tMidy  Uioii 

ili;'«'ii?4vi««l  III  (U'tiiil,  lius  \h'vu  f«>ll(i\vc(l  wiili  iiitoH'st  and  coDcorn,  s'mco 

iintii  itH  result  (li>|M>h(is  in  ii  liir^o  nuMisuro  the  siicccmh  or  fnilure  of 

iIm'  iiiKlcrtiikit)^. 

In  NovciiilM'r  of  last  year  this  dopartment  cmiiloyed  043  men.     Ai 

i!ie  supri'iiu'  inijMii tanee  of  el'icient  sanitary  work  lias  iH-coine  more 

ippari'iit,  constant  additions  have  hcen  niadi'  to  its  e<iiiipinent   and 

personnel,  and  it  now  has  a  force  of  L*.r»()()  men. 

Tlie  or;Lrani/a(ioii  of  the  depiirtinent  includes  the  following  hiireaiis: 

The  hosj)i(al  s<'rvire. 

The  heallh  ollicc  of  Panama. 

The  health  olllce  of  Colon  and  Cristobal. 

The  sanitary  service  of  (he  Zom». 

'I'he  (jiiaranline  service. 

'i'he  Ancon  lahoratorv. 


HAN'ITAHV    WOKK. 


Th 
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The  sanitary  work  of  the  health  department  is  carried  on  under  tlie 
)ervision  nl'  ihr  health  ollicer^  of  Piinama  and  Colon  and  the  chief 

Military  inspector  of  the  Canal  Zone.  v«  ho  have  a  force  of  l,H(iO  men. 

i  III'  work  of  tlicH'  olli<'ei's  ha-  heen  pain-^lakitifr  and  thoroiijjfh.  Fn 
iIk'  cities  the  sanitary  brigades  liive  l)«-eii  en^'iijj:ed  in  the  inspection 
;iiid  fiinii;ral  ion  of  houses,  the  removal  of  jjfaiha^e  and  refuse  from 
ilie  yai'ds  and  streets,  the  destruction  of  hreediii;^  places  for  niosqiii- 
i(ie-,  and  till'  tlioroiijxli  cleaninjr  of  (lie  hoii'-cs  ;iii(|  yards  of  (he  [loorer 

■lass  of  inlialtilants.  whose  st;indaid  of  livin;r  is  such  that  they  do 
not  feed  called  upon  to  maintain  their  premises  in  a  sanitary  condi- 
lion  of  their  own  accord.  .More  than  U.OOO  houses  were  fiinii<ifated 
in  Panama  and  Colon  between  May  I.  I'.iOI.  and  Aii<rii-t  -W,  1'.K).5, 
and  practically  a!l  lank-,  wells,  and  cisterns  in  both  these  cities  wero 
I'overi'd  in  a  manner  to  prevent  the  breediii'j  of  mosfpiitoes.  In  Pan- 
;ima  <■»(>  hydrants  have  been  installed  on  the,  streets,  supplying  water 
to  1.011)  houses.  This  has  made  it  possible  to  destroy  or  abolish  1.19(1 
liirjxe  water  <'ontainers.  'I'he  character  and  extent  of  the  work'  is 
diown  in  ^n'eater  (h'tail  in  the  monthly  reports  of  the  lu'altii  depart- 
ment. 

'i'he  work  of  the  sanitary  bri«j;ad(»s  In  the  Canal  Zone  has  been 
practically  the  same  as  in  tlu».  cities  of  Colon  aiid  Panama,  witli  tho 
exce|)tion  that  there  has  been  less  fiimi^rat ion.  and  much  work'  has 
l>een  done  in  cuttin<>:  down  and  biirniiiir  the  underL'"rowth  and  *rrnss 
in  the  nciirliborhood  of  camps  and  settlements  and  in  di'jf^in^  trenches 
and  ditches  to  di'^pose  of  the  rainfall  and  to  drain  swamps  and 
marsh(>s.  Tiie  (dl'ect  of  this  work  has  be(Mi  to  reduce  in  laijje  ui'-asiire 
(he  number  of  anopheles  or  malaria-bearing  mosquit(M's  and  to  dimin- 
ish th(»  frecpiency  of  malaria  cas«'s  in  lik(»  proi)()rtion. 

.\r  a  sanitary  j>r<'caution  it  is  required  tliat  the  board  of  health 
shall  approve  the  sites  of  all  buildings  to  be  erected  by  the  Isthmian 
('anal  Commission,  and  approve  the  jdans  before  their  final  adoption, 
The  plans  of  houses  to  l)e  erected  by  private  owners  are  subje  ted 
to  the  same  scrutiny.    It  is  hoped  that  these  regulations  will  p'.event 


REPORT    OP   THE    ISTHMIAN    CANAL    COMMISSION. 


61 


lioii  they  aro  cjirried,  witliout  loss  of  time,  in  tlu;  screeruHl  am'oultinco 
If  ojH'nitud  on  the  riinanui  Kailroad  to  the  hospital  at  either  end 
nf  the  line. 

S(t'i)S  have  been  taken  to  repair  the  sanitarium  on  Tabon^a  Island 

,,iul  to  c<|uip  it  as  a  li()s|)ital,  with  a  capacity  of  lUO  beds.     This  work 

1-^  now  practically  completed,  and  the  hospital  is  open  for  the  admis- 

ion  of  patients.     'I'lie  new  hospital  niil  not  oidy  provide  additional 

pace  to  be  \\>^va\  in  case  of  an  epidemic  or  an  uniisnal  increase  of 

ickuess,  but  owin<jj   to  its  situaliun   on   an    island    in  the   P>ay   of 

I'anama  which  has  always  been  free  from  yellow  fever  and  malaria, 

ii   is  unusually  well  adapt"(l  to  serve  as  a  recuperating  station  to 

which,  convalescents  may  lu'  sent  from  other  liospitals. 

By  the  eidar<:eiiient  of  th(^  ho-jiital  of  Santo  Tomas  in  the  city  of 

I'anama  the  hospitals  of  the  Zone  will  be  relieved  of  the  care  of 

die  Panaman  and  foreign  sick,  which  hitherto,  by  agreement  with 

(lie  IJepiiblic  and  as  a   ])i"(>lective  sanitary   measure  to  prevent  the 

pread  of  disea-e-.  the  Conimissi').;)  has  been  obligetl  to  assume. 

A];pro.\iniately  COO  })ersons  are  now  under  treatment  in  the  lios- 
pitals of  the  Canal  Zone,  whieh  could  accommodate  1)00  sick,  or  .5 
per  cent  of  a  total  force  of  18.000.  From  May  4,  IDOk  until  August 
:'.  1,  IDO."),  8,37;}  patients  were  admitted,  of  whom  413  died  and  7,442 
were  discharged.  Of  the  niuuber  admitted,  5,37(5  were  canal  em- 
jiloyees  and  1.518  were  .\niericans.  The  hospital  department  has 
upon  its  rolls  a  force  of  505  employee-^. 

The  heahh  deparlitieiit -is  Icept  infonned  of  contemplated  increases 
ifi  the  forci!  of  laborers  and  em|)h)yee.-;  on  the  Isthmus,  and  the 
hospital  equiptiuMit  will  be  increa-ed  from  tini''  to  time  to  keep  pace 
\\ith  the  growing  population  which  niii-t  be  provided  for. 

Ql  AliAN  riNK    SKKVU'E. 

The  quarantine  service  has  stations  at  Ancon  and  ranama,  and 
<'ristol)al  and  Colon.  !iiid  ins|)ects  all  ve-sels  arriving  at  those  ports. 
i'a'Sengers  and  cargo  are  subj(>cted  to  careful  scrutiny.  If  con- 
lagious  di>eases  exist  on  board,  proper  steps  are  taken  to  prevent  their 
further  spread.  If  necessary  the  ves-els  are  fumigated  and  disin- 
ircted.  and  persons  exhibiting  suspicious  symj)toms  are  detained 
inder  oliservation  until  the  disease  develops  or  the  period  of  its 
Hicubatioii  is  comj)leted. 

The  quarantine  has  bwii  successful  in  protecting  the  Isthmus  from 
i  he  diseases  prevalent  in  (he  ])or{s  to  the  south  with  which  there 
-  frequent  commercial  communication,  except  bubonic  plague,  which 
\as  imported  from  South  America,  in  all  probability  by  infected 
rats;  but  although  th.e  disease  :ippeared  on  two  occasions  at  La  Boca, 
!t  was  jironiptly  stami)ed  out  by  the  energetic  and  intelligent  efforts 
if  the  (luaruiitine  oilicers,  as  already  described  in  detail. 


LABORATORY    OF    THE   DEPARTMENT    OF    HEALTH. 

Und(>r  authority  of  the  Commission  a  laboratory  has  been  estab- 
li.-lied  in  the  ho<i)ital  grounds  at  Ancon. 

This  institution  is  not  only  intended  for  scientific  investigation 
into  the  causes  and  means  of  transmission  of  tro])ical  diseases,  but 
also  for  such  investigations  as  are  necessary  to  make  clear  problems 
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the  solution  of  which  is  ossential  to  the  proper  pluniiiiig  and  airryin;: 
out  of  sanitary  worlc. 

A  lar;j:<'  iiiimher  of  chemical  and  hactcriolofricai  examinations  haw 
boon  niatlo  of  the  various  sources  of  (lie  water  supply  of  the  towii 
and  camps.     The  work  of  deUTUiinin^  the  amount  of  suspended  su\ 
ids,  hoth  by  volume  and  \yei^ht,  in  the  Ciuigres  Hiver  water  lias  been 
carried  out.     This  data  is  for  the  information  of  tlie  engineering' 
department  in  calculating^  the  suspension  of  solid  matter  in  the  arii 
ficial  lake  to  he  const rucUnl  in  connection  with  the  canal. 

Preliminary  work  has  also  been  done  tc  investi<?ato  the  cause  ol 
yellow  fever  and  the  practical  points  bearing  on  the  (question  of  niit 
ural    and    acfjuired    immunity.     Some    interestin*;   ex{)eriments    ai 
beiujL,'  coudiicled  to  elucidate  these  subjects,  a  report  of  which  will  !> 
made  in  the  future. 

RESULT    OF    SANlTAliy    V*'OIJK. 

The  mortality  and  hos|)ita]  statistics  bear  witness  to  the  success  of 
the  work  of  the  health  dej)artmen(  during  the  year.  The  constiiiit 
ineU'ecliveness  from  all  diseases  among  ilie  laborers  ,  cattered  alon- 
the  canal  has  at  no  time  been  as  high  as  W  per  1,000.  The  death  rai 
on  the  Istlnnus  for  the  year  has  been  about  51?  78  per  1,000,  but  amonL' 
the  emj)Ioyees  of  the  Commissioi,  the  rate  of  mortality  has  been  onlv 
24.30  per  1,000,  which  is  probably  as  low  as  might  be  reasonabl\ 
expected  among  an  ecjual  number  of  men  engaged  in  similar  work  ir 
ariy  climate. 

Comparisons  with  the  records  of  the  French  are  the  best  indicatit): 
of  what  lias  been  uccomj)l!she(l.     In  October,  18cSl,  when  the  FreiicL 
company  had  on  the  Isthmus  a  force  of  19,284,  it  lost  101  men.     Ir, 
0(,'toher.  15)05,  the  Isthmian  Canal  Commission  and  the  Pf>nama  Kail 
road  Company,  employing  V.)S>Si')  men,  lost  only  ."ir). 

The  largest  number  of  deaths  during  the  year  attributed  to  any  one 
disease  was  due  to  malarial  fever,  whicli  claim(>d  8;")  victims  iii  tin 
four  numths  from  May  1  to  August  31,  li)Or).  During  the  same 
period  ilu-re  were  .VI  d(>aths  from  consumption,  4!)  from  pneumoniii. 
47  from  yellow  fever.  40  from  dysentery,  and  57  from  diarrhea  and 
enteritis.     Deaths  from  any  one  other  cause  were  not  numerous. 

The  detailed  rei)or(  ■  of  the  health  department,  published  monthly, 
contain  much  interesting  data  (hat  it  has  been  impossible  to  give  herV 

In  view  of  the  gratifying  conditions  shown  by  these  statistics  and 
the  comi)lete  success  attending  tin;  elForts  of  the  heallh  dei>ar(ment  to 
check  the  y<'llow-fever  epidemic  of  May  and  Jun(>  and  to  arrest  in  it 
early  stages  the  outbreak  of  bid)onic  i)laguc  at  La  Boca,  it  may  b( 
safely  said  that  the  prol)lem  of  sanitation  need  no  longer  be  consid 
ered  a  formidable  obstacle  to  the  construction  of  the  canal. 

The  record  of  (he  work  performed  by  the  rhief  sanitar.    I'i^v.vr 
Col.  AV.  C.  Gorgas,  U.  S.  Army,  and  the  "members  of  his  statt  is  ni-u 
eloquent   than    any   encomium    that    could    be    formulated.     "  Th '  r 
works  do  praise  them." 

REVENUE   DEPARTMENT. 

Under  act  8,  Laws  of  the  Isthmian  Canal  Comnn'ssion,  the  dep.^,'' 
ment  of  revenues  includes  the  customs  service,  the  interrial-rev«;inu 
service,  and  the  postal  service,  and  the  collector  of  revenues  is  f^^ 
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(.(licio  collecto*  of  customs,  collector  of  inleriiul  revenues,  uiul  diri-ctur 
(pf  nosts. 

The  si'()f)e  of  the  dcpiirtuient  v*'iis  cxlcndi'd  iti  Jammry,  !!)():.,  when 
ilu'  collection  of  rentals  derived  from  leases  of  hiiildili^'s  nnd  liintl 
(iwneil  by  tlie  United  States  and  situated  within  the  Canal  Zone  was 
;isi/^ned  to  the  department  of  revenues,  and  in  l'VI)ruary,  I'.'O:),  when 
I  lie  entire  land  service  of  the  Canal  Zone  <,'overnuient  was  transferred 
to  the  dej)arlment  of  revenues. 

The  husine>s  of  the  tiepartmi-nt  was  further  inei'i'ased  in  .January, 
11»05,  when  the  •ojlector  of  revemies  was  directed  to  act  as  supervisor 
nf  public  instruction  and  t-o  organize  ami  maintain  an  udecpuite  school 
-vsiem  in  the  Canal  Zone. 

'l"hc  (hilics  ocrtainin^^  to  the  (K'partnient  wen;  ajijain  extended  by 
jict  No.  20  of  tlie  Jsthmian  Camd  C^onunission,  enacled  March  1,  11)05 
which  provides  that  the  collector  of  n  venues  shall  take  pos.session  or 
:iii(i  adiniiii-ti-r  the  estates  of  dercax'd  Anicric^an  eiujdoyees,  not  in- 
( ludin*^  real  citato  and  not  excccdin;^  in  value  $r>(JO.  This  act  wua 
niado  retroactive. 
The  department  is  organized  into  seven  divisions,  as  follows: 

I>ivisi(ui  of  customs  and  internal  revenues. 

Division  of  })osls  and  cturespoiulenee. 

Division  of  lands. 

Divisioh  of  records  and  personnel. 

Division  of  accounts. 

Jj'ivision  cf  administration  of  estates. 

Division  of  schools. 


CUSTOMS  SERVICE. 

V»y  pro(^lamation  of  the  President  of  the  United  States  dated  June 
'24,  IDOi,  the  ports  of  Ancon  and  Cristobal  were  op<»ned  to  the  com- 
merce of  the  world.  This  pntchunation  established  in  the  Canal 
Zone  two  customs  districts-— Ancon  :nid  Cristobal.  On  July  -2,  I'.XM, 
ihc  first  vessel  was  entered  and  cU'ared  by  the  customs  authoi-jties  of 
the  CiHial  Zone,  and  vessels  have  been  regularly  entered  and  cleared 
since  that  date. 

By  onler  of  thv^  governor  of  the  Canal  Zone  dated  July  15,  1004,  no 
duties,  tolls,  or  fees  of  any  kind  have  bci'ii  charged  for  services  ren- 
dered vessels  entering  and  clearing  at  ports  of  the  ('anal  Zone. 

Again,  by  order  ot  the  President  dated  December  3,  1004,  no  du- 
ties, U)lls,  or  fees  upon  imports  'i.ivo  been  collected  by  (he  customs  au- 
thorities of  tb.e  Canal  Zone,  but  imj^orts  not  consigned  to  the  Canal 
Commission  arriving  at  the  ports  of  Ancon  and  Cristobal  have  paid 
the  customs  duties  of  the  Ke})ublic  of  l^anama  to  the  authorities  of 
that  Kepublic. 

The  ordinary  services  have  been  rendered  vessels  entering  and 
clearing  at  the  port  of  Anc<-n.  stu'h  as  boarding,  entering  and  clear- 
ing, the  filing  or  manifests,  recording  of  protests,  and  the  usual  serv- 
ices to  seamen  as  provided  by  law. 

xVt  the  port  of  Cristobal  no  vessels  have  entered  or  cleared  and  no 
services  have  been  rendered  to  Amerii  an  seanuui,  for  the  reason  that 
no  dock  and  harbor  facilities  have  been  provided  and  vessels  v.-ith  car- 
goes intended  for  the  Canal  Zone,  which  otherwise  would  have  en- 
tered at  Cristobal,  have  been  obliged  to  enter  at  the  port  of  Colon. 
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Pi(»rs  liavt',  howo\or,  boon  o<»nstriirt«'fl,  ndditionnl  ones  nro  b(»iii«» 
ert'('t«M|,  iitMi  U'liniiiiil  facilities  [)rovi<i('(l  as  rapidly  as  |)ossil)l«.  In 
the  fiihiH'  the  port  of  Cristobal  will  In*  prrpaiv<l  to  take  care  of  the 
Atlantic  .sliippiii<j;  of  the  Canal  Zone. 

'riic  ciistoMis  aiithoritic!-  of  the  ('anal  Zone  have  enforcefl  the  law* 
of  th(!  Ue|)iil)Iic  of  I'anaina  against  the  ininiigration  of  Chinese. 
Syrians,  and  Turks,  and  have  exercised  the  nt^cessary  supervision 
over  persons  of  this  character  arriviii<;  in  transit. 

Plens  are  now  heiiig  prepared  foe  the  issuaiu^e  of  pilots'  licensf"^ 
for  each  of  the  ports  of  entry  and  for  the  appointment  at  eacii  port 
of  a  harbor  master  to  exercise  the  customary  supervision  over  vessel-, 
superintend  the  selec'tion  of  anchorage  grounds,  and  pc'rform  th" 
other  duties  of  that  office. 


INTERNAL-REVENIJK  HKRVICE. 

The  department  of  revenues  has  jurisdiction  of  all  matters  pertair. 
ing  to  tli<'  colle<-tion  of  internal -r-vcriue  taxes  in  the  Ciinal  Zone,  tin' 
issuance  of  distillery  licenses,  and  the  sale  of  n'vcnuc  stamps  an  I 
stamped  paper. 

In  the  absence  of  other  rules  and  regulations  governing  the  mea- 
.(''("lent  and  ofieration  of  stills,  the  general  instruclions  of  tlif  I'resi- 
OAUt  to  the  Commission  through  the  Se<'i'etary  of  War,  dated  May  '••. 
lf)04,  wherein  lie  directed  that  "the  hiv.s  of  the  land  with  which  th" 
iiiliabitMuts  are  familiar  and  which  were  in  f'-rce  on  I^'bnuiry  'Ji'. 
r.)()1,  will  continue  in  force  in  the  ('anal  Zone  *  *  ♦  until  altenMi 
or  amended,"  have  hci'ik  considered  ajtplicable  to  the  inteiMial-reveniic 
service  of  the  Canal  Zone,  ajid  the  rates  of  taxation  on  distilled  spirit.^ 
enfisrced  in  the  Republic  of  Panama  have  been  continued  in  force. 

During  tlie  year  ending  October  31,  l'.>Or».  license  taxes  for  the  dis- 
tillation of  rum  have  been  regidarly  collected  from  eight  distillerr 
plants,  aggregating  $5,230.40  (United  States  currency).  Hevemii' 
stan'.ps  and  p'per  to  the  amount  of  $443, 'JO  were  sold  during  ^he  saiin' 
period. 

POSTAL    SKKVICE. 

During  the  past  year  the  busire.S'^  of  tie  postal  service  has  steadily 
increased.     Fourteen    post-offices   have    now    been   opened    upon    the 
Isthmus,  at  tlie  following  points:   Cristobal,  Culebra,  Paraiso,  Matii 
chin,  La  B')ca,  (}atun,  (lorgona,   i\'(lro  Miguel,   Empire,   Corozal. 
Bohio,  San  I'ablo,  Taberuilla,  and  Ancon. 

For  the  convenience  of  officials  and  employees  in  the  administra 
tion  building  in  Pananui  an  office  has  also  been  conducted  there  \v. 
the  department  of  revenues,  known  as  "  Station  A"  of  the  Ancon 
post-office. 

The  post-office  at  Cristobal  has  been  designated  as  a  foreign  ex- 
change office,  and  Canal  Zone  nuiils  to  and  from  Jamaica,  Barbados 
and   other   West  India   points,   which   were    formerlv   sent  and   re 
ceivcd  through  the  New  York  oHlce,  are  now  handU(l  direct. 

The  business  of  the  service  has  become  so  important  and  its  vol 
ume  huB  so  extended  that  the  station  agents  of  the  Pamima  Railroad. 
who  formerly  acted  as  posiiuasters,  can  no  longer  give  it  th"  propcM' 
attention  in  addition  to  their  duties  to  the  railroad  company.     A^ 
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rapidly  as  pxporloncod  post-offioe  men  nxu  ho.  s««<  .'red  (!u>  nssi^ii. 
iiu'iits  of  niilroad  stjition  up-nts  to  po^t olliccs  arc  ln'in^'  cimci'lcd 
and  tho  oflice.s  are  Iwiii^  plact'd  in  char^ro  of  p<>rsoiiH  not  otdv  tlior- 
oii^hly  rcliaWlo  arid  rosporisible,  but  who  have  had  pivvioiiH  "«xperi- 
I'lico  with  \\u)  (hitics  iiivolvcil. 

Duriii/;?  (iio,  year  tlio  rt'^Msiry  system  lias  hcon  liitnMhKcd  and  is 
?i()w  ill  operation  in  all  of  (lie  post-oflices  in  the  Z(>^(^, 

PreviouH  to  Decemher  12,  1!»01,  the  postal  service  of  the  Canal 
Zdiio  was  furnished  with  United  Stiites  nostap'  slarnns,  siiivhnrL't'd 
with  the  words  ''Canal  Zone.  Panama.  On  and  after  (hat  diile, 
piirsiiaiit  to  Kxeciitive  order  of  Decemher  n,  IDOI,  (he  use  of  lJni(.'d 
S(a(es  stanms  was  diseontiiiiied,  and  all  mail  matter  oii^rinatin^  in 
llie  Canal  Zone  has  horm.  the  stamps  of  (he  Repiihjic  of  I'aiiamii, 
purchased  fr(»m  (he  Kepuhlie  at  M)  per  cen(  o{'  (heir  face  value  and 
properly  siircliar<jed  by  the  ^'ov»M-nmerit  of  the  Canal  Zone. 

'J'lie  growth  of  the  postal  service  since  its  establishment  is  indi- 
catt'd  by  (he  fact  (hat  (lie  sales  of  postage  stamps  at  Zone  |)ost-olii<'(»s 
iliirin^r  the  month  of  ()c(ob«'r,  li>()l,  amounted  to  $(;:»:).:)!  Itiited 
States  currency,  while  the  sale  of  stamps  during  (he  mondi  of  Scp- 
ttiiiber,  IDOi"),  amounted  to  the  sum  of  $1,775.7U  United  States  ciiV- 
icncy.  Th'o  .a'cs  of  stamps,  however,  coiivvy  no  adequate  idea  of 
the  volume  of  business,  since  at  lea^(  SO  pcr'cen(  of  the  local  ma'l 
iiia((«'r  and  a  lar^e  j)roi)or(ion  of  the  forcin^u  nniil  is  canird  in 
franked  envelopes,  as  pertaining  to  tlu^  ollicial  Iiusiness  of  (he  (iov- 
crnment. 

I'UMI.ir    SCHOOI,    SY8TKM. 

Under  the  })rovisions  of  ('ii-cular  N.>.  IS  of  ihe  <iM\,.iiM.r  rd"  the 
Canal  Zone,  dated  Jn.miary  21,  UK).").  (ji(>  ci,\\v(^i,y  ,,{'  ii'vciiiic-^  was 
(lirec(ed,  in  addition  (o  his  other  duties,  to  act  as  supervisor  of 
jHiblic  ip.struction.  As  a  preliminai'y  (o  the  e.-(abli-hnicnt  of  (he 
piililic  school  system  in  tli(^  Canal  Zone,  a  census  was  taken  of  all 
'■hildren  of  school  a;Li:e  that  is.  between  O  aiul  H)  years  -and  iiu'lud- 
iiief  data  as  to  (heir  pievioiis  education.  Tliis  census  showt>d  that  in 
viilaffe^:  within  a  radius  of  1]  miles  from  the  Panama  Railroad  there 
were  l,U'M\  children  of  school  a<je,  of  whom  ')7(\  were  iiiale<  aiw}  '.ICQ 
females.  Of  these  children  1,01.")  were  between  (lie  iiefe-  of  C  and  10 
vears  and  8!»1  were  between  the  a<:;es  of  11  and  \i\  years.  Of  (he 
total  number  it  was  ascertained  (ha(  8i);3  could  bo(h  read  and  write, 
I  hat  \y.\i)  couhl  neither  reatl  nor  write,  and  that  (lu-  balance  coidd 
read  but  not  write. 

With  this  census  as  a  basis  for  estimates,  and  allowing  to  each 
I'acher  from  AO  to  .^)0  pupils  as  the  niaximnm  (hat  could  be  easily  con- 
I rolled  and  instructed,  the  i^stablishnient  and  e>|uipnieiit  of  42  scliools 
was  authorized.  It  was  also  authorized  that  in  villnires  where  more 
ilian  one  school  should  be  established  the  school  cliildi'en  should  be 
ilivided  into  ditl'er^nt  grades,  limiting  f(«"  (he  ju'esent  (he  number  of 
■■rades  to  three.  The  census  report  sliowed  dial  there  were  already 
:ive  schools  under  the  jurisdiction  of  certain  municipalities,  but  that 
these  schools  were  but  poorly  equij^ped  with  furniture,  maps,  and 
I  K>oks. 

In  almost  every  instance  where  the  eytabli'^hn:ent  of  schools  was 
recommended  t,,  re  were  suitable  buildings  for  this  purpose  owned 
S.  i)oo.  127,  r/i-l 5 


66 


BIPOBT  OF  THE   TflTnMIAN   CANAL   COMMTHSION. 


or  <oii(r()lI«'<l  by  tlie  CiirmI  Zono  pfovornnu'tit,  wliich  wore  asHijfTU'd  to 
(hat  UMC  iiixi  onli-nnl  m)airt'(l  and  rtMiovahMl.  At  Cristobal,  wlu-iv 
tbo  scliool  ('(Misiis  sbowt'd  a  population  of  *JH'2  cluldn'n  of  school  wii*. 
which  will  4;i|/i(lly  incr<'a-c  with  th'»  inconiinp:  popiihilion,  a  lu-v 
building'  <»f  iit  least  ci^Mit  rooms,  to  be  const rucled  unU  equipped  as  ;i 
modern  schoolhoiisc,  wns  authorized. 

Hecraiise  of  the  inipo  sibility  o(  Ht  once  establishing  the  '12  school- 
it  was  authoii/ed   that   two  schools  in  ea«'h  ninnicipalit y  shonid  h 
immediately  established,  the  others  to  follow  u.s  rapidly  as  the  build 
ingHcan  be  placed  in  proper  condition. 

F<>r  the  present  the  ordinary  district  school  curricnliitn,  incliidiiiL' 
reading,',  writing,  arithmetic,  and  ^^eo^r.iphy,  to^'ether  with  some  in 
struct  ion  in  physiolo^^y  afid  hy^riene,  is  deemed  snflicient  for  the  edii 
cuti<;nal  necessuicH  of  the  children  of  llu*  ('anal  Zone.     The  questioii 
of  grammar  schools  and  hi^h  schools  is  not  involved  in  the  educa 
tional  problem  at  pres«Mt,  but  as  thf  pupils  pro«ifrcss  and  develop  \\\r 
need  of  these  schools  may  become  apparent.     As  far  as  possible  per 
sons  already  on  the  Tsthnnis  will  be  s<'cured  as  teachi'rs, 

1'he  woi'K  of  repairin/j(  the  buildiiif^s  assijrned  for  school  purtjosc 
is   bciii^  pushed   as  rapidly  as  [)ossible.     Ue(piisitions   for  huildiii;' 
(■(pi'piiK'nt  and  school  furniture,  text  books,  ma|)s,  and  all  other  nece^ 
sary  supplies  liave  ^one  forwanl.     Advertist'nients  for  bids  on  these 
re<piisitions  have  been  published,  and  the  {)urchase  of  the  supplit!s  i 
now  bein^  held  in  abeyance  oidy  until  the  school  buildings  are  ready. 


ADMINISTRATION    OF   EHTATES. 

Under  act  21  of  tlie  Isthmian  Canal  Com(nissi(»n,  enacted  March  1 
1005,   providing'    for   an    inexoensive    nu'thod    of   administerin*j;   thi 
estates  of  emijloyees  of  the  Isthmian  Canal  Commission  who  are  citi 
zens  of  t.^e  United  States  and  who  die  in  the  ('anal  Zone,  the  col 
lector  of  n  venues  is  ex  odicio  admijiistrator  of  estates.     Up  to  and  in 
cliidine;  ()cl:>ber  1  ij  IDO."),  he  has  taken  charp'  of  the  etTects  and  taken 
oflicial  a(!tion  peit.»:riin<!;  to  the  s(>ttlement  or  the  estates  of  23  deceased 
employees  of  the  Conunission.     Ilis  accounts  as  administrator  have 
been  closed  in  12  of  these  estates  and  in  11  cases  the  })ro()fs  of  heir 
shij>  not  havin<!^  Immmi  filed  or  the  rec««ipts  of  heirs  at  law  not  haviiie 
been  received  fimil  settlement  has  not  yet  been  reported  to  the  auditor. 

DIVISION    OF   LANDS. 

Prior  to  the  transfer  to  this  department  of  the  land  service,  collec 
lion  of  rents  was  made  by  municipal  treasurers  and  Isthmian  Cana! 
Commission  storekeepers.  Tliis  method  proved  unsatisfactoi-y,  and 
accordingly,  on  March  'M,  IDOf),  two  land  agents  were  appointed  foi 
this  pur{)Ose.  These  agents  collect  land  and  house  rentals,  inspect 
and  report  from  time  to  time  upon  the  condition  of  buildings  owned 
by  the  United  States  within  the  Canal  Zone,  and  report  any  unlawful 
occupancy  of  public  lands. 

At  the  date  of  the  transfer  of  the  land  service  to  this  dopartmein 
there  were  in  effect  1,002  leases.  Since  that  date,  to  and  mcludin*: 
September  30,  1005,  100  new  leases  have  been  issued  and  405  leases 
have  been  canceled,  leaving  in  effect  at,  the  close  of  business  Sep- 
tember 30,  1905,  817  leases 
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I'hn  total  c()IN'"ti«)n  of  rontuls  from  .JunuHry  21  to  St.ptpmbor  30. 
li'0:»,  incliiHivo,  wuH  $«.87l.ft.'>.  I  » 

Mvory  posMihIo  facility  \h  cxtmulod  pciNons  ikAvUm  »«>  I«'>imo  luml 
I.T  ii^riculturiil  purp(iH»s,  iumI  thon^  mv  at  piv^ont  a7r,  ;,i,<h  Ipasi-n  in 

On  NovonilHT  I.  IIKH,  tlu-io  wan  truhsf..riv(l  from  (ho  onKiiuuTinc 
.!•  p;nim.'nt  a  (•oiiipotcnt  surveyor  for  sorvico  nndor  tho  aowimmuii 
.  !  Ihc  {  iiiial  /on...  II,.  was  ntlihlu.d  to  the  (Icpartnicnt  of  rovniiiOH 
'  IrUnuM-y  I.  1!M):.,  at  tl.c  tii.u.  III..  IiuhI  H-rv  i.r  Mas  tnin-f..rnMl  tc 
II. Mt  (l.'partMH'iiL  In  May.  l!H):»,  tl...  Mirv.-vor,  in  coop.'ration  with 
:.   -^nrvcvor   rrprt-sontinK  tlu^   Pa.ianian   (lo'v.Minnrnt.  conmionr.'.l   a 

ivcy  for  t  M.  pnrprM.  of  .|.'l..rrMiniii^'  ih..  loc-ation  of  jl,,.  towns  and 
mIIii^.'S  in  111."  Canal  Zoii.'  aii.l  ili..  i:r|.iil,li,.  of  |»Mi,Mmii  witl>  'vf..!-- 
ni.'c  to  the  |)rovisional  boundaries  of  lli..  /on.,  and  niaikm.r  with 
rrupor  nionunients  the  lin..  as  siirvoved  and  located  in  the  valTevs  of 
i!.'  (  ha^aes,  (latnneillo,  and  Trinidad  rivrs. 


cot  irrs. 

Wy  act  No.  1  of  the  Laws  of  the  Canal  /one  the  judicial  authority 
o\  llu'  /one  p.vcrnnient  is  vest.'d  in  (iv.-  iminicipal  .courts,  (hree 
niviiit  courts,  and  a  supreme  t-ouri. 

The  jurisdiction  of  Ih.'  niimicij)al  .-ourls  is  praclicallv  Hic  'sime  -la 
i! Ill  of  jiistUM's  of  the  p.'ace  in  th«  United  States.  iii<-ludin.r  criipnial 
(MM's   in   which   the   punisinnent    may   not  exceed   a    fine  of  $-.-)   or 

''"P'"'^' ''d  for  thirty  (hi)s,  and  civil  cases,  exccpi  ihos..  involving 

tiile  to  real  property  in  which  the  amount  involv...!  does  not  exceed 

The  circuit  courts  have  p-neral  jurisdiction  in  all  oases  civil  and 
'iiiiiinal.  and  apppjliit..  jnriMJiction  i,,  msos  in  whidi  the  municipal 
I'liirts  have  orin^inal  jurisdiction. 

The  suj)reme  court,  the  justices  of  which  are  ex  officio  jiidfres  of 
t  le  oircuit  courts,  has  ori«rinal  jurisdiction  to  is^ne  writs  of^iP'in- 
•linius,  certiorari,  prohibit  ion.  halx-as  corpus,  (|uo  warranto,  and 
;:i  pellate  jurisdiction  of  all  actions  broiinht  to  it  from  the  circuit 
courts. 

(ienerally  the  p<.rsonnel.  proc.M.dinjrs,  and  accounts  of  the  municif)al 
-•"  irts  are  siipervisetl  by  the  chief  .d"  the  division  of  municipalities  in 
i!ie  executive  oflice.  (\)nsideral)le  dilliciiltv  is  exixM-ienced  in  -e.-nriu" 
rumpetent  persons  to  act  as  municipal  j'l.tes.  A  Iviunvled^ro  of  both 
^Djinish  and  Kn<.dish,  while  not  indis|)eii<al)le.  is  very  de-irable,  as 
\\|  il  as  practical  experience  in  business  a  (lairs,  and  some  knowl(>d.re 
"I  law.  Kfl'orts  have  been  made  to  secure  natives  of  the  I-thinu^  for 
tliese  positions,  but  it  has  not  always  been  possible  to  find  qualitled 
I'l-sonsof  Paiunnan  nutionalitv. 

In  the  Tnunicipal  courts  diirinn:  the  rear  endinf;  O      her  31,  li)05 
liicre  luive  been  -2,373  j)ersons  tried  for  violation  of  the  laws  of  the 
(anal  /one  or  of  municipal  ordinances,  71)  persons  held  for  trial  by 
tlie  circuit  courts,  and  358  civil  cases  tried  and  dispo^.d  of, 

Hon.  Osceola  Kyle,  appointed  the  first  judire  of  the  circuit  courts 
"f  the  Canal  /one,  resi<xned  on  March  23,  liH).*);  under  date  of  Feb- 
tiiary  24  11)05,  Hon.  II.  A.  (Judnror,  formerly  American  CGi.sul-£ren- 
"ral  at  I  anama,  was  appointed  a  member  of  the  supreme  court-  on 
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JtiM  1,  lOOft,  I!<>n.  F.  MiitiM  Diinm,  prmuiiH'til  in  Colotiihirii)  iirnl 
Pafiiirnan  |,>ul>li«'  life,  l»(»l|i  uh  ii  civil  and  jiuli<'ii»l  oHlivr,  wm  ;i;i 
iHiiritnl  cliM'f  JMrstico  of  llio  suproiiH!  court,  imil  «»n  Juno  iil,  I'.hm. 
I  Ion.  L<tiir»  (!.  (Collins,  of  Chicnpi,  wus  ii|>|Miinl('<|  a  jiH(i«'<»  of  iK.' 
Hiiptonio  court,  lliuK  cotii|>lctiiif,;  tlt«*  or^^iiiii/.iitioit  of  tlui  ju<li>ii| 
iyhti'rii  of  the  Z(»nc. 

Since  ()ctol)cr  1,  lUOl,  there  hiive  hccn  7J>  cririiinjil  cnsiw  trieil  hy 
the<'ircuit  court  h,  result  iiijj:  in  I'J  <'onviclion'<  iim<I  M  ac<|uillnlH.  'I'lHtc 
have  Im**'!!  25  civil  rases  tried  aiul  «li>*|)os»'(l  of  in  (he'-e  courlx  durinitf 
tluit  time.  'I'he  supienie  court  has,  up  to  the  present  time,  since  n 
or/jfani/ati<»n,  heard  and  di^p(i--«M|  of  Init  I  cime.  Thi^^  case  involved  um 
interpi'etat i((n  of  she  ^'iinihlin;,'  law^  of  ihc  Canid  /one.  and  rr.  .iltnl 
in  the  jiMJicial  conlirmation  <d'  the  h-pdily  <d'  a  conviction  for  viol.i- 
tion  of  the  laws  a|.'aifist  pnnhjin^'. 

As  in  all  Spani-h  .\nn'rifiin  <-oMiilrie-.  land  tith'^^  on  ilie  Istlnini' 
nre  very  uncertain.  'Ihc  I'liitcd  .States  is  c-pfcially  interested  \n 
the  question  of  titles  in  the  '^one.  as  it  will  Im'  necessary  in  the  con- 
struction of  the  canal  to  ac«,uire  eiJher  l»y  condemnation  or  punha-f 
larj^e  tracts  of  land.  The  quc^tioM.  involved  in  thf  ownership  of 
these  lands  cafi  not  well  he  .uiei'iiuned  adndni-lratively,  and  it  wa- 
c'ontemplatcd  in  the  or«!:ai'i/.ation  of  the  judiciary  of  the  Zone  tint 
the  circuit  courts  shouldhe  ^  iven  jurixliction  t()  act  as  land  courts. 

.ludic'al  determination  ;>f  the  titles  of  idl  of  the  lands  within  tlf 
Zone  will  not  only  he  id'  ^reat  as-i^tance  to  the  I'nited  States,  hut  i' 
will  also  inau)Lrural(^  a  new  ei'a  of  permanent  land  tenure  in  the  Z"i. 

The  rule^  jxoxci'uin^''  proce^liire  in  the  eii-ciiii  courts,  as  adopted  U, 
the  judp'S  July  Ti,  !!)().'»,  are  inelutled  in  the  aj)pendix. 

Tin;  iMuisKf  r  riNo  ati'>rnky'«  oi  kick. 

The  duties  of  the  pnxecutiner  attorney  are  defined  nud  pre».crih'.I 
by  s(>ction  lU),  act  Xo.  1  of  the  T.aws  of  the  Canal  Zone.  I'racf  icall . , 
his  work  may  he  divided  into  tiiree  hranche-:  Fir^t.  to  act  as  lei:ii 
adviser  to  th(»  p)V(*rnor  of  the  Camd  Zone;  second,  to  proseciit. 
offenses  apiinst  the  laws  of  the  Camil  Zone;  third,  to  investie;ah' 
and  settle  <'laims  a«j^ainst  (he  Commi-^-ion. 

As  le<ral  adviser  to  the  erovcrnor,  the  pro-ecutin;i  alloriu\v  has,  dii! 
ing  the  jnist  yt^ar,  ne;iolia(ed  for  tlie  purcha-e  of  several   pieces  nf 
property  in  the  Canal  Zone  needed  for  governmental  pur|)oses.     In 
connection  with  (he-e  ncgol  iatioris  he  has  investigated  tlie  titles  anl 

f)repared  deeds.  lie  has  iiI<o  directtKl  proceedings  hefore  the  j<>iM 
)oard  of  aj)praisal  appointed  under  the  terms  of  the  canal  treaty  t'  : 
the  condemnation  of  properly  needed  in  the  construction  of  the  canal. 
As  the  construction  of  (he  canal  j)roc(eds  ami  addi(ioi»al  land  i- 
required  in  the  Camil  Zone,  this  pai't  of  (he  work  of  the  prosecutiiL' 
attorney's  office  will  «rrow  to  large  })rop()rtions. 

Prosecutions  for  violations  of  the  law  in  the  Canal  Zone,  in  propor- 
tion to  the  population,  have  been  very  few.  The  work  of  the  proM- 
cuting  attorney  in  connection  with  these  matters  consists  in  the  exani 
nation  of  papers  sent  to  him  by  nnmicipal  judg(\s  in  the  varifin- 
mnnicipalities,  who  act  as  conunitting  magistrates,  and  the  prosecu- 
tion of  such  cases  as  in  his  judgment  require  it. 

Various  claims  have  been  made  against  the  Commission  and  th'> 
government  of  the  Canal  Zone  for  injury  to  properly  in  connection 
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with  the  construction  of  waterworks  nnd  sewers  in  the  city  of  Panama 
and  on  the  line  of  the  canalj  the  work  of  surveyors  engaged  in  canal 
work  of  the  Zone,  fumigation  work,  and  the  removal  of  buildings 
situated  on  Government  land  within  the  Canal  Zone.  All  negotia- 
tions for  the  settlement  of  these  claims  have  been  conducted  by  the 
prosecuting  attorney,  and  all  the  claims  have  been  satisfactorily  ad- 
justed. This  work  also  will  assume  larger  proportions  as  the  opera- 
tions of  the  Commission  in  the  work  of  canal  construction  expand. 

POLICE  DEPARTMENT. 

On  November  1,  1901,  the  police  department  consisted  of  3  officers, 
85  men,  a  chief  clerk,  and  one  assistant.  The  monthly  pay  roll 
aggregated  about  $4,000.  Owing  to  the  constant  increase  of  popu- 
hilion  in  the  Zone  it  became  necessary  on  April  1,  11)05,  to  increase 
tlie  force  to  a  maximum  strength  of  3  officers,  137  men,  and  a  clerical 
force  of  G.  On  September  12,  li)05,  it  was  further  increased  to  a 
maximum  strength  of  3  ollicers,  170  men,  and  6  clerks,  while  the 
pay  roll  for  September  aggregated  $7,374. 

The  total  number  of  arrests  during  the  year  was  2,373,  or  an  aver- 
age of  200  arrests  a  month,  in  a  population  estimated  at  25,000.  The 
number'of  convictions  was  1,573. 

The  chief  of  police  reports  that  there  is  no  public  gambling  in  the 
Canal  Zone.  There  have  been  but  2  arrests  in  seventeen  months 
for  this  crime,  with  but  1  conviction,  and  in  these  instances  the  pro- 
moters of  the  gambling  games  were  endeavoring  to  continue  their 
business  under  a  concession  issued  by  the  Panaman  Government 
prior  to  the  American  occupation. 

The  most  frequent  cause  of  arrest  has  been  drunkenness  and  dis- 
orderly conduct,  for  wliiuli  580  persons  were  taken  into  custody  by 
the  police  during  the  year.  There  has  been  a  decrease,  however,  in 
arrests  for  this  cause  and  a  corresponding  improvement  in  the  public 
morality  since  the  enactment  of  laws  by  the  five  municipalities,  im- 
posing a  uniform  license  of  $(100  (gold)  per  annum  upon  the  sale  of 
alcoholic  liquors  at  retail. 

Jails  and  police  stations  have  been  built  in  the  Canal  Zone  at 
Ancon,  Cristobal,  and  Culebra.  The  police  station  at  Ancon  is  a 
small  w'ooden  structure  and  is  at  present  inadequate  to  accommo- 
date the  force  which  it  is  necessary  to  keep  there,  the  overflow  being 
cared  for  in  tents.  The  jail  at  Cristobal  is  a  brick  and  cement 
structure  and  amply  commodious  to  meet  all  existing  requirements. 
The  Culebra  Jail  is  an  excellent  building,  constructed  entirely  of 
heavy  timbers,  and  will  accommodate,  if  necessary,  200  prisoners  and 
60  policemen. 

Orders  have  been  issued  for  the  construction  of  jails  at  fourteen 
other  points  in  the  Canal  Zone,  and  these  buildings  will  be  erected 
as  soon  as  tlse  pressure  of  work  in  the  building  department  will 
permit.  In  the  meantime  the  most  suitable  buildings  obtainable,  the 
property  of  the  Canal  Commission,  have  been  reconstructed  at  small 
expense  and  converted  temporarily  into  jails  and  station  houses.  In 
spite  of  the  light  construction  and)  unsuitable  arrangement  of  these 
houses  only  one  prisoner  has  succeeded  in  breaking  jail. 

A  site  for  a  penitentiary  has  been  selected  at  Bohio  near  a  larco 
rock  quaiTy  in  which  the  labor  of  prisoners  can  be  utilized  in  the 
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2^?nZ  ?L^  '^"®  ^^"1^^^r,\.  I*  *»as  however,  been  impossible  as 
?«  i  «f  V  .^^^"^^^^^a'-y,  buildings,  in  the  meantime  the  municipal 
1t^  fi  n  F'r  ^*J?,^''^f^  temporarily  the  purpose  of  a  penitentiary. 
Up  to  October  26  only  31  criminals  had  been  sentenced  to  tlic 
penitentiary,  of  whom  15  still  remain  in  confinement.  These  pris- 
«fr!!^H^r%  *k"  «"™P^«y«<^,  in  breaking  rock  to  be  used  in  the  ccm- 
struction  of  the  waterworks  at  Empire.    They  are  fed  by  contract 

mJ«l^  'TT•'*^^1^'"'^.  ^«"^^)  "^  ^^y  ^"d  ^^i^«  three  /ubSantial 
S^of  f^®^'',c^o^^"n^  IS  at  present  furnished  through  the  bureau 
of  material  and  supplies,  but  it  is  intended  that  eventually  they  shall 

riw  ^"""^  ^^'''*  ?''''  ^^^*^^.??'  «^^«'  *"d  ^atS'  raise"^  thefr  own 
vegetables  and  as  far  as  possible,  be  made  self-supporting. 

Instructions  have  been  issued  for  the  installation  of  an  adequate 

telephone  system  connectinr  the  various  police  stations  of  the  Zone 

with  one  another  and  with  headquarters.    The  completion  of  this 

work  will  be  of  great  assistance  to  the  department,  which  will  be 

enabled  to  receive  prompt  reports,  keep  in  close  touch  with  all  sta- 

oTdLfurba^nce^s*^  immediate  reenforcements  to  the  scene 

For  the  purpose  of  maintaininff  order  on  the  pay  cars  of  the 

vlZT.  ^^^Y^?^^  authority  has  "teen  given  bv  the  Republic  of 

^anama  for  the  stationing  of  members  of  the  Zone  police  force  on 

vLaZ^  "^An  .^""S^S^^m  paying  employees  of  the  railroad   in 

ranama  and  Colon.     Authority  has  also  been  given  by  the  Republic 

to  station  meuibers  of  the  Zone  police  force  at  Colon  Hospital  for 

the  purpose  of  maintaining  order  there,  and  also  for  the  trans- 

S?«fn^    "fk^  members  of  the  Zone  police  force,  of  prisoners  in  their 

aSothtr       """^^  ^^®  ^'*y  "**  Panama  from  one  part  of  the  Zone  to 

The  relations  between  the  Zone  police  department  and  the  police  of 
Panama  are  of  the  most  friendly  nature,  and,  when  the  occasion 
offered,  every  assistance  has  been  rendered  by  the  one  to  the  other 

A  ^^o^epartments  have  cooperated  in  apprehending  criminals! 
and  no  difficulties  have  been  experienced  in  the  informal  and  expedi- 
tious extradition  of  prisoners.  ^ 

«qm^^/lfAN^o^^'  *^\:'^^^^  of  first-class  privates  was  increased  to 
^WO  (gold)  a  year,  thus  permitting  the  appointment  to  this  grade 
of  Americans  who  can  be  promoted  to  corporals  after  a  short  4riod 
of  preliminary  training  and  who  are  competent  to  assume  char<r6 
of  a  station.  Such  American  policemen  as  it  has  been  possible  to 
attract  to  the  Isthmus  and  retain  in  the  service  have  accomplished 
all  that  was  expected  of  them.  They  are,  for  the  most  part,  men 
trairied  m  the  Army,  who  have  seen  service  in  Cuba,  Porto  Rico,  or 
the  I'hilippines,  and  whose  previous  experience  admirably  fits  them 
for  the  duties  of  police  officers.  The  Jamaicans  and  Barbadians 
who  compose  the  rank  and  file  of  the  force  have  proved,  in  certain 
respects,  better  adapted  for  the  performance  of  their  duties  than  an 
ejiual  number  of  white  Americans  would  have  been.  The  popula- 
taon  of  the  Zone  consists  in  large  part  of  negroes  from  the  Wast 
Indies.  In  dealing  with  these  people  the  American  is  apt  to  be 
aggressive  and  overbearing,  but  the  colored  police  officers  have 
sbown  admirable  tact  and  judgment  in  dealing  with  their  countrv- 
™^  ^^y  ^^  clean  and  neat  in  person  and  take  great  pride  in 
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Act  No.  13  of  the  Laws  of  the  Canal  Zone  requires  that  the  Chief 
of  police  shall  oorform  the  duties  of  marshal  of  the  supreme  and 
circuit  courts.  He  has  accordingly  signed  and  subscribed  all  official 
writs,  documents,  and  papers  in  connection  with  the  duties  of  the 
office  of  marshal;  served  all  warrants,  subpoenas,  injunctions,  and 
summonses;  collected  all  moneys  when  ordered  to  do  so  by  the  court, 
and  dulv  turned  them  over  to  the  clerk  of  the  court.  He  has  been 
personally  present,  or  represented  by  duly  authorized  deputy,  at  all 
sessions  of  the  supreme  and  circuit  courts  held  in  the  Canal  Zone, 
and  has  enforced  such  orders  and  processes  as  the  court  has  directed. 

The  chief  of  police  also  acts  as  coroner,  and  in  the  period  from 
June  30,  1904,  to  October  25,  1905,  he  held  inquests  over  24  bodies. 


MUNICIPALITIES. 


On  Octoi'er  24,  1904,  a  legislative  enactment  of  the  Isthmian  Canal 
Commission  created  five  municipal  districts  in  the  Zone — Ancon,  on 
the  Pacific  side  of  the  Isthmus;  Em.perador,  in  which  is  the  Culebra 
cut;  Gorgona;  Buena  Vista,  and  Cristobal,  the  last  named  bordering 
upon  the  Caribbean  Sea. 

The  total  area  of  these  five  municipalities  may  be  estimated  at  475 
square  miles,  and  the  total  population,  including  employees  and 
laborers  of  the  Canal  Com.mission,  at  25,000. 

The  officers  of  the  local  governments  are  a  mayor,  a  judge,  a  secre- 
tary, and  a  treasurer,  who  are  appointed  and  whose  salaries  are  fixed 
by  the  governor  of  the  Canal  Zone.  Each  municipality  has  a  council 
of  five  members  appointed  by  the  governor  of  the  Canal  Zone,  upon 
the  recommendation  of  .he  mayor,  who  receive  fees  for  attendance 
at  meetings. 

In  Gorgona  a  municipal  physician  has  been  appointed,  and  in  all 
districts  such  inspectors  and  clerical  assistants  have  been  employed  as 
has  proved  necessary.  The  Canal  Zone  police  cooperate  with  the 
municipal  authorities  and  perform  all  the  duties  of  a  municipal 
police  force. 

Wherever  it  has  been  possible  to  find  natives  of  the  Canal  Zone  of 
the  reauisite  intelligence  and  character,  speaking  both  Elnglish  and 
Spanisn,  they  have  been  given  the  preference  in  making  appointments 
to  the  municipal  offices. 

The  municipalities  have  projected  and  commenced  such  public 
works  as  the  erection  of  court-houses,  market  places,  slaughterhouses, 
and  public  latrines,  and  have  maintained  in  repair  such  municipal 
building  ar.  existed  at  the  time  of  their  organization.  Upon  the 
completion  of  work  now  being  carried  on  it  is  planned  to  begin  the 
construction  of  roads  and  sidewalks,  of  which  there  are  practically 
none  within  the  Zone  at  the  present  time,  and  to  establish  simple 
systems  of  public  li^htin^*  and  such  other  general  municipal  improve- 
ments as  the  limited  revenues  will  permit. 

During  the  past  eleven  months  tne  municipal  councils  have  passed 
ordinances  and  resolutions  regarding  the  maintenance  of  public 
order,  the  collection  and  expen'..iture  of  the  revenues,  and  local  san- 
itation, which  have  become  laws  after  approval  by  the  governor  of 
the  Canal  Zone.  These  enactments  are  as  nearly  uniform  as  a  due 
regard  for  the  particular  needs  of  each  municipality  will  permit. 
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On  July  1,  1905,  most  of  the  municipalities  passed  nn  ordinance 
wnrh  n.a  been  pending  for  sxH-eral  months  and  which  wasE 
ndoplod  by  hU,  unposiiig  a  uniform  license  of  $GOu  gold  on  the  sale 
of  alcoholic  lim.ors  at  retail.  Under  the  old  law  tt  che  pness  of 
a  license,  wluc^  cost  from  $2.50  to  $10  per  month,  permitted  the 
establishment  of  mnumerable  small  and  d/sreputable'bL,  that  wer' 
the  scene  of  constant  dis()rders,  demoralized  the  laborers  of  the  Com- 
of  T^r'ni'w'^l  ^^^^1^7««tly  to  the  work  of  the  police.  The  operXn 
of  t.ie  new  law,  while  reducing  the  number  of  bai-s  from  327  to  CO 

.i1vnl"fri'?!;ooo^',"""''^'P^^  revenues  from  this  source  from  $34,542 
of  tho  zfno'^v''^'- '  P^r^^^""'"-  'J^he  clergymen  and  missionaVies 
of  the  Aoie  have  given  their  earnest  apnroval  to  the  chanrre,  and 

of'.;;;;  rn,'i"''  *'m  '^^  'V^'  '^^-"^^^^^^  '^'''^  "P«"  ^^e  malnf^mnce 
of  good  Older  aiid  the  public  peace. 

The  municipulities  formerly  maintained  a  few  poorly  equipped 
fichoc'.,  but  tfje  expense  and  control  of  public  education  has  now 
been  assumed  by  the  government  of  the  Canal  Zone. 

Ihe  revenues  of  the  municipalities  are  derived  from  taxes  on  real 
estat^,  license^,  for  the  conduct  of  various  kinds  of  business^taxes 
on  the  sale  of  merchandise  for  consumption,  rents  and  profits  from 
municipal  properties  and  fines,  fees,  and  costs  collected  by  the  muiiTc 
ipal  judges.  lor  the  year  ending  October  31,  1905,  the  income 
from  these  sources  has  aggregated  $114,740.18  silver,  whiirthe 
bxpenditures  for  the  same  period  have  been  $47,480.13  silver,  leaving 
a  cash  balance  on  hand  of  $07,254.05  silver  i^aviu^ 

Every  reasonable  success  has  attended  the  efforts  of  the  past  year 
tZ'Z  n'i  h'  '"'^r  "t«['t«.«f  the  Zone  an  honest  and  efTicilnt  rnan- 
agemen.  of  the  public  business  and  a  wise  administration  of  the 

and''  raUf  in    ^''"^''''        ^^'^  ^'''''''^  governments  has  been  marked 

AUDITS  AND  DISBURSEMENTS. 

Under  the  provisions  of  acts  Nos.  8  and  20  of  the  Laws  of  the 
SflSlL  tT'  ^"^  ^'"^J^tor  and  the  disbursing  officer  of  the  Commission 
rnn^l  y'^^^^^A  """  "^«<^e  respectively,  auditor  and  treasurer  of  the 
Canal  Zone.  As  prac  ically  all  expenses  of  the  Zone,  except  those  of 
mumcipalities,  are  paid  from  the  canal  appropriatiin,  the  accounts 
are  audited  and  disbursements  made  under  the  generd  regulations 
governing  disbursements  from  the  National  Treasury.  The  apnend"y 
contains  the  auditing  rules  recently  prescribed  by  the  Secretarv  of 
War,  covering  the  method  of  accoun  ing  and  the  settlement  o7n?^ 
counts  of  the  various  Zone  officers  hancfiing  pubL  fun^  It  coT 
tains  also  a  statement  of  the  receipts  of  Zone  revenues.  The  disburse- 
ment from  Zone  revenues  up  to  October  31, 1905,  was  $117.45? 

ESTIMATE  OF  EXPENDITURES. 

.nJr!;i?r"'Ji''  '""f'^f^  an  estimate  of  expenditures  of  the  Zone  gov- 
ernment  for  the  calendar  year  1900.  Thfs  estimate  is,  of  necesfuy 
only  approximate.  As  will  appear  from  a  comparison  of  the  tab  S 
of  personnel  and  salaries  included  in  the  appendix,  showfnof  the 
increase  of  the  force,  and  also  from  what  is  contained'intMs  report 
showing  the  development  of  the  work,  it  is  impossible  to  firesTIt 
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this  time  the  growth  of  the  various  branthos  of  the  government  dur- 
ing the  coming  year.  The  expenditures  depend  upon  the  munber  of 
employees  brought  to  tl\e  Isthmus,  the  success  of  tlie  health  depart- 
nient  in  koepiig  out  yellow  fever,  and  irumy  other  ccaiditions  the  etFoct 
of  which  can  not  be  determined  at  this  time. 


CONCLUSION. 

An  effort  has  been  n>ade  to  present  in  this  report,  as  briefly  as  pos- 
sible, the  aims  and  methods  of  work  of  the  various  departments  of  the 
government  of  the  Canal  Zone,  the  direction  of  which  was  committed 
to  the  undersigned  by  the  President's  order  of  April  1,  1005,  and,  so 
far  as  possible,  to  show  the  result  of  that  work  up  to  the  present  time. 
There  are  many  subjects  not  mentioned  here  that  reqviire  legislative 
action,  and  the  situation  requires  the  restoration  of  the  legislative 
power  granted  bv  Congress  in  the  act  of  April  28,  1004. 

I  should  lack  both  courtesy  and  canrlor  if  I  omitted  to  direct  atten- 
tion to  the  fact  that  to  the  heads  of  the  several  departments  of  the 
Zone  government  and  to  their  subordinates  is  due  the  credit  for  the 
advance  in  efllciency,  organization,  and  accomplished  results  recorded 
in  this  report.  For  at  least  four  months  these  men  endured  not  only 
the  ordinary  discomforts  of  the  situation  and  severities  of  the  clinuite. 
but  also  faced  the  deadly  peril  of  yellow  fever  and  other  tropical  dis- 
eases. It  is  a  high  order  of  courage  that  enables  men,  day  after  day. 
for  months,  to  continue  the  performance  of  ordinary  routine  tasks  iri 
the  presence  of  a  destructive  power  that  is  assailing  their  comrades 
and  associates  at  a  ratio  almost  as  large  as  that  which  justifies  retreat 
in  battle;  and  the  exhibition  of  such  courage  by  our  countrymen  on 
the  Isthmus  who  stayed  and  discharged  with  fidelity  the  duties  they 
had  assumed  is  worthy  of  special  commendation.  While  many  came 
to  the  Isthmus  only  to  return  by  the  next  steamer,  others  remained 
at  their  posts,  and  there  is  now  building  up  around  this  nucleus  of 
tried  and  proven  men  an  eflicient  and  disciplined  organization  worthy 
of  the  great  enterprise  in  which  they  are  engaged. 
Respectfully  submitted. 

ClIAHLES    E.    MaCOON. 

Head  of  the  Department  of  Gorwrnment  and  Sanitation 

and  Governor  of  the  Canal  Zone. 
The  Secretary  of  War. 


H.\#  ^*  "5f#     ^^    ,     , 
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APPENDICES  TO  REPORT  OP  HEAD  OF  DEPARTMENT  OF  OOV- 

SRNMSNT  AND  SANITATION. 


ApPKNDIX    1~StaTIHTIC8~RkvkNI;kh   and   DIHHrKHKMKM 


TM. 


ber  3^*'l906.^^^'"''"'  "^  ^^'^  ^venneH  of  the  Koverument  of  the  Canal  Zone  toUcto- 


Table  2, 

Table  3, 

Table  4. 

Table  5. 

Table  6. 

Table  7. 
Table  8. 
Table  9. 
Table  10. 
Tiiblo  11. 
Table  12. 


Table  13.- 
Table  14.- 
Table  15.- 
Table  16.- 
Table  17.- 
Table  18.- 
Table  19.- 
Table  20.- 
Table  21.- 


ApI'KNDIX    2— 8TATIHTIC8— FoKCK   AND   PAY    ROLLS. 

-ClasHirted  force  and  payroll  statement  of  the  .Icparfinent  of  government 

ami  Munitation.  by  months,  for  the  year  eiidinK  OctoluT  31    1^)5 
~(.las8ifled  force  and  pay  roll  HUitcmentof  the  executive  ollice,  by  monthfi 

for  the  year  endiuK'  October  31 ,  :iH)5.  ^  "'oninB. 

-ClaHHified  force  an. I   pay   roll  statement  of   the  health  department    by 

months,  for  the  ye:ir  ending  October  31,  IWfi  ^ 

-ClasHifitKi  force  and  pay  roll  statement  of  the  oilice  of  the  chief  saniturv 

olticer   bv  months,  for  the  year  endinj^  October  31,  1»05 
-tlassihed  force  and  pay  roll  statement  of  the  health  otlices  of  Panama 

Colon,  and  the  sanitary  htvicc  of  the  t^anal  Zone,  by  morjths,  for  the 

year  endmjf  October  31,  1{K)5.  ^ 

-Claasitled  force  and  payroll  stat<-ment  of  thv  hospit^ils  of  the  Canal  Zone 

l>y  months,  for  the  year  endin><  ()- iober  31,  um 
-Cla.«HiHe(|  force  and  pay  roll  statement  of  the  .piarantine  service  of  the 

i-M    "•  ■    .  V"*^"'  "y  "><>»">H,  for  the  year  ending  October  31,  liWf) 
-Classihed  force  and  pay  roll  statement  of  the  department  of  revenues   by 

months,  for  the  year  ending,'  October  3!,  UK)5. 
-ClasHitied  fon*  and  pay  roll  statement  of  the  jud-cial  department    bv 

months,  .or  the  year  ending  October  31,  ]!>().'>  " 

-ClasHilled  force  and  pay  roll  statement  of  the  olfice  of  the  proHecutinir 

attorney  from  July  1  to  October  31,  ino"). 
-ClaKsitjed  force  and  pay-roll  .^^tatement  of  the  police  department,  by  months 
for  the  year  ending  October  31,  1905. 

Appkxdix  3.— Sanitary  statistics. 

-Work  of  sanitation  in  Panama,  May  4,  1004,  to  Aiijinst  31,  1905 

~\\ork  of  sanitation  in  Colon  ami  Cristobal,  July  I,  1904,  to  AuKUHt31. 1905 

-Work  of  sanitation  in  Canal  Zone,  July  1,  1904,  to  AuL'ust  31    1905 

-Quarantine  work,  July  IC.  1904,  to  AuKUst  31,  1905. 

-Quarantine  work  in  connection  with  plague  at  La  Boca. 

-Rt'port  of  hosfiitals.  May  4,  1904,  to  August  31,  1905. 

-Death  rate  on  Isthmus,  by  months,  November,  1904,  to  October.  1905 

~r*\  '^^L^^'"  «^'^<^'^^'«'-^  J"'v,  1904,  to  October,  1905. 

-fable  showing  deaths,  by  diseases,  from  May  1,  1905,  to  October  31,  1905. 

Appexoix  4.— Municipal  st.atistics. 


Table  22.— Receipts  of  the  municipalities  of  the  Canal  Zone,  November  1.  1904    to 
September  30,  im)5.  ,        •»,  lu 

Table  23.— Disbursements  of  the  municipalitiea  of  the  Canal  Zone,  November  1  1904 
to  September  30,  1905.  >     ". 

Appendix  5.— Statistics— Department  of  revenubs. 
Table  24.-Statenient  of  transactions  at  the  port  of  Ancon,  July  2,  1904,  to  Septem- 

Table  25.— statement  showing  sale  of  United  States  surcharged  postage  stamps 
October  1,  1904,  to  December  11,  1904.  »       i        ^  p  , 

Table  26. -Statement  showing  sale  of  Panama  surcharged  postage  stamps,  December 
12,  1904,  to  September  30,  1905. 
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Tal)Ie  27. — 8<'h(M>l  conmiH  of  the  CatiAi  Zone. 

Tiihlo  2H. — Alwtract  of  Hohnol  cirnHiiH  awl  pmpoBf'd  mcIiooIh. 

Table  Jit^.—OiHratioiiB  of  land  diviuion. 

Appknoix  6.— Statihticb — Ciumin.\l. 

Table  30.— ytat«in«nt  of  arreHtu  mudo  by  tl»o  Canal  Z<jno  police,  Novi'inbtir  1,  1904, 
to  October  :U,  1906. 

Appendix  7. 
Provisional  nilt'Haiul  regulationHguvernintrprociMiure  in  thucourtaof  the  Canal  Zone, 

AppBNnix  8. 

Kxociitivu  order  prem'ribinK  an  accounting  Byetetu  fur  the  government  of  the  Canal 
Zone. 

Appknoix  9. 

Kstiinateof  expenditures  of  the  department  of  governmeni;  iuid  aanitatiou  for  the 
year  1!>0<J. 

Appkn'oit  10. 
Dflicera  of  the  government  of  the  Canal  Zone. 


Appendix  1.— Statibtu* — Rhvkniiks  and  dihui'wemrnts. 

Table  1. — iitiUemerU  of  Government  Canal  Zone,  revenues  received  from  all  sources  to 

OctoherSl,  1906. 


Date. 


19(M. 
July 

AllKllNt 

Sfptfinbcr... 

Oi'tnbcT 

Noveiiibor . . . 
Decenibor  . .. 

li)05. 

.laniiary 

rfbriuiry  ... 

Miin:h 

April 

.Muy 

June 

July 

August 

September  a  . 
October  <i  ^  . . 

Total  0. 


Total. 


1,737.7« 
1,107.42 


'2.744.6« 
1 ,  HU2.  'if^ 
1,27  J.  04 

1 ,  (ItW.  (19 

2,  OHO.  ;<9 
l,(ia;J.<J3 

l,70ti.  14 

817.  tV) 

'2,  !>(1S.  r)7 

i,(;;ii.8.5 


•27,842.66 


I'OHtnl 
rt'venut'. 


tX<y.  70 
497,  ."W 
971.  ()« 
01(1.  ."JM 
529.64 


2,;t00.96 
l,2(i9..'J0 

h;{1.22 
1,0^7.31 
l,67ti.69 
1,007.50 

9:iC.  fil 

'22*2.  ^y 
1,102.27 

8«3.20 


14,188.61 


DlMlll- 
itiK  li- 

I'fUNCS. 


S41.'20 

■M:\.  f.9 
4 19.  K3 
2tiS.  19 
7<>l.f)3 
5.')3.(Hi 


37.n.  27 
503. 37 
3<;7.  (Ml 
400.73 
3.'i4.00 
522. 00 
(•;«•.  1.40 
494.00 
K.V).  00 
450. 00 


7,440.93 


".?„^Zi'''MI«'0!lR- 
paper.      "Ltusut. 


813. 27 
20.17 
21.  Ht; 
30.49 
23. 12 


27. 
24. 

20! 
28. 
22. 
13. 
14. 
14. 
7. 


289.41 


Pflf,.  08 

y.s5. 22 

H87. 05 

892. 59 

1,011.96 


5.00 

10.00 

6.00 


6.00 


5.00 
5.00 
6.00 


4, 142. 90 


Police 

ilcpiirt- 
ineiit 
fineN. 


Court   '  Quaraii- 
fecHaiid   tine  re- 


llneH. 


eelptM. 


I  Misce!- 
;  hiiie<jU8. 


8  I.  T.'i     »4l)6. 73 
1,00  ' 


9.93 


12. 10 


11. 07 
22. 00 
9.33 
42. 00 
tiO.OO 
82.00 
03.00 


93.  10 

12, 00 

4.50 

7.30 

250.  10 

208.  .50 


309.68   1,107.  .58 


$.58.  .50 
8<i.  80 
6.  .50 
;\5.  20 
48.50 
14.  .W 
59.  :^ 
14.66 


344. 15 


819.  40 


19.40 


a  There  wa«  charged  against  po8t»il  revenues  in  August  81,000  and  in  September  8710.20,  cost  of  sur- 
charjring  United  States  stanin.s  prior  to  December  12,  1904. 

bin  8eptemt»er  ix  incltideo  August  collections;  also  receipts  for  September  on  an  accrued  basis, 
throwing  the  revenues  for  the  two  months  in  this  one  month. 

cOut  of  total  revenues  the  following  alli it ment.'<  have  been  made  by  the  Secretary  of  War:  April 
24,  1906,  for  "Contingent  e.vp.iiseH  of  Zone  government,"  8600;  June  24, 1905,  subject  to  accumulation 
of  sufficient  funds,  for  "8chot>l  purposes,"  fSO.OOO. 


f '  Ay^^  ^  '<i--^5-Hy-i  v>i^'  'v^^^^s  %^*^vv\S^'"'V'\>    ^    k 
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EEPOBT  OF   THE  IflTHMLLN    OJLSAL  COMMISfllOK. 
Appknpix  2.— Rtatwtico— Force  and  pay  roum. 


T,MU,K  2.~DfpartineiU  of  governmfnt  and  mnUation—QrntolidaUd  report  offorcf,  October 

J,  1^04,  to  October  SI,  1906. 


Data. 

m(ii:thly. 

Hllver, 
monthly 

Hllvor. 
hourly. 

Total 
etnployeea. 

Total  MkUrlea 
ana  waffci. 

190I. 
Oi'totwr  

ne 

39» 

m 

92ft 

•26,100.41 

N(ivi'iiil)««r 

Dj-rciiilwr 

'23ft 
246 

281 

2W 
329 
3.'»0 
3H4 

4/yi 

ftl7 

«;»7 

310 
289 

299 
2tiU 
'Mi 
327 
»4ft 
377 
4«4 
ft40 
Ml 
ftfil 

62A 
64« 

7«9 
902 

I.IM 
I.M« 
1,7«8 
2,  \m 

970 
1.081 

1.829 
l,4fi«l 
1,492 
1,SA2 
1,H91 
2.307 
2,71H 
3,  237 

28, 448.96 

190ft. 

Jmiiiury 

81,  IttS.OO 

Februury 

.'»l,S«2.4« 

March... 

87,'.«i8.«6 

April 

4.1, 100.74 

Mny 

44,  54«,  HO 

JllllB 

ftl.lM.Nft 

July ;;; 

M,  H«6.  76 

AUKUNt 

84,210.(19 

HfpiiriilMT 

97,  WJ».  S-i 

tJtiiil.cr    

1 ,  U.K)                     0,  \Kfi 

l.rtZ-i               2.H12 

100. 0«»7.  Iti 

100. 973.  57 

ToUl 

71X.033.76 



Taiii.k  :j. 


■Exmaive  oinee—ComoUdnled  report  of  force  OcU,er  1,  l'ji)4,  to  Ortoher  HI 

1905. 


I'ftte. 


Octo»)or 

1901. 

Novciiilicr    

Decenilxr 

jRinmry 

1905. 

Fchnmry 

Miircli 

Ai'ril 

Miiy 

June 

Juiv 

AuKUst 

Bt'ptenituT 

October 

Gold. 

monthly. 


Silver, 
hourly. 


Total        Totiil  NRlurlt's 
employci's,    unci  wuKt's. 


Total. 


2,641.67 
2, 2m.  46 
2,  .V)().  .V) 
3, 009.  43 
2, 779.  44 
2,  927.  69 
6, 3H«. 77 
7,  'M\:\  ,50 
7,  KM.  71 
7,428.19 


49,910.48 


Table  4.— /Avj/^/,  Depnrtmentn—Consolidoled  report  of  force  October  1,  luO-L  to  Ocittber 

SI,  1905. 


October. 


Date. 


ly  II. 


November . 
December  . 


January ... 
February . . 

Mtirch 

April 

May 

June 

July 

August 

September. 
October 


'.0.'). 


Gold, 
monthly. 


92 


106 
118 


127 
12« 

148 
i=,7 
17) 

188 
256 
290 
321 
338 


Silver,       Sliver, 
monthly,    hourly. 


226 


466 


206  ! 
234 


296 
283 
302 
820 
338 
370 
466 
682 
621 
642 


Total 


608 
627 


763 

890 

879 

876 

1,167 

1,620 

1,769 

2,144 

1,897 

1,696 


Total       Tot^il  sHlarien 
employees,   and  wages. 


782 


818,212.32 


818 
874 


1,175 
1,301 
1,329 
1,353 
1,676 
2,078 
2,481 
2,966 
2,739 
2,476 


19, 679.  21 
22, 080.  40 


2.5,244.49 
28,095.36 
82,644.29 
32, 672. 98 
38, 588. 13 
60, 216. 16 
66, 576. 10 
75, 826. 12 
78,004.26 
77,949.10 


647,474.69 


•Include*  chief  sanitary  office,  maritime  quaraaane  ■ervice,  hoapital  Mrrice,  aauitoUon  MrTic«. 
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Tabi.B  6.—Chi^  Banitary  offio^t—OnitoHdaUd  rfpttrt  oj  Jorct  Odobn  J,  1U04,  to  Ch'obtr 

at,  1905. 


Date. 

Gold, 
monthly. 

flllvvr, 
monthly. 

Silver, 
hourly. 

Total  iiiii- 
ployMt. 

ToUl  DAlarlM 
tn«l  WKiro*. 

OcU»lM!r 

I'JOt. 

ft 

1 

• 

•6M.N 

Novcm  her 

7 

8 

H 

8 

I.* 
( 

0 

M 
III 
Vi 
17 
•il 
24 

UMJi 

7 
• 

1 

8 
7 
« 
8 
10 
W 

27 

4ti 

873.88 
71U.40 

741.00 

M.'.,(|ft 

77H  39 

Mi.  62 

m<i.  i« 

1,IW.2« 
l.ftwtt  Wl 

2,  t'r).  f4 

3,  MH  91 

8.  em.  w 

Dt'Cftnber 

Janusry  

1M6. 

Fehnmry 

Mnnh 

April 

Ukj 

Jen* 

July 

AURUNt 

8 

4 
6 

2 

'i 
17 

fit'ptcrit  Mcr , .....,.,. 

Oilolwr 

ToUl.... 

17,  ft02. 18 

Tablk  Q.-Smiitation—CoTwolidated  rqmrt  of  force  October  J,  UHhi,  to  October  St,  11)06. 


October. 


November. 
December  . 


January  ... 
Febrimry.. 

March 

April 

May 

June 

July 

AiiKll.st 

Heptenioer. 
October 


Total 


I>ate. 


1001. 


0')1<1,    I    Rliver, 
monthly,  ninnthly. 


22 


I'JO.'). 


22 
2:1 


29 

.to 

39 
43 

4/ 
66 

«:< 

101 
100 
101 


20 


27 
28 


58 
64 

«2 
(i4 

eft 

70 

im 
i.M 

147 
146 


Silver, 
hunrly. 


376 


■Ift7 
437 


fie,") 
797 
803 

1,112 

1 ,  129 

x.vm 

2,  0.'>9 
l,77.'i 
1,475 


Total  em- 
pluyce.t. 


417 


506 
4>'S 


752 
8N1 
901 
92!i 
1,221 
1 ,  fVt.'S 

1 ,  HJC. 

2.:n3 

2,  Vrl2 
1,722 


Totiil  wlnrk'H 
and  w«K'en. 


r.  866. 82 


«,  H.'.9.  67 
10,2.')H.  17 


12,2.V9.R5 
14,  Wis.  31 
l«,WiM.61 
1H,812.52 
•23,  27fi.  11 
33,  7 14. 67 

42,t;;«).o« 

50,  77(1,  50 
4H,  570. 39 
4.'),  317.  70 


828.021.68 


Table  7 .—Hoipitaln—CoMoUdated  report  of  force  October  1,  1,904,  to  October  SI,  1905. 


October . 


November 
December. 


January.. 
Febrimry 
March  ... 

April 

May 

June 

July 


AURUSt 

September 
October  — 


Date. 


1904. 


Ookl, 
monthly 


l'.»0.i. 


Total, 


60 


72 
78 


86 
86 
98 
101 
110 
118 
1,52 
162 
181 
195 


Silver, 
monthly. 


196 


Silver, 
hourly. 


170 
196 


224 
213 
227 
243 
261 
286 

354 
379 


90 


61 
90 


88 
93 
76 
61 
5ft 
68 
86 
83 
120 
103 


Total 
einjiloyees. 


346 


293 
363 


398 
392 
401 

4ao 

426 
4C)2 
574 
W.i 
()55 
677 


Total  salHrien 
and  wages. 


89,204.31 


9,.')81.21 
10, 488. 83 


11,589.98 
11,614.08 
12,366.81 
12,3,52.68 
13,  .571. 86 
14,491.69 
20, 487. 52 
21,202.50 
23,984.49 
27,081.38 


188,813.03 


il^'X,  sr  >%\\  ^^-l^s'  ^-  V^;^  -  '''^^^ VH'         ^\  *\i^         -V>^^N|^^V«f%^^^    '    r*  4^4|n-vhv\  ..v^v*.;  v^ 
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Tabm  H,—Maritimi  tiuarnntine-  -( imiotninUil  r«fH>ri  <>/  /orri-  (kiobtr  i,  J 004,  'o  October 

81,  jyud. 


OcUibw 


November. 
Dwell)  hor  , 


Janimry  ... 
I'BltriiMry.. 

Mnri'h 

April 

May 

Jiiit« 

July 

AuRimt .... 
B«pt('nibor. 
October. ... 


ToUl 


D»l«. 


IWM. 


IttOfV. 


Gold. 
Bonibljr. 


4 
4 
4 
4 
» 
4 

10 
If) 
IS 


monUUV. 

iHWirty 

» 

1 

11 

18 

14 

18 

If 

12 

14 
le 
u 

S3 
4t 

!l 

T0lllMI> 


19 


13 


17 

20 
17 
17 
17 
f>\ 
tt'J 
2H 
9A 
80 


VoMMliriM 

AlldwiflW. 


•AM.  80 


•At.  00 

614.  (Ml 


(M.  0(1 

7W  01 
74A  .-1^ 
(WM.  Id 
Wll   («) 

2,  IftO.  47 
t,«14.12 

13, 137. 82 


TAm.Rd.  —  Revmuf  Drjmrtmmt- 


-ComalniiUfd  report  of  force  Ortuhfr  t,  llt04,  to  (Mohn 
.»/,  1906. 


0<!t<>bt'r. 


November. 
Decern Ijor  . 


JftriuMry  ... 
FL't)rimry . . 

March 

April 

May 

June 

July 

AUKUKt 

Sei'tciiiber. 
Oc  totter 


Total 


Date. 


1904. 


lUOIS. 


Hold.      !     Sllv.T, 

niumhly.  iiiitulhly. 


14 


Stiver, 
hottrtjr. 


IS 
10 


10 
20 
27 
2A 
26 
29 
31 

a7 


ToUl  em- 
ployee. 


6 
6 

1 

3 

4 

ft 

12 

10 

8 

10 

8 

li 

10 

11 

9 

10 

IH 


20 
21 


20 
29 
!W 
!W 
■J.") 
4t> 
■19 
fi7 
M 


Total  Mlnrtex 
and  wageii. 


8h«7.  90 
1,0(«.«2 


1,0H«.9H 
l,7;i.V7« 
2,39<1  f>7 
2, 173. 12 
AlM.87 

2.  9n:J.  74 
2, 792.  49 

3,  IW.  77 
4,27f).?(l 
4, 14.'-).  HH 


29,374,07 


Tablb  \0.~Judiciary—C()niolidale(l  report  of  force  Octoher  /,  1904,  to  October  SI,  1906. 


Dntc, 

>ronlhly, 
K"I<1. 

Aniwinit  of 
Ml  1 II  r  lull. 

October ..» 

1«M 

2 

•800.00 

Noverrber 

J 

1,046.00 
1,107.67 

December 

19)5. 

January 

J 

4 

6 
6 
7 
6 
7 
7 
7 

1,149.18 
785. 41 
l.ltM.^S 
1,313.75 
1,2«7.50 
2,  Iff}.  76 
1,4»0.08 
2,99«5.37 
1,752.93 
1,671.22 

February .                                

March 

April 

May 

June 

July 

AURUMt 

September 

October   

Total 

17,888.02 

^"  at'#^^^^.^'^-^  '^^  '^^^^^^'^ 
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TAm.i  11.--/',  metUing  attorney'i  «*/,'?. #     <'n„»o/„l,iU(t  report  o/  /oree  July  i,  1006  •  to 


Dftto. 


I'jJ'f,': 

^?t"mi;Bv::::::::::::::::::::::::::::::;;:".-: 

October "' ' "• • 


Total. 


•  Up  tn  July,  IfW,  InHinlott  In  nxoptitlvo  ofHc*. 


Mitnlhly. 

told. 


•MS.  17 

.Ml  rt7 

Mxm 


a,  (MM 


Tawle  \2.  —  Polirr  drpartinnil—Cnimtlufiit-il  r-pori  of  foft  fIcUAn  /,  1904  to  (ktvber 

SI,  tU06, 


Total . 


Date. 


October 

1MV4. 

November 

lUH!«mber .''W 

.iHtiimry 

l'.K». 

Ki'brimry 

MRHh  

April 

May 

.1  line 

July 

AuKUKt 

Hi'iitfintwr 

O'jtolwr ........,..,.,. 

Oold. 
iiionthly, 


M 


n 

98 


Hilvor, 

hourly. 


VA  i... 

w;.., 
no '... 

VA'i  I... 
i'i«  ... 
i;w  . . . 

KM 

•nn  ... 


Total  •ID'' 
ployeea. 


90 


W 


«;» 

\fi 

116 

I'iSft 

V.Vl 

laa 

17ft 


ToUl  HiilarltM 
ainl  »iiKi<N. 


•:<,  V».  01 


4,  IN.  47 

4,ai6.gA 


A,  2(lfl  19 
•I,  .'W7.  tl7 
4,4I.V0H 

ft,  :t7u.  m 

6,  ifH.  91 

7,;w.i3 

7,-!7l.l9 
7,r.'J.63 
9.  !;W.H4 

7l,80U.9fl 


AiM'ENiir.x  3.— Sanitakv  mtatihtkw. 
Tahlk  13.—  Wirrk  of  gnnitalivn  in  Pamtma/iom  May  },  r.)04,  to  Augtttt  3J,  1006. 


Date. 


.lauuHry.. 
February 
March  ... 

April 

May 

June 

July 

August... 


1906. 


t 


o 

n 


1901. 

May  4  to  Sfptember  3() l.S-ia 

OftolK^r ' 

Novcm  ber i 

Decern  ber i . . , 


3,  Wi 
h,  189 


o 


39 

47 
a") 


Cl 
313 
.')63 


390 
'206 
833 


Total 12,730 


2,S63 


1 
t 

I 

a 


1,5H2 


1,6»2 


1 

> 

I 


350 
f)7(i 
■2'M 
512 


601 
1,  IW 


133 


i 

5 


•a 


d 


3,776 


02.') 
3V) 
5«0 


am 

641 

666 
7M1 
7t)«l 
494 
751 


160 

676 

722 

796 

LOW) 

1, 127 

1,096 

1,898 


6,238     6,971 


11 

I- 
c 

9) 

o 


o 

H 

bI 


778 
1,2:W 

836 
1,261 
1.30-1 
1,000 


147 

198 
174 
197 
170 
316 
4.52 
402 


7,469 


2,056 


V 

It- 

•< 


>  i>.a 


16 
14 
19 
17 


16i 


80 
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Taiilm  \X—\york  i\f  min»hUi>m  in  pttmrnn  fnm  May  4,  1904,  to  AuguM  St,  OtOA-^ 

t^iritiniiiHl. 


P«u«. 


ii»r.... 

JIIM... 

Juir.... 

Aucudt. 


IVNIA, 


TuUl. 


I 

III 


13 


IK 
I* 


1« 


n! 


«J7 

IIM 


44t 


l,9» 


1 


\,m 


i 


l.in  /». 


MW 
3,|MU 


7,;iio 


Un.Jt. 


tw 

SIIU 


400 


/,<ii,/r. 


3H,(i*)f« 


Tahi.k  14.-—  Wurk  nj  minHniion  in  (hlim  mul  (*ri$ti,hiil  from  Jitli/  t.  1004,  to  AuguM  .It 

luoa. 


Put.'. 


1WI 
July  1,  tos.j.r  30. 

0«!<Wm  r 

NtiviinlHT 

Dei'fiiildT 


lUOfl. 
jHritmr)  — 
Fi'lirimry  .. . 

Marcii 

April 

Mfty 

June 

July  

AUKUNt 


ToUl. 


Dalo. 


May.. 
June ... 
July  ... 

AUgUHt. 


IOC'S. 


Total. 


I 


l.l»«7 


0 

aa 


Ha 


'i>\ 


I.9H-J 


1 


a 

o 

$ 


Lin.  A. 


I,4fi0 


1,160 


;i.ii 
uu 


•A!ft 


0 
o 

It 

? 


Lin.  ft. 

into 


IW 


"2 

o 


« '  ? 


a 


=1 


IW4       1,  IfSA 


at 


A— 

i 


•3  4,  "2 


^7tf 


IIM  I 


*^ 


•il 


/-<H,/f, 


4U 


frJl 

X» 

fiat 

IIM 

l.tlVll 

iH 

I.Tltf 

VM 

1,  KK) 

va* 

l.'.Mi 

•m 

1 .  IKIU 

vm 

'J.IC.tJJ 

8-IA 
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Tabu  16. 


^ftkt  Ovml  Ztim/nm  /ut$  /,  /M^  to  Aufnd  St,  J90a, 


D*t*. 


Jniitiiiry,. 
Ki'»»rt»«ry 
Mnrih  .. 

\|ifll 

May , 

liirtu ...., 
Inly.... 
.\  uiruit . 


t«Ot. 


■•••««i*>»t«a 


•  •••••••■tBB   >•■••• 


TuUl. 


I 

■i 


tM;i.  i:i4 

i'.M.UIIS 

.Vi;),;l«l 
I, !««».. '.!«» 


t 


fM*. 


1WI. 

July  to  lUM'ciiibcr  ill 


iHiiiiitry. 
Kibriiiirv 
Murrh  ... 

April 

MHy 

Jiinn 

Itily 

AuKimt... 


IWIft. 


Totnl. 


7^ 
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i;m) 


810 

aw 
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i.TM 


%y>ff. 
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««,  ftM 
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H,  ItkU 
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H,  IIH 
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It).  4Vi 
H»,'/75 
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70,  ft  1 7 
»A,<7I 
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in>,  f/i7 
Uil.i'Ift 


/.<»  A 


I2<t,67a  I  tt.iV,  34ft 


I.OM 
i,UNM 


I 
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4,a«A 

l.'lwft 


I, 


U/M 


I 

I 

J 
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8S 

4:<M 

4A 


n 

id 
b 


lu 
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22 
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HI 
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TAtil.B  16. — Summary  bij  ihoiiIUk  of  iitinritntinr  vnrl'  fiiToiiiiilinhi'd  from  July  16,  j!K)4,  to 

St'itli  iiihtr  if  J,  WO.'i,  iiidiixire. 


Date. 


nm. 

Julyiet.i()(;t()l)c'rl2 

Ocloher 

November 

Deofinbur 

i'MX'. 

Jftrmary 

Fobr\i(iry 

Mnrcb 

April 

May 

June 

July 

August 

Septomber 

ToUl 


Iniix'f'ti'fl 
iitiil 

pOMNCd, 


167 
fi'J 
M 
M 


Ti 
77 
87 
78 
76 
61 
68 
08 
A3 


962 


V<»"^el)i      Vewc'ld  i 
il«'tanic<i '  fiimJKHt-  •  Crew  lii- 


iii  i|Uiir 
niitino. 


15 


I'lnriJlM- 
illft'Ctl'«l. 


1 

2 
6 
6 
8 
6 
10 
12 
0 


6.5 


HptTtC'd. 


3,27fl 
8,  '.t:t7 


:t,  6i>2 
a,  twi 
6,  mf) 

8,7<M 
3,  •192 
8,  4'.»ft 
8.H40 
8,800 


44,889 


KITN  111- 
sipt'duti. 


Pi'rMond 

VHfcl- 

IihU-iI. 


2,f«M 

2.  ;i7« 

8,  M(l 


2,917 
8,(191 

3,  ntf) 

4,  (i.'iO 
3,4H 
8,01.5 
2,W>« 
8,833 
4,897 


88,996 


lOfi 

i;«) 

273 


211 
310 
411 

2.')7 
2H« 
370 
397 
980 


4,. "4^5 


pfTioni 
hi-M  III 

t|nariiii- 
lliifiii 

i'iiiii|il)'i)^ 

pITJixl  llf 

liiciilm. 
Hull  of 

yellow 

fl'VlTillld 
pIllKIK'. 


10 
17 
28 

0 
36 
11 

8 
16 

8 


145 


'    PlTSOIH 
Ik^I.I  nil- 

(b'riilx.i'r- 
viitlitn  to 

('(iiii|ili>te 

pcrliKJof 

liii'iiliii- 

tlllll  of 

yellow 

fever  iilld 

pla^iiu. 


65 
54 


89 
91 
01 
102 
68 
62 
18 
28 
87 

6«1 


&  Doc  127,  69-1 0 


■JiaifcMlllimMlii^iltMMto 


ikli^%' 
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Table  16. 


REPORT  OP  THB  ISTHMIAN   CANAL.  COMMISSION. 

-Summary  by  monOis  of  quarantine  wrrrk  accrmplinhed  from  July  16,  1904,  tc 
September  SI,  1905,  tnc/tm'w— Continued. 


Pcnonn 

K'HVlllg 

for 

C()IW? 

tOWtlH 

(.f  R». 

pn)>n<'(if 
rnnaniH, 


1905 
January 
February 
March 
April 
nifty 
June 
July 
August 
September 


a  Detrease. 

Table  17. 

The  tabulated  statement  shown  below  pives  in  concise  form  the  work  accomplished 
during  the  quarantine  instituted  on  account  ai  plague  at  La  Boca  from  June  24  to 
July  14,  1905: 


People 
People 
taine< 


'residents)  detained 

not  residents  of  La  Boca)  placed  in  camp  and  other  quartera  and  de- 


Houses  fumigated  with  formaldehyde !!!!!].!!!"!!!!! 

Houses  fumigated  with  sulphur  and  bichloride  of  mercury 

Houses  refumigated  and  disinftKited "!!  ^ !.!.!.!" ." 

Housefl  waahed  down  weekly  with  bichloride  of  mercury  solution  l/l666(  arid 

the  La  Boca  wharf ) 

Rations isBued '"*'''."" 7 

Bate  destroyed  (ap  to  July  15) ."^-i-."."!-*-^!]I!im*II     ' 

(Bat  destraction  is  being  continaed.) 


897 

476 

5 

128 

13 

10 
930 
475 


houHeR  only  one  prisoner  has  succeeded  in  breaking  jail. 

A  8ite  for  a  penitentiary  has  been  selected  at  Bohio  near  a  largo 
rock  quarry  in  which  the  labor  of  prisoners  can  be  utilized  in  tne 
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Tablr  19. — Report  of  ho»p\tah  from  date  of  beffinning  uj)erntiovii  to  Decemher  SI,  1904. 


Date  and  honpltaln. 


AiK'on  Hoonital,  from  May  4,  KKM 

MirHfliircH  Il..f4plUil.     (St  ■  rcfKirt  JaniiHrv,  V.m.) 

Ciilehni  n(.Npit:tl,  from  October '/J,  llKM  .■ 

<lorKotm  HoHpital.     (Sfc  n'port  hVliriiiirv,  i'.HJfi.) 
(dloii  Jlonpltal,  from  tk.'pl('mt>er  14,  19t)4'. 

Total 


Tutnl  niim- 

Ikt  pa- 

tlontNud 

mi  tied 

from  May  4 

to  Dff.  81, 

m>4. 


1,253 
125 
348 


Total  num- 
ber pa- 
llfntN  (Hod 
from  May  4 
Ui  l>rc.  31, 
19C4. 


1,7'J6 


78 

6 

16 


94 


Total  num- 
Xhst  pa- 

ticntii  dlN- 

charKcd 

from  May  4 

t<J  Dee.  81, 

IHOl. 


984 
120 
296 


Nnmb«r 

patlentM  re- 

maiiiiiif; 

D«M-.  31, 

1904. 


306 


86 


1,390 


243 


«kJ>V..«  »j  ui    X     I         1  v'  , "    .    v^.w.d    ^nnnxi    uiiicerH    nave 

shown  admirable  tact  and  judgment  in  dealing  with  their  countrv 


Il.til.lWltt 


84 
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the  Canal  Zone.     Those  enactments  are  an  nearly  uniform  as  a  duo 
regard  for  the  particular  noec!s  of  each  municipaiitj,r  will  permit. 
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»^h«wing  the  clovelopiiient  of  the  work,  it  is  iiupoBHiWe  to  forc^'at 
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1  •-<  M  t~  •)• 
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S  O  ai*  jo 


3 
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:  :  :   3 
:  :  :    5 


eg  «ffO 


o 


Nov  en) '  -r 


Typhoid  fe'i 
Malarial  f(M 
Pemiflou8  I 
MeR«leH....; 
Scarlatina . 

Grippe \ 

DvHentery  , 

PlaRiie 

V3llowfeve 
Leprosy.... 
Beriberi  ...; 
Tuberciilosf 
Generalized 
Syphilis.... 
Cancer  witb 

liver ." 

dancer  andj 

org^ans  na 
Chronic  rht 
Ansenia,  ch 
Othei  jrener 
Al(»>holi8m. 
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Taulk  l9,-~l)f(UhrcUeinlh£  Omal  Ztme,  Panama,  and  Coim  from  November,  1&04,  to 

October,  1906,  iiiclumive. 


DHta. 


1904. 

Noveip'  -r 

Decemi/jf , 

1006. 

Janimry 

February , 

Mnnh 

April 


Kntlrnpofv 

iilnllori 

tlt'Hth  nitt 

pt-r  l.'.W. 


40.16 
46.  iW 


43.77 
40. 76 
40.67 
49. 8« 


Rmployapii 
oflntbiiilHii 
ChiibI  Com- 

nilMHJori 
•Itntli  riilt} 

ptir  1,000. 


IH.  11 
11.00 
14.0(1 
16. 82 


Dftt*. 


1006 

M»y 

JuriP 

July 

AtiKUHt 

Hcpivriiber 

October 

Avcrtigu 


Kntlrpjiop 

I'.llltlotl 

death  rati' 
pur  1.000. 


60.19 
66.  (M 
tW.  -£1 

W.40 


63.78 


Rtnployee* 
of  UthiniaQ 
('anal  i  ou- 

iiiImmIoii 
death  rut* 
IK-T  1,000. 


27,6 
27.42 
46. 11 

;!f..  98 
33.62 
38.00 


34.  ao 


a  No  record. 


Taulk  20.- 


-Tulcd  numbed  of  canes  of  wilow  fever  and  deaths,  by  months,  frcm  July  1, 1904, 

to  October  .il,  1906. 


Date. 


July  ■ 

AubuNt 

8opt«'nil>er. 
OclobiT  . . . 
NovemlM-'r 
December  . 


1004. 


January . . 
February . 


1906. 


Cueti. 


19 
14 


Duathfl. 


Date. 


1905 

•March  

April 

May 

JUIU! 

July 

Au^u>t 

Wepti-inlicr 

(Kitober 

Total 


Cases. 


11 

9 
83 
Gl 
4-2 
27 
7 
4 


Dcatbn. 


S 

2 
8 
19 
18 
9 
4 
2 


241 


80 


Tablr  2\.— Table  showing  deaths  by  diseases  from  May  1,  190.5,  to  Awjunt  SI,  1905. 
,  [Including  the  cltlen  of  Panama  and  Colon.] 


3 

t 

a 

a 

8 

c 

s 

a 

OS 

i 

c 
0 

B 

Cities   of  Colon 
and  Cristobal. 

3' 

t 

§ 

4) 

a 
0 

N 

"3 

a 

6 

3 

5 

l.—Oeneral  dUemcs. 
Typhoid  fever  (nb-Iominal  typhus) 

7 
11 

1 

4 

2 

15 

17 

3 

1 

10 

Malarial  fever 

19 
5 
6 

21 

16 

86 

22 

Pemieioua  fever 

Measl  CH 

1 

1 

10 
1 

Scarlatina 

Q  ri  ppe 

1 
8 

1 

Dysentery 

7 

2 

21 

24 

7 

46 
2 

PlaKue 

Yallow  fever 

""2 
""5 

11 

1 

28 

26 

1 

2 

2 

1 
2 
6 

5 

10 

1 
6 

47 
7 

Leprosy 

Beriberi ..  . 

4 
8 

1 

1 
9 

2 

6 
8 

36 

54 

6 

2 

Tuberculosis  of  Iuuks 

Generalized  tuberculosis 

Syphilis 

Cancer  with  other  malignant  tumorK  of  the  stomach  and 
liver 

1 

8 
2 

Cancer  and  other  maligrant  tumors  of  other  organs  and 
organs  not  specified 

1 

Chronic  rheumatism  and  gout 

1 
4 

1 
1 

4 

11 

Aneenia,  chlorosis 

Othei  general  diseases 

1 

J 

Alcoholism,  acute  or  cbfonlc 

•■•••• 

10 

8 

18 

Tabi«  2(i. 


(KtuIxT  I,  l\HH,  tu  m>r..|n»»«'r  II,   \\HH. 


12,  IWM,  U)  bttpUjuilHir  30,  llKK). 


88  KEPOHT   OP   THE   ISTHMIAN    CANAL.   COMMISSION. 

Taiu.r  2\.  —  Tahlf  thou'in'j  AmlUn  by  dlmiuft,  f/r.— Contir.iied. 
[Int-hicllnK  tlio  cHlea  of  ratmtnu  Rtid  Colon,] 


II.— />/«eaf«i  nf  the  nervonH  hi/^i,  m  nud  the  oritunn  n/ tiirriut 

nimr, 
KncfiilmllvlH 

siiiiplr  riii'iiiiiKiUM ""*.'.!!!'.!!!!'.!'..'"!!.'!!!!!!!! 

(Vrihriil  ((iriirr^tiiin  uiul  lu'iiiorrlVaK*'!.. !!!'.!!!!!!. ".".'!.'.*.' 

Gi'IdtkI  pitriihKiH 

Iii^  ui  I  ly ." 

K|iiicp-y !'.!!!!!!!!.'.!!'! 

r.  i?i  V II  l»ii  1118  (if  child  rvii  ...'..'.......'.'.'..'.'.',',',','.','.,',[ 

Tt'iuiiii4 !.*!!.!!!!!! 

otiiii  <iiMt'iiscM of  tilt'  IK  r\ (MiM .Myxti'in !!!!!!!!..'!!!!.!!!.!.! 


I 

a 

a 
8 


i 

t 

a 


lH.~l>in((iKH  of  the  cin  iilaloiy  nfiKtrm. 

VvxUii  nl  i  I  Is 

Acute  fiiiliiciirililiM '.......'.'.'.'.'.'.'.. 

Ortfiinlc  (IIm'ii.t  of  the  heart!.,.!!!!!!!!.. ".'.!!! 

Anvil  III  pccinriM !.!!.!!!!!.!!!! 

Aireotioiij*  of  the  arterioH  (uthcrDrVm!  uiuMirlVin')' ! 


lV.—1'fmii'rM  ,)/ the  re»t>i>(ili}ry  tyntcm. 
Affect  ions  df  (he  luryux 

Acute  i>riiiiciiiii«i . ..' !!!!!!*!!!!!!!'!!"! 

chrmiie  hruMi'iiiiis !!!!!!!!!!!!!!!!!!!!!!!!!!!!" 

Brniiciii-piuiiiiiniiia !!!!!!!!!!! '■'" 

piiciiiiiDiiiH !!!!!!!!!!! 

I'liiiriNy !!!!!!!!!!!!!!!!!!!!!!!! 

A  si  ii  inn !!!!!'! 

I'uiiiu  iimry  yniphysciim !!!!!!!!!!!!!!!!!!!!!!!!!!!!!! 

y.—JHneimcK  ofthr  diiiiftire  Ki/Htrm. 
Other  ntTectioiH  (if  the  Mliiinach  (cancer  e-xecpKuJ)  .. 

Chrciiiic  ilinrrlieii  and  en  ten  I  is 

Diarrhea  iiini  enteritis !!!!!!!!!!!!!!!! 

inte^iiiiiii  piira-iie-i !..!!!!!!!!!!!!!!!!!!! 

Heriii.iv  !inie-.(iiiiil  ohst ructions) 

Cirrhosis  (if  Hh-  liver !.!!!! 

ot  her  a  fVect  i,  ins  of  I  he  liver! !!!!!!!!!!!!!!!!!!!!! 

Simple  peiitoiiiti'*  ipiierp'Tal  exeeiiiell)"!!!!!!!!!'! 

Other  iilVeeiidiis  lit  the  (iijfesiive  ^\.Htelll  (cancer  aini'iiV- 
borciihiMs  excepted) 

Vl.—iHuranrsofthe.gi'nUn-urinarii  ti/nti-in  awl  Uk  itdniju. 

Acute  and  elirnnic  nephritis 

Other  diMiiMs  df  the  kidneys  arid  their  adnexii  !!!!!!   " 
Di.seU8es  (if  I  he  bladder 


yn.—  The  puevpeml  Mate. 

Accidents  of  labor 

Other  finerperal  (iccldcnts  (sudd('n'(Veatli) !!!!!!!!!! 

VIII.--Z>/,<msf«  of  the  skin  awl  cdlular  linsuca. 

DLsoa-oe-H  of  the  skin  and  its  adnexa 

I'X .—Eitrh/  infancy. 

Special  diseasea  of  early  infancy 

„      ,  X.~Old  nqe. 

Senile  dchility , 

yl.—Aj[V'rti,)nn  pnxlural  by  extrnuil  runseg. 
Suicides , 


Fractures. 


Burns 

Accidental  siihiiieivinii. 

Other  external  violence. 


XII ■—Itldrfined  diseases. 


Dropsy 

Unspecified  or  ;ii  deftncd  caiis'es  of'd'e'ath !!!!!!!!!! 

Numberof  deaths  in  I'Hnanin.  Colnn,  and  the  Canal  Zoiie 
irom  May  1,  1904,  to  April  30,  1905 


Grand  total. 


1 
143 


...I 
1 


•238 


12 


ll 


a. 


n 
o 


10 
•2 
1 


1 

20 

1 


24 


24 
4 

24 
9 


2 
18 


14 


16 
3 


14 

105 

688 


17 
2 
1 


1 
1 
3 

3 
27 

196 


1 

IS 
6 


3 
66 


52  '    109 


o 


11 
(i 


20 
1 

.■i 


27 

'( 
5/ 
19 

,'! 

4 
24 

4 


Rl 


6 
21 


12 

20 
188 

1.200 


34  il,182 


343  I    132  :    246     2, 176 


\|>rtl 


•Out  "'f  U(Ul  rfvuniimi  th«  fullowlnic  »»:I'>Iiih<iiI'>  Iiuvi-  >»«'n  mBili>  liy  ih»  ««•<  r.  inry     (  v^wr     ., 
M.  IVNJA,  for  "i'oiiilniri'iit  i-ifx  >>•(••  i>(  /.*in«K>i<i<rtiiu«iit,"  ffMU,  Juiia'4i,  twu>,  MUjita  >um<  »uiul»u«>a 


ol  •ulBt'lviil  (uiiiia,  tui  "■(■hiiol  puriH»«M,"  iW).tjiM. 


REPORT   OF   THE   ISTHMIAN    CANAL   COMMISSION. 
Appkndix  4.— Municipal  BTATiimcB. 


Hi) 


Tahi,i  22.— Rereipta  of  the  varimut  mxmripnlUifn  of  (/„■  Camil  Zone  from  Nmrmtm- 1 

m>4,  to  Ifkpl-  mb,r  SO,  IM/S.  ' 


Miinlcipiillt/. 


A  neon       ... 
KniiHTtitlor . 

liillXUIlll  . ... 
MlU'llttV'iHtU. 

CriitobHl.  .. 


A  neon 

I':iii|i<'riii|ii.. 
liDrKiiim. . . . 
)liii':uivl-tii. 
Crlhtotml  . .. 


A  neon 

Iinpcriiilnr . . . . 
•  i'lrKoiia 

ItlKHlllVlstll 

('rl^<tllhlll 


Date. 


11»M. 
Novi'inbcr, 

....do 

...do 

....do 

....do 


Dt'ct'tnluT 

.....li. 

....do 

....do 

...do 


nAlanoi)  on 

Imrid  Nov 

1,  IWM. 


UN.  If) 

(17fi.  '.^1 

K2.  i>r> 

I.M.3.'> 


AtK  oil 

Kiii|pcra<liir . 
IJnrjfUIlH    ... 

HiK'lltlVi-tll. 

Cri.siolml  ... 


Jiiiiimry  . 
...do.,, 
...do... 
....do... 
....do... 


Fflinmry 

ilo  .  . 

....dn     .. 
..    .dn..., 

.     .do.... 


A'l'-o" Mnrvb. 

l.nipiraddr I i\„  . 


i.dru'ciiiu. 
Hut'iiiivi-tii . 
•  'rlstdhnl  .. . 


.Vlicoll 

KmiK'niilnr . 
•i'lri'oiiii .  . .. 
Hucimvistii . 


.<lo, 

.do 

.do. 


April  . 
....do 


io  . 
do. 


Cri.siolwl !. .  !..d'>. 


Ancoii 

Kiiipiriidor . 

•  iurKOIIK 

Hucnavistti . 
rrisi<plKil  . . . 


.Xiicdii 

Kinpcrador. 

<ji'ri;oiia 

Hiiciiavistii . 
Cri.Mtobrtl  ... 


A  neon 

Kinpcrarlor 

'iiiiKorm 

Hucnavista 

'"rlHtobal 


Mav 


.do. 
.do, 
.do. 
.do. 


....do, 
....do, 
....do, 
....do. 


.\iic()n 

Kinpcrador 

tiorKoiia 

Biioimvi.stu 

Cri-stobal '      "  cio 


Jo 


V  . ., 
do. 
.do, 
.<!o. 
.do. 


\iiKllst 

...   do. 

...do. 

di 


•^n<'on Siptoiiiber. 

Kinpcrador do .. 

<  iorKona do  . .' ! " 

Kiieiiavi.sta do  . 

CrLstobul do 


.\ncon 

Kmpt'rador . 

•  iorKcna 

Biicnavi.sta . 
Cristobal  ... 


Total 


OctolHT. 


.do, 
.do. 
.do. 


1,138.51 


LIrCIIKCN 

and  tHXfH. 


f  l.'.ft.  60 

•i,OM  IK) 

l.o-jy.  w) 

01.1.(10 

ft.fiCM.IO 

40(1  00 
•i,  OH-y  m 

tf»ii.;o 
(;««.  fK) 

(iOfi.fiO 


(W<},4ft 

■^,o■^^.^M) 

l.Ollt.  70 
iL'tl.  U) 
(Ki7.  IK) 


Municipal 

lliu'w  mid 

vofta. 


ooi.rio 

2,  (V,M  00 

1,  \U2.:» 

'iXH.  70 

8)1).  m 

Ml.  '20 
1,110  7:) 

rxij.  10 

1,017.30 
d'iH.  70 

-',  Ciiio. :«) 
i,'jir>.3() 

1,037.00 

KILS,") 
3. 7 1'.».  .')2 
3,  L'H!).  90 

H2'}.  ;to 
'.»77.  y.") 

7r>7.  90 

1 1 ,  7,^'t.  N't 

ft,  liti),  3.') 

1 ,  'JOS.  so 

i.'irj.y.') 

737. 60 

4, (ill.  36 

I.mk;.  M.=> 

frJH.  60 

620.  ."JO 

6,  ChIO.  ."SO 
3, 037.  00 
1 ,  f..HH.  gh 
1,111.86 
1 ,  262.  M 

WiO.  00 
3,  737.  HO 
3.  r,r,T.  20 
1,1 7!).  00 

6-12. 60 


9X,  210  86 


ToUI. 


n.oo 

4(m.  IK) 
:*>.  w 

11   IN) 

lf)0. 60 

liKl.HO 
372.  IK) 
120  .'K) 
'23.  IK) 
4tiO.  %') 


!Wfl.37 

,Vs«.  60 
INI,  IN) 
16,  (K) 

170,60 


tTM.  W 

2,  ■>7l).  OTi 

l,!t,VS,  .'1.) 

7(N..  I'm 

H>-*.  1»6 


f.i-a.  MO 

a.  467.  80 

1,(8'  /O 

7ly  fiO 

l,0(Cj.7'> 


.Vri.  60 

238,  (N) 

2,  ,'>«',».  0» 

.VC'IN) 

1, 061.20 

213, INI 

DI9. IK) 

.Sli.  70 

(171).  .'lO 

1,0V2,70 

15,890.82 


'2,  r.'.'2. 60 

1,  lim  70 

112  40 

KW  40 

71' !.,')() 
3,181.04 
1,21.7. '20 

986  70 
1,763. '20 


212.60 
3  8.00 
l:i',).  1)0 
10,  MO 
JWO.  (K) 

317.60 
4.V.  IK) 
10.M.  II) 
61.  (K) 
3;«.  (K) 

WS.  00 
Il.'.IK) 
1I2.,')0 

a').  60 

322. 00 

264.70 

]4.'^i.(H) 

76.  f<() 

66,  ;iO 

178.  IK) 

364,80 
266.  IN) 
82.H,  IN) 
88. ;H) 
113.70 

583.  .tO 

98.00 
133.80 
143.50 

263.  00 
681.00 
220.  70 
■V).  90 
146.60 

718.  .W 
.V20. 00 
403.  00 
68.30 
221.60 


814. (X) 
3,()16.(K) 
1,211.,'iO 

mi.  TK) 
1,229.  W 


•6,481.01 


&,M4.66 


6,666.%t 


7,937.64 


6,  UOO. 98 


!K)9,  rfO 
3,  14s.  .'iO 
],2|.><.«5 

61.^..  10 
1,3.^)0.30 


1,036.70 
2, 82.-).  30 
1,327.80 
(;;i8.  80 
1,3.)9.  00 

1 ,  07'.).  06 
3,  81)  I, '■,2 
3,366.  10 
891.66 
1,1,V).95 

1,112.70 
12,  02.').  86 

6,.V_'7.:t6 

i,;;.'>7.70 

1 ,  3i)6.  "15 


1,321.10 

6, 362. 85 

1,914,85 

662.  30 

764.00 


6, 903.  ,«)0 
8,618.00 
1,'.K)9,,55 
1,167.75 
1, 408. 10 


1,387.,'50 
4,  •2.')7. 80 
3, 970.  '20 
1,  '237. 30 
864.00 


7,'24'2.66 


7,187.60 


10,387.57 


21,380,05 


9,916.10 


14,006.90 


11,716.80 
114, 740. 17 


I.I 


%fm 


TaUi 


M7.  m  at 


•IlMludw  rhM  Mnitory  o«c«,  nurlUm*  qu*nuiUD«  mtvIm,  ti««|»iul  mrylm,  moIUUoo 


Mrfksa 


■■ 


to 


nKPORT   OF   THE    ISTHMIAN    CANAL   COMMISfiTON. 


Tablk  'i2.~-Hi'crii>t«  itf  Ihs  tw-unt*  munici/fiUtuit  of  th$  <'annl  Zouf  /rum  November  I 

JU<)4,  to  Sefttemher  V),  ///OS—CouUuucd. 


KKMtlMlS. 


ToUl  ramlpu,  Nov.  I,  IKM,  to 

Ihi  81,l*»!S 

Toinl  i'X|M'inlilimm,   Nov.  1, 
itHM.lnUt't.ai,  HWft 

('Mh  twliiiu-e,  (><'t.   1, 

igoft 


AnwBi 


Bmptra. 


H,tHO.M|     IA,IH4.71 


8,  Ml.  AT 


aa,  43401) 


CoiTon*. 


t»,5«).90 
10, 700, 86 


14,M«7.ft6 


TiaU. 


19.  (Vi4. 86 
4,-M7.ia 


6, 867. 20 


Crlitobal. 

•I3,M4.0S 
»,7l».3ft 


6, 178. 78 


Total. 

tut. 710. 1, 


67,2M.ii 


Tablk  2.1.  — l>iKhitritf menu  o/  the  larinnH  mvnieipaHtiet  of  the  Cnunl  ^»i«— ContlniUMl 


Muiitol|>Hltty. 


Anron 

Em|ii'rii<lur 
OiirKotiii  . . . 
BiH-niivlNta 
CrlMtoliHl . . . 


AlH'OIl 

Einpcrnilor 
(JorKoiiii  . . . 

BUtillHVJMtN 

CrlHtobul . . . 


Ancnn 

Eni|Mrii(l(ir 

BiK'iiiiviMla 
CriMtobul . . . 


Aiicnn  ...  . 
Kin|"'>'<>'l<>r 
GorKDiiii  . . . 
Bui>nii\  JHta 
CriHtdlml . . . 


An(^<>n 

EmiKTHilor 
3or({<>iiH  ... 
Biii'iia  vista 
Crictobal... 


Ancori 

Emptrndor 
OorKoiiit  ... 
BufiiHviNta 
Cristotml... 


Aiicon 

Eniperador 
GorROiia  . . . 
BuciiHviNta 
CrisUibal . . . 


Ancou 

Empomdor 
GorKona  . . . 
BuenuviHta 
Crifitobal . . . 


Ancon  

Emperador 
GorKona  . . . 
Buenavista 
Cristobal . . . 


Anoon 

Emperador 
OoiKona  . . . 
Buenavista 
CrlstobAl... 


Month. 


tWH. 

NoVl'MllHT. 

....rt<» 

do 

....do 

....do 


....do 

....do 

.do 


.do, 


11K).V 

Juiiiiiirv  . 

,.   ...lo... 

...  do... 

do... 

do... 


Filirimry . 
....do  .... 
....do.... 
....do  ... 
....do.... 


.March . 
....do. 
....do. 
....do. 
....do. 


April  .. 

<l(i 

....do 

....do. 

....do. 


May 


.do 
.do 
.do 
.do. 


June  . 
....do 


.do. 
.do. 
.do. 


July 


.do 
.do. 
.do . 
.do. 


Augimt 

....do. 

....do. 

....do., 

....do.. 


Uovcrn-  ifublletn-' 


munt. 


im.  to 

aw.  70 
'Jftl.  45 


;».v.,  :i.'. 

47tj.  fit) 
IM«.  MO 
44H.  ().') 
817.10 


Wy  20 

•JI4.00 
180.01) 
120. 1« 

Ml.  20 
yi7.1M) 
2;}  1.50 
263.  UO 


440. 80 

4f);t.  or) 

270.  W) 
f>0.00 

50.').  00 
4 12. 90 
437. 30 
276. 60 
615.00 

170. 12 

4(12.  Wi 
402.  80 
289.  70 
897.60 

536.80 
8:t.5. 61 
821.70 
253. :« 
815.  .')0 

444.  30 
(".!i5. 00 
377.  (;o 
2-^8. 96 
646. 22 

472. 65 
797.30 
267.00 
269.00 
6S0.00 


Mtruftion. 


•210,  00 

no.  IN) 

(lO.(N) 
40. 00 


420  00 

I  to.  01) 

60,  (X) 

40.00 


211).  00 

110.  IN) 

)K>.  1)0 

140.00 


210.00 
60.00 


88.00 


140. DO 
123.  3.''. 


115.8«i 


247,  20 
100.00 


172.00 


200.00 
100.00 


178.00 


98.60 
76.00 


116.00 


i40.  00 
60.00 


210.00 
93.10 


80.00 


Jimtloe, 


•  156.00 
2M/>.  20 
117.90 
102   10 

'i.m 

2('.2.  30 
3",tl.!H) 

i:w.40 
109. :«) 

262. 20 


2t)8.  e:t 

•,\m.  m 

121,  U) 
111.40 
467.  .'lO 

230. 60 
2tl5.  40 

;2M,  tio 
112.  :m) 

243. 60 

287. 2.') 
41H.  20 
172.60 
2.40 
2f>..  70 

2.57.  40 

360. 80 

128.80 

12.60 

88.80 

229  45 
246. 92 
124.00 
5.70 
112.30 

216. 65 
222.  '20 
147.80 
21.;J0 
122. 00 

196. 65 

373.  96 

149.00 

6<J.  2.') 

56.10 

199.10 
277.00 
166.60 
100.00 
84.40 


I'ubllu 
work*. 


•21),  fiO 

:u).  00 


80. 00 


69.00 


3.  (At 
90.  (U.) 


4.')8,  80 


4,20 
11.00 


1.00 
!:«!.40 


89.  .'O 


6,40 
56. 66 


15.30 
6.8ij 


14   "0 

88.00 


441'.,  60 
2.;«} 


1,202.50 


149.60 


Total. 


•.t07. 30 

l,:u)i.80 

512.60 

461.86 

72.80 

»2, 619.11.. 

617.66 
1,!H7.40 

4:m  20 

621,46 
699.90 
3,724.(i(/ 


(MH.  13 
1, 3111  90 
418,110 
;»).'>,  tK) 
739.  42 


82-.'.  80 
l,3;i3.30 
410,10 
377.  '20 
468,00 


728. 05 

i,i3i,:{6 

1,100,70 
278.86 
477. 21 


12.  40 

.(Ki6.20 

671.96 

289.  20 

71H).  30 


787. 57 
9(«.  77 
626. 80 
295. 40 
1,187.80 


752. 45 

1, 156. 81 

9'.H.  10 

277.00 

1.08;i.50 


640.96 

1,148.95 

1,779.10 

3(;5. 20 

702. 32 


671.75 
1,284.30 
676.20 
369.00 
764.40 


3,414,0.. 


3,471.40 


8,716.11. 


3, 580.  or. 


3,807.34 


4,263.31. 


4,636.5'! 


8,766.65 


BEPORT   or  TBI  IITHMUM   OkMAL  OOMMIIfilOir. 


n 


TAfii.K  TH.  —  nithurt^mer^t  of  th*  varimui  muniripaUHft  of  tht  fhnnl  ^^^^-GoB^/nucd. 


|]unM|MUtty. 

Muntta. 

Oovani* 

Public  In- 
lUaetloii. 

jrtuttM. 

Publlu 
voffka. 

ToCtl. 

Ancnn  

1906. 

9to|>t«iiib«r. . . . 

.....do  .■• 

KM.  10 

'jm.m 

»74.fiO 

4M7.:ia 

6'i7.00 

a7i,fio 

687.00 

taoo.oo 
inHM 

■J04  lUI 

100  (W 

17  00 

3A:t.06 

37a  40 

'ilU.HO 

A6.  lU 

•ft.  00 

pm.  10 

1.4A7  «6 
Mtl  5A 
UOd  W 

Kiii|><>r)irtor 

170.00 

17. 30 

•40N  CA 
3  ■.» 

(lorKoiiM , 

(  0. 

HufiinviNU , 

(  0 

( rlNtobnl 

i  0 

80  00 

I.OIM.  10 
,_...              ti  run  M 

Of'tobtT 

«lo 

'  "jijo.'w" 

l,M3.41 

Ancoii 

HAli  41 

Km  (MTHflor 

-iio  00 
00.  (JO 

a.oni.io 

'i,  4m  06 
H'Jtl  00 

(lorxoiin 

do 

liiii'iiiivlxU , 

do 

CtbtUilMkl 

do 

80.00 

71'i  flO 

«,41«.7« 

TotttI 

'i0.0M.06 

4,744.31 

11,038.60     6,flfl7.1« 

47.4IW.U 

Api'KNiiix  5. — Htatihtk^ — Dmpaktmknt  or  hkyknumi. 

Tablr  2-i.~I)ii>iKUm  of  Cu$lom»~Stiittnnnil  of  tr<mmcH<m»,  port  of  Anvon,  from  July  f, 

t{K>4,  lu  iSeiAeinher  SO,  1906. 


Clui. 

Entering. 

Ch'n 

rliiK. 

Nktion. 

NiinilJCT. 

Tonnage. 

N.imber. 

'J'onnuKe. 

AmfrlcRU 

f^nil 

2 

77 

1,»71 

ii7,(i:)u 

t7,  IIH 

r>2,utu 

22,049 

2 

70 

a:! 

32 
0 

l.»71 

11.^,092 
fix,  HI  I 
r)2.»19 
22,049 

Do 

llritMi 

do 

Clilli-nll 

flu 

litTinuii 

do 

Tiital 

IM 
0 

2»1,0W1 
al9,'21S 

162 

2M),872 
a  IS, 218 

AmerU'uri  warnhlpn 

u  DlMpiaci'nient. 

• 

V(w«i1h  remHliiltiK  In  p<)rt 4 

rotiiiHge  remaiidiiK  in  i""'t 10,3S4 

.Servlct'H  rend'Ted  Mt'Hnu'u: 

Bvtimeti  dim'hHrKoit DO 

Seamen  hhlppvcl 42 

Hvawiuii  fli'wrtt'd \ '.....,  W 

HrunK'n  di"<'ean«d 0 

lovftnciit  of  (latwengeni  and  C!«rK<>: 

< ^iirgo urrl vliiK, In  transit toim. .  127, 76ft 

I'ifKO  arrl vhiK,  loi-al  do 10,  ()«3 

Cargo  ik'pariinK,  in  irausit do nu,  426 

Cargo  deiwrtlng,  local do i ,  o«7 

l'nNH«»nger«  arriving,  f!r!<t  c-lanH.       2,«83 

I'aMfifngt'rH  ".rrl ving,  second  claktt 3,  .'Vi7 

I'liwengcm  dc|fHrting,  (Irft  claiw 2,806 

Pa-ujcngers  dcimrllng,  second  class 3, 005 


fm^. 


.••..It.    ••••»«t»»t' »»n»«»»»»»n.....»,, ,,,,,»,,, ,,,,,,,,,,1,,,,, 


LfTLIi 


W. 


9i 


REPORT  OF  THE   ISTHlCTAir    CkVAh  COIIMIMIOII. 


Tabli  2A.  — (Aii/«d  .»»«iw  mirrhnrafH  poHnge  Hnmp»~  HffMfrt  roftring  tm-utd  frtm 
(ktithtr  t  to  hfcenihar  II,  1904,  iiuiutivt. 


Vm^MtM, 


Annoii , ,,, 

Culflini ,,,.. ','.',..'. 

iniiiim tt,... ..'.'.'!!.'.' !!!!!!! 

MMtMchiti , ,...!!!!!!!!!!*! 

()i)ri(<MiK ,,,.,.,,. '! ' 

dan  I'Hhi.i ..!.,!!!!!!!,*.'.*! !i! 

•J*'"" •••• ii«>t>«ai>fiiaa< i... 

iii'''".      ; ••' ,,• 

Crimotml , , ,, 

IA   H«H'« '...,'.,,',..'.,',"" 

AdinlitUtrMtliin  bntltlliiy l!*."!!i 

Totol 


Wtampa 

dxllVITMt 

friiiii  Oct.  1 

to  I)v«.  II, 

IMM. 


KM.  00 

m.» 

75,00 

MOO 

MOO 

M.flO 

lA  00 

7V6.(W 

lift.  00 

N1A.60 


3.4W.M 


H«Urir« 
<l>ia  H«pt. 
aO,  ItNM. 


tits  44 

UA  t;iA 

MM  OH 

VI. -iA 

11.70 

n.  10 

1A.4NA 
A  Aft 
HO.  \<i 

•n.  MJ6 

Vih.Aib 


aoi.4A 


•.aNaii 


R<>mlt- 

iJlltccAfriitii 
l)«'t.  I  U> 

DtN'.  la, 

itNM. 


U'i  iKt 
4«  H 
6AM) 

in  at 

41  'J75 

MA  40 

l(JH(IOA 
7UH.4IA 


HftUnc* 
IWM. 


til. HO 
11/7  Wift 
ii 
l() 
MO 
7» 
01 

ni 


11.11 

0. 


a 
uft, 

M.UO 
Hi  h\ 


f,7H.996 


AI0.7SA 


l,aM.7t 
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Appendix  7. — Provisional  Rui.es  and  KEOoijiTiONB  in  Reoabd  to  Pboci  jure  in 

THE  Courts  of  the  Canal  Zone. 

[Ai  prescribed  hj  F.  Mutia  Duran,  chief  Justtce ;  Ilezekliib  A.  Qudirer,  Lorin  C.  Colllna, 

HHHoclute  JUBtkes  uf  the  Hiipreuie  court.] 

Rcmarka. 

Before  enterlnj?  on  the  rcquin'ineiits  contaliuHl  lii  act  No.  1,  sections  19  and  20, 
of  the  lAiwa  of  the  ('anal  Zone.  In  regard  t«)  rnle.s  of  the  court,  costs,  etc.,  It 
BceniH  ijroper  to  give  a  short  rf'suinf'  of  the  courts  uud  their  prerogatives  us 
constltuifed  by  said  act. 

sijtkkme  court. 

By  virtue  of  the  laws  referred  to  there  are  established  within  the  Zone  a 
supreme  court,  three  circuit  courtw,  and  various  inuiilclpal  courts.  The  suproiuc 
aiurt  Is  composed  of  a  chief  justice  and  two  associate  Justices,  and  these  Judges 
are  assigned  to  and  hold  the  circuit  courts  of  (he  Zone.  The  8ui)reme  <'ourt  has 
original  jurisdiction  In  habeas  corpus,  mandamus,  certiorari,  jirohlbltlon,  and 
quo  warranto,  and  has  api)ellate  jurisdiction  In  till  (luestlona  of  law  appealed 
from  the  circuit  courts.  In  this  court,  by  the  laws  of  the  Canal  Zone,  only 
questions  of  law  will  be  determined  on  appeal,  and  net  new  proof  will  be  admis- 
sible before  said  court.     (See  Laws  of  Canal  Zone.  p.  3,  sees.  1  to  12.) 

circuit  courts. 

The  circuit  courts  have  rather  extensive  Jurisdiction,  and  embrace  all  criminal 
mattei-s  where  th^  fine  may  exceed  .f2.^»  or  imprisomuent  lm}K)sed  for  more  than 
thirty  days,  or  both,  and  also  In  any  offense  which  is  not  declared  to  be  a  simi)le 
misdemeanor.  In  criminal  matters,  both  'n  the  circuit  and  nuinlclpal  courts. 
the  Laws  of  th"  Canal  Zone  apply.  With  regard  to  civil  matters,  the  circuit 
courts  have  original  Jurisdiction  of  all  controversies  on  contracts  for  more  than 
flOO  gold  value,  as  well  as  other  civil  matters,  with  the  exception  of  forcible 
entry  into  and  unlawful  detainer  of  real  estate.  (See  Canal  Zone  Code,  act  No. 
1,  sees.  21  to  25.) 

municipal  courts. 

The  municipal  courts  have  original  Jurisdiction  in  all  criminal  matters  where 
the  fine  may  not  exceed  %2T^  and  the  lmi)risoinnent  thirty  days,  or  where  the 
crime  Is  punishable  by  the  statute  as  a  misdemeanor.  This  court  has  f)reliml- 
nary  Jurisdiction  to  hear  all  criminal  charges  within  Its  Jurisdiction  that  are 
properly  triable  by  the  circuit  courts  and  to  determine  whother  or  not  the  party 
accused  should  be  discharged,  or  whether  tliere  Is  probnble  cause  so  that  the 
defendant  may  be  held  to  an.swer  in  the  circuit  court.  In  civil  matters  It  has 
jurisdiction  on  contracts  where  the  amount  in  controversy  does  not  exceed  $1(X) 
golci  value,  and  also  In  actions  for  forcible  entry  Into  and  unlawful  detainer  of 
real  estate.  (Act  No.  1,  sees.  39  to  32,  Canal  Zone  Code.) 

APPEALS. 

From  a  municipal  court  an  appeal  can  be  taken  to  the  circuit  court.  If  this 
appeal  is  taken  purely  upon  a  point  of  law,  it  will  be  decided  upon  the  record 
in  the  cause;  if  upon  questions  of  fact,  a  trial  de  novo  will  be  held.  On  trial 
either  before  the  circuit  or  municipal  court  the  Judgment  is  final  unless  an 
appeal  is  taken  and  a  reversal  had  by  the  proper  court. 


NEW   TRIAL. 

In  the  circuit  cou'ts  of  the  Zone  any  party  who  has  diligently  brought  out 
his  facts  before  the  court,  and  yet  from  some  unforeseen  cause  has  left  out 
some  important  document  or  material  evidence  not  known  at  the  time  of  the 
trial,  but  discovered  afterwards,  may  move  for  a  new  trial,  which  can  be 
granted  in  case  the  presiding  Judge  feels  that  Justice  will  be  promoted  by  so 
doing ;  provided  the  party  moving  for  such  new  trial  shall  show  these  facts  in 
an  affidavit  presented  before  said  court  within  thirty  days  from  the  date  of 
the  judgment  New  trials  may  also  be  granted  for  errors  of  law  or  procedure 
In  the  first  trial. 
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OC!fEBAL  BEMARKII. 

The  abore  Htnteinent.  ns  well  an  the  following  niles.  are  deductions  fronri  the 
Laws  of  the  rnnni  Zone  ni.d  from  the  Inwa  exlHtlng  In  Hnld  Zone  on  the  2nth 
day  of  FVhninry.  liHM.  takliix  hh  a  haHls  the  liHws  of  tlie  Cnnnl  Zone  aH  enacted 
by  the  Co?nnilRMlon.  It  will  he  observed  that  the  dlfTorenceH  l)etw»M?n  the  Canal 
Zone  lawa  and  the  coden  of  the  Republic  of  I'annma  are,  as  a  ruK ,  Immaterial, 
and  go  more  to  the  method  or  mode  of  procedure  than  otherwise.  It  may  be 
well  also  to  say  here  that  this  stateniont  and  the  niles  which  follow  are  pro- 
visional and  subject  to  change,  abrogation,  or  amendment  at  any  time  that  a 
majority  of  the  Justices  shall  so  determine. 

l^roviaional  rules  and  regulations  in  regard  to  procedure,  etc.,  in  the  courts  of 

the  Canal  Zone. 

CIVIL  ACTIONS. 

In  the  courts  of  *:he  Tnnal  Zone  the  Laws  of  the  Canal  Zone  are  taken  as  a 
basis,  and  these.  In  conne<*tIon  with  the  laws  In  force  in  said  Zone  on  die  20th 
day  of  I'Vbrunry.  IfMH,  will  be  applUnl  to  all  civil  matters. 

Litiguuts  therefore  will  observe  v'le  following  provisional  rules: 

COMMENCEMENT   OF  ACTION. 

1.  An  action  will  be  commonctMl  by  a  memorial,  petition,  or  complaint  ad- 
dressed to  the  court.  In  which  h!ui11  be  set  forth  the  name  and  address  not  only 
of  the  petitioner,  but  as  well  of  all  otlier  persons  Interested  In  said  action, 
whether  petitioners  or  defendants.  It  shall  also  state  clearly  the  tL.ng  de- 
manded, with  a  full  and  correct  descrlf)tlon  of  the  same,  and,  In  case  of  real 
estate,  the  limits  and  locations  shall  be  specifically  set  forth. 

The  different  allegations  shall  bo  separately  paragraphed  and  numbered,  and 
reference  shall  be  made  to  the  section  of  the  c\jde  which  forms  the  basis  of  the 
action.  All  the  pleadings  shall  be  in  writing,  and  all  documents  relied  upon 
shall  accompany  the  petition;  or,  if  not  In  the  possession  of  the  petitioner,  this 
fact  shall  be  madt  known  In  the  petition  and  reference  made  to  the  archives 
where  the  original  document  may  be  found.  (Nos.  36  to  41,  Inclusive,  and  840 
to  842,  Inclusive.  .Tudicial  Code.) 

A  properly  authenticated  copy  of  said  document,  made  by  the  officer  in  charge 
of  said  archives,  may  be  used  as  evidence  In  lieu  of  tlie  original. 

All  papers  In  the  case  may  be  M'ritten  either  in  English  or  Spanish,  and  must 
be  on  regular  legal  cap  paper,  written  on  but  one  side.  For  convenience,  pai)ers 
in  the  case  written  on  the  typewriter  are  desirable,  though  not  obligatory. 

BUMMONS. 

2.  After  the  petition  has  been  presented  to  the  court  and  the  above  require- 
ments compiled  with,  the  court  shall  order  the  clerk  to  Issue  a  summons  or 
notice  to  the  party  or  parties  defendant,  setting  a  day  on  which  they  shall 
appear  in  court  to  answer  the  memorial  or  coniiilaint,  and  said  day  shall  be  at 
least  ten  days  after  the  service  of  said  summons  or  notice.  The  notice  or  sum- 
mons herein  referred  to  shall  be  placed  In  the  hands  of  the  marshal  of  the 
court,  and  by  him  served  on  the  defendant  or  defendants  by  delivering  to  them 
a  copy  of  the  same,  together  with  a  copy  of  the  memorial. 

ANSWEB,   DEMUBREB,   ETC. 

3.  Defendants,  when  they  appear  In  court,  may,  If  they  choose,  file  a  demurrer 
for  any  one  of  the  following  causes : 

(a)  As  to  the  competency  of  the  court 

(6)  That  the  petition  has  not  been  drafted  according  to  law. 

(o)  That  there  are  other  Judicial  proceedings  In  regard  to  the  same  matter. 

(d)  That  petitioner  or  petitioners  are  not  the  real  persor  or  persons  he  oi 
they  claim  to  be.     (No.  269.  Judicial  Code.) 

(e)  That  the  facts  stated  in  the  petition  are  not  sufficient  to  constitute  a 
canae  of  action  in  favor  of  the  plaintiff  and  against  the  defendant  or  defendantiv 

8.  Doc.  127,  59-1 1 
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FUBTIIEU    l>I.EAI)INO. 

4.  In  vme  the  dofondnnt  (loos  not  demur,  or.  havltinj  doninrrod,  the  «nme  \n 
not  sustnliicd.  tlifu  he  nuiy.  at  the  diHcretiou  of  the  <'ouit,  tile  IiIh  uhhwit  ;  which 
shall  he  i('rt|.oiislve  to  ea«'h  all<>>.'ntlon  coiitnliHH)  In  the  petition.  A  failure  to 
HO  respond  will  he  an  adinlHslun  that  the  allefjal'oiiH  n<it  eontroverted  are  true. 
The  defendant  or  defendantH,  If  the  fjictH  warrant,  may  allege  additional  facts 
an  matters  of  defen.se;  i)rovlded,  that  the  facts  allejred  relate  to  the  MUhJect 
matter  Bet  forth  In  the  memorial.  (See  Nos.  2lW,  'iUf),  '2m,  2tl7,  209,  and  27:5, 
Judicial  Code.) 

Other  pleadlnt'H  will  he  governed  hy  the  facts  In  eneh  ease,  and  iM>rmltted  If. 
In  the  opUdon  of  the  court,  the  endw  of  Juntlce  will  he  suhseived  therehy. 

UPON    AaKEE.MKNr   OF  FACTS. 

5.  When  all  the  facts  Imve  heen  agreed  to  hy  the  parties,  hut  the  legality  of 
tlie  claim  Is  In  (luestimi.  (he  onrt  will  di.si)oso  of  the  matter  after  hearing  the 
parties.     (No.  H'>{\,  Judicial  Code.) 

TAKINO   OF  TESTIMONY. 

6.  When  all  the  jdeadliiKs  In  the  cause  are  settled  and  the  Issue  between  the 
parties  ascertained,  a  day  will  he  appolnte*!  for  hearing  the  testimony,  either 
orally  or  documentary.  In  fl.xlnK  this  date  the  convenience  of  witnesses  and 
attorneys  will  be  considered.     (Nos.  875  and  870,  Judicial  Code.) 

WITNESSES. 

7.  When  the  witnesses  are  produced  in  court  they  will  be  examined  and  cross- 
examined  orally  and  In  open  c(nirt.  and  such  parts  of  their  testimony  as  the 
court  may  consider  material  will  lie  reduced  to  writing. 

Parties  interested  In  tlie  suit  may  be  examined  In  their  own  behalf  and  such 
weight  given  their  testimony  us  the  court  may  feel  that  it  deserves. 

DKPOSITIONS. 

8.  Where  a  case  has  been  Instituted  and  either  of  the  parties  desires  to  take 
the  de|)()sitlon  of  a  witness  or  witnesses  to  be  used  at  the  trial,  it  can  be  done 
In  tlie  following  cases: 

(1)  Where  the  witness  Is  beyond  the  jurisdiction  of  the  court  at  the  time  of 
the  trial ; 

(2)  To  preserve  testimony  where  It  Is  alleged  that  the  witness  Is  old  or  inflrm 
and  will  not  illscly  live  o,  if  livlrg,  be  able  to  attend  court. 

Before  issuing  an  ortier  to  take  testimony  as  above  set  forth,  the  facts  must 
be  shown  anirmatlvely  ;  and,  in  the  second  case,  the  testimony  can  only  be  read 
in  evidence  if  the  witness  t)e  not  living  at  the  date  of  trial  or,  if  living,  be  unable 
on  account  of  old  age  or  infirmity  to  attend  court. 

In  both  Instances  the  connnisslon  will  be  Issued  by  the  court  to  talce  such  testi- 
mony, all  interested  parties  notified,  and  each  given  the  right  to  examine  and 
cross-examine  tlie  witness  or  witnesses. 

The  party  ai)plying  for  this  privilege  must  deposit  in  advance  a  suflicient 
amount  to  cover  the  costs  of  taking  the  deposition. 


APPEALS. 

9.  No  appeal  will  be  granted  until  flnnl  judgment  Is  entered,  unless  It  be  on  a 
motion  made  which  affects  the  very  substance  of  the  matter  In  controversy. 

However,  parties  can  note  exceptions,  either  to  the  admission  of  evidence  or 
to  the  rulings  of  the  c^mrt  during  tl»e  progress  of  the  case,  and  take  their  appeal 
at  or  after  the  rendition  of  final  judgment.  The  appellant  shall  give  notice  of 
appeal  on  the  day  final  judgment  is  entered,  or  within  five  days  thereafter,  and 
shall,  within  fifteen  days  of  the  date  of  the  judgment,  tile  his  hill  of  excei>tlons, 
in  which  he  shall  f^how  clearly  and  concisely  the  grounds  on  wl!:['h  he  bases  his 
appeal,  together  with  the  evidence  bearing  upon  the  point  appealed  from.  The 
opposing  party  may  agree  to  this  statement,  or,  falling  to  do  so,  may  file  a  coun- 
ter statement  In  either  case  It  Is  the  duty  of  the  Judg«  to  approve  the  one  or 
tbe  other  statement  or  to  make  a  statement  de  novo  for  the  appellate  court 
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In  nil  cages  of  nr)r)pnl  the  nppolintjt  HhHll  Rive  bond  for  the  coHtu  of  the  npnenl. 
or  In  hcii  th»«nw.f  mnW  a  n\Hli  ilepoMlt.  Tlie  uuiuuut  of  tUiH  bouU  or  Ueiwait  Is 
(llHtTwtlouury  with  tlio  court. 

Sl'KCIAL   PKOCEEDINaS. 

10.  In  nil  KpcclMl  iMoct'CHllnpTM  nil  partios  Interested  !n  the  snhject-mntter  must 
be  uuKlc  either  philntlfTs  or  defciuhintH.  If  In  the  proKress  of  the  cuiwe  It  is 
UlHcovered  that  there  are  f)ersunH  who  liave  an  Interest  In  the  matter  In  contro- 
yt-isy  nnd  are  not  before  the  curt,  It  will  be  the  duty  of  the  iwtitloner  or  plaln- 
tltr  to  make  huci  i>artieH  either  plainfilTs  or  defeuduuts,  and  until  thiu  Is  doue  no 
further  inoceedlnga  wll!  be  had  In  the  cauMe. 

BRIEFS   AND  ABOUNfENTS. 

11.  Either  imviy  uuiy,  If  he  chooHes.  file  u  brief  showlnR  his  view  of  the  1 5w 
nnd  of  ti.e  facts  a|.pii<;ihle  to  the  muse  he  represents,  wlih-h  brief  shall  refer 
Hpj'clally  to  the  section  of  the  code  and  the  page  of  evidence  which  may  be 
(1  noted.  •' 

10u<h  party  may  also  file  an  arRurnt ;it  to  'te  sulnultted  to  the  court,  provided 
the  same  Is  In  typewriting':  and  In  addition  each  party  may  arjiue  the  case 
nrally  before  the  court,  and  for  this  punx.se  each  side  rei)resented  will  be 
a  lowed  one  hour,  whii-h  lor  ^ood  reason  may  be  extended  by  the  court,  lu  nil 
(Ivll  cases  the  nlllrmatlve  of  the  proposition  will  be  allowed  to  open  and 
conclude.  ^ 

JUDGMENT. 

12.  After  the  evidence  Is  hcaid,  the  brief  filed,  nnd  the  arCTuients  concluded, 
the  court  will  cunshler  llio  case  uml  as  soon  us  convenient  render  Juduinent  In 
the  cause.  * 

EXECUTION. 

1.'}  The  party  aKnInst  whom  jud^jment  is  talcen  will  he  allowed  ten  days  from 
the  date  thereof  to  adjust  or  to  pay  same,  and  faillii«  to  do  so  the  clerk  shall, 
upon  applicati.m  •  the  successful  party.  Issue  nn  execution  for  the  collection  of 
the  same,  which  said  execution  h  lall  be  placed  in  the  liands  of  the  inarslial  of 
the  court,  who  shall  proceed  to  cljoct  the  anmunt  oi"  said  Judgment,  first,  from 
the  personal  pro|.erty,  and  sec<in(lly,  or  If  there  l»e  no  iiersonal  property,  from 
the  real  estate  of  tlai  judgment  debtor  and  make  due  return  to  the  court. 

In  case  ol  personal  pro|)erty  levied  on  for  sale  an  advertisement  shall  be 
made  of  the  date  of  tlie  sale.  giviuK  a  descrii^tion  of  the  property  to  be  sold,  nnd 
l)osted  at  the  court-house  door  In  the  circuit  In  which  said  projKirty  Is  to  be  sold 
and  at  two  other  public  places  In  said  circuit  for  ten  days  prior  to  the  date  of 

In  case  of  real  estate  the  notice  shall  be  posted  as  above  set  forth  for  at  least 
thirty  days,  provided  that  m  case  of  real  estate  the  same  shall  be  sold  only  at 
the  court-hou.se  of  the  circuit  lu  which  It  Is  located  and  on  the  first  Monuav  of 
the  month.  ^ 

ATTORNEYS  AT  LAW. 

14.  Attorneys  and  others  who  practice  In  the  courts  must  produce  a  power  of 
attorney,  In  conformity  with  article  .'i2i)  of  the  .Tialiclal  Code,  provided  that  this 
power  may  be  given  verbally  lu  the  presence  of  the  court,  and  a  record  made  of 
the  same. 

All  attorneys  at  law  who  were  permitted  to  practice  their  profession  within 
the  territory  of  which  Is  constituted  the  Zone  on  or  before  the  aith  day  of  Feb- 
ruary,  1!KJ4,  will  be  entitled  to  practice  before  the  Zone  courts  upon  presenting 
evidence  of  this  fact  and  taking  an  oath  to  demean  themselves  properly  and  to 
comply  with  the  rules  and  reguhitlons  and  laws  In  force  In  said  Zone  durluir  the 
time  they  shall  so  practice. 

Any  attorney  producing  in  open  court  a  license  to  practice  law  granted  by  anj 
State  In  the  United  States  of  America  will  be  admitted  to  practice  In  said  court 

Other  persons  who  desire  to  be  admitted  to  the  practice  will  appear  before  the 
supreme  court,  producing  a  certificate  of  good  moral  character,  and  be  examined 
touching  their  qualifications  to  practice  law.  The  subjects  upon  which  they  are 
examined  will  be  real  estate,  r>er8onal  property,  equity,  pleading,  coniracts,  ad- 
miiilstratore  and  executors,  criminal  law,  and  the  codes  In  force  in  the  Zone. 
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If  In  tbe  opinion  of  the  court  they  exhibit  &  Bufflclent  ncqun5ntnnce  with  the 
•nhjeotH  upon  which  examined  to  enable  theia  to  prnctlce  their  profession  with 
efficiency,  a  UceuHe  to  so  practice  will  be  Itwued  to  theoi. 

DOCKETS  or  SUPBEME  AND  OIBCUIT  C0UBT8. 

IB.  A  docket  will  be  kept  of  caHCM  In  the  Hupreme  and  circuit  courts,  and  the 
same  will  be  called  In  their  regular  order  on  court  days. 

The  supreme  court  meets  regularly  on  the  second  Mondays  In  January  anrt 
July  of  each  year,  and  at  such  other  times  as  tbe  Justices  of  the  sui)reme  court 
shall  determine  Is  necessary  for  tha  disposition  o'  public  business.  In  this 
court  attorneys  will  be  i)ermltted  tooflle  brlom^nd  argue  cases,  and  the  rules 
given  herein,  so  far  as  ihey  are  Mineable,  a|H  be  enforced. 

^^cPabeo  pebsons. 

18.  Where  persons  d^'^Intestjit^n  the  Canal  Zone,  leaving  personal  property, 
the  estate  shall  be  admlnlstei^uiwn  itfkerding  to  law:  and  the  right  to  letters 
of  administration  shall  bf^as  followJ^Tci)  The  nearest  relative  of  deceased, 
(2)  the  largest  cre<litqj<\«)  a  pa^ivn  celected  by  tbe  court  Tbe  administrator 
shnll  qualify  as  simk^umd  execute  a  bond  for  the  faithful  performance  of  h\s 
duties.  He  shall  mAke  an  Inventory  of  the  property  and  reduce  the  sauie  to 
money,  collect  all  debts,  and  pay  off  whatever  may  be  Justly  owing  by  the 
estate. 

The  Inventory  shall  be  filed  with  the  clerk  of  the  circuit  court  In  the  circuit 
in  which  deceased  died;  and  tbe  account  shall  Ik?  tiled  with  the  Judge  of  said 
circuit,  who  shall  pass  on  the  same,  and,  If  found  correct,  order  It  recorded. 
The  administrator  shall  show  clearly  all  amounts  received  and  expended,  with 
the  proper  vouchers  for  such  exfwnditures.  This  account  shall  be  made  at  least 
once  a  year,  and  oftener  If  required.  The  clerk  of  each  court  sbMil  keep  two 
books  as  records  for  estates,  in  one  of  which  sha!!  be  copied  the  Inventory,  and 
in  the  other  the  accounts  as  made  by  the  administrator,  nnd  such  other  books, 
for  orders,  etc.,  ca  may  be  necessary. 

Tbe  court  may,  In  case  no  one  will  administer  on  the  estate,  appoint  a  trustee 
for  that  purj)ose,  who  shall  likewise  make  the  inventory  and  accounts,  under 
the  supervision  of  the  court,  as  above  set  forth  for  ad.'uln'.strators. 

Provided.  That  this  shall  not  affect  the  rights  of  the  collector  of  Internal  reve- 
nue to  take  charge  of  the  estates  of  American  canal  employees  as  regulated  by 
law,  nor  that  of  duly  accredited  consuls  in  behalf  of  their  countrymen,  nor 
that  of  citizens  of  the  Republic  of  Panama  domiciled  or  *enii)orarl!y  v/lthin  the 
Zone;  In  cases  of  such  citizens  of  Panama,  the  collector  of  customs  either  at 
Panama  or  Colon,  or  any  one  duly  authorized  by  the  proper  authorities  of 
Panama,  may  take  diarge  of  such  estates. 

Recapitulaiion. 


HISTOBT  OF  A  CIVM.  CAUSE. 

Every  suit  before  the  circuit  court  will  be  commenced  by  a  memorial,  and 
then  a  summons  or  notice  to  the  parties  wlP  be  Issued ;  bond  will  be  given  by  the 
plalntifT  for  costs;  the  defendant  will  ansvk  r  or  demur,  and  a  day  will  be  fixed 
for  the  hearing  of  the  proof  after  the  completion  of  the  pleadings.  The  proof 
will  be  taken  orally  In  open  court;  counsel  for  the  plalntlT  and  defendant  may 
orally  argue  the  cause,  or  file  briefs;  after  which  tbe  Judge  will,  as  soon  as 
convenient,  give  his  decision.  In  cases  where  necess.-iry,  execution  shall  Issue; 
this  will  be  placed  in  the  hands  of  the  marshal  of  the  court,  who  will  proceed  to 
advertise  property  In  order  to  satisfy  the  Judgment  entered  in  the  cause.  All 
pleadings  filed  win  be  on  the  ordinary  legal  size  paper,  written  on  one  side; 
but  stamped  paper  will  not  be  used. 

HISTOBY  or  ▲  CRIMINAL  CAUSB. 

In  all  criminal  matters  persons  will  be  informed  against  under,  and  trials 
conducted  In  accordance  with,  the  Laws  of  the  Canal  Zone,  a  copy  of  which 
can  be  h&d  by  application  to  the  executive  secretary. 

In  the  municipal  courts  the  municipal  judges  will  try  and  finally  determine 
all  ccimlaal  matters  within  tlieir  jurisdiction,  and  from  their  decision  an  appeal 
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rnn  be  taken  to  the  rlrmlt  conrt ;  and  the  Judgea  are  adviaed  to  notify  nil  partle* 
at  the  date  of  nMulltlon  of  tho  Jutljnueiit  of  their  right  to  such  npi>eal,  au'l  to 
enter  notice.  In  case  itHktHl  to  do  ho,  of  the  Intention  of  the  defendant  to  a|)|»eal. 
Such  at>i>eal  If  taken  will  l>e  to  the  circuit  court  having  Jurisdiction,  and  the 
trial  will  be  held  de  novo. 

In  the  circuit  court  parties  will  I)e  tried  either  on  being  bound  after  pre- 
liminary hearing  by  a  umnlclpal  Judge,  or  warrant  Issued  at  the  Instance  of  the 
prosecuting  attorney.  In  either  cnae  an  Infonnatlon  will  \m  filed,  jmrtlea  ar- 
rested, day  set  for  the  trial,  proof  heard,  and  verdict  rendered.  On  all  mattera 
Bf  law  an  appeal  from  tula  court  will  be  allowed  to  the  aupreme  court. 

Fee  Mil. 

CIBCaiT   COITBT. 

Filing  memorial,  answer  or  demurrer |0. 10 

Issuing  Bumnions  or  subpaMia .20 

Serving  sumnionu  1__  i]oo 

Serving  suhiKi'na  (for  each  nanie) .25 

Each   judgment    ,25 

Each  exuMilnatlon .25 

Administering  each  oath I_  .05 

Taking  I)OMd  for  costs,  etc . .26 

Transmitting  appeals "  .50 

Continuing  the  cause 1.00 

Copy  of  memorial  or  other  p.iper  In  the  cause,  ^r  hundred  words .  10 

Each  notice .       .10 

Issuing  e.cecutlon  .215 

Serving  execution 1.00 

Advertisements,  each ,10 

Any  other  paper  In  cause  not  mentioned .25 

For  each  witness,  per  day 1.00 

For  each  witness,  per  mile,  going  and  coming  (for  more  than  3  miles) .  10 

Each  collection  by  marshal.  .^>  per  cent  of  amount  collected. 

In  each  case  the  plnlntlfP.  before  the  summons  Is  Issued,  executes  a  bond  of 
not  less  than  $25  for  costs  to  be  incurred,  and  encb  bond  may  be  Increiised  on 
proper  notice  by  the  court.  Each  party,  plaintiff  and  defendant,  shall  pay  the 
wlti;ess  for  each  d.;y's  service,  and  may  take  their  reteipts  and  file  theui  as  a 
part  of  the  costs  In  the  case,  to  await  final  action  in  the  cause. 

SUPREME   COUBT. 

Docketing  appeal  in  supreme  court $2.00 

Cojties  of  statement  of  api»oal,  per  hundred  words .  10 

Trial  fee 8.  00 

Meeting  of  the  circuit  courts. 

The  circuit  courts  of  the  Zone  will  hold  regular  sessions  In  the  various  circuits 
at  the  folJowing  times  and  places : 

Ancon,  the  first  Monday  in  each  month. 

Gorgona,  first  Tuesday  in  each  month. 

Empire,  first  Wednesday  in  each  month. 

Cristobal,  first  Thursday  In  each  month. 

And  at  other  dates  If  the  business  requires.  All  papers  are  returnabl**  on  the 
day  and  dates  above  given. 

Appendix  8. — Executive  obdeb. 


[Embrnclng^  the  duties  of  governor  and  general  auditor,  covering  the  revenues  an*'  "sx- 
pendltures  therefrom  of  the  govornment  of  the  Canal  Zone,  Isthmus  of  Panama.] 

An  order  reciting  Executive  order  of  the  President  of  the  United  States,  requir- 
ing an  accounting  system  for  the  government  of  the  Canal  Zone,  Isthmus  of 
Panama,  prescribed  with  the  concurrence  and  approval  of  the  Secretary  of 
War  flrst  had,  rules  and  Instructions  relative  to  the  accounting  system  of  tbe 
government  of  tbe  Canal  Zone,  Isthmus  of  Panama. 


Qnind  toul... 


mr^^m 


102 


BBPOBT  OF  TFTB  ISTHMIAN   OANAI.  C0MM188T0H. 


WfiPfPiiR  the  Pr<>«l(lon*  of  the  UulttKl  8tnt«j  upon  April  1,  lOOB,  ilgned  tlie 
foUowliik  Executive  order: 

The  WdiTK  TIoubi, 
WuMhhif/ton.  I),  v.,  .April  ;/,  1905. 

•  •  •  The  OommlMlon  !«  OHpoclnlly  clmrm'd  witli  tl'o  duty  of  ninltitiiliihiK 
a  roiiipI«'te  HyHttMn  of  lu-couiitH  <»ii  tlif  iHtliimiH,  wtilch  mIimII  bv  duplicated  \u 
WuHhlnKton,  no  that  there  may  nhvayH  l)e  In  WnHhluRton  the  proiwr  nH»nii«  of 
Informing  the  PrcHldont,  the  Secn-tary  of  War,  and  the  ConKicH.M  of  the  Huionnt 
of  work  done,  the  coHt  of  Haiue,  the  amount  of  nioti«>y  avallnble,  the  amount  of 
money  exix'udRl,  and  the  jreneral  flnniu  lal  contlltlon  of  the  entorprlKe.     •     •    * 

Now,  therefore,  by  the  authority  of  the  rreMldrnt  of  the  llnltnl  Staten,  and 
with  the  cont'urrence  and  nppnival  of  the  Secretary  of  ^nr  flrHt  Uud,  be  It 
ordered  by  the  Isthinlau  Canal  ConnnlHHlon  that — 

Section  I, 

The  following  nilos  nnd  rofnilntions  Hhnll  apply  to  the  nccountlnR  syptem  of 
the  government  of  the  Canal  Zone,  and  whall  take  efTi-rt  and  be  In  force  July  1. 
1006: 

Rules  and  instructlotis  rrlnthw  to  fhe  arcom.thifj  fiyntrm  of  the  government  of 

the  Canal  Zone,  latlinius  of  raitama. 

THK  QENEBAL  AUDITOB. 

RuT.E  1.  Pursuant  to  the  provisions  of  rsctlon  10,  net  No.  8.  Lawn  of  the  Cnnnl 
Zone,  the  gorioral  auditor  for  the  Isthmian  Caniil  ('oniiiilMHlon  and  IjIh  duly 
nuthorlzed  d«'|)Utles  shiill  receive,  examine,  and  settle  all  nc(>ounts  pertaining 
to  the  revemies  and  ret-elpts  derived  from  the  Canal  Zone  and  exi»eu<lltures  paid 
therefrom,  and  certify  the  balances  thereon  to  the  goNcrnor  of  the  Canal  Zone, 
and  shall  preserve  the  accounts  and  vouchers  after  settlenjent. 

THE  LOCAL  AiinrroB. 

Rttle  2.  In  accordniu'o  with  the  circular  (No.  l.T>  of  the  executive  comnilttoo 
of  this  ('onmiisslon,  and  In  further  pursuance  of  scitlon  10,  act  No  8,  l^aws  of 
the  Canal  Z.)iie,  the  local  auditor  In  chiirw  of  the  .'iccovuits  of  the  Isthmian 
Canal  Commission,  located  on  the  Isthmus  of  I'niDimn.  shall  dlsch.Mrge  the 
di'tles  nnd  i»erform  the  services  of  the  auditor  for  the  frovernment  of  the  ('anal 
Zone,  and  the  acts  of  the  local  auditor,  'onslstent  with  the  prescribed  reirulatlons 
of  the  general  auditor,  shall  he  binding  uiM)n  the  general  auditor  until  revoked 
or  disapproved  by  overt  act  of  the  general  auditor. 

THE   CHIEF   CLERK. 

RtTLE  3.  There  shall  be  npiwl.ited  by  the  auditor,  with  the  approval  of  the 
Istlunlan  Canal  Conunlsslon,  a  chief  clerk,  who  shall  sign  In  the  name  of  the 
auditor  such  ofliclal  najyers  as  the  auditor  may  designate  and  perform  sucli 
other  duties  as  the  auditor  tnay  prescribe. 

He  shall  have  charge  of  the  bureau  as  acting  auditor  In  case  of  death,  reslg 
nntlon,  sickness,  or  other  absence  of  the  auditor  until  his  su<'cessor  Is  aitpolnted. 

Rule  4.  The  expenditure  of  moneys  recelv»Hl  through  Canal  Zone  reveime 
shall  be  made  on  properly  prepared  and  api)roved  vouchers,  approval  for  pay- 
ment to  he  mnde  by  the  governor. 

RifLE  5.  All  receipts  Issued  by  the  treasm*er  for  deposits  with  the  treasurer 
sbnil  be  In  duplicate  nnd  shall  be  countersigned  by  the  auditor.  When  so 
countersigned  one  receipt  In  every  case  shall  be  retained  In  tlie  ofllce  of  the 
auditor  and  the  other  shall  be  delivered  or  transmltt<'d  by  the  auditor  to  thf» 
person  by  whom  the  payment  was  made,  after  the  same  has  been  duly  regis- 
tered in  all  Its  particulars  under  proi>er  headings. 

Rule  6.  The  receipts  retained  l,\y  the  nu'Mtor  will  constitute  the  necessary 
check  In  his  examination  nnd  settlement  of  the  accounts  of  the  treasurer  as 
the  authority  for  charging  the  treasurer  with  nvmeys  received,  nnd  such 
receipts  will  be  filed  in  the  otUce  of  the  auditor  v/lth  the  accouuts  in  which  the 
credit  is  taken. 
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Rum  7.  Voucheri  pnid  by  tht  trpnmiror.  with  the  proi)or  evhlpiice  of  pnyment, 
wlilch  Nhnll  bo  the  pr<)iK»r  rw-eli  t  of  the  |niyH<  th#'n>on,  nhall  r<.nHtltuto  the 
vo"vhen»  upon  which  tin'  treanuri"»'  nhnll  r«'<'<»lv«'  or«Hllt  for  pti.vin«Mit«  iuinl«,  and 
af  ^r  the  nettUMnent  of  the  nc(.>oaui«  of  the  trt>a».urer  by  the  cudltor  the  Touchem 
Hhall  b"  fl!o»l  tlKT.'wItli. 

Itiujt  8.  Tho  iiiKlltor  Hliall  proMorlbe  th9  fonvm  for  k«'<'i)lnK  niul  rimdorlnR  all 
iiccountii  HubJtH't  to  hlH  exanilnntlon  nnd  m>tt!«>iii*Mit,  an<l  Ihhiu;  all  n<K«>HHary 
IntttriK-tlonH  to  tho  offlct'rH  and  MKentM  nTidorltiK  hikIi  accountH. 

HuiJt  I).  And  In  caHt»  any  oflhtT  or  flgtMit  whowo  duty  It  Ih  to  oollt'rt  and  receive 
iiionoyH  arlHlnj?  from  the  revenuoH  of  th«i  Canal  Zone,  of  whntovcr  kind,  and  vO 
•nake  dlHbursi'jncntH  «>f  hucIi  nuMU'yH  for  any  purpoxe,  Hliall  full  to  riMider  nun- 
piete  nccountfi  of  Huoh  receiptn  nnd  dlwIairHenic  its  to  tlu-  auditor,  or  to  traiiHinlt 
the  same  within  five  days  after  the  expiration  of  the  niorith  to  which  tlwy  per- 
tain, or  shall  neglect  to  render  the  »anie  when  re<|ueH(ed  ho  to  do,  It  hIihII  be 
the  duty  of  the  auditor  forthwith  to  reiwrt  Huch  cu«e  to  the  governt)r  for  proper 
action. 

Hulk  10.  There  Hhnll  be  In  the  omce  of  the  audit  >r  n  dIvlHlon  of  bookkeeplnsr, 
In  which  Hhnll  be  kept  proper  books  of  entry  an<l  led«erH  for  rccordliiK  the  »c«'n- 
eral  accountH  of  the  rcrelpts  nud  exiKMulltures  pertalnlnjc  to  the  pcvoimh'h  of  the 
Zone,  and  the  pernotial  accounts  of  uKcntH  and  oiUcers  authorized  to  collect  the 
same,  and  the  dlMburHeniciit  of  moneys  by  the  treaHurcr  upon  voucher:*  nn 
herein  providtMl.  nnd  of  all  other  accouiitu  or  clalniH  nllowed  nnd  certincil  by 
the  auditor,  InciudiiiK  accountH  of  ajti»roi)rl;itlon.  The  system  of  b(x)kkeeplng 
adopted  by  the  auditor  Hhnll  be  a  double  entry  NyHt43ni, 

ACCOUNTS  OK  TBEASUUY   nEPOHITS    AND    WITIII)UAWAI,8. 

Rule  11.  The  receipts  Ismied  by  the  treiiHurcr  for  moncyH  received  on  der'oslt, 
before  being  countersigned  l»y  tlie  nuditor,  hIhiII  ite  cnt^Tcd  In  a  ie(!>,'f>r  of  trciiH- 
ury  receipts  as  funds  deposited,  as  postal  re<-eipts.  internal  revcruie  receipts,  nda- 
cellaneous  receipts,  or  as  paynicnts  or  r('i)aynicnts  tt»  ap|)roi)ri!iti(>ns.  or  any  sub- 
•  leadluK  of  these  class(>s  of  d«iix)sits  as  n.iiy  sccni  proper,  respectively,  a'nd  in 

akiiiK  such  entries  from  tlie  trciisnry  receipts  tiie  iniiiilier  jiimI  diite  of  tlie 
receipt  and  the  name  and  odiclai  desi^rnntlon,  if  nny,  of  tlie  person  i»y  wlmni  tlie 
(le|K)slt  was  made  shall  be  noted.  'I'iie.so  funds  sliaii  tiiereuiMui  be  treated  a.s 
one  fund,  known  as  the  Kcnenil  fund,  from  vvhtcii  ail  appro|»riations  from  "mon- 
eys In  the  treasury  not  otherwise  approprhtted  "  shali  be  iii;ide. 

Rule  12.  All  vouchers  shali  i)e  ciiarKed  a«alnst  the  avaliahie  fund  nnd  nixniimt 
the  account  of  the  service  and  anpro|»rlation  for  wlilch  such  vouciicr  is  drawn, 
and  In  making  such  deliit  entries  the  nmiiber  hiid  date  of  the  vouclier  and  ilie 
I'anie  of  the  jierson,  with  official  desiK'nation.  if  any,  to  wlioni  paid  Hlmll  bo 
noted.  'I'he  auditor  sliall  so  keep  his  record  as  to  be  al»le  to  show  at  any  time 
the  nmouMt  of  money  disl)ursed  on  account  of  any  appropriation,  ua  shown  by 
the  voucher  Issued  and  by  tlie  accounts  as  audited. 


BEVENUE   ACCOUNTS. 

Rule  13.  All  officers  or  agents  authorized  to  receive  nnd  collect  moneys  nrls- 
Injr  from  the  revenues  of  tlie  ('anal  Zone,  of  whatsoever  i-ind,  shali  ite  recpiired  to 
pay  the  full  nmounts  recelv(>d  nnd  collec'ted  by  tlieni,  respectively,  to  tl'e  treas- 
urer, and  to  render  to  the  auditor  nionliily  accounts  therefi  vitliin  Ave  days 
after  the  expirntlon  of  the  month  to  whicli  they  pertain,  acco.  ,)iinied  by  proper 
Itemized  nnd  certified  statements  and  returns  of  the  revenue  colIecte<l,  showing 
when,  by  whom,  and  on  what  account  collected. 

Rule  14.  In  the  rendition  of  such  revenue  accounts  the  officers  or  agents  \^  111 
charge  themselves  with  ail  revenues  received  and  collected  during  the  period 
covereii  by  the  account  nnd  take  credit  for  the  nmounts  paid  to  tlie  treasurer  as 
shown  by  the  dui»llcate  receii)t8  in  their  possession  nnd  countersigned  by  the 
auditor,  the  number  and  date  of  such  receipts  being  noted  in  tlie  entries  of 
amounts  paid  to  the  lieasurer.  These  duplicate  receipts  will  be  retained  by  the 
officer  or  agent  claiming  credit  therefor. 

Rule  15.  In  the  audit  of  such  revenue  accounts  the  auditor  shall  compare  nnd 
check  the  treasury  receipts  of  record  In  his  office  with  the  corresponding  entries 
In  the  account  of  the  officer  or  agent  as  rendered,  ninking  proper  notation  In  the 
treasurer's  account  of  the  counter  credit  to  the  dei)os!tor. 

Rule  10.  All  revenue  accounts  shall  be  rendered  and  kept  separately  under  tL»- 
appropriate  funds  or  heads  of  account  to  which  they  respectively  pertain ;  that 
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Is,  all  ravenuM  nrlMlnf  In  tt)««  d^iMtrtntAnt  of  tMit-offlcM  nnd#r  tb«  hMd  of  podtnl 
Kcelpta;  nil  reveuum  <lerlv<Hl  froin  liiti>rniil  tnxen  and  dutlMi  Hhnll  be  0at^rnt 
nnd«r  the  h«*iid  of  Internal  r«vpiiu«t  rtHvlptM;  nil  r<*v^nttmi  from  oth«r  ■ourti'ft 
under  the  hend  of  mlnfelliineoua  receipts,  nud  nil  refuudu  for  OT«rpajrm«nt  under 
the  heiidiiig  of  repay uioiitN. 

RuiJi  17.  All  otnrem  or  nRontH  of  the  Kovernnent  of  the  Cnnal  Zone  whoM- 
duty  It  Is  to  collect  nnd  re<>elve  rcvciitieM  or  olh«>r  iiioneyii  and  deiHMilt  the  miiik' 
to  the  treimury  ahall  make  deiMMtltn  or  renilttnncea  of  aame,  reKardlM*  of  tli<> 
•mount  received  or  colle<'te4l,  an  often  an  once  n  month  where  nafe  and  poml 
ble,  and  If  there  la  no  op{M)rtunlty  for  auch  reinlthinco  within  the  nionth,  hh 
•con  aa  poaalble  therenftcr,  nnd  n  d4>|M>Hlt  ahnli  be  uinde  In  every  canu  am  atMxt 
M  poaatble  where  the  tevenuca  or  moiuo'N  I"  the  hnnda  of  nny  officer  or  agent 
■mount  to  two  hundred  dollnra  United  8tat(>M  currency  or  Ita  equivalent  In 
local  currency :  Provided,  Thnt  no  auch  officer  or  oRont  ahall  be  required  to 
make  a  deixtNlt  of  toner  than  once  n  dny  :  And  provided  furthiyr,  Thnt  iioatninatcrH 
who  are  authorlxtHl  to  iMHiie  and  pay  money  onlerH  ahnll  remit  by  reRlatereil 
mall  to  their  dealKiiattMl  deitoaltary  nil  autna  rec(>lve<l  by  them  from  aale  of 
money  ordera  In  excewa  of  their  nuthorlKiHl  rcHcrvo  or  the  amount  of  the  nd 
Ticee  of  unpaid  ordern  on  hand  leaa  tlinn  two  w<>el<N,  auch  remittances  to  Im* 
made  with  each  nnd  <  very  mail  diaputch  from  their  reaiKK-tive  ottlcea  which 
may  convey  mail  to  th»   trenHurer. 

RuuE  18.  Clnlma  of  ofhcera  or  ngenta  whoae  duty  It  la  to  collect  or  account 
for  public  money,  for  loaaea  of  fiindH  In  tranait.  I)y  lire,  buri^Iary,  or  other 
unavoidable  caaualty  Nhnll  be  HnltiiiittiHl  to  tho  auditor  within  one  nionth  afler 
auch  loaa  occura,  with  all  the  evldeiue  in  tlie  cnae,  linme«Ii«te  advice  of  the  fact 
to  be  aent  to  the  auditor  |>cndlnK  forwardluK  of  complete  report.  If  the  auditor 
■hall  And  that  the  aald  fuiida  were  properly  in  the  iunnla  of  auch  officer  or  nuent, 
or  pro|)erly  remitted,  or  tlint  the  loaa  reHuite<l  throuRh  no  fatilt  of  anld  offlc*er  or 
agent,  he  n>ay,  with  the  written  contiettt  of  the  governor,  cre<!it  the  aci-ount  of 
BUih  officer  with  the  loaa:  Provided,  That  in  no  cnae  ahall  a  credit  In  exivaa 
of  one  thonannd  dollnra  be  given  In  thia  manner.  Clalnia  for  losaea  in  exceaa  of 
one  thouHand  doilara  hIuiII  l»e  atii)niltte(l  tlirou;,'k  the  auditor  and  governor  for 
relief  by  action  of  the  Isthmian  raiiai  ConiiiilKHion. 

Rule  11).  The  au<lltor  may.  witii  the  written  consent  of  the  governor,  miti- 
gate, remit,  remove,  comi)romlHe.  releuHo,  or  (llncharKe  any  liiilililty.  In  whole 
or  In  part,  to  the  government.  In  any  matter  before  him,  wlien.  in  bla  JudK- 
ment,  the  intereata  of  the  government  aeem  to  require  It,  aubject  to  auch 
reatrlctiona  n«  may  be  provided  by  law. 

Rule  2().  The  atiditor  shall  su|>ervlHe  the  collection  of  all  debta  due  the  gov- 
ernment of  the  Canal  Zone  throngh  the  u.snal  civil  or  jmliciary  channela,  and  in 
Btltute  all  such  mensurca  aa  may  be  anthorizeil  by  law  to  enforce  the  payment 
of  auch  debts  nnd  recovery  of  all  amounta  fotnul  to  be  due  aald  government  In 
connection  with  his  aettltnent  nnd  ndjuatment  of  accounts. 


IfONKY-OBDEB  ACCOUNTS. 

RtTLE  21.  The  auditor  shall  keep  the  accounts  of  the  money-order  bualnesa 
separately  nnd  In  auch  ninnner  as  to  show  the  ninnber  and  amotmt  of  mojiey 
ordera  iaaued  at  each  post-office,  and  the  number  and  amount  r»ald  and  the  ^ea 
received.  The  auditor  shall  «ert!fy  quarterly  the  re<'el|)ta  ns  fees  from  the  sale 
of  money  ordera  and  re<iulre  the  same  to  be  deposited  with  the  treasurer  of 
the  Zone  aa  poatal  receipts.  Losses  of  money-order  funds  In  transit,  by  Are. 
burglary,  or  other  unavoidable  cnsualty.  for  which  credit  may  be  given,  ahall  be 
deducted  from  the  feea  collected  before  the  quarterly  transfer  to  the  depositary 
of  auch  feea  aa  postal  receipta. 

Rule  22.  Transfers  of  money  from  postal  receipts  to  mone., -order  funds  may 
be  made  by  the  poatmnater,  under  such  rejml.Ttlnna  aa  tlie  auditor  may  pre- 
scribe, when  bis  receipt  from  the  sale  of  money  order-  la  Insufficient  to  pay  the 
money  ordera  drawn  upon  bis  office.  CMnllt  for  such  transfers  of  postal  funds 
to  money-order  funds  will  l)e  taken  ti  the  monthly  p<f>tnl  account  of  the  post- 
master. At  the  close  of  each  quarter  all  such  transfers  of  funds  from  poatal 
to  money-order  accounta  shall  l)e  deixisitwl  by  the  director-general  of  posts,  or 
other  officer  In  charge  of  postal  afTnlrs.  with  the  treasurer  of  the  Zone,  m 
revenues  for  the  service  of  the  division  of  posts  upon  eertlflcatlon  of  the 
auditor  of  the  amount  of  auch  funds  to  i)e  ao  depoalted. 

Rule  22J.  The  treasurer  of  the  Canal  Zone  shall  be  required  to  keep  an  ac- 
oooBt  of  money-order  funds  deposited  by  postmasters  with  him  to  the  credit 
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Of  til*  Airf>cior  of  po«tM.  Ruhjfv^t  to  hti  offlHnl  draft,  whtm  C(vtint«rNlffn«d  !»7  tiM 
local  autlltur.  drnwn  for  iHHHirul  Hclvnrcm  to  ixiatniaiiteni  of  fuada  with  which 
to  pay  iiioiiwy  onlira  lawfully  driiwii  uihid  th«m;  nnd  It  aball  h«  th*  duty 
of  all  poatiiitiHtem  to  rnaku  prompt  rt'inltlanf-e  to  ttie  trf»naur«r  of  the  7xm«  of 
all  money-order  fuiida,  Inrludliiff  nil  U*m  thereon.  In  tlieir  handa  not  needed 
to  meet  drnftii  of  which  they  lin\«  notlctf.  the  nicne  to  \hs  dctMiatted  to  tlM  credit 
of  Um  Ulrvctor  of  poata  aa  luouty  order  ftud^^ 

jUBiamonoif  or  '  hc  auditok. 

RuLR  23.  The  Jnrl«dlrrion  of  the  auditor  for  the  Canal  Zone  o?or  acconnti 
and  all  voucliem  |>ertiiinliiK  thcn>to  ■hnl!  t>e  exolualve.  HIh  declMlon  ahnll  be 
flual  and  conciusilve  U|K)n  ndnilnlNtnitlvo  '  rnnchoa  of  the  government,  except 
that  ap|>enla  thereon  may  Imj  taken  by  tiM'  party  nKKrloved  or  the  head  of  the 
deftartment  concerne*!  within  one  year  In  the  manner  preiMTllwMl  In  Ilule  .'1(1 
Tlie  auditor  for  the  Zono  ahnll,  uxcept  aa  herein  otherwlae  provided,  have 
like  authority  aa  that  conferrtnl  by  law  u|M»n  the  aeveral  audltora  of  the  United 
fitatea  and  the  Comptroller  of  the  Tlulted  Htatea  Treaaury,  and  la  authorlr.ed 
to  comiimiilcate  <llre<'tly  with  any  iHTnon  or  ofHcer  hnvliiK  clalma  before  him 
for  aettlomeut.  or  with  any  officer  or  department  having  otllclal  relatlona  wlUi 
hia  office. 

BKPORTa. 

Ruije  24.  The  auditor  ahnll  forward  to  the  Secretary  of  War,  not  Inter  than 
ten  daya  after  the  ex|>lnitlon  of  ench  month,  n  full  and  complete  rei>ort  of  all 
money  re<«  lv«l  hy  the  treiiHiirer  during  the  iirectMlliiK  month,  aa  ahown  by  the 
entries  made  from  the  treuHury  re<elptB  retalneil  tii  the  aujiltoi'a  office;  a 
atutement  of  all  payment  of  moneya  made  on  voucUith  during  the  pre<'edlnf 
month,  and  an  Itemized  Ktiitemeiit  (»f  all  other  accountK  coverlnj?  recelpta,  dl»- 
buraementH,  and  cx|)endUur«>8  audited  during  the  preceding  month. 


DrroaiTAHv  ov  canal  zone. 

Rule  2B.  The  trenHurer  of  the  Canal  Zone  ahnll  ke«'i»  a  properly  detailed 
account  In  p<'rmaiH'iit  b(H)kH  of  record  of  moneys  received  by  him,  which  ahall 
be  entered  under  appropriate  heads,  with  the  name  of  the  ngenta,  officers,  and 
persons  from  whom  recelve<l  and  the  dates  of  receli>t. 

Rule  20.  All  moneys  ro<"clve<I  by  the  treasurer  shall  be  cr(KlItc<l.  respectively, 
aa  de|M)Hlts  on  account  of  iMiRt-oillre  receipts,  as  dcjxtHlts  on  accttunt  of  Internal- 
revenue  rcfclpts,  on  afcunt  of  mlHccllaneons  receli)t8.  In  nc<>ordance  with  the 
Invoice  accomjsanylng  the  fund,  which  !n  all  cases  ahnll  Indicate  the  proi)er 
heading  or  clnssltlcatlon  under  which  the  fund  shall  l)e  cre<llte<l. 

Ruijc  27.  The  nc(xnints  of  the  treasurer  and  of  nil  offlt'<>rs  nnd  ngenta  of  the 
Canal  Zone  shall  be  kept  In  the  money  In  which  It  Is  received  nnd  dlshnr^ed, 
but  In  all  reiHirtfl  to  the  S«H'retary  of  War  the  amounts  therein  ahall  be  atutod 
In  the  money  of  the  lJnlte<l  States  nt  the  authorized  rate  -)f  conversion. 

Rule  28.  The  treasurer  shall  Issue  receipts  In  duplicate  for  ail  moneys  re- 
ceived, which  shall  be  nunilHTtnl  consecutively  and  shall  benr  the  date  upon 
which  the  de|x}slt  Is  actually  made,  and  show  from  whom  and  what  account 
received  and  the  oniounts  In  money  of  the  Unite<l  .States;  and  also,  when  paid 
in  any  foreign  coin  or  currency,  f  Jic  amounts  nnd  kind  of  foreign  money  In  which 
payments  are  inade  shall  !)e  suited  upon  the  rc<eipt8  and  the  rates  at  which  the 
same  are  reduced  to  money  of  the  I'nitiHl  States, 

Rule  20.  All  receipts,  original  and  du|)llcate,  Issued  by  the  treasurer  shall  he 
registered  and  counters! >:ne<^l  by  tiie  auditor  of  the  Zone,  without  which  they 
shall  be  Invalid,  nnd  for  this  purpose  the  treasurer  shall.  Inimedintely  upon  laau- 
lug  each  receipt  In  duplicate,  transmit  both  receipts  to  the  auditor. 

Rule  30.  No  payment  shall  l>e  made  by  the  treasurer  except  upon  vouchers 
approved  by  the  governor  and  reglstere<l  by  the  auditor,  and  such  vouchers, 
when  paid  nnd  acc<impanied  by  i)ro|H'r  evidence  of  payment,  which  shall  be  the 
receipt  of  the  pay  •.  shall  l>c  the  vouciier  ui»on  which  the  Treasurer  shall 
receive  credit  In  tf  •  settlenK^'nt  of  these  accounts. 

Rule  31.  The  t  easurer  shall  render  monthly  occounts  of  the  receipts  and 
payments  for  acttmut  of  the  government  of  the  Canal  Zone,  and  submit  the 
aame  to  the  auditor  for  examination  and  settlement  not  later  than  ten  days 
lifter  the  expiration  of  each  mouth.     In  rendering  auch  accounts  the  treasurer 
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■hnll  rliiirKi*  hlniwtf  with  nil  iiinii<>3rN  r(H<«>lvMl  (luring  tli«  [wrlml  <*ov«r0d  hj  thr 

■(■<-<i||llt.    Illl<lt<r    ilM>  H|l|M-)l|trl<ltr    ftllMiri  or    lltMlllM  of  IK'l-nllllU, 

l(iii.K  'S2.  Th«t  triMiMiiri'r  Nltull  tiiku  cnHltt  fur  nil  uioitwyN  paid  out,  nnd  fllu  witli 
tU«»  nrfiiiiiit  tln»  vuiu'Imth  |irn|i«'rly  (>iiiirt*l«*<l. 

It(ti.K  :{.'{.  TliM  ticiiHiiri'r  of  ttuM  Ciiriiil   Z«iii«  nhiill  flT«  ImiikI   wttli  NUtniliMit 
■tirt*ty,  to  l>^  iippritviMl  by  tliu  iHtliiiiliiu  Ciiiinl  ('iiniiiilNMiiiii,  for  llu*  fiiltliful  |N>r 
forniniMo  nf  tUv  iltitifM  liiM't'lii  pri>Hrrll)iMl,  iiimI  for  llu>  full  piiyiniMit  on  .Imiiind  of 
Mil  liiilaiiii>M  f(»und  due,  lu  itucli  uuiount  hm  nIiiiII  from  tlaiu  to  tlinw  Ix*  HxihI  by  tli«> 
CunnnlMHlon. 

KviJt  'M.  Tlin  iuidltor  hIhiII  inn!<e  M>ntliinnnnlly,  nnd  lu'irnor  If  df^Mucd  ox\m- 
dicnt,  nn  exiinilnnllon  of  tlH>  Ihhi|<m  nnd  urrountM  of  ttio  trt>iiMiin>r  of  tli<>  Xont*, 
nnd  niMo  an  ••xiunhniUon  and  coutil  of  tlio  nioncyN  in  ttu*  liandM  of  (lu*  IrraMurtT, 
nnd  Nurli  otli<>r  iNMttncnt  niatttTH  nM  n>.iy  \tM  dvHiruidu,  und  MUlanlt  lilM  retnirt 
thuruoti  U)  tlio  Kovrrnor  anil  H«'trt'lary  of  W ur. 

TITIJC  TO  UK   OIIHKRVKD   IN   TIIK   BKNlMTiON    AND   rmririCATION    OW   ACCOUNTS. 

Iliri,E  .'in.  All  nrcountn  of  tin*  tmiMUfor  of  tln»  Zoiio  nnd  of  (lip  varlonn  olllc<»r« 
ond  aKt'idx  autiioii'/.»'d  t«)  roll»'«'t  lilt*  n'\»'nn«'H.  riTt-lvo  inoiu'yM,  and  nniUn  din- 
l)urHi>ni«  iitH,  and  all  other  accountM  Nuhjort  to  t'xanilnatlon  anti  H(>ttU'Uii>nt  by  the 
Auditor  nIimII  lio  with  "  tli<>  Kovorntiit'iit  of  the  CmiiiiI  Zone."  and  all  linlnn<-«'H  vt-r 
tllh'd  hy  the  auditor  hIuiII  bv  certlflnl  an  duu  lu  ur  fruni  itnld  govcrnnu'nt,  an  tlii> 
cuHu  may  bo. 

APPEALH    raoM   THE   ACTION   Of  TIIIC   AUniTOB. 


niTi.E  no,  Ai\y  piTHon  aii^rlovod  by  tho  action  or  decl«Ion  of  thn  auditor  In  tin- 
Botth'nn'iit  of  h!«  account  or  clnlin  l»y  that  ntilccr  may  witlilii  oih>  year  tiiko  an 
nppoal  In  wrltiuK  to  tlit*  Kovrrnor,  which  shall  Hpi-clMrally  sot  forth  the  partlctdar 
action  of  t!i»» auditor  to  which  cxcc|)tlon  Is  takon.  with  the  rca-xins  ami  nuthorltU'M 
rclh'd  on  for  rcvcrsInK  f*nch  action.  If  the  governor  hIimII  conMrsn  the  action  of 
the  auditor,  he  mIijiII  ho  IndorHe  the  appeal  ami  trniisnilt  it  to  the  auilltur.  and  the 
ncticMi  of  the  auditor  hIiiiII  thereup'">  •><'  """•  ""•'  conclusive.  Slinuld  the  jjov- 
t'rnor  fail  t(»  Kiistain  the  action  of  the  auditor,  he  nhall  forthwith  rep(»rt  hh 
K.ound  (»f  (llHa|»proval  to  th<>  Secn»tary  of  War.  to>:ether  with  the  appeal  nial 
the  papers  neci-ssjiry  for  a  proper  understani!iii«  of  the  matter.  The  declHloo  of 
the  Secretary  of  War  in  such  cane  nhall  he  llmil  and  coiicltHlve. 

HuLE  .'17.  Ah  Hoon  after  the  close  of  each  tl.«<cnl  year  as  the  ae<'ountH  of  8nld 
year  nuiy  be  settled  and  adjusteil  the  auditor  .sh.'ill  sutaidt  to  the  p)veruor.  the 
iHthndan  Camil  ConunlHsloji,  and  S«'cretary  of  War  an  iiniMUil  report  of  the 
financial  conceruN  (»f  the  Koverimient  of  the  CmmmI  /niu',  ^»howln^,'  tlic  recel|)t»  nnd 
dlshurHi'iiu'iit.s  of  the  various  dejiartnu'Uts  of  tla*  vaid  uovernment  of  the  Canal 
Zoiuj,  and  make  such  other  reports  as  may  be  reipilred  of  him  by  the  Koveruor, 
the  CniiMl  ConuulHslon.  or  the  Serretary  of  War. 

UtJi.E  s.  The  auditor  shall,  at  tiu*  time  of  selflcmenf,  Mend  nti  olliclal  notlflcn- 
tlon  In  writing  to  each  fH-rson  whose  actouiits  have  hccn  Hcltlcd  In  whole  or  In 
part  In  the  auditor's  olllce,  statlnij  the  balancoM  found  due  thereon  and  certllled, 
and  the  dlfferenceH  arising  *m  such  setth'ment  by  reason  of  dlsaIlowiinee«  or 
suspensions  nuide  hy  the  auditor,  or  from  other  eau'^es,  which  statement  or  dlf- 
ferenceH shall  l>e  |»roperIy  lteml/,<'d.  The  reason  for  a  diMallowanee  or  sus- 
pension of  criHlit  shall  In  nil  cases  be  Htate<l. 

ItcTLE  H9.  A  true  copy  of  all  ordern  of  the  government  of  the  (^amil  Zone  which 
mny  originate  a  claim  or  In  any  manner  alTect  the  settleiaent  of  any  aeeomit 
shall  be  transmitted  to  the  auditor  by  the  proper  olllcer. 

Uvir.  40.  lOvery  contract  under  which  a  payment  m.'iy  be  made  shall  be  sub- 
mitted to  the  auditor  with  the  account  to  whU  h  such  payment  pertains. 

Riri.E  41.  Wherevi-r  the  word  "jiudltor"  appears  herein  it  shall  be  tnken  to 
mean  th  ,  Reneral  audiN)r  for  the  Isthm'nn  Canal  Conmilsslou  and  his  aiithor- 
Ized  corps  of  deputy  auditors  or  local  auditors  to  whom  dutit»s  have  been  regu- 
larly assigned. 

All  orders  of  the  Kovernor  and  acts  of  the  Isthmian  Cnnal  CommlsBlor,,  or 
parts  thereof,  wliidi  are  In  coulUct  with  tliLs  oriier  are  hereby  repealed, 

Ai)pruved,  for  the  I'ruwident : 

Wm.   II    TArr. 

Secretary  of  War, 
NUV£AIU£B  5,  1005. 
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AmHRiir  0.~i:«riMATr.«  >r  RvpKnnnriniM  or  rrii  DrrAiruKivT  or  norMNMtirr 

AHu  Ma^uiauum  »u«  ruK  Ykam  lUlMl. 
KxiHtitlv*  omen: 

HiiliirloM ....-...—..- $ll)O,0nO 

HHliiriM  iHUl  Itlilia'lllllltOM  WiWtMM..............— ..         C.tNiO 

.1^— i—    flOA.OOO 

nnltli  (Inmrtuient : 

HniiirUw  ,. ..—.,...-.... .................    fifto.  nno 

HiipitltfHi  find  nilm<«llititiH:ut  •X|N*iie4M.. ...... ..........     in<i, inn) 

liuiiiliiiirii 4'J&,intO 

-  1.42fl.OOO 
liepnrtnipnt  of  rcvcnuiai: 

Hiiliirli'ii ^ KM).  0(H) 

I'.ulIdliiKd 2ft.  (MX) 

r«mtiiKi«  MtniniMl  •.— 4."»,  iHM) 

TniiiN|H)rtii|titii  of  mull .............•...•••.•.  in.  <nM) 

Bui»i)Uu»  1111(1  tiiUi(t>ltiuiu(iUf  expetuM*..... ...... .......  10,  (XJO 

2(X),  (X)0 

.ludlclnry : 

Hiilnrli'H , a«.«HK) 

Hti|i|)ltc><  lliltl   llltHn'lllllKMtUN  f»Xtl«>IIH(>N 'I.<NH) 

HulhllngN Z\,{HH) 

00,  IKX) 

I'roMifiiflinc  nttortioy'ii  oflh-e: 

Hnliiili'H . 15,(WI0 

Hu|)i)ll«>H  ntul  uihcvllaiu'uim  «x|huihum. ...... ........        1,  UUO 

10,000 

l'(»ll<'P  »l»'|»»rtiiient: 

HnlHilfM mo.  (KK) 

Itlllldllll^ T.'i.  (MK) 

HupplieM  and  n»lH«i«Uii»e<)UH  c*xt>i*iiMiHi.. . 'W, IHIO 

2<!0. 000 

(iemTiil  Imlldlng* -mo.  «kkj 

Total - 2.  821, 000 

Ari'KNnix  10.— Orricrns  or  tiif  (JovEnNMrr^T  or  riir  Cawai.  Zonk. 

Hxrcnlhc  ilrinnliiinit.  ('\v\rU^  10.  MiiKonn,  iiuMiduT  nf  (NuniiilsHioii.  tjovornor; 
11.  I).  U«'«'d,  cxt'cullvt' Ktrrt'tary;  C  H.  HaUcr.  private  Hi-ciotary.  asHlHlaiit  mn-re- 
tary  of  tlm  C'ututiilHHtiai ;  itufiLs  A.  l.aiie,  detailud  an  chU.-f,  divUion  of  iiiuidd- 
iniiUU'M. 

Judicial  ilcfxiitinrnt  (hiiihciiic  court). — V.  .Miifis  Diiran.  chlof  JiHtlce;  Iliv.e- 
klati  A.  <iiidi.'<'i'.  arsnclato  Jiistlco;  I.orln  <*.  C'oIIIun.  asHocliito  Justlco;  J.  M. 
K»'«»«ly,  prosecuting  attorney;  0.  M.  SlKtntz.  aHslsthiK  proMe<-titlnjj  att<»riH»y; 
Inotfiiclo  (iallntlo.  lek'al  a<l\her;  Walter  Kniery,  elerk  llrHt  Judicial  elrcult; 
Iluntvr  li.  .lolniMon,  clerk  riecoiai  and  third  Judicial  cireults. 

Department  of  ItciillU. — Col.  \V.  C.  (»or«as,  H.  S.  Army,  chief  Hanltary  olllcor; 
Cnpt.  I*.  F.  Htrauh,  U.  S.  Army,  executive  olllcer;  HurK.  II.  H.  Carter.  V.  S. 
r.  II.  and  M.  II.  S.,  director  of  hospitalH;  .MaJ.  John  L.  rhlllii»s.  11.  S.  Army, 
Huperlntendent  Ancon  Ilnspltal;  Surj,'.  II.  C  ("url.  II.  K.  Navy,  Huperinfendent 
Colon  Hospital ;  Sure.  J.  C.  I'erry,  V.  S.  I'.  II.  atal  ,M.  II.  S.,  chief  (luiirantlne 
olhcer ;  Dr.  M.  M  Conuur,  assi.stniit  (piarantiiio  (tdicer.  raiiiima  ;  Sur^.  Clnnde  C. 
rierco.  U.  S.  I'.  II.  .ind  .M.  II.  S.,  .luarantlne  otllcer.  Colon;  Dr.  John  II.  I'urnell, 
actliiK  health  olllcer,  Paujima  ;  Dr.  lOrnest  H.  Wheeler,  health  officer.  Colon  and 
CrlHtoh.il ;  Joseph  A.  Le  i'rlnce,  chief  ^ianltary  lnsi»t'ctur  of  tlm  Camil  Zone; 
Dr.  Arthur  1.  Kendall,  acting  chief  of  lalKjratory. 

Dcixtrtuunt  of  rcrciiucs  (iuclntlino  custoinx,  posts,  schnolx,  and  Inndn). — Tom 
M.  Cooko.  collector  of  revenues;  10.  Lewis  Itakor.  dejinty  colUHtor.  Colon;  II.  A. 
(JudKtT.  deputy  oollector.  Ancon. 

Police, — (JtMirKO  H.  SliMUfon,  chief  of  i)oIi»'e;  Lieut.  Laurance  AnjU'l,  IJ.  S. 
Aruiy.  Hrnt  lieutenant;  Lieut.  Stanley  S.  Kok8,  U.  S.  Army,  secouu  lieuttMiaut 

Audttinij.—yf.  H.  Starke,  auditor  of  Zone. 

Treasury.— Vi\yn\x\»iv:v  U^h).  C.  gcbufer,  U.  S,  Navy,  treaMjrer  of  Zone. 

M^Htlmated  cost  of  purchase  of  iwrntage  stamim  from  the  Republic  of  ranama, 
to  l)€  sureharKed  and  mold  In  the  |M)st-o(HceH  of  the  Camil  Zone.  I'nder  Executive 
orde'.'  of  December  3,  ltK)4,  the  stampH  are  purcha«»d  from  the  Uei»ubllc  at  40 
per  ««nt  of  their  face  value  In  United  States  eurreucy. 


BXHIBIT  9. 
mOBT  OF  THK  CIIIKF  ENOINEKR. 


IfrrilMlAN    CaKAL  CoMHIfMIOIVf 
DkPAIITMRNT  or  OlNin-MlMrriON    and   FiNUlNRSIlKO, 

An/^&n^  Canal  /.om^  /tthmus  of  l*anama^  Saptember  30y  1906, 

Sm:  I  Imvrt  tho  honor  to  a  v  mut  th«  foUowinjf  ait  gi-neml  rep<irt  of 
op«rRtiorm  und  comlitiorm  airocting  tho  (I«piiriii>cnti4  of  construction 
and  engineering  for  tho  thnns  months  ending  September  30,  190fi,  or 
the  first  quarter  of  the  |)reH<»nt  fiscal  year. 

Althoiigh  my  appointment  as  chief  engineer  of  the  Isthmian 
Canal  Commission  was  of  July  1,  lOOft,  I  did  not  arrive  on  tlie  Isth- 
mus until  July  26  to  assume  active  charge  of  the  operation  of  the 
department  of  construction  and  engineering. 

My  first  stepH  were,  naturally,  to  l)ecome  sufficiently  acquainted 
with  the  then  exiting  hituiition  to  enable  me  to  determine  whether 
•ny  changes  in  organization,  methods  of  oi)eration,  or  personnel 
noemed  necessary. 

A  close  observHtion  soon  made  it  clear  to  me  that  an  abnormal  state 
of  feelirig  existed  amonj'  manv  of  our  employees,  manifesting  itself 
in  lack  of  interest,  absence  of  harmony,  not  only  between  different 
departments,  but  oetween  divisions  of  the  same  department.  The 
general  expression,  implied  if  not  directly  indicated,  was  one  of  dis- 
couragement, amounting  almos'  to  indifference.  This  situation  had 
arisen,  I  judged,  from  several  c  "^es,  among  them  being  the  sudden 
changes  in  executive  officers,  wiih  the  consequent  usual  crop  of  sense- 
less rumors  and  natural  fear  of  the  results  of  a  possible  epidemic  of 
disease;  but  more  than  any  other  cause  seemed  to  be  the  grounded 
impression  that  the  policy  which  was  being  pursued  in  carrying  out 
the  work  was  not  a  successful  one,  and  that  only  failure  could  be 
expected. 

This  last  assumption  wan  not  at  all  warranted,  as,  while  undoubt- 
edly mistakes  had  l)een  made,  as  there  always  will  be  in  carrying  out 
work  of  such  magnitude  no  matter  who  may  be  at  the  head  of  its 
departments,  there  is  always  the  chance  for  an  honest  difference  of 
opinion,  both  as  to  methods  and  results. 

I  found  very  much  good  work  done  and  in  progress  as  to  sanita- 
tion, repair  and  building  of  miarters,  constniction  of  sewers,  water- 
works, and  other  necessary  aajuncts.  The  work  on  the  canal  prism 
proper  was  largely  in  the  nature  of  experiments,  while  the  data  thus 
gathered  was  not  of  such  a  character,  in  mv  opinion,  that  correct  and 
conclusive  results  could  safely  be  deduced  from  them  owing  to  several 
causes,  among  these  causeo  being  poor  equipment,  poor  tracks,  unsuit- 
able (lumping  grounds,  and  piecemeal  work  generally.  All  these 
causes,  added  to  an  undoubted  lack  of  force  and  a  discouraged  feeling 
among  the  personnel,  made  all  attempts  to  produce  good  results  an 
impossibility. 
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My  flrrt  «}ffortfl  weni  dinHrt«d  to  outlining  mik  h  an  or.tpinif.Ation  of 
lti«  (l«partm*mt  m  ti«tit  MMmituI  to  mn  to  «niit)U<  th«  Nitimtion  to  bt 
(lariAM.  iimpliftiMi,  ami  ptatttnl  on  hiicIi  r  iMtMiN  ihitt  titu  dutimt  of 
«vpry  oiacial,  of  what«v«r  rank,  hHouM  \m  m  cloarly  dpfinmi  nnd  hil 
con^Msmimit  nt^poniiihiiitv  no  clearly  iiiMmrcnt  timt  only  a  i.«*|{lif{«nt  or 
willful  int«ri>io(«tion  of  itn  ruliw  couM  nroihut)  unHii»i«<fin!lory  condi- 
(ionH,  and  tmtm  niwroly  t«^nii)ortiry.  Tim  short  trial  Ihiit  ha«  Imwh 
intida  with  thin  orf^ni/.atioti  Iiam  coiivinctHl  iiio  that  with  miium  Nli|;ht 
iiimliflcationN  it  ia  well  fUt«d  to,  and  will,  accxmiplinh  what  waa 
iiitnndfid. 

Another  and  vnry  important  nieo  wa«  to  mc.un'^  the  confidenoi 
of  einploymw^  not  only  |wr«ofuilly  l»ut  uh>ng  mucIi  lineH  an  would 
inducv  faith  in  thenisiUveM  and  in  iho  work  they  wt>re  enlinted  u{N)n, 
imd  to  make  them  fetil  that  thoir  inter««MtH  yntn  one  witli  the  Cominiri' 
MJon  and  with  the  work.  Then'  can  In^  no  doitht  but  what  this  haa 
Ihhmi  accomplinlied  to  a  nunurk«l»l«»  d«'^ii'«\  and  that  better  and  quicker 
g(K)d  reNulti«  will  be  evident  from  day  to  day. 

Very  few  ( hanpfOM  in  the  pi^rMonnol  of  officials  and  emploveea  have 
occurred,  and  the  average  ability  and  effect iviiHWH,  outsiae  of  our 
common  labor,  would  Iw  well  up  to  the  Htaiidunl  which  obtaiiiM  in 
the  United  States  if  more  dincretion  had  been  exercised  in  many 
caws  in  making  selections  and  appointments.  Conditions  of  cli- 
mate and  environments  are  so  different  from  what  most  of  our  men 
have  lived  un<ler  in  the  p»ist  that  necessarily  unusual  cure  must  bo 
taken  in  the  filling  of  positions  in  all  L'rades  of  ttm;)loyees. 

You  have  btM»n  furnished  copies  of  the  present  organization,  and 
while  it  has  not  Iwen  fully  developed,  enough  has  Ix'en  put  in  force 
to  care  for  present  necc'ssities,  and  any  change-i  or  modifications  to  be 
made  in  the  future  will  defwnd  largely  upon  the  character  and  amount 
of  work  finally  decided  upon  to  be  done — in  other  words,  upon  the 
type  of  the  canal. 

Below  find  some  detail  of  the  work  of  the  various  divisions  during 
the  period  above  noted. 

BRANCH  OF  LAnOR  AND  QUARTERS. 

This  branch  ha.s  charge  of  the  hiring  of  all  grades  of  employees 
and  of  assigning  them  to  the  various  departments  as  they  may  1)0 
needed,  of  providing  and  assigning  them  quarters,  of  supervising  and 
directing  the  proper  furnishing  and  the  care  of  such  miarters,  and  of 
keeping  a  general  personal  record  of  all  employees.  It  also  directly 
handles  all  hotels  and  mess  houses,  and  has  general  charge  of  alJ 
buildings  on  the  Canal  Zone  belonging  to  the  Isthmian  Canal  Com- 
mission. 

On  July  31, 1906,  the  force  account  wns  as  below: 


Department. 


Conr*  ruction  and  en»{In«>©ring 
Oov«rnuient  and  nanitatioa  .. 
Hatarlal  and  sapplies 

Qnmd  total 


Gold. 


418 
119 


1,6HA 


Silver. 


$4,170 

l,Utt4 

887 


7,  OKI 


Total. 


l.(XJ6 


8,/W 
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On  Sopteinhor  .30,  1905,  tlie  force  account  was  as  below: 


■  P^ 


DoiMirtnii-nt. 

Gold. 

Silver. 

l.MIl) 

Totttl. 

C<)nKtrnntli>n  iin'l  on«lneorlri{ ..     ., 

II.JJ78 

|8,rc'.-, 
2  :(i:. 

Oovonimciit  iiii'l  sanitntion 

MuUtriul  aiiil  suppliuH 

a  In; 

Grand  totAl 

2, 170 

10.861 

12,  !c: 

Inci'i'UMB  for  the  period 

441 

8,Uoi) 

4,2;i 

But  of  this  increase,  about  20  per  cent  is  due  directly  to  the  fact 
that  we  are  not  pcnnittii!<i;  idle  men  to  remain  in  the  camps,  and  the 
policy  is  Htrictly  followcl  that  if  laborers  do  not  choose  to  work 
luirly  constantly  they  are  not  allowed  the  use  of  Coinniission  quarters. 

DIVISION  OP   MUNICIPAL  ENOINEEUlNO. 

This  division  has  charge  of  the  designing  and  construction  of 
waterworks  and  sewers,  not  only  in  Panama  and  Colon,  but  over  the 
entire  Canal  Zone  wherever  such  are  needed,  with  also  the  care  and 
maintenance  of  .same,  with  the  construction  and  repair  of  roads  and 
work  of  like  character. 

Of  its  more  important  work  it  carried  out  during  the  three  months 
emled  iSeptember  80: 

Panama  'watcrivorks. — Laid  cast-iron  water  pipe  as  follows: 

Linear  foot. 
In  July .S,  242 

In  Au;,'iisf    4, '_';»7 

In  Seideu'uer. ;,  317 

Total 9,85<J 

At  present  date  55  per  cent  of  ihe  entire  work  of  installing  this 
plant  is  completed. 

Anaon  rcscrroir. — Was  practically  completed,  all  the  necessary 
concrete  work  being  done,  and  it  is  ex])ected  to  be  put  into  service 
October  15. 

Thirteen  thousand  linear  feet  of  the  Eio  Grande  main  supply  pipe 
line  has  be<Mi  back  filled  and  considerable  work  done  on  the  Kio 
Grande  reservoir  in  the  way  of  strengthening,  completing  same. 

House  connections,  both  of  water  and  sewer,  have  been  established 
in  Panama  from  the  railroad  station  to  the  Cathedral  Plaza,  and  this 
work  is  rapidly  proceeding. 

Colon  waterworks  and  fievwrs. — No  water  or  sewer  pipe  has  been 
laid.  The  forces  at  that  point  have  been  engaged  in  the  construc- 
tion of  a  temporary  dam  at  Brazos  Brook,  which  will  supply  C(jlon 
with  w^ater  until  a  permanent  reservoir  is  conj])leted,  and  as  the 
temporary  plant  is  a  part  of  the  general  scheme  of  furnishing  this 
water  none  of  the  work  which  is  now  being  done  on  it  will  be  lost. 
Quarters  for  foremen  and  engineers  and  for  200  lal)orers  have  been 
built  and  the  construction  gotten  well  under  way.  All  material  has 
been  ordered,  and  it  is  expected  soon  to  be  delivered  on  the  ground, 
and  it  is  believed  the  water  needs  of  Colon  will  be  provided  for 
durijig  the  next  dry  season. 
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At  Crist obnl  .>,8r)0  liiiour  fcot  of  wator  j>ipo  have  boon  laid  nnd 
1,500  linear  feet  of  ooiicrele  drains  rebuilt  and  a  lot  of  house  con- 
n(H:tions  made, 

Anron  llospi/ifl—Om  thousand  four  hiuidrod  and  thirty  linear 
feet  of  all  sizes  of  pipe  laid,  a!     it  l'O  j)er  cent  of  liie  work  iiut'hori/ed. 

La  Boca. — The  siip])iy-j)ipe  line  to  Ancon  reservoir  lias  l)een 
tiipped,  and  1,000  feet  of  water  pipe  laid  conncctinj^  with  the  former 
La  lioca  supply  line,  thus  furnishing  La  Boca  with  water  for  its 
present  needs. 

Cvlehra  water  .supply.— Two  thousand  five  hundred  linear  feet  of 
pipe  has  been  laid,  and  47  house  connections  made.  Work  on  Coma- 
cho  dam  is  well  under  way.  a  su|:p]y  track  havin*,'  been  laid  from  the 
Panama  Railroad  to  the  dam  sKe.'n  miles  in  len<jrth,  and  25  acres 
of  clearing  at  tlie  site  of  the  dam  been  completed,  about  50  per  cent. 
Excavation  and  p-ading  work  on  the  reservoir  is  now  in  progress. 

Empire.— \  total  of  LCOO  linear  feet  of  pipe  has  been  laid,  enough 
for  present  needs.  Twenty -seven  house  connections  have  been  made. 
One  ;3,000-gallon  water  tatik  and  one  pump  htive  been  set  up,  and  the 
above  are  now  in  service. 

Las  Cascadas. — An  old  French  pumj)  has  been  overhauled  and  put 
into  servw-e,  and  13,000  liiicar  fert  of  pipe  taken  up,  donned,  and  relaid, 
and  all  the  work  necessary  for  pre-ent  needs  is  compl(>ted. 

Gorgona. — All  work  on  the  reservoir  excavation  is  comj)leted.  One 
tJiousand  cubic  yards  of  excavation  has  been  done,  and  10.0:58  linear 
feet  of  Avater  i)ij[)e  laid,  and  11  house  connections  established.  Four 
thousand  feet  of  temporary  suiii)ly  track  has  been  laid  and  a  large 
amount  of  other  necessary  work  thine. 

Coronal.-— T\Ko  tliousand  nine  hundred  and  eighty-five  linear  feet 
of  water  pipe  laid,  enough  for  pi-(>sent  reqiiireinents. 

Pa raiso.— -Two  thousand  live  hundred  linear  feet  of  water  pipe  laid. 

Pedro  y¥(<7, ','<?/.-— One  thousand  six  hurulred  and  fifty  linear  feet 
of  water  pipe  laid,  enough  for  present  requirements. 

SEWERS. 

Panama. — Work  on  the  sewerage  system  of  Panama  is  progressin!^ 
in  fairly  good  shape,  and  at  present  date  02  per  cent  of  the  total  work 
as  a'^jproved  was  done.  During  the  three  months  of  time  there  was 
put  in  13,0(35  liiiear  feet  of  sewers,  and  a  vast  nlimber  of  house  con- 
nections. 

Cvlehra. — There  was  a  total  of  5,300  linear  feet  of  sewers  laid 
during  the  period. 

Empire. — There  was  lai(i  a  total  of  (\S7C>  linear  feet. 

Coronal. — There  was  laid  a  total  of  3,(')90  linear  feet. 

Work  on  all  sewers  is  progressing  rapidly,  and  at  outlving  points 
has  generally  been  sufliciently  advanced  to  care  for  present  needs. 

ROADS. 


On  the  La  Boca  road  a  total  of  6,140  linear  feet  has  been  completed, 
all  the  work  at  present  necessary. 

On  the  Savanas  road  a  total  of  5,036  feet  has  been  completed,  about 
16  per  cent  of  the  total  amount  to  be  done. 
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The  character  of  the  wor'-  on  these  roads  is  to  thoroughly  regrado 
and  drain  same,  put  in  new  or  additional  permanent  culverts  and 
bridges  wherever  they  are  needed,  and  to  thoroughly  macadamize 
tlie  roadway  with  broken  stone. 

About  1,000  feet  of  heavy  road  work  was  completed  on  A  aeon  Hill, 
and  the  old  French  road  from  J?*anama  to  Corozal  was  cleaned  and 
drained,  and  the  work  of  rebuilding  it  will  shortly  be  undertaken. 

PAVING. 

At  Panama,  although  no  actual  work  was  done  excepting  a  small 
amount  of  grading,  preparations  were  made  to  receive  the  paving 
brick  and  other  material,  which  are  soon  expected,  and  on  their 
arrival  the  work  will  be  promptly  inaugurated. 

The  force  account  of  the  division  of  municipal  engineering  on  July 
1, 1905,  and  on  September  30,  1905,  was  as  follows: 


Date. 


Jwly  1,  11)05 

BeptemboraO,  1905. 


Gold 
(monthly). 


fS 


Gold 
(hourly). 


185 

21 


sr.  rer. 


l,t)T5 


Totfcl. 


$1,109 
1,837 


A  very  large  amount  of  material  and  supplies  of  all  descriptions 
for  the  use  oi  this  division  has  been  ordered — enougli,  with  proper 
dispatch  in  point  of  delivery,  to  prevent  delay  to  the  work  due  to 
the  absence  of  such  material. 

DIVISION   OF  BUILDING   CONSTRUCTION. 


!iir-«re  a  mo 


This  division  is  charged  with  the  preparation  of  fjlans  and  esti- 
irnites  for  and  the  construction  aiid  repair  of  all  buildings  on  the 
Canal  Zone.  During  this  per'jd  plans  and  estimates  for  45  struc- 
tures have  been  completed  and  work  done  on  a  large  number  of  plans 
which  are  still  uncompleted. 

Repairs  have  been  authorized  to  517  baildings,  195  of  which  have 
been  completed  and  2  demolished. 

Work  has  continued  on  buildings  already  under  construction  and 
a  number  of  new  buildings  have  been  put  under  construction ;  not  as 
many  as  desired,  owing  to  the  serious  lack  of  material. 

During  this  period  requisitions  were  mide  for  4,042,487  feet  B.  M. 
of  lumber,  and  but  1,878,496  feet  was  delivered,  nearly  all  of  which 
was  consumed  in  repair  work. 

Up  to  July  1,  1905,  the  construction  of  210  buildings  had  been 
authorized.  Since  that  time  sonie  85  more  have  been  authorized; 
and  of  this  total  number  120  are  now  in  course  of  erection,  and  about 
175  have  not  been  begun  owing  to  a  variety  of  causes,  principally  lack 
of  material.  ...... 

A  detailed  list  of  all  work  of  this  division  during  the  period  would 
be  too  long  for  this  report,  but  there  is  hardly  a  spot  on  the  Canal 
Zone  where  it  has  not  done  work  of  more  or  less  importance,  ranging 
from  heavy  repairs,  amounting  in  many  cas(«  to  a  reconstruction  of 
large  and  important  buildings,  to  the  thousand  and  one  smaller  repairs 
necessary  and  incident  to  ue  rehabilitation  ol  the  buildings  of  the 
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Commission,  and  tliis  work  has  very  Inr^i'ly  boon  done  under  extreme 
"tress,  orisinff  from  the  necessity  f^or  proncr  housing  and  carinp  for 
Ihonsands  of  men,  from  iiiellicient  colored  so-called  *' skilled  "  labor, 
juid  from  lack  of  ninterial. 

The  division  is  now,  however,  so  ornfiinized  and  supervised,  and  is 
Ix'ffinnin^  to  receive  material  in  hir^n.  enoiij^dj  (luantities  (althoii^'h 
not  properly  classified  as  yet),  as  to  enc()iira«re  me  in  the  belief  that  its 
.'fTectiveness  is  l)e«r;iiiiiiijr  to  he  felt  in  a  marked  (le«^ree. 

Very  nuich,  however,  remains  to  be  done,  as  it  is  a  tremendnns  task 
to  provide  for  the  pr()p(>r  lioiisiTiir,  in  view  of  the  very  ri<::i(l  refpiire- 
iiients  of  the  sanitury  olliciais  and  the  very  liberal  anil  piv.pcr  policy 
I'f  the  Commission,  of  the  arniy  of  men  rcfpiired  in  the  execution  of 
ilii'^  work  imder  the  coiulitious  ntid  in  this  latitude. 

The  entire  force  of  this  division  has  ranf^ed  from  1,700  in  July  to 
•J,I350  in  ^September. 

MECHANICAL    DIVISION. 

The  work  of  this  division  before  Jidy  81  lar^clv  consisted  in  repairs 
to  old  French  and  Hclfj^ian  ioconx.tives  ami  French  (>-yar(l  side-dmnp 
cars,  of  which  a  lar'j:e  number  had  been  repaired  for  service  and  a 
!ai-*re  anu)unt  of  money  spen^on  same.  This  [)()licy  was  at  once  dis- 
(ontiniUMl,  and  only  enou<;h  of  such  work  ordered  done  since  July  to 
enable  necessarv  e(|iiipme!it  to  be  i)rovided  for  such  work  as  was 
deenied  advisable  to  continue. 

The  force  account  of  this  division  was:  June  30.  1.017;  July  31, 
i'0.5;  Au«rust  30,  745;.  September  30,  7lM;;  and  a  comparison  of  pay 
lolls  shows  as  follows:  Jiuie,  $lS),r)L>r);  Jidy,  $^17,3!)!);  Au^nist,  $4l,()l)l: 
September,  $H,()5S)— a  decrease  of  $7.8(;(j  in  September  as  comj)area 
with  June.  IIowevcT,  $2.4L^3  previously  carried  on  the  Culebra  divi- 
sion work  was  added  to  the  mechanical  division  rolls  in  Septemi)er, 
thus  making]:  the  actual  decrcM-e  i.  the  rolls  $1()/2SI).  These  rollh  have 
been  increased  somewhat  by  the  teiufjorary  utili/ati')n  of  hi<rh-priced 
steam-shovel  men  who  were  temporarily  released  frum  their  proper 
duties  owin<T  to  the  shutting  down  of  certain  of  our  shovels. 

The  work  of  the  division  has  covered  a  nuiltitude  of  items,  such  as 
the  erection  of  200  steel  flat  cars,  24  dump  cars,  7  steam  shovels,  4 
earth  spreaders,  general  repairs  to  10  locomotives,  repairs  to  a  lot  of 
small  dump  cars,  also  to  a  large  lot  of  steam  drill  boilers,  and  heavy 
and  light  repairs  to  almost  every  class  of  nuichine  in  the  Canal  Zone. 
It  has  made  104 ,000  pounds  of  iron  and  11,300  pounds  of  brass  cast- 
ings, and  has  made  and  rei)aired  machines  and  tools  in  large  numbers 
for  every  division  and  depart uk  it  on  the  work. 

This  division  has  also,  until  recently,  been  charged  with  the  con- 
struction of  shops  at  Cristobal  and  Matachin,  consisi  -^  of  boiler, 
blacksmith,  car  repair,  planing  mill,  erecting  office,  toiindry,  tool 
rooms,  coke  storage,  carpenters'  building,  pattern  and  other  necessary 
buildiiigs  at  each  place,  all  of  which  work  is  in  a  good  stagj  of  prog- 
ress. It  has  installed  a  total  of  282  new  machines  and  tools  during 
the  period. 

It  has  under  order  a  large  list  of  new  equipment,  as  300  steel  flat 
cars,  120  new  locomotives,  800  wooden  flat  cars,  31  steam  shovels,  6 
earth  spreaders,  6  heavy  unloaders,  12  ballast  plows,  4  locomotive 
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CFRncs,  12  water  columns,  24  dump  cars,  1  100-ton  steam  wrecker,  and 
2  CO-foot  steel  turntables. 

A  large  amount  of  labor  has  been  expended  in  clearing  shop  sites 
of  old,  obsolete  French  machinery.  At  the  present  time,  owing  to 
the  building  of  new  shops  and  repairs  to  old  ones  and  the  arrival  of 
a  larpe  amount  of  new  machinery  during  a  limited  space  of  time, 
the  situation  in  and  around  the  shops  looks  chaotic.  But  it  is  ex- 
pected shortly  that  it  will  present  a  bettor  aj)pearance,  and  all  our 
new  machinery  will  bo  in  an  operative  condition. 

COIX)N    DIVISION. 

Covers  all  works  of  technical  engineering  and  construction  pertain- 
ing to  the  canal  from  Bohio  to  the  Caribbean  Sea,  and  the  work  dur- 
ing the  period  has  consisted  of  surveys,  borings,  dredging,  repair  and 
construction  of  floating  equipment,  and  a  lot  of  track  work,  tne  latter 
now  transferred  to  the  Panama  Railroad  Company. 

In  detail  1ie  technical  engineering  work  has  consisted  of  general 
surveys  to  ;ate  the  existing  canal,  the  Panama  Railroad,  diversion 
channels,  u  I  ot  topography  of  the  countrv  covering  a  possible  re- 
location of  he  railroad.  Many  soundings  have  been  made  to  prop- 
erly chart  the  canal,  particularly  at  its  entrance,  and  test  borings  in 
the  canal  and  the  diversions  to  a  depth  91  45  feet  have  been  made  in 
large  numbers. 

A  careful  topographical  survey  has  been  made  of  Colon  and  Cristo- 
bal, showing  the  location  of  all  tracks,  buildings,  piers,  and  other 
features,  and  maps  showing  the  data  thus  gotten  have  been  prepared. 

Numerous  bench  marks  have  been  established,- and  a  duplicate  lire 
of  levels  has  been  run  between  mean  low  tide  at  Cristobal  and  Bohio. 
Cross  sections  on  lines  100  feet  apart  for  a  distance  of  1  mile  from 
Cristobal  up  the  canal  and  calculations  from  these  have  been  made 
looking  to  obtaining  necessary  data  in  ref(>rence  to  an  inner  harbor. 
And  many  test  holes  in  the  coral  rock  and  indurated  clay  have  been 
put  down  in  this  locality. 

Until  September  1  the  supervision  of  all  track  work  at  Cristobal 
was  under  this  division.  At  that  time  it  was  transferred  to  the 
■Hanama  Railroad,  but  prior  to  that  date  all  the  old  tracks  were 
repaired  and  put  into  serviceable  condition  and  quite  an  amount  of 
new  trackage  was  constructed. 

Up  to  September  1  the  supervision  of  all  wharf  and  dock  work  was 
also  under  thf:  charge  of  this  division,  during  which  time  two  timljer 
and  pile  docks,  each  800  feet  in  length,  were  nearly  completed  and 
placed  in  service  at  Cristobal. 

One  of  the  old  French  ladder  dredges  has  been  in  continuous  opera- 
tion during  this  period,  dredging  the  channel  at  the  mouth  of  the 
canal  and  at  the  piers  and  slips  at  Cristobal  and  Colon,  and  during 
the  three  months  160.000  cubic  yards  of  material  have  been  removed 
and  handled  in  self-propelling  barges,  an  average  distance  of  2  miles, 
and  deposited  on  the  west  sioe  of  Limon  Bay.  As  a  result,  in  addi- 
tion to  the  work  in  Colon  piers  a  channel  nas  been  excavated  to  a 
minimum  depth  of  25  feet,  extending  from  Colon  Point  a  distance  of 
8,500  feet  up  the  canal. 

A  comparatively  large  amount  of  work  has  been  done  to  floating 
equipment  to  keep  it  in  serviceable  condition,  in  addition  to  which  » 
steam  laundi  has  oeen  about  completed. 
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A  small  machine  shop  is  he'mg  erected  near  the  old  dry  dock,  to  be 
equipped  with  tools  necessary  for  hull  worit  and  light  machine  work 
^'unerully,  the  niucliinery  for  which  has  all  lHH»n  ordered. 

Orders  have  also  l>een  placed  for  one  large  ocean-going  tug  and  for 
11  steel  barges,  all  of  wliich  are  badly  needed.  Contracts  have  ulso 
been  made  for  2  modern  dipper  (h-edges^  delivery  to  be  completed 
about  May,  lOOfi.  One  of  these  dredges  is  for  service  at  Colon  and 
the  other  at  La  Boca,  oii  the  Pacific  side,  as  the  keeping  open  of  lioth 
of  these  ports  is  now  directly  dependent  on  the  only  two  dredges 
which  we  have  Ixmmi  able  to  put  into  service,  same  being  old  French 
(iml^es  which  we  have  repaired.  Work  has  all  been  delayed  on  this 
division  more  or  less  owing  to  lack  of  material  of  all  kinds. 


LA    BOCA   DIVISION. 


Covers  the  work  on  the  canal  proper  from  the  Pacific  Ocean  to 
Miraflores,  and  the  operation  of  a  small  machine  shop  and  marine 
ways  for  the  repair  of  floating  equipment  at  La  Boca. 

La  Boca  being  under  quarantine  restrictions  part  of  the  period, 
our  work  was  seriously  delayed,  and  after  the  quarantine  was  raised 
(here  was  quite  an  amount  of  sickness,  which  tended  to  delay  matters 
still  further.  • 

Surveys  of  the  canal  proper,  soundings,  and  tidal  observations  have 
been  taken,  and  some  borings  are  now  in  progress  at  the  harbor  en- 
trance and  across  the  entire  valley  of  the  Rio  Grande.  A  topograph- 
ical survey  of  the  vicinity  of  La  Boca  has  been  made,  showing  the 
location  of  tracks,  buildings,  piers,  etc. 

During  the  entire  period  one  of  the  old  French  dredores  has  been 
at  work  deepening  and  enlarging  the  channel  leading  to  the  steel  pier, 
in  deepening  the  basin,  and  in  dredging  in  front  of  the  new  800-foot 
timber  pier  which  is  just  being  completed.  One  hundred  and  forty- 
five  thousand  cubic  yards  has  been  removed  from  the  basin  and 
111,000  cubic  yards  from  the  channel,  a  total  of  250,000  cubic  yards 
in  the  three  months.  All  this  material  has  been  moved  in  barges  to 
the  west  of  Naos  Island,  a  distance  of  4  miles. 

In  front  of  the  new  pier  there  is  a  depth  of  24  feet  at  low  spring 
tide,  with  a  width  of  120  feet;  in  front  of  the  railroad  steel  pier  a 
depth  of  2G  feet,  with  a  width  of  105  feet. 

Soundings  taken  along  tlie  channel  entrance  from  the  steel  pier 
out  to  the  crest  of  the  bar  on  August  1  indicated  a  least  channel  depth 
of  but  15  feet  at  low  spring  tide. 

The  basin  in  front  of  the  steel  pier  was  dredged  in  December,  1904, 
and  during  that  time  soundings  showed  a  least  depth  of  20  feet,  with 
an  average  of  27  feet.  On  May  30  there  was  an  average  of  20.2  feet, 
on  June  30  i  i  average  of  18.7  feet,  on  July  31  an  average  of  16.8  feet, 
and  during  .vu^ust  it  was  necessary  to  dredge  the  entire  basin  and 
channel  to  permit  ships  to  unload  and  load  at  the  steel  pier. 

Shop  and  marine  work  at  the  plant  and  ways  has  consisted  wholly 
of  repairs  to  old  floating  equipment.  One  self-propelling  barge  has 
been  entirely  rebuilt;  another  one  has  been  g^iven  heavy  and  another 
one  light  repairs.  A  55-foot  steam  launch  is  being  entirely  rebuilt, 
the  work  remaining  to  be  done  being  only  to  install  new  boilers,  not 
yet  arrived,  and  in  putting  on  the  upper  works.  Repairs  have  been 
made  to  electric  cranes  of  the  Panama  Railroad  docks,  and  other 
small  but  necessary  work  handled. 
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CIXA0RE8  SIVEK  8UBVEYB. 

During  the  poriod  a  force  of  enpincors  has  boon  onpajrod  in  tnkinp; 
top()«,'raphy  on  tlio  line  of  the  proposed  (latuncillo  tunnol  and  of  the 
proposed  Dique  open  c  '.  Sixty-seven  niiles  of  transit  and  V20  miles 
of  compass  and  level  lines  were  run  during  July  and  AtiLnist.  A 
great  deal  of  ofKco  work  has  been  done,  bringing  tlie  plans  and  records 
up  to  date,  and  an  estimate,  with  maps  and  proilies  of  the  open  cut 
and  tunnel,  has  been  co'.ipleted.  Camps  have  been  built  and  10 
miles  of  new  trail  for  packing  supplies  constructed. 

Field  engineering  work,  consisting  of  topographical  notes  neces- 
eary  for  making  contour  maps  of  the  country  along  the  Chagres  and 
Frfioles  rivers  has  been  pushetl.  Duplicate  liiu's  ot  levels  from  Bohio 
to  Has  Obispo  have  been  run.  and  many  peruument  bench  nuirks 
established. 

DIVISION   OF    MAP   MAKING    AND   LITHOGRAPHY. 

The  principal  work  of  this  division  has  been  the  nriaking  of  mnps 
of  all  the  encampments  and  the  Isthmian  Canal  Commisnion  buildings 
on  the  Isthmus,  (leneral  geological  profiles  of  the  carud  line;  maps 
of  sections  of  soundings  at  La  Boca;  complete  maps  of  the  caiud 
region;  nuip  of  Chagres  River  from  Gamboa,  upper  Pequini;  sketches 
showing  bench  nuirks  on  U|)per  Chagres,  Dos  Bocas,  Pelo  CJrando. 
and  Pihiva;  blueprints  and  tracings  of  old  maps;  l;:rge  and  small 
maps  of  Panama  city;  maps  of  proposed  boundary  line  between  the 
Republic  of  Panama  and  Costa  Rica  (for  the  Panaman  Government), 
and  many  other  plans  and  maps  for  the  (liflVreiit  (lepartmenis  and 
divisions,  as  required,  with  tracings  and  blueprints  of  all  the  above- 
mentioned  maps. 

The  work  of  lithography  nas  progressed  well,  having  produced 
work  in  five  colors,  and  with  the  new  press,  which  has  not  yet  been 
installed,  we  will  be  able  to  handle  successfully  all  such  necessary 

work. 

On  August  1  the  printing,  bookbinding,  etc.,  was  turned  over  to 
the  bureau  of  material  and  supplies;  but  previous  to  that  time,  in 
July  and  August,  there  were  turned  out  591,930  copies  of  circulars, 
blank  forms,  etc. 

DIVISION   or   METEOROLOGY  AND   RIVER   HYDRAULICS. 

This  division  was  reorganized  on  September  1,  and  is  now,  I  be- 
lieve, in  shape  to  efficiently  perform  the  work  assigned  to  it. 

The  sections  used  since  the  French  company  established  observa- 
tions on  the  Chagres  are  now  being  resurveyed  and  all  tabulations 
needed  will  be  made  immediately. 

New  sections  for  gauging  with  current  meters  are  laid  out,  and. 
the  installations  necessary  will  be  made  promptly  on  arrival  of 
material.  Rating  tables,  with  corresponding  discharge  curves,  have 
been  carefully  prepared  to  enable  the  calculation  of  the  bihourly 
discharge  from  the  Chagres  River  from  May,  1904,  and  complete 

record  to  date.  .  j  r« 

The  necessary  technical  instructions  covering  the  care  and  operation 
of  sif -recording  rain  gauges  and  current  meters  have  been  given  the 
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diffonnit  obsprvers,  and  alrendy  a  marked  improvement  ia  showp  in 
th'j  uniformity  and  uo-uracy  of  roports.  A  permanent  rating  sta- 
tion has  boen  eNtnlilishod  at  Bohio,  so  tliat  the  experiments  can  bo 
(luicliiy  and  eflieitaitly  performed. 

Tlie  qm^stion  of  sediiupntarv  mutter  and  of  evaporation  is  receiv- 
ing prooer  attention,  and  vuluablo  data  in  tlieso  directions  will  be 
collected. 

The  tide  gauge  formorlv  installed  at  La  Tloca  has  been  thoroughly 
repaired,  tested,  and  has  been  installed  at  Naos  Island,  where  it  will 
l)e  free  from  local  inUuences,  such  as  sudden  changes  from  the 
Uio  (Jrande  Kiver. 

Fluviograph  stations  at  Bohio,  Ganiboa,  and  Alhajuela  have  been 
repaired  and  put  in  proj.nu-  order,  with  the  necessary  quarters  for  the 
men. 

Fifteen  rain  gauges  have  been  distri'  .ted  and  three  more  will  be 
shortly,  and  so(m  we  expect  to  have  24  stations  for  observations  of 
rainfall  in  operation. 

The  Ancon  seismogninli,  or  earthquake-recording  instrument,  has 
been  re|)aired,  tested,  and  is  now  in  service. 

These  three  months  in  this  division  have  been  largely  utili^.ed  in 
careful  and  systermitic  preparation,  though  much  actual  work  has 
been  accomplished.  The  installation  of  stations  and  the  technical 
training  of  the  men  has  gone  forward  until  now  it  is  believed  that 
systematic  and  correct  reports  and  results  will  be  obtained. 

CULEURA  DIVISION. 

This  division,  extending  from  Bas  Obispo  to  Miraflores,  covers 
what  is  known  as  the  "  Culehni  cut,"  as,  under  whatever  [)lan  or  type 
of  canal  is  finally  adopted,  an  enormously  heavy  land  or  dry  cutting, 
so  called,  must  be  executed.  And  to  successfully  carry  ..ut  this  great 
project  necessitates  not  only  the  employment  of  the  most  e'"  ctive  and 
modern  machinery,  but  also  as  nearly  perfect  an  organizaiion  as  can 
be  devised;  and  with  these  conditions  met  the  question  of  cost  per 
unit  will  be  disposinl  of. 

Tiie  material  found  in  this  proposed  cutting,  as  shown  by  actual 
work  performed  and  by  numerous  borings  and  pits,  is  very  much 
mixed  in  character,  ran<>ing  from  a  red  and  yellow  clay,  through  sev- 
eral variv.ies  of  rock  ot  diiferent  degrees  of  bareness,  to  a  hard  trap 
rock.  Altogether  the  cut  is  whit  would  be  called  a  rock  cut,  inas- 
much as  a  very  hwmi  percentage  of  it  must  be  loosened  by  blasting — 
in  fact,  about  all  or  it — to  enable  economical  handling. 

Sinee  American  control  of  the  work,  up  to  August,  1905,  the  prin- 
cipal efforts  seem  to  have  been  in  the  nature  of  experiments,  lookintr 
possibly  to  ascertaining  by  actual  practice  the  proper  methods  of 
handling  the  material;  and  to  this  end  modern  steam  shovels  were 
gradually  introduced,  until  on  August  1  there  were  11  of  these  steam 
shovels  at  work,  served  by  such  equipn;ent  as  could  be  picked  up  on 
the  work  as  left  by  the  French,  in  the  nature  of  small  13elgian  loco- 
motives and  dump  cars. 

These  were  operated  on  lines  which,  by  the  utmost  stretch  of  the 
imagination,  could  not  be  termed  railroad  tracks.  Thousands  of 
yards  of  material  was  loaded  and  hauled  by  this  equipment,  over  these 
tracks,  to  land  dumps,  tlie  latter  improperly  located  and  in  character 
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unfiiiitcfl  to  the  end  in  view.  Doiil)tlfiHs  the  origi  ..il  purpojw  under 
which  this  work  weh  untlertaken  was  «i  wisi'  one,  Ijiit  tlu*  h>nj(  continu- 
anco  of  it  and  the  utter  abHencis  iis  fur  as  couhi  Imi  ioanied,  of  miv 
thought  or  attempt  to  phm  a  syMteniatic  niotluxl  of  handling  the  vvork 
•8  a  wh  >le,  would  seenj  to  lu'  open  to  grave  criticisnj. 

As  Hoon  as  poswibls  this  situation  w.v-  thoroughly  considere<l,  and 
as  any  purpt)so  which  this  work  was  dcsigiM-il  to  serve  seemed  to 
have  l)een  accomplished,  it  was  ininuuliately  determined  to  cloHe  down, 
as  you  were  then  advised,  all  actual  excavation  work  as  far  is  possihlc, 
only  continuing,  after  readjustment,  such  ar  seemed  to  U'  necessary 
to  conform  to  some  intelligent  plnii  for  future  operatioub  and  to  en- 
able an  organization  to  be  held  together. 

Accordingly,  ft  shovels-  and  a  corresponding  amount  of  train  and 
other  service  were  laid  off,  and  such  of  the  men  as  it  was  thought  wise 
to  retain  were  assigned  to  other  duties,  occasiois  however.  l>eing  taken 
to  drop  from  service  such  as  were  not  considere«l  connn'tent  or  were 
otherwise  dis(iualified,  and  a  few  of  them  were  returiUHl  to  the  United 
States. 

Then  was  begun  the  recmi struct  ion  of  such  old  tracks  ah  it  neenied 
•would  be  useful  to  the  vvork  and  the  coiistruction  of  new  tracks 
properly  built,  all  looking  to  as  complete  a  system  as  possible  to 
handle  the  transportation  of  llie  inunense  amount,  of  material  certain 
to  be  moved  under  any  plan  of  the  canal. 

All  available  forces  have,  therefore,  since  August  15  been  engaged 
in  preparatory  work,  as  indicated  above,  aiul  no  effort  has  been  made 
to  excavate  and  di'^pose  of  'luy  miilerial  excejiting  as  rendered  neces- 
sary to  carry  out  this  outlined  policy. 

At  the  same  time  a  careful  study  of  conditions,  both  in  the  cut  and 
at  probably  dump  of  waste  grounds,  has  been  nuule  and  still  con- 
tinues, and  as  a  result  a  large  amount  of  transportation  and  auxili- 
ary equipment  has  been  ordered,  and  on  receipt  of  j-anie  it  is  ex- 
pected that  track  and  other  coiuiitions  will  be  sucli  that  the  actual 
work  of  excavation  can  be  gradually  instituted  and  ini-reascd  by 
proper  development  until  the  maximum  output  of  material  can  be 
readied. 

Observation  and  record  seem  to  indicate  that  work  can  be  success- 
fully prosecuted  during  the  dry  season— about  four  or  five  months 
each  year — and  that  during  the  renuiining  months— seven  or  eight— 
the  constant  rains  will  umivoidably  cause  sucli  loss  of  time,  due  not 
only  to  cessation  of  work  during  actual  rainfrdl,  but  from  the  effects 
of  it  in  the  cut  and  on  the  dumps,  that  it  is  seriously  doubted  whether 
during  more  than  one  half  of  such  "ainy  months  work  can  bti  suc- 
cessfully carried  on.  In  other  wo  ds,  our  actual  Avorking  year  will 
not  be  one  of  twelve  months,  but  of  about  eight  or  nine  months. 

The  question  of  plans  and  methods  of  carrying  out  this  particular 
piece  ot  work  is  very  largely  dependent  on  how  much  is  to  be  done, 
as,  in  common  with  everything  in  connection  with  the  question  of 
building  the  canal  from  ocean  to  ocean,  comes  up  the  handicap  of 
the  type  of  canal  that  will  be  built,  and  until  this  most  important 
matter  is  decided  no  complete  and  intelligent  plans  can  be  adopted, 
and  all  work  and  plans  previous  to  such  time  will  l)e  merely  tentative. 

Large  increases  have  been  made  in  the  force  of  laborers  on  this 
division  since  July,  yet  a  comparison  of  pay  rolls  does  not  indicate 
a  similar  increase.    The  total  June  force  account  was  2,612;  the  Sep- 
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tember  force  account  3,.'Jft2.  The  June  p«y  rolln,  on  a  J?<»1<1  Imnis, 
were  $1)7,2 IJi;  the  SejitciiilHT  pay  toIIh,  on  u  ^«>U1  basis,  were  $'.>t,r..*i4; 
and  the  percenta/i^e  of  f()re<>  working  on  tnickH  to  the  total  nunil>cr 
WttH  in  June  HI  per  cent  and  in  SeptendM-r  U4  m-r  cent. 

The  first  important  work  which  should  Im»  aony  is  the  doulde  track- 
ing of  ceihiin  parts  of  the  raiumia  Railroad,  over  which,  as  far  as 
now  cf^n  l)e  determined,  a  vust  amount  of  the  waste  mat«'»ial  from 
this  cut  must  Ih^  transported.  Coincident  with  this  work  should 
Ik*  the  preparati<»r)  of  propor  dump  grounds,  hx-al  yanls,  etc. 

The  problem  of  the  C'ulebra  cut  is  one  of  trans[)ortation  (includ- 
ing disposal)  pure  ami  simple.  The  material  can  Ix;  loadetl  with 
reason  ble  promptness,  but  the  crux  of  the  projiosition  is  to  haul 
Hiid  dispose  of  it.  As  can  Ih'  readily  seen,  the  j)lact'  and  manner  of 
disposition  dejM'nds  entirely  on  whether  a  plan  of  canal  is  adopted 
which  vwll  require  the  use  of  large  (jUiintilie.-;  of  material  in  its  (M)n- 
Rtruction  or  whether  Huch  a  [)lan  is  adopted  that  an  unhampered 
choice  in  the  plans  for  its  disposal  can  l>e  miide.  And  .is  the  gift 
of  prophecy  is  withheld  from  us  in  these  latter  days,  'dl  we  can  do 
now  is  to  niuke  such  arrangements  as  niuy  look  proper  as  far  ahead 
as  we  can  see. 

Survey  and  other  technical  work  has  been  prosr  Mited  to  n  largo 
extent.  Data  ii'-eded  for  consideratiofi  of  plans  for  woik  has  Iw'en 
gotten.  A  topographical  map  of  the  greater  purt  of  the  division 
was  finished.  Surveys  for  the  lo(;ation  of  various  tracks  to  connect 
with  the  main  line  of  the  ranama  Kailroad  were  made;  also  for 
many  new  conteniplatcil  hacks  in  the  canal  prism. 

A  large  amount  of  lield  survey  work  to  determine  the  dimension 
and  control  of  influent  stivams  on  both  sides  of  the  canal  and  a 
large  j)ortion  of  the  adjacent  countrv  has, been  contoured.  A  trav- 
erse line  has  been  run  entirely  around  the  basins  of  the  Obispo,  Mas- 
surnbi,  and  Saldanilla  ricrs  and  studies  made  to  find  li  feasible 
method  of  diverting  and  controlling  this  drainage  during  the  period 
of  construction.  Data  regarding  the  discharge  of  these  streams  has 
been  compiled,  and  the  whole  proposition  looking  to  the  handling 
of  water,  which  is  a  big  problem,  is  being  given  attention. 

Much  miscellaneous  work  has  been  (lone  for  other  denartments 
in  furnishing  mnps,  phits,  sketciies,  etc.  Office  work  has  been  kept 
well  up  and  all  field  b(;oks  indexed.  Bench  marks  have  been  estab- 
lished and  projx'r  records  of  same  made.  A  large  amount  of  neces- 
sary surveys  looking  to  the  locating  of  proper  dump  grounds  along 
the  lower  Chagres  River  have  been  made  and  are  still  under  way. 
Surveys  and  data  for  the  location  of  rock  crushers,  etc.,  have  been 
made  and  many  others  for  various  purposes. 

The  general  office,  or  "  administration  building,"  so  called,  in 
Panama,  being  so  utterly  unsatisfactory,  both  in  size,  general  ar- 
rangement, and  in  its  sanitary  features,  orders  were  issued  for  the 
construction  of  new  )flices  at  Culebra  and  Empire  for  the  use  of  the 
department  of  consti  iction  and  engineering,  the  auditor,  and  the  dis- 
bursing officer,  together  with  the  proper  quarters  for  the  necessary 
employees. 

Plans  were  prepared  accordingly  for  such  offices,  and  in  September 
the  work  of  construction  was  begun  on  them,  and  it  is  hoped  that  by 
the  end  of  the  present  current  year  the  clerical  forces  of  these  depart- 
ments will  bo  properly  housed  in  the  new  location,  where  work  can  be 
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don«  under  much  more  cheerful  and  tjanitary  conditions  than  it 
proN«Mit. 

Taking  the  proposition  of  the  ronstrudion  of  a  cnnni  through  thn 
iHthinuH  (»f  I'muitnn  iih  ii  wh<»U»  iiiul  iis  u  huHiiiosN  uii<h'rtakmg,  hh  fnr 
•H  ifs  coriHtruction  is  roriciMiu'd  thrro  d(M»M  not  soom  to  [hh  any  roaH(»h 
why  it  can  not  Im»  succoN.fully  uccoinpli^hi'd.  Thore  is  no  oUun^nt  of 
myntwry  involved  in  it.  No  prohloni  n<»w  nppnront  ( I  n^for  to  pundv 
phymcal  prohlonis)  hut  what  can  hr  iiccoss fully  solvod— th«»  prohlom 
la  one  of  nia^nitiMic  and  not  of  iniiacU's;  altlxMi^rli  tho  tirn«  roipiirod 
md  the  consrcment  oHt  will  Im<  more  dopnuhiit  uptui  the  kind  of 
cannl  to  Ih)  built  to  a  far  ^m eater  extent  than  has  Imh-u,  1  fear,  apprs- 
ciatt'd.  ** 

riie  ii  o(\  results  of  the  work  of  our  very  eiricient  sanitary  depart- 
ment have  heeome  alrea<ly  so  apparent  that  it  is  IM-Iieved  the  question 
01  health  is  already  assured.  The  cliinate  Is  tropical,  hut  my  e.xtM»ri- 
ence  leads  me  to  helieve  it  is  no  more  of  a  handicap  than  it  wouUl  Iw 
fo  sunilar  work  for  a  distance  of  nO  miles  from  the  (lulf  of  Mexico 
in  any  of  our  Southern  States. 

The  very  lilwral  and  wise  policy  which  the  Commission  is  carrying 
out  in  its  care  of  its  employees  and  in  its  treatment  of  them  in  every 
way  must,  after  patient  and  <iireful  seN'ction,  result  in  u  personnel 
entirely  capable  of  producing  n;,H„|  results. 

The  fpH'stion  of  couunon  laboi  is  a  very  prave  one,  not  in  regard  to 
ouantity,  but  qmility.  We  are  employing  now  colored  lalxu-ers  from 
th<»  West  Indian  islands,  and  some  ('ojombians  from  Carta^^ena  and 
iidjacerit  country,  ami  it  is  all  very  expensive  labor  even  after  makinjr 
the  proper  allowance  in  rates  of  pav.  As  compared  with  the  Iwst 
couunon  labor  in  the  Un^'.ed  States,  t  doubt  if  their  efliciencv  can  be 
rated  at  more  than  .'}:{  per  cent.  Still  this  elliciency  can  Ih«  raised,  and 
an  imi)rovement  is  already  noticeable.  A  plenitude  of  laborers, 
prompt  nu'thods  of  payment,  the  pro|)er  amount  of  well-cooked  food 
suitable  to  iheir  needs  and  desires,  aiul  a  more  careful  selection  of 
foremen  and  superintendents  will  eventmilly,  it  is  believed,  raise  this 
standard  jf  labor  in  a  most  nuirked  d('<j:ree. 

Reference  to  our  white  employees  has  been  made.  There  shoidd 
be  no  cneat  difliculty  in  securing  the  services  of  all  necessary,  with 
the  induceni'Mils  oU'ered  and  the  nafuie  of  the  work.  It  would  seem 
that  this  work  oilers  many  inducements.  i)arti<  ilarlv  to  voimg  men, 
that  are  ollered  nowhere  cKe  in  the  world.  J'he  [)olicv  wj.ich  a  very 
la  rife  proportion  of  our  American  press  has  adopted  aiul  in  many 
cases  is  stdl  pursuin<r.  of  scatterin«:  broadcast  anv  irres.ionsible,  sense- 
less, and  wholly  untrustworthy  rumor  in  re^nird  to  health  and  other 
conditions  here  has,  of  course,  had  its  elFect.  Hut  as  nine-tenths  of 
the  men  who  come  here  from  the  North  with  an  honest  purpose  to 
work  become,  throu«;h  correspondence,  our  advertising  agents,  it  is 
believed  the  truth  will  pnnail  and  an  ample  supply  of  efficient 
employees  be  secured  and  retained. 

In  regard  to  the  necessity  for  additional  legislation  or  changes  in 
rulings  of  present  legislation: 

As  I  have  already  indicated  quite  strongly  to  you,  T  do  not  regard 
the  application  of  the  civil-service  act  as  necessary  or  warranted, 
and  so  far  believe  its  workings  have  hindered  rather  than  helped  this 
work.  *^ 


onU'  of  iH^^iiilM'r  :\.   HUH,  t\w  alNiii|M  nrv  |itir<  ImotHl  rr<iui  tlie  Itwt'Ulillr  at  iO 
INNT  tmki  or  itwir  N«»  »«liw  >M  ti»li«*l  Hlnu*  lurrwui'f. 


BKPtJRT  or  TUB   IgTHMUlf   CANilL   COMMlSSInif. 


121 


Tho  npf>li<Mifion  of  flio  i»ij;!it-hoiir  Inw  in  vf»ry  iinfoHnn«ti»,  iml  I 
it*<oiiimond  miuIi  Ii'j4i>il»ai<»n  an  may  Ik*  rmcoHmiry  to  luku  tliitt  pitjjm't 
fi'orn  iMi(ii*r  itM  H<'o|H>. 

Tl»p  fiuiil  audit  of  all  oxpiMulitiiros  in  cnrrvingoiit  this  work  hIiouIiI 
T**<  with  tho  ('oiiiiuiMMion,  through  itn  iiudi'tor,  mul  all  nn»''M)«lM  and 
ruloH  f^ovoriiiii^  itn  uxpciid-turetf  HJiould  Im  eHtatiliHhed  by  iv,  and  it 
al(>n(>. 

A  thorough  hiisif»oss  ndminiMtration.  nt\hanifM»n'<|  by  any  tpnchniry 
(o  tpcluiicalilios.  \u'in  which  nnmy  of  our  pulilic  wi.Hcs  Hom»«tim'»M 
drift,  \H  ah^oliitflv  iHM'OHsary;  atui  Much  an  administration  hon<>stly 
Riid  onorp'tically  cmrritMl  out  will  Im'  tho  Ix-^t  jjuaninty  of  lh<»  muj'comh- 
ful  ccunph'tion  of  this  project.  'I  hero  aiv  ol^tacK'H  cnonjfh  to  (>« 
encountered  imd  ov«rcon»e  vsiiich  iir«  unavoiduhle,  without  creating 
uniiect'Hsary  oiien. 

This  department  nhoiild  l)o  nllowed  for  expenditiiro  for  the  bal- 
ance of  this  flMcjii  year — from  October  to  .F'tne,  IIKKJ,  incliisivo — in- 
j'liiding  [)ayments  for  material  and  e(jiiipment  already  ordere*!  and 
that  to  be  oideied.  p;iyme(i(  for  vvhicli  may  b«'  due  (jefore  the  end 
of  the  fiscal  period,  and  fur  pay  rolls  and  uthur  aece.'^sury  iluina, 
$!»,'J()(),(JUO. 

TIIK    PANAMA    UAILHOAD. 

Thp  in(»'ie'-ts  of  (he  canal  and  of  the  railroad  are  so  (lonely  albed 
nnd  their  phy-ical  connection  so  interwoven  that  any  co'iiment  on 
the  ont»  necessarily  involves  the  other.  In  fact,  the  I'aiiania  Railroad 
is  veiy  hirp'ly  a  ciciihire  of  the  canal,  to  all  intents  and  jjiirposes. 
and  the  consiiiiction  of  the  latter  in  the  absence  of  the  railroad  would 
be  j)ra<'tically  impossible. 

This  railroad,  com|)leted  some  fifty-five  ycMirs  previous,  had,  by 
reason  of  its  peculiar  location,  siibjc-t  to  no  competition,  and  conso- 

?uently  fi'ee  to  do  as  it  pleased,  be(>n  allowe<l  to  lie  still,  af)pai'entlv, 
or  years,  maki'ii;  no  pr<);[;ress  or  inipi'ovenients  toward  modern  ad- 
vancement. The  worM  had  moved  nnd  it  had  not,  neither  in  per- 
sonnel. e(|ui|)ment,  metliods.  nor  othc-wise. 

Business  had  v<'ry  lai'/xdy  increased,  but  neither  facilities  nor 
nu'thods  had  kept  pace,  aiiti  as  near  a  state  of  pai'alysis  existe(|  as 
it  is  possible  to  conceive.  Part  of  this  condition  arose  from  lack  of 
equipment,  termimd  and  line  facilities,  and  nuuh  from  a  lack  of 
or^'iini'/ation  a?ul  a  proj.'r  comprehension  on  thf  part  of  (he  mana^re- 
ment  as  to  the  j-eal  situation.  The  lar<jjer  part  of  its  limited  freight 
equipment  was  tied  up  under  load — some  of  it  had  been  for  months. 
No  ade<)uate  system  of  car  accounting  or  tracing  was  in  effect,  and 
while  passeiiger-triiin  movement  was  fairly  good,  freight  handling 
had  about  come  to  a  ^top  About  the  only  claim  for  good  wora 
heard  made  was  that  there  had  been  no  collisions  for  some  time.  A 
collision  has  its  good  points  as  well  as  its  bad  ones — it  indicates 
there  is  something  moving  (ni  the  railroad. 

The  completion  of  the  setting  up  and  getting  into  service  of  the 
first  200  of  the  500  lot  of  flat  cars  which  had  been  purchased  by  the 
Commission  was  hastened,  but  the  very  heavy  handicap  of  the  neces- 
sary use  of  the  few  and  antiqtnited  locomotives  and  cars  remained, 
and  »«.  does  still.  Changes  in  personnel  of  ofHcials  were  made,  and  a 
start  at  modern  methods  of  car  handling  was  inaugurated,  and 
marked  improvement  in  handling  business  is  already  apparent. 


in 
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Thfl  ronditioTi  of  tho  prnp«»rty,  iiiiid*  frtwn  thn  trtrk,  wm  tnd  in  hud, 
«pp«n'fitly  t>o  Jitti'iiipt  having  li«»i»n  mii«li»  for  ii  iiuihIht  of  yi«urx 
evfii  to  k«M'p  up  onlituiry  n-puirs  on  (criniiuih  or  noiitiii^  f<iuipiin»nt, 
with  lht«  luitunil  (•otM''Oin'n«v  tlmt  tlH»  piiTH  iiikI  tlorks,  mm  w»»II  an  iMmU, 
w«»r«  liiirtlly  M<'rvi<i«jil>(o.  Thf  n^pairx  on  tlu'ni  Hr«i  now  iinUor  wny, 
bIiho  HtnMi^tliorting  romi  hridy:*'^  to  onablo  tlu'rn  to  carry  HMf^ly  th« 
nt'w  loconiotivoM  and  (»tln'r  rolling?  "-tock,  onlfis  for  which  w«t«»  placed 
by  th«  CominiHwion  oarly  in  tho  yt'ar.  Work  im  in  progri'HH  of  n- 
buiMlnj;  onlindy  the  tclc^niph  and  t«'lopl»on«  lisicsn,  which  wcro  prac 
tically  out  <>f  M«'rvic«.  Cut  pcnlor  and  roadway  pitiji;-*  wciti  urul  htill 
Hro  iKMng  oiyani/.cd,  and  an  uUuuipl  ih  bviiig  inudu  to  gut  tiiingH  iu 
general  on  a  hiiMirjcMs  footing. 

Const  ruction  had  hccn  iM-j^iin  onrly  in  tho  yoar  of  two  timber 
d(M'l<s  at  Cristobal  and  one  at  La  ilo(  u,  and  [MirMucd  in  ft  i/iorc  or  lens 
desultory  way  until  Anfxu'-t.  Sin<c  tlmi  lime  the  wo»k  Iuih  Im'SU 
pushed,  UfjtiT  now,  while  they  arc  not  entirely  ((inipleted,  thev  are 
nearly  ho.  enough  ho  that  they  have  U'cn  placed  in  service  unci  will 
j;really  relieve  the  Hitinitiof).  'I'Im'  construction  of  other  fa''iIitieH  is 
conteriiplated.  A  new  Hwitchinj;  vnrd  ih  ncccsur;/,  and  modern  facili 
ti«H  at  Cristobal,  top'ther  witb  t)ie  ru'W  shop  at  the  same  noint,  will 
t'Tudile  the  present  anti(}uated  and  altop'ther  iiuidecpuite  fiicilitiuH  at 
CoI<»n  to  be  abandoiHHJ. 

Some  improvements  in  the  nature  of  yards  and  acoossories  must  bo 
made  at  I^a  Hoca  and  Pamima,  and  these,  with  the  double  travkin^; 
an<l  line  improvements  in  the  n:i(ure  of  si«le  tracks  and  coal  and  water 
plants,  will  in  time  ('liable  the  businesH  of  the  road  to  be  continue*! 
with  some  decree  of  satisfacti«ni. 

Contract  has  been  made  for  tij.'»  installation  of  n  small  modem  conl- 
inji;  [^lant,  and  also  for  hir^i'  traveling  crinu^  for  handling  heavy  and 
bulky  material  from  ship  to  car  or  stt)rage  yard  at  Cristobal.  The 
intr'uluction  of  these  two  machines  alone  should  eiudde  the  company 
to  dispense  with  the  suM'vices  of  a  lar^e  numb«'r  of  laborers  and  reduce 
the  cost  of  handlin;^  material  in  a  very  mnrked  de^'ree. 

The  rclayinjij  of  nesv  steel  mil  contimies,  though  slowly.  About  10 
miley  of  track  yet  remain  to  l)e  relaid  with  70  pound  rail  per  yard  in 
place  of  the  present  (»ld  r)()-pound  rail  r»er  yard. 

Durintif  this  time,  when  some  ndief  seemed  to  l)o  in  si^ht  as  the 
result  of^changed  metluMls,  some  of  the  most  important  western  Cen- 
tral American  ports,  without  a  moment's  warning,  placed  an  embargo 
or  quarantine  against  our  south  terminal.  La  Hoca,  at  a  time  when  we 
had  thousands  of  tons  of  freight  destined  for  these  points  at  Colon, 
in  transit,  and  in  cars  and  on  our  docks  at  La  Hoca.  This  compli- 
cated matters  to  a  point  hardly  conceivable  to  a  person  not  on  the 
ground,  and  this  state  of  alfairs  continued  for  some  weeks,  cargoes 
in  the  meantime  constantly  arriving  at  Colon.  But  at  this  date  the 
quarantine  has  been  raised  and  conditions  are  somewhat  better, 
although  it  will  be  at  least  thirty  days  yet,  owing  to  absence  of  ships 
at  La  fioca,  l>efore  we  can  reach  normal  conditions. 

The  nature  of  the  traffic  has  complicated  the  handling  of  the  busi- 
ness of  the  railroad  to  such  an  extent  that  an  extremely  low  cost  of 
handling  can  never  be  arrived  at.  All  of  the  canal  business  movos 
from  terminals  to  interior  points,  rcsnlting  in  a  verv  light  averfige 
through  train  tonnage  and  a  very  large  empty-car  haul^  and  these 
factors,  coupled  with  a  heavy-graae  road  and  extremely  light  power, 
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rwnilting  in  imill  trnitil«m<lH  nrui  liirpi  trnin  niil««ntfo,  will  koop  ofwir- 
Rtiiii;  ox|M'»i>4«»»4  hi^li  UM  comjfKirtMl  with  thoM«.  of  rou.h  c>|K'nitiii(X  imil«r 
tiKiru  favorubiu  cotuittioiiH  in  n'giirfi  to  iilmve  m  well  m  with  i'lu>«iMr 
Itttwr. 

Htil!  correct  niotluMlM,  Ik'Nof  Mii|M»rviHion,  imd  nuxli'rfi  n>IIin|?  ntwk 
will  improvo  miiM.TM  v««ry  iniuli,  iilthou/jh  tirno  will  Iw  in't:»»HMary  to 
fchow  a  VJTV  niiirki'd  iiiipiowrnont. 

TliM  niFlnuul  hits  for  Motno  tiiim  past  Inion  oporatinjj  a  commlHHnry, 
or  supply  Htor«,  at  Colon,  furnishirj^  a  liijjii  >(ni«lo  lino  of  food  and 
othor  nonwMiirv  Hiippli^s  to  itn  i-mployH's.  'I'o  crnibU*  its  iMMM-fits  to 
i'Xt«»n<l  over  tlio  <Mriploy<'os  of  tlui  ('ofnmiaMJon  hninrlii'M  hnvt«  \m>n 
r»stahlislu»(l  at  s<>VMal  pointn  alotitf  tho  lino  of  tlio  <Hfiul,  opon  to  till 
cmploywH  of  tho  CoimnisHieni  uikUt  ruHtri(!tionM  and  arran;j;('nu'nt  by 
tlio  iiw  of  properly  ^iiiirdod  coupons. 

IIotc'lH  nnd  outing  Iiousi'h  liavo  Iwon  ostablislu'd  at  difTiTcnt  points 
iinucr  Miniilar  rostrictionH  and  ^niiird,  opon  only  lo  omployofs,  and  tho 
ro«ult  has  alriMidy  boon  ho  vory  iM'iuficial  and  I  ho  Hatisfaotion  amon^ 
our  oin[)loyoos  ho  ^^roat  that  this  niovo  is  justly  n'ljrardod  an  a  vory 
lon^  ^t«'|)  toward  tho  solution  of  tho  probloni  of  providing  pro|)or 
food  at  roasonablo  priros  to  all  clitssi-s.  Thuh  ono  or  tho  mo^t  si'rious 
probloniH  mot  in  tho  past,  and  tho  o.,i!  troublo  vhich  has  undoiibtodly 
oauHod  moro  dis^-Miisfaotion,  and  justly  ho,  Ih  \H\'u\g  mot  and  it  is 
Udiovod  will  Ik?        (vsHfully  solved. 

Following'  is  a  htatori  "nt  of  oxpondituros  for  tho  poriod  tfio  quartor 
ended  Soptombor  .MO,  11)05,  covering  tho  ilonis  of  construotion  and 
cn^inoorin^',  ^onoral  sorvico  accounts,  and  Panama  walorwork-?,  this 
statement,  however,  not  giving  the  cost  of  nmtorial  and  HU[)plio«: 


Accoant. 


Offlcorhlof  ntitflnnnr 

MftiiMtfftr  Ittlxir  uml  qiinrtnrH iinil  corrKln... 
Utin'im  wHtHrwiirkH,  wwrs.  hihI  nimls  ... 
l(ui'«Miu  rn«tm)nil  .>^y  ttiid  river  liydraijjlcii. 

('•tiHl  conntrtK-tloii 

MiktIiIiik  hIioji  ex  |».iti«o»» 

Zotio  hltrliwiiy  liMproviMnfntu 

Htr»<«f  iinprovMinoiitH,  Piinitirin    

CofiMtnutlon  of  wiiti-iv.  n; :(»» nrnl  M«wori«... 
CoiuiLructtoii  and  I'Ktwir  of  huilditiKs 


Julr  1  to 
H(ipt.b),IM». 


Total. 


t:rr.«M  48 

4tl,*ltlM.  i» 

li'd   10 

H,  (172.  (J7 

2l5,ft<iM,M 

1M.(RG«.H1 

ft.aHM.flU 

i;«.«7;i.ni 

l,()Wl,fUa,H9 


All  v)f  wliich  is  rospectfully  submitted. 
Truly,  yours, 

Jno.  F.  Si-evens, 

Chief  Engineer. 
Hon.  TiTEODorE  P.  Stionts, 

Chahinan  hthnian  Canal  Commi/tfiion, 

Washington,  D.  C. 


BJ 


EXHIBIT  C. 

RESUMI^.   BY   CTirEF   ENCTNEER   STEVENS   OF   CONDI- 
TIONS ON  ISTlliMUS  ON  JULY  1,  1905. 


IsTiiAfTAN  Canal  CoM^riaaioN, 
Drpartment  of  Constuuction  and  Engineering, 
Ancoii^  Canal  Zone^  Lsthrnus  of  Panama^  June  ?(?,  1905. 
Hon.  TiiEODonE  P.  Siionts, 

Cliainnan  Isthmian  Canal  Commis.^ion, 

Washington^  D.  C. 

Sin:  Tn  compliance  Avith  your  instructions,  I  beg  •  hand  you  the 
foll()wiii;u;  statement,  same  heiii^  not  a  report,  but  only  in  the  nature 
of  a  resume  of  the  conditions  ai!d  a  general  outline  of  the  duties  of 
and  the  woik  performed  by  the  dilfeient  divisions  and  bureaus  dur- 
ing' the  period  from  February  1  to  June  30,  1905. 

Vou  understand,  of  course,  that  I  am  not  prepared  to  make  or 
vouch  for  a  foi'inal  rei)ort  on  the  period  embraced  above,  as  this 
department  was  durinjj;  tiuit  time  under  a  very  much  different  organi- 
zation and  under  another  person  as  chief  engineer,  and  that  I  can 
onlv  give  what  views  I  have  extracted  from  reports  and  records:  and 
while  this  statement  may  not  be  as  full  as  may  be  desired,  it  will,  1 
thiidc,  give  you  the  information  you  intended  it  should. 

From  June,  1J)04,  to  March,  11)05,  the  work  in  connection  with  the 
investigations  and  surveys  relating  to  the  construction  of  the  canal 
was  carried  on  as  outlined  by  the  Commission  in  1004.  The  differ- 
ent assistant  engineers  aj)pointed  prior  to  July,  1901,  reported  drrect 
to  the  chief  engineer;  but  after  the  investigations  intrusted  to  them 
neared  completion  and  the  work  expanded,  divisions  were  organized 
and  dilferent  residencies  were  placed  under  the  cha»*ge  of  tlie  divi.-aon 


engineer 


On  June  30,  1905,  the  engineering  departr  ent  relating  directly  to 
the  construction  of  the  camil  comprised  five  divisions  and  eight 
so-called  bureaus,  and  the  following  is  a  brief  outline  of  the  duties 
and  work  peifoi'ined  by  the  different  divisions  and  bureaus  during  the 
period  from  February  1  to  June  30,  1905. 

Previous  to  the  organization  of  the  department  of  engineering  and 
construction  as  effective,  June  1,  1905,  special  investigations  were 
made  and  reported  on,  relating  to  the  Tiger  Hill  out-off  of  the  pro- 
posed canal  between  Gatun  and  Bohio;  investigations  for  founda- 
tions for  dam  sites  at  Gatun,  Buena  Vista,  and  San  Pablo;  borings  on 
thx3  center  line  of  the  canal  between  Colon  and  Miraflores.  Detailed 
and  complete  reports  relating  to  these  have  been  submitted  and  filed 
for  future  reference. 
124 
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COLON   CONSTRUCTION    DIVISION, 

Topographical  surveys  have  been  marie  from  Limon  Buy  to  Bohio. 
Diversion  channels  have  been  located  and  cross  sectioned.  The  shore 
line  from  the  head  of  Limon  Bay  to  Mnnzanillo  Hay  has  been  sur- 
veyed, these  surveys  covering  piers,  buildings,  imkI  tracks  in  Cristobal 
and  Colon.  Minor  surveys  foi  special  reports  were  made  as  required. 
Extensive  subsurface  investigations  have  also  been  carried  on  to 
determine  the  character  of  the  material  lo  be  encountered  in  construc- 
tion. These  borings  extended  to  a  depth  of  from  40  to  50  feet  below 
sea  level.  Profiles  and  !naps  showing  the  results  of  borings  and 
surveys  have  been  made  up,  and  rpiantities  for  approximate  esti- 
nuites  have  been  computed.  Old  railroad  tracks  have  been  restored 
and  extended,  and  a  plan  for  a  complete  yard  has  been  under  con- 
sideration. 

The  construction  of  a  new  wharf  at  Cristobal  has  been  commenced 
and  progress  continuecl  during  the  period,  but  owing  to  lack  of  mate- 
rial and  other  causes  it  still  remains  uncompleted  at  the  end  of  the 
[)eriod. 

(Jne  of  the  old  French  dredges,  repaired  by  tl)e  mechanical  de  lart- 
inent,  was  put  into  operation  on  May  24.  This  dredge  has  a  cap.tcity 
of  from  200  to  250  cubic  yards  per  lu^ur,  and  can  work  to  a  depth  of 
about  29  feet;  it  is  being  used  to  deepen  the  channel  in  the  inner 
harbor  leading  to  the  new  wharf.  Tiie  material  excavated  by  it  is 
being  towed  to  sea  in  barges  which  have  been  repaired  in  the  shops 
at  Cristobal. 

CHAGRKS   DIVISION. 

This  division  was  instituted  on  Jime  1.  A  party  with  headquarters 
at  Tabernilla  was  organized  during  the  laMer  |)art  of  June,  and  at 
present  their  work  consists  principally  in  verifying  the  accuracy  of 
existing  maps  and  ac(|uiring  inforiuation  relating  to  the  control  of 
the  Chagres  River  between  Bas  Obispo  and  Bohio,  and  the  extent 
and  character  of  existing  diversion  ciiannels. 

GAMBOA    DIVISION. 

This  division  includes  the  site  of  the  Gamboa  dam  and  all  investi- 
gations relating  to  the  Chagres  and  its  tributaries  above  the  same. 
A  study  is  also  being  made  of  the  regulat  on  of  the  Chagres  in  con- 
nection with  the  artificial  lake  formed  by  the  Gamboa  dam.  Reports 
relating  to  these  investigations  have  been  submitted  from  time  to  time. 

CULEisitA   DIVISION. 

During  the  period  covered  by  this  report  the  principal  energies 
relating  to  the  construction  of  the  canal  were  directed  at  Culebra, 
and  accurate  and  detailed  accounts  were  kept  of  all  classes  of  work 
in  that  connsction,  in  order,  apparently,  to  arrive  at  an  ultimate  unit 
price  for  future  cost  of  the  work  as  well  as,  probably,  to  ascertain  the 
proper  method  which  should  be  adopted  later  on  in  the  real  work  of 
construction,  as  well  as  the  kind  of  plant  which  would  he  required. 

The  result  of  these  observations  for  a  period  of  twelve  months  is 
presented  on  sheet  A,  hereto  appended,  and  probably  needs  no  expla- 
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nation  with  the  exception  of  "Arbitrary  charges.'''  An  arbitrary 
charge  of  6  cerita  per  cubic  yard  to  cover  the  cost  ol  investment  in 
plunt  was  made  and  distributed  among  tiie  ditferent  items  related 
to  plant,  m  shown  on  sheet  IJ,  This  arbitrary  charge  greatly  ex- 
ceeded 6  centfi  per  cubic  yard  during  the  period  covered  by  this  report, 
but  it  was  believed  that  with  a  bettor  organization  the  cost  of  invest- 
ment in  j)Iant  would  be  covered  by  the  arbitrary  charge  adopted. 

Tlie  first  steam  slujvel  was  installed  Novend)er  11,  and  the  last 
French  excavator  was  discarded  June  10,  11)05.  On  June  liO  nine 
steam  shovels  were  in  operation,  and  the  total  numlx^r  of  steam 
shovels  at  work,  by  months,  from  February  to  June,  is  shown  on  sheet 
C,  and  the  daily  average  output  per  steam  shovel  in  shown  on  sheet  D. 

LA  DOCA  DIVISION. 

This  division  was  placed  luidor  the  direction  of  a  division  engineer 
June  1,  The  work  under  way  during  the  period  consisted  of  surveys, 
ojM'ration  of  ships'  ways,  repairs  to  floating  plant,  and  the  operation 
of  a  dredge  in  the  channel  entrance.  But  owing  to  the  great  scarcity 
of  material  and  help  very  little  work  was  done  up  to  June  1.  Quar- 
antine regulations,  due  to  a  case  ( i  bubonic  plague,  were  a  source  of 
additional  delay  during  the  latter  part  of  June.  But  during  this 
month  borings  were  commenced  and  some  progress  made  on  topo- 
gra[)hi'!al  work. 

The  floating  equipment,  previously  nnder  the  direction  of  the  mate- 
rial dcpiirtment,  was  placed  under  the  charge  of  the  division  engineer; 
a  thorough  inspection  of  this  equipment  made  and  its  value  and  use 
fidness  considered.  And  in  connection  with  this  floating  equipment 
a  small  machine  shop,  marine  ways,  and  a  gridiron  were  placed  under 
the  charge  of  the  division  engintn^r. 

"J'he  marine  ways  were  only  available  for  small  boats,  not  over  150 
feet  in  length.  The  gridiron  has  a  length  of  approximately  150  feet, 
with  a  width  of  30  feet,  and  is  also  of  service  only  in  handling  small 
bo!i  ts. 

The  wharves  at  La  Boca,  with  the  exception  of  the  pile  and  timber 
wharf,  which  is  imder  construction,  are  op  rated  and  maintained  by 
the  Panamii  Railroad  Company. 

BUREAU   OF   PERSONNEL,   TRANSPORTATION,    AND    QUARTERS. 

All  matters  pertaining  to  selection  and  af^=!)gnment  to  quarters, 
supervision  of  pay  rolls,  applications  for  positions,  transportation. 
re(|uisitions  for  materials,  and  records  relative  to  the  personnel  of  the 
dilTerent  divisions  and  bureaus  connected  with  the  department  of 
engineering  and  construction  were  handled  by  the  general  quarter- 
master as  chief  of  the  above  bureau. 

Daily  reports  of  the  actual  number  of  men  at  work  were  kept,  and 
records  showing  the  gradual  expansion  of  the  force  were  kept  and 
illustrated  gra|)hically.  On  June  30  the  force  connected  with  the 
different  departments  of  the  engineering  and  construction  department, 
according  to  records,  consisted  of  1,600  gold  employees  and  6,712 
silver  employees. 

BUREAU  OF   SUPPLIES. 

The  bureau  of  supplies,  in  effect  June  1,  was  organized  May  8, 
1905,  at  a  meeting  oi  the  executive  committee.    This  order  went  mto 
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effect  June  1,  and  this  bureau  was  incorporated  in  the  department  of 
construction  and  engineering  at  that  date.  PreviouH  to  that  Urne  it 
was  known  as  the  material  and  suppliea  department,  Iwing  a  separate 
division  of  the  canal  organization. 

The  chief  of  this  bureau  was  charfrcd  with  the  receipt,  inspection 
on  the  Isthmus,  care,  shipment,  transfer,  issue,  and  disposition  of  ail 
supplies,  material,  erjuipage,  and  floating  equipment  unissued  and 
not  in  use.  Requisitions  for  properties  ofwhatever  nature,  after  be- 
ing duly  approved  by  the  heads  of  the  different  departments,  or  per- 
M)ns  in  authority,  were  submitted  to  the  chief  of  tliis  bureau  or  his 
iuithorized  agent.  Whenever  material  on  the  Isthmus  acquired  from 
tl\e  old  canal  company  could  be  used  economically,  material  of  recent 
purchase  was  not  issued,  or  the  purchase  of  such  material  was  not 
made,  it  being  the  policy  to  utilize  as  much  of  the  supplies  acquired 
from  the  old  canal  company  as  was  c<msistent  with  i)roper  economy. 

On  account  of  the  inadequate  supply  and  inefliciency  of  the  labor 
available,  great  difhculty  was  experienced  in  meeting  the  needs  and 
reauirements  of  this  department. 

On  June  15,  under  the  bureau  of  supplies,  a  division  of  siirvey  and 
appraisal  was  established,  for  the  purpose  of  making  an  inventory 
of  and  putting  a  price  on  stock  received  from  the  French.  This 
order  was  to  take  effect  July  1,  but  nothing  tangible  or  of  practical 
value  has  ei^er  come  out  of  it,  owing  to  the  utter  mipossibility  of  car- 
rying out  this  programme  intelligently. 

BUREAU  or  WAl'ERWORKS,  SEWERS,  AND   ROADS. 

During  the  period  covered  by  this  report  work  on  the  waterworks 
and  sewers  was  vigorously  pursued,  but  much  delay  was  caused  by 
the  scarcity  of  labor  and  inability  to  get  mat<'rial  promptly.  This 
applies  especially  to  the  irregular  delivery  of  sewer  and  water  pipe 
for  Panama  and  points  along  the  line  aiid  the  unsatisfactory  labor 
conditions  in  connection  with  the  work. 

The  water  supply  for  Panama  was  derived  from  a  reservoir 
formed  by  raising  an  old  dam  which  had  been  constructed  by  the 
former  Panama  Canal  Company,  impounding  the  waters  of  the  Kio 
Grande  River  at  a  point  about  10  miles  from  the  city  of  Panama. 
The  ori^nal  dam  ha^  been  greatly  strengthened  and  raised  20  feet. 
The  basm  of  the  reservoir  was  thoroughly  cleaned  and  ail  vegetation 
removed  for  some  distance  above  the  high-water  line. 

In  connection  with  the  Itio  Grande  reservoir  an  auxiliary  reser- 
voir at  Ancor,  with  a  cai)acity  of  1,000.000  gallons,  was' put  in 
course  of  construction.  Tlie  main  leading  from  the  Rio  Grande 
reservoir  to  the  Ancon  reservoir  consists  principally  of  KJ-inch  cast- 
iron  pipe,  but  approxinuitely  4,000  feet  of  20-inch  galvanized  pipe 
was  used  at  the  upper  end,  which  subse(|ueiitly  was  surrounded  by 
concrete  to  protect  it  from  being  crushed. 

The  dam  at  Rio  Grande  and  the  main  leading  to  Panama  were 
practically  completed  July  1,  and  approximately  30  per  cent  of  the 
distribution  pipe  of  the  city  of  Panama  was  in  place  at  that  date. 
This  distribution  is  made  from  the  auxiliaiy  reservoir  at  Ancon, 
through  mains  reducing  from  20  to  C  inches. 

It  was  found  that  the  rainfall  from  the  watershed  of  the  basin 
\%  considerably  larger  than  was  figured  on  in  the  original  report 
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njcommending  Rio  Grande  as  the  source  of  supply,  and  a  bacterio- 
loffica!  analysis  made  of  samples  of  water  taken  from  different  parts 
01  the  reservoir  show  only  a  8liij;ht  contumin!!<i;>n  at  the  u|)per 
portion  of  the  lake.  The  quality  of  the  water  near  the  dam,  or  outlet 
to  the  supply  line,  was  found  to  be  excellent. 

Work  on  the  sewers  was  aho  under  way,  and  ^inerally  the  com- 
bined system  has  been  adopted.  In  distncts  wl,i?re  the  i)<)pulation 
is  not  congested  it  is  not  considered  necessary  to  provide  for  storm 
water,  and  a  separate  system  was  installed,  storm  waters  in  these 
districts  being  carried  to  the  sea  in  t':e  ^'utters  of  the  streets.  Prog- 
ress in  this  work  has  also  been  greatly  delayed,  due  to  ineflicient 
labor  and  unsatisfactory  delivery  of  material,  necessitating  in  some 
instances  the  construction  of  concrete  sewers. 

Owing  to  similar  conditions,  progress  in  connection  with  the  per- 
manent Colon  water  supply  has  l>een  very  unsatisfactory,  and  it 
was  doubtful  up  to  the  end  of  the  period  whether  during  the  coming 
dry  season  it  will  be  possible  to  furnish  the  city  of  Colon  with  water 
from  the  new  source.  At  present  the  supply  is  partly  furnished  by 
the  old  pumping  plant,  which  has  been  restored  and  somewhat 
extended. 

A  small  storage  system  for  a  portion  of  Cristobal  was  authorized, 
constructed,  ana  placed  in  service. 

At  different  points  along  the  route  of  the  cnnnl  the  old  French 
system  of  supplying  water  for  domestic  and  construction  purposes 
has  been  restored  and  extended,  and  at  Cuiehra  and  (iorgona  con- 
siderable new  work  has  been  authorized  and  partly  3xecuted.  A 
plan  for  sewers  at  Culebra  was  also  outlined  and  work  gotten  under 
way,  and  near  Empire  a  dam  across  the  valley  of  the  Comacho  was 
placed  under  construction. 

At  Gorgona  a  plan  was  outlined  and  proposed  for  the  consolidation 
of  the  original  i;vo  French  systems,  with  fou»-  pumping  stations,  into 
one  system,  which,  when  completed,  will  also  provide  sufficient  water 
for  the  Bas  INfatachin  shops. 

At  Bas  Obispo  the  old  French  system  has  been  restored,  and  up  to 
the  present  it  has  served  to  supply  sutlicient  water  for  domestic  and 
sanitary  purposes.  This  system  has  been  somewhat  extended  in  order 
to  supply  the  marine  camp  at  ITaut  Obispo. 

Corozal,  Miraflores,  and  Paraiso  will  be  supplied  with  water  from 
the  Rio  Grande  reservoir.  Distribution  pipe  nas  been  laid  at  these 
points  and  connection  made  with  the  main  leading  to  Panama,  and  it 
18  thought  that  not  later  than  July  water  can  be  delivered  at  these 
points. 

Since  March,  1905,  the  construction  of  roads  and  highways  has  been 
placed  under  the  bureau  of  waterworks  and  sewers,  and  the  principal 
work  done  in  that  connection  was  the  recjnstruction  of  the  Caledonia 
Bridge,  which  was  completed  during  March. 

A  concrete  arch  on  the  Savanas  road  has  also  been  constnicted,  and 
the  construction  of  a  macadamized  road  to  La  Boca  approxinuitely  2 
miles  in  length  was  completed  during  the  period  covered  by  this 
report. 
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BUREAU   OF    MAClIINEnr    AND   EQUTl'MKNT. 

On  Juno  30  the  organization  of  the  biirpaii  of  mnchincry  and  e<iuip- 
ment  (so  designated  since  Juno  1,  1905)  consisted  of  1,210  men, 
divided  aH  follows:  ' 

Offlce  of  Kuiwrlntorulent  of  motive  power  and  mnchlnery  M 

Htm  Matnclilri  Hhops J^ 

CrlHtol.al  MliopH  _ '..//.Ill         iJVq 

Dinpire  HlmpM  __ '.---"I"'.'./'."  343 

'^'<>^"'  — - - -— — T^e 

Two  hundred  and  ninety-six  r,f  these  ware  arjisiins.  foremen,  clerks, 
etc.,  and  the  haiance  wore  Jamaican  and  native  labor*  rs,  or  Americans 
on  silver  rolls.  It  was  thought  that  this  organi/ation  would  1)0  able 
(o  meet  all  requirements  under  existing  conditions,  but  after  exten- 
sion of  the  sh()i)s  and  installation  of  additional  and  modern  miichinery 
rciiuisilionod  for  an  increase  of  the  force  would  probably  be  necessary 
to  meet  the  more  extensive  operations  of  the  future. 

An  estimate  was  made  and  pivparations  placed  under  way  10  com- 
plete an  organiziition  necessary  to  meet  all  requirements  for  the  main 
tenanco  of  100  steam  shovels,  with  the  locomotives  and  cars  required 
for  operating  same. 

The  principal  shops  are  now  located  at  Has  Mafachin.  This  plant 
includes  machine  shops,  with  locomotive  pits,  boiler  shop,  blacksmith 
shop,  car  shop,  planing  mill,  carpenter  and  pattern  shop,  foundry, 
and  buildifig  for  oHice  and  storehouse.  And  the  present  capacity  of 
the  shops  permits  facilities  for  overhauling  5  locomotives  and  150 
small  dump  cars  monthly. 

The  foundry  has  a  nominal  capacity  of  .^0  tons  of  cast  iron  or  like 
miscellaneous  work  and  3,000  pounds  of  brass  castings  per  month. 
An  addition  to  the  above  shops  and  foundry  is  now  under  ,vayj 
which  will  increase  the  capacity  to  several  times  the  present  outout.' 

At  present  the  shops  second  in  size  and  importance  are  located  at 
Emj)ire.  Considerable  repair  work  was  reciuired  to  restore  them  to 
usefulness;  many  missing  parts  of  machinery  had  to  be  replaced  and 
all  machinery  overhauled.  With  some  additions  of  modern  machin- 
ery this  shop  is  now  in  position  to  turn  out  considerable  work;  and 
during  the  past  year  approximately  100  locomotives  and  732  cars 
have  undergone  either  general  or  special  repairs,  and  15  cars  were 
built,  with  a  capacity  of  40  passengers,  to  be  used  in  the  transpor- 
tation of  laborers. 

Numerous  old  boilers  have  also  been  overhauled  and  placed  in  com- 
mission, and  cranes  and  other  n.achinery  restored  to  usefulness. 
Much  of  the  machinery  brought  to  th;^  Isthmus  bv  the  previous  com- 
panies was,  after  more  or  less  thorough  overhauling,  resurrected  and 
placed  in  service  as  fast  as  the  demand  for  same  became  apparent. 

The  shop  at  Cristobal  is  also  under  the  jurisdiction  of  this  Bureau, 
but  work  at  this  point  was  principally  devoted  to  repairs  in  connec- 
tion with  floating  plant  and  the  overhauling  of  pumps,  boilers,  and 
other  machinery  required  in  the  work  of  the  waterworks  and  sewers 
department. 

Improvements  and  extensions  to  this  plant  have  been  authorized 
and  are  now  in  progress,  and  when  completed  will  provide  facilities 
S.  Doc.  127,  59-1 ^8 


ox  Beil-i:<XXUUlli|(  iuiu  ((au^« 


180 


REPORT   OF   THE   TSTIIMTAN    CANAL   C0MMI88T0N. 


for  tho  maintenance  of  Panama  Railroad  motive  power  and  rolling 
Btock.  In  addition  to  doing  tho  mechanical  repair  work  for  tho 
floating  i)lant  on  the  Caribbean  side  of  tho  Isthmus,  it  may  also  he 
nble  to  give  assistanco  to  the  Has  Matachin  and  Empire  shops  in 
overhauling  rolling  stock  used  on  the  canal  work. 

BUREAU  OF  ARCirrrEC'llJHK  AND  ni  iF.niNO. 

All  work  relating  to  the  construction  of  new  buildings,  repairs  and 
alterations  to  existing  buildings,  and  tho  location,  construction,  and 
repair  of  highwa3's  was  under  the  immediate  supervision  of  the 
supervising  architect.  And  this  work,  frequently  under  trying  con- 
ditions, was  ably  and  intelligently  executed  under  his  direction  until 
April  J30,  when  the  bureau,  through  his  death,  sustained  a  severe 
loss. 

Owing  to  Inbor  problems,  hick  of  building  material,  and  transpor- 
tation facilities,  the  work  '^f  the  bureau  has  been  seriously  handi- 
capped. On  July  1  bunding  material  of  all  kinds  was  practically 
exhausted.  Hardware,  such  as  nails,  hinges,  etc.,  could  be  obtained 
from  the  French  stock,  and,  although  of  old  type,  were  utilized  to 
advantage. 

The  organization  of  this  bureau  was  j2^reatly  expanded  and  en- 
larged, and  efforts  made  to  i)lace  it  on  a  satisfactory  basis.  Elaborate 
plans  for  new  buildings  were  made  and  grouj)ed  under  several  head- 
ings. But  owing  to  lack  of  building  material  the  construction  of 
new  and  repairs  to  old  buildings  did  not  progress  as  satisfactorily 
ds  desired. 

During  this  periodj  however,  approximately  300  houses  were  re- 
paired and  40  new  buddings  were  under  construction  and  coinpleted. 
The  principal  new  structures  were  the  bachelors'  quarters  at  Cidebra 
and  Corozal,  which  will  provide  room  for  several  hundred  employees. 

Labor  quarters  at  Bas  Matachin,  hospital  buildings  at  Ancon,  and 
some  dwelling  houses  at  Ancon  and  Corozal  have  been  repaired. 
Extensive  repairs  were  also  made  at  different  points  on  the  line  of 
the  canal,  and  every  effort  made  to  supply  suitaole  quarters  not  only 
for  American  employees,  but  for  laborers  as  well. 

The  wharf  at  La  Boca  was  also  placed  under  construction  under 
the  supervision  of  this  bureau,  but  is  as  yet  not  completed. 

BUREAU  OF  METEOROLOGT  AND  RIVER  HYDRAULICS. 

All  available  data  relating  to  the  Chagres  River  and  its  tribu- 
taries and  all  records  pertaining  to  precipitation  and  meteorology 
are  now  being  assembled  and  arranged  in  such  manner  that  they 
may  be  easily  examined  and  consulted.  To  this  end  the  bureau  of 
meteorology  and  river  hydraulics  was  instituted,  and  all  gauging  and 
hydrograpnic  stations  have  been  placed  under  this  bureau. 

Previous  to  that  time  the  French  system  of  discharge  measurements 
and  rainfall  observations  had  been  continued,  with  some  modifications, 
The  principal  observation  stations  during  this  period  were  located 
at  Bohio,  Gamboa,  and  Alhajuela. 

Rainfall  observations  were  also  made  at  Gatun,  Culebra,  Cristobal, 
and  other  points  along  the  canal  route  "^j  the  different  engineers  sta- 
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tinned  at  those  places.  The  reaulta  of  all  these  observations  nnd  the 
(hitu  coUccUmI  bv  thorn  arc  now  in  the  possession  of  the  hiii.'im  of 
nieteon)lotry  and  river  hvdruulicH,  and  all  useful  and  reiinble  data 
relating  to  hydraulics  of  the  Chagres  arc  being  compiled  by  this 
bureau.  ■ 

BUREAU   or    MAP    MAKING,   LITHOORAPHY,   AND   PRINTING. 

The  records  and  mans  ac()uirod  from  the  Piniama  Canal  Company 
are  in  the  custody  of  (he  chief  of  this  bureau,  and  information,  tech- 
nical or  otherwise,  pertaining  to  the  affairs  of  the  Panama  Canal 
Company,  descriptions  of  property  acquired  from  the  former  organi- 
zation, records  of  buildings  and  lands,  are  kej)t  on  file  at  this  ofhce. 

Lithographic  maps  of  the  city  of  Panama  and  maps  of  the  canal 
line,  showing  topographical  and  property  lines,  were  also  made  by 
this  bureau.  ^ 

Blank  forms  and  reports  of  various  kinds  were  printed  and  hound 
by  this  bureau.  The  average  monthly  production  has  now  increased 
to  220,000  copies  of  various  description. 

BUREAU   OP  COMMUNICATION. 

All  work  relating  to  telephones  and  tcl(>graphs  is  referred  to  this 
bureau,  which  includes  the  installation  and  repair  of  telephones  and 
telegraphs  for  the  l^anuma  Railroad  Company  as  well  as  the  Canal 
Commission. 

Several  telephones  were  installed  at  different  points  on  the  canal 
route,  also  in  Panama  and  Colon,  but  much  remniiis  U)  be  done  before 
it  will  bo  possible  to  carry  on  the  work  with  facility  and  promptness 
required  for  work  of  this  magnitude. 

AH  of  which  is  very  respectfully  submitted. 
Respectfully,  yours, 

Jno.  F.  Stevens, 

Chief  Engineer. 


Sheet  A.—Stakmeiit  of  net  approximate  roM  of  work  for  year  July  1,  1904,  to  June  SO 

i'jor>.  '  ' 

[CuU'l.ni  (livisldii.     Total  output  fur  year,  711,644  cubic  yards.] 


Character  of  work. 


Plant  (covered  by  arbitruries) 

Minin)4 

LoadiiiK 

Transportation 

Dnmpis 

Miiintenancij  of  traclcs 

General  expense 

Total 


Total  cost 

(riiitcit 

Stiitfs 

gold). 


70. 015.  -..: 

77, 271,  Hi! 

120, 006.  04 

40,  hn.  49 

52,oy;}.  r.,i 
;«.  12«.  00 


Co."<t  per 
cubic 
vard 

(Uiiilwl 
States 
gold). 


43-1, 974. 04 


«0. 0492 
.0945 
.1042 
.1618 
.a547 
.0703 


.5865 


I 


A  aitiulax  iiicre«8«.     Tiie  totnl  Juiui  fonw  account  was  2,012;  Uie  Sep 
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SuiUT  U.—Arhitrnrij  chartjf»  to  rov/r  mM  of  invntmeni  m  plant  ftyr  year,  Julif  I,  1904,  to 

Junf  .iu,  IU06. 

[CulebntdlvtMon,] 


Charge, 


A.  Ht«<nm  ihoreUi 

B.  <'uni 

C.  lifiiornl  rnliiiilillnK  of  eiiglatM 

D.  UfbiiilillnK  iliinip  cHri , 

K.  TfAuk  coiiHlructioii  

F.  Qunrtpni 

O,  New  iippIlftnPM 

B.  Now  iiiijflMi'H 

lotol 


Amount 

pcrciiMa 

HUtM  gol<l 


10.0100 

.(»l2ft 
.UUM) 

.  oorx) 

.OUpO 


Ki:u«rka. 


.OCiS 
.COM 

.0100 


Iivrludp*  pniit  of  new  »hovpl*(  Mt  up  ready  for  narrloe. 

Iii('hi(|i-N  ci'Kt  of  iii'w  eiirt. 

liMli'ilfH  K''ii<Tttl  r>hiill(llnK.  but  not  twunUw  reitnlrn. 
If.,, 

IniluilfxbullfllriK  nt'w  trti'-kftHtid  ri«<torlii>r  olil  trnck* 
to  Ih)  iumxI  forlPHti^ixtruitiKii  i>iir|MM«K,  but  <l(n'x  iioi 
Iricliidi!  Ibo  ItiyliiK  and  '*hlflliiK  of  imrku  itrouiiil 
Htt'Hiri  MhiivclM  Hiid  on  i|iirii|m 

IruliiilfH  biiildltiK  oi  ni'W  nimrifrs  and  rf|mlni  to  old. 

IncliidoN  iii<w  H|i{>lliiiw'UM,  Niirb  UN  iinloH'tlnif  plowi, 
bunl  fipreiiiliTN,  l,iilKt'rw<MKl  unloudtTs,  t'tc. 

fnt'luili'N  roBt    '  iifw  ctiKtiu'H. 


.ttiOO 


From  July  1  to  Novttaber  30,  IVM,  there  wmt  iiombltnipy  charico  to  cover  coat  •flnvontment  In  planf. 

Shbet  C. — iStatement  ahowimj  Htenut  »h<tveh  >U  work,  by  moiiUis,  frotn  Febnuiry  1  to 

Jti'.y  /,  was. 


MontliH, 


February 
Mari'i  ... 
April 


May. 


June . 
July  . 


MaohineM  iit  work  nt  bo- 
Kinnlng  of  nionlh. 


Kxoa- 

VII  tors. 


60 
M 
50 

6:^ 


Sfenm 

sbovt'ls, 
"0  ton. 


101 


lOi 
102 
101 

lU'J 

loa 

101 
W    /lOl  to  10.'), 


Steam 

iihov- 

elu, 

»r>-ton. 


201 


'201 


InHtiillatlona. 


Steam    St«.>nm  ! 
nhov-  I  Hhov-     Exca- 
el»,     '     i^iH,     t  vnlorH, 
70- Ion.  avion.  I 


102 


202   . 


KM    . 

KM :. 


W    flOl  to  10.'),  ;i  '.:()1 

f)J    tiliclii.slvL'.   /  liO*.' 

IH     I 

60    (101  to  lOfi,   1  '201  i 

hS    limliisivt'.  7  •>{)■>  ' 

■■'  1 101   to  10*1, 
*■■  jliiijlusive. 


105 


1» 


■20:t 


201 
■M2 

•2oa 


Date. 


21 
1ft 

7 
'2ft 

H 
10 


French  exca- 
vators dis- 
carded. 


Niim- 
btir. 


17 


18 


150 
62 


Date. 


16  r" 


Note.— 18,  60,  and  62  are  French  excavators.    Steam  shovels  101  to  10(5,  dipper  capacity  21  cubic 
yardM;  Htcani  shovels  201  to  2a3,  clipper  ciipacity  6  cubic  yunls. 

Shekt  D. — Jii'lalire  efficiency  of  xten in  shot,  In  an  nhnim  fn  amount  of  nmteriul  excavated 

from  Fehrwirji  I  to  July  1,  1005. 


mMiU  will  bo  properly  houH«<l  in  the  new  location,  wh«r«  work  can 
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EXHIBIT  D. 

REPORTS  BY  nKNKHAI.  IIAINS  AND  MAJOR  TTAKKOD, 
AND  \\y  COLONKL  KILNST  OX  COiNDlTlONS  ON  THE 
ISTHMUS  JULY  1,1005. 

PANAAfA,  July  17,  1006. 
Mr.  T.  P.  SnoNTs  '       "^      ' 

Chairman  Isthmian  Canal  ComwiHHion^ 

WuMhifif/ton,  D.  C. 

Dear  Sir:  Pursujint  to  th«  rtvuicst  in  your  letter  of  July  5,  1005, 
that  we  ijfive  our  "aUcntioti  to  tiio  important  matter  of  stu.  /in^  the 
preseut  condition  of  the  work  on  the  Isthmus  carefully  while  here, 
with  the  end  in  view  of  makiri^^  a  report  as  to  the  things  actually 
accomplished  under  former  ('hief  Kii;L;ineer  Wallace's  supervision 
from  the  time  the  work  started  hy  the  Government  until  the  time  of 
the  taking  over  of  his  dennrtint'iit  by  Chief  Engineer  Stevens,"  we 
have  examined  the  records  of  the  (-hief  engineer's  otlice  and  have 
gone  over  the  different  works  on  the  line;  we  have  also  consulted  the 
en^ineeis  in  direct  charge  of  work. 

We  find  in  the  chief  engineer's  ofTice  a  series  of  reports  for  the 
fiscal  year  ending  June  30,  11)05,  which  corresuonds  substantially  with 
the  date  of  the  transfer  of  duties  from  Mr.  Wallace  to  Mr.  Stevens. 
Thase  reports  are  by  the  acting  chief  engineer  and  the  heads  of  the 
several  cfepartments  under  him,  and  give  a  concise  statement  of  the 
work  accomplished  during  the  past  year  and  its  condition  at  this 
date.     These  reports  are  accompanied  by  many  l)luei)rints. 

We  have  taken  a  set  of  these  reports  to  Washington,  to  use  in  the 
j)reparation  of  the  presentation  to  the  advisory  board  of  engineers, 
leaving  tlie  originals  and  copies  on  file  in  the  chief  engineer's  office. 

The  list  of  them  is  as  follows : 

Oeneral  reports  of  work  done  on  CuHhra  division. 

Annu-^l  report,  July  1,  1904,  to  June  30,  1905. 

Report  for  period  July  1  to  Doceniber  'Jl,  1904.   ' 

Rei)ort  for  [wrlod  Jaiiunry  1  to  March  'M,  ItKiS. 

Rejwrt  for  period  April  1  to  June  30,  11X>5. 

Monthly  reports,  January,  UXif)    to  June,  1905,  Inclusive. 

Annual  report  of  Resident  Engineer  H.  F.  Dose.  coverinR  Investigations  at 
Bohlo,  June  1,  1904,  to  February  28,  1905,  with  detail  blueprints. 

Report  of  worif  for  Bas  01)ispo  (Alhajueia  division),  by  Resident  Engineer 
Boyd  Ehle,  July  1,  1904,  to  December  31,  ]9()4,  with  detail  blueprints. 

Report  for  Bas  Obispo  (Alhaju«>la  division)  and  bureau  of  Chagres  River 
surveys,  year  ending  June  30,  1905,  by  Mr.  C.  L.  Carpenter,  assistant  engineer, 
with  detail  blueprints. 

Supplementary  report  of  Assistant  Engineer  C.  L.  Carpenter,  relating  to  condl- 
iions  concerning  the  Gatunclllo  tunnel  and  possibilities  for  open  spillway  to 
Qamtwa  Lake,  with  detail  bluepriuta. 
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U«n>ort  roverliig  rpsulU  of  bf/rl:  g*  mad*  bttwam  Ontun  and  n<.lil<».  In  mn 
iiettlon  with  the  llgfr  lllll  c\i(   ,fr  mid  Ontun  dnm  •lt«.  ny  Mr.  A.  II.  NUhuh. 
■MlNtiint  ptiKlti(><>r,  with  (Ictiill     iiieprliitfl. 

iTofllw  of  <'«ntor  llii«  of  c.iiinl.  Mhowlnt,t  approxlmiito  tr«'<'l<>Kl<'nl  «lHiiMlflciitlun 
of  iiuiUrliiU  from  Uti.'nlo  to  I'tnlro  Mlgu«'l,  hy  Mr.  II.  K.  !>«>»•«',  acting  Uivlnloii 
Ciiglnotr. 

Anruml  r"p(»rt  (Colon  '<»nii'.'Uftlon  dlvlnlou)  for  th«  y<»«r  pnding  .fun«»  JW). 
11)00.  by  Mr.  V.  B.  Mi-Ithy,  division  enKliuH'r;  nlMO  trnnHn.lttlnjj  pn»HlH  of  bor 
IngN  U\nvt  hartM>r  Ht  (Utlni.  ntui  uIouk  ct'iiU'r  lln»'  of  ciiinil  to  (latuii. 

Annutil  rt'|>ort  of  La  IV  >a  loHMtructlon  dlvhiou  yt-ar  rudiug  .Fuue  JK),  1W)0, 
by  Mr.  F.  H.  Malthy.  divmlon  .  .u.inw. 

AununI  n-jwrt  *  ureau  of  wntrr  worlni.  ii«'wprn,  nnd  road*  for  the  yenr  ending 
June  3<).  lOOfi.  by  Mr.  C.  B.  Davis,  rhiof  of  bnn<aii. 

Annual  rcpoi:*  bureau  of  arcbltocturo  on*!  iHiiu'lng  fv)r  the  yenr  tMulIng  .Iiine 
80.  UK>r).  hy  Mv.  /..  M.  Iturtt,  chlt'f  of  burr-.»u,  iubiulitlug  blueprlub*  of  ali  build- 
lugM  t»rwt«H»  j'nd  doHlgnR  tor  fulu-i  «rcHtl<.n. 

Aiitmnl  r(»|>ort  biin«au  of  nuirhliiory  and  equipment  for  the  year  ending  June 
80,  rHJT),  liy  (;   A.  Htroin.  Kii|K'rlrit«MnbMii  of  motive  |)o'ver  and  n.achlncry. 

Annual  reiMut  bureau  of  HUjiplles  fwr  the  year  eudhig  June  :U),  IIK>r»,  by  Mr. 
S.  ('.  Tobey.  vliU't  of  buri-au 

Annual  nMx-rt  bureau  of  iut\\m,  lltboKvapliy,  nnd  printing,  tor  tbe  year  ending 
June  :M),  HKKj.  by  .Mr.  C.  Hertonclnl.  cbU'f  of  jiiwnu. 

Anntiiil  rejMirt  bureau  "f  in«'teoroi'-Ky  anil  river  liydraullcH  for  the  year  ending 
June  .«),  l(X»ri,  by  Mr.  Ubardo  M.  A.ango.  cblef  of  bureau,  Hubmltting  blue- 
prIntH  sbuwlng  jtriiiblially  tl  :»  pre<ipltaM<ui,  river  dlMcburgeH.  and  otbcr  In- 
lonnatlon  if  nhnllar  cbanutcr  aH  fur  back  ns  inforinatlun  can  !>«  tbtalne<l,  md 
broiiKbt  up  to  datf, 

Animal  report  bM.nu  of  iK«rHonnel,  tranMimrtat'on,  nnd  qunrtern  for  year  end- 
lUK  June  80,  inon,  by  Capt,  Edw.  '^m  King,  generul  quarterniaHter,  cblef  of 
bureau. 

Concerniri|>  tho  reports  on  surveys  and  o.xnrninntions  it  may  be  said 
tliut  much  Viiluable  mfornuition  has  been  coiU'ctcd. 

Tli(5  following  abstruct  is  a  man  of  the  reports  »'clating  to  actual 
construction  work : 

WORK   ON    CtJIEBRA    DIVISION. 

Up  \^  ''ate  !0  .hovels  have  been  installed  and  are  now  in  operation, 
as  f(..iows: 

t9i)Ji. — November  11,  steam  Hliovel  No.  101  ;  Docenilyer  22,  Htenm  tdiovel  No. 
201. 

11)05. — January  10,  8i.;a:n  Kuove  No.  202  (work  begun  February  ifi)  ;  Febru- 
ary 21,  steiun  sbovel  No.  lO'i ;  March  7,  Hteam  Hhove)  No.  10.'J ;  March  2.'),  steam 
Hhovel  No.  101;  April  10,  ste-rm  shovel  No.  lor>;  May  17,  steum  nhovel  No.  1{M>; 
June  20,  «tc)un  shovel  No.  20,'{ ;   July  ',i,  m'  am  Hhovel  No.  204. 

Note- — T»<e  series  beKinning  with  101  are  ''0-ton  suovels  and  the  sorlea  be- 
ginidng  with  201  are  05-ton  shovels. 

Nineteen  more  steam  shovels  are  ordered. 

Tho  total  output  for  the  "year  ending  June  30,  1005,  has  l)eon  741,604 
cubic  yard.s.  Ihe  monthly  range  of  output  has  bticn  froiiL  19,01)5 
cubic  yards  in  October,  1004,  to  132,810  cubic  yards  in  March,  1905. 

The  price  as  given  b  '  the  chief  engineer  has  ranged  from  43.8 
rents  in  March.  1905,  to  102.7  cents  in  June,  1905, 

The  scope  oi  operations  at  present  is  to  open  the  cut  excavated  at 
both  ends  for  drainage  and  to  remove  material  from  tho  sides,  which 
threaten.?  to  slide  into  the  prism  of  the  cut. 

Track  building  has  been  actively  carried  on. 

CX)LON    CX)NaTRUCTION   DIVISION. 

One  of  the  Frencn  dredges  has  been  repaired  arid  put  at  work  in 
the  hp.rbor  of  Cristobal.     It  is  removing  2,000  to  '.'H)0  yards  per  day, 
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•t  a  coHt  of  opTiition,  aN  gjv«n  by  thi»  unginetira  %)f  fi  0  c«nt»  pvi*  yard. 
A  depth  of  20  f«».'t  i)Iiih  im  nv»innbK  into  the  hiiiJM>r  and  up  to  the 
dooka.  'I'linr  i  .i(Hk  room  fov  two  Mhiiw,  and  HXt<«»Hion  for  anollior 
IS  near  corn|>Uiti(»ii.  I'lm  dopih  of  La  Uora  Ilurlxir  iiitd  «ntranc«  haa 
been  nmintuirHMJ  by  the  iiso  of  unoth^T  I»'n'iM  b  <ln'(i^i.. 

Wharf,  truck,  and  wurobouH©  faciliticj  aru  U'inir  ewtablinhcd  at 
CriHtobab 

VUnAU    or    WATEKWUUKd,    HfWEIUS,    AND    KOADi. 

WaterwoH'H. — The  Tlio  (inindn  roservoir  and  Hupply  lino  lor  Pan- 
ama JH  conipbUcd  and  wiittT  tiirncd  on.  Corozai  and  Paraivo  derive 
a  supply  fiMin  tliis  Iim«.  KxtwnMioiH  i.nd  ('((niHctions  ar«  lM«in^  made 
in  th«  city  of  I'unurn.i,  and  th«  Ancon  rcst-rvoir  is  .uhUt  conHrz-uction. 

OKI  Fivncli  systt'ins  an?  Utin^  ropairod  and  jxtondcd  or  now  nya- 
tcrriH  inslallod  at  Ciilcbra,  Ilaiito  iind  Han  Obispo,  and  (lorgona. 
Tho  syslciii  in  opcnitiidi  iit  (julcbni  is  t4!nipoiary.  Work  ban  l)«on 
ct«inni(»n(('<l  on  I  be  Cdloii  n'sorvoir. 

Sewerf. — A  sowi-ra^c  sv^tuin  is  well  advimccd  in  Panama  and  com- 
menced in  Culebra  and  (jristobal. 

/'Joddn.-  'l\u*  roads  have  lu'cn  repaired  and  two  stone  crushers  in- 
fitalled  and  opi-nited. 

ni;R»AU   OF  AUCIIITECTUKE   ANn    BUir.DINOH. 

INanH  bave  been  f)repnr('d  for  (lie  eonstriiftion  of  70  dilFcrent  kinds 
of  structure;  1\'h  out  of  LM  15  of  llu'  buildi?!^'--  received  from  the 
French  bave  been  repaired,  and  4H  new  building's  of  various  kinds  and 
Hizes  erected,  indiKlin;;  bot(!ls  at  C'oro/al  and  C/ulcbra. 

ni  iiKAu  OF  MAcrnNr.ur  and  eqiii'mknt. 

Machine  shops  have  b(>en  repaired,  extended,  and  equipped  at  Bas 
Matacliiii,  Knipire,  ('ulcbra,  and  Cristobal,  wliicb  are  now  in  opera- 
tion. These  slioj)s  bave  ciono  a  lar^e  amount  of  work,  both  of  repair 
and  ('(Histriiction. 

'J'here  are  at  present  in  repair  and  at  work  on  construction  10  new 
steam  sbovelH,  58  old  French  locomotives,  and  727  old  French  dump 
cars.     All  new  rolling  stock  is  as  y<'t  in  transportation  service. 

Details  on  all  these  subjects  will  be  found  in  the  re}jorts  herein- 
Ix'fore  refcuTcd  to. 

We  submit  herewith  a  letter  from  ^^^.  W.  K.  Daiichvi  actinpf  chief 
engineer,  in  res|)onse  to  certain  iiuiiiirics  made  by  us,  and  which  con- 
tains information  (M)ncernin^  the  pro^irress  and  present  condition  of 
construct ior.  work  and  other  kindred  subjects. 

Wo  have  the  honor  to  remain,  very  respectfully,  ycurs, 

Pktkh  C.  I  Tains, 
B.  M.  IIakhoi), 
Members  Isthmian  Canal  Commission^ 


futitorii,  oou|>l«»l  with  »  h«snvy  grade  ro«U  ajid  aititmiely  light  powtr, 


laa 


lUtPOftT  OJf  T8B   ItTIIMIAM    CANAL  OOMMIMtOW. 


(InrlMur*.  I 

^  Pakama.  Juty  Ik,  tons. 

Qm.  riTKiiO.  IIainm  mill  MiiJ   fl.  M.  IlAiiH«Ht, 

.MfmbrrB   lulhmlan  Vanal  Vnmmi»»litn. 

HiM'  T  urn  III  rwvlpt  of  ••■•ur  iHt.T  of  .?iil>  1 1,  in  whlrh  ymi  nwR  nn»  to  flrr 
jroii  II  lirli'f  HtiitiMii««iit  "«.f  III.'  |tr«<M«Mit  .•oinliltnii  of  Hio  work  "  iiiu!  of  tli««  "  tliliigM 
act  ally  KjHiniiplUlnMl  iiikIit  fortiii»r  ChlMf  Kiintiii-wr  Wnllmo'ii  NuiwrvlHi'iii  from 
th*  lliiio  th«  work  HtiiriiHl  l»y  ihi»  (Jovprmnriit  up  to  iiml  im  IihIIhk  Jiin^  fW).  IWift" 

HoptjrIiiK  to  lhi«  two  t'lii'ufloiin  nukinl.  I  will  rcvorwi'  fli»«lr  nnliT  iitiil  niin*i»r  th«' 
■iHitiMl  oin»  flrwt     thnt  h,  In  U'umkI  to  llif  llilriKu  iirtsnilly  nr.'.implUluMl.  i»tc 

WhiMi  th«  <}ov«'riiiii4>iit  <f  tli«»  I'nlftHl  Hliiti»ii  t«M»k  ovit  tln»  work  fntm  fh^ 
Kri'tirh  t'oniimiiy  flu*  only  jMrtloii  of  Hm'  work  hi'liig  rnrrli'il  on  wim  n  lltlli»  wurk 
in  tli««  niiilii  piirt  of  Ciilflini  mit.  All  of  Iho  liiiltiii<i»  of  tlii>  work  liiid  Im>«>ii  ithnii- 
donod  hy  tlir  »lr»«t  Fmi'  li  iiiiiii»iuiy  fimin'  HfttN-n  y«»iirn  |»n'vl<iiHly.  uihI  tlio  wlmlo 
rlRlit  of  wiiy,  Inrliitlliitf  Hho|i  IfH-atloiiM,  friirUN.  tuitl  towim  <-oiHfiurt«H|  for  .iiiiiil 
#niploy«H'n,  wiiM  iMitlrt'ly  oviTKrown  with  ii  il«'ii«««  Ki-owfli  of  JiitiKlc  A  gii'it  tli'iil 
of  thiN  itrowlli  liiiK  Im'i'ii  cU'iiriMl  mviiy,  thin  w<>rl,  iiloiu'  r«i|nirliiK  n  Inrrfi'  iiiiiiMint 
of  liihof.  At  CrlHfnliiii,  liiiN  Miitnrliln.  lliiiplri*.  iiiul  ('nlti.iii  «lfi>N  formerly 
oo<Miitl«'<l  by  till'  KtciKli  coiniiaiiy  for  ••«tiiNlniitloii  anil  n'p'li'  Mlio|m  h  vf  Iwfii 
rlpitnil  of  Jiiiiirh'  tiihl  tti»»  nli.tpM  r»«»,fnrf.l  mui  f.-nt  Into  oprniilon.  tiii>  olil  |''r«'ii<li 
mmliliM'iy  ovi'rIuuiN'd  ntiil  MiippU'»iu«nli'i|  l»y  new.  iiir«|iM*ii  iimk  lilncry.  I'Im-  nliopH 
nt  Han  Matatlilii  aii<i  lliupiri'  arc  In  !ir<><«'i»M  of  ««nlai««'ni«'Ul.  <''»iiMUh»ral(l»«  liavliiK 
\h*%h\  iimompllHlMHl  In  that  illnH-Hon. 

IMaiiM  ha\««  mImi.  Immmi  iiuuIi"  for  thi>  iMilnrKciiii'iit  of  tin-  hIiojik  at  rrl-^tohal  ami 
for  Mn«  coiHlriirlluii  «)f  luldltloiial  Hhitps  In  tho  vicinity  <if  I'r.lro  MIk'ih'I.  I<'lffy- 
pight  onKliu'H  ha\»'  Immmi  taken  from  wln«r«»  they  were  left  hy  th'.»  first  F'rt'iifh 
(onip.iny  In  lh«'  .Iiii.kU'  niul  hi  liH-^*'  Kovcral  nhopn,  have  Imm-ii  flmnnmhly  over 
liaiih'd  and  i»nf  In  Mcrvln-nhle  condlllitn.  W^n  li.s<i  KitikIi  diiiiip  ciiim  have  heeii 
■o  reiMlnnl,  In  ..rder  to  Ket  af  thi'^e  ears  and  e;ii:lneM  where  they  wore  left  hy 
tlie  TreiKh  pinipte  a  eoiiMlderahle  aiiioiint  of  railroad  traek  Iimm  had  to  h«'  repjilnil 
and  reliild.  The  JiiiiKle  growth  has  heeii  cleai-ed  away  fr<iiii  vIlliiKeM  roriiierly 
fKM'Upii'd  hy  I<Yeinh  eiiip|oye«'M,  and  a  Kieat  niiiiiy  I-'reinh  hiilldliiKH  have  iM-en 
repahed  and  luit  In  a  hiilillahh'  ediidllloii.  Thre*'  hundn  d  and  (Iffy  Heveii  hnllil 
UiKN  J"<ve  hcen  eianjiietely  overhauled  and  repaired,  ii  larye  nmiiher  are  now  In 
proceMM  of  heliiK  lepalroil,  ami  -IM  lailldlnj;«  have  Ihhmi  eoiiMirmtetl  new  This 
work  of  relailldInK  ohl  wtnninreH  and  eie<lin«  new  ones  has  hem  very  iiiiicli 
delayed  on  lu-cnnnt  of  lin-k  of  material,  which  wan  islvcii  for  evcral  inoiitlw 
nK«»  and  which  Ih  now  hclnj,'  received. 

A  lartfe  aniiaint  of  technical  work  Iuih  been  done.  Inclmliiiiif  rlie  locatliii?  of  the 
wilier  line  of  the  canai  iik  eMtahllNhed  hy  the  French  anil  the  rniinliiK  of  wver.il 
UneH  to  determine  wlufhei  thin  all|,'iiiiient  conld  hv  Improved  n|»on.  one  of  these 
trial  llneH  heliiK  the  line  «'XtcmlliiK'  Trom  Lliihin  Hay  to  the  <  urve  at  (i.itnn. 
nnnther  helitfj  a  trial  line  finm  the  vicinity  of  Han  OhiHpo  to  INnlro  Miuuel.  ami 
nlso  several  ndnor  lines  licl.vccii  thes»«  two  pniiits.  A  l;iri;e  imotint  of  cross 
fMH'tlon  work  has  Ihm'ii  done  and  eHtimafes  made  f<»r  varlnus  .ilans  of  canal  at 
UlfTerent  elevatloiiH  I'rom  the  sea  level  to  the  !H>  foot  level.  A  IarK»»  numher  of 
borliiKH  have  heen  made  to  determine  the  character  of  (he  m.iterlal  to  h«>  exca- 
vated within  the  canal  prism.  Careful  pxamlnatlonH,  hoth  ah<»ve  and  below 
Rrmind.  have  heen  made  at  thr«M>  of  the  proposed  sites  for  dams  In  the  vicinity 
of  Hohlo.  these  e.vamlnations  Inclndimr  very  carcfnl  borliiKS  taken  to  determine 
the  elevation  of  bed  rock  at  nnmerons  points  aloiiR  the  proposed  sites.  .\  careful 
examlnatlnn  hutli  above  and  below  Kmuml  was  maile  of  the  proposcti  lorjition 
for  a  <lam  at  (Jatun.  TIiIh  examination  also  Included  c.ireful  borlnu'>«  to  deter- 
mine the  elevation  of  the  Hnrfa"e  of  bed  nx-k.  Tlu'  same  e.xamlnatlons  were 
made  at  the  proposed  loeatlon  of  a  dam  at  (Jamboa,  and  contour  lines  have  been 
run  mit  to  deterinim»  the  area  of  the  profxised  (ianibou  reservoir. 

Surveys  have  been  made  for  tunnel  lines  cotine<tlnK  this  rt»Hervolr  with  l>oth 
the  dralnane  uimui  the  Atlantic  and  I'aclttc  slopes,  and  a  survey  Is  now  bcini: 
made  of  a  proposinl  locatimi  for  an  o|>»mi  cut  spillway  Into  the  Atlantic  dralinijje 
88  an  nlternatlve  of  the  tunnel  proposition.  A  few  iMiriiiKs  have  heen  taken 
alouK  the  pr»>iH)se<l  route  of  the  tunnel  to  the  Atlantic  draimiKe.  Surveys  h«ve 
been  made  of  all  lue  country  adjacent  to  the  canal  In  the  vicinity  of  C<don, 
Bas  OhisiM),  Bohio,  Culehrn,  and  to  a  greater  or  lt«s  extent  along  the  whole 
length  of  the  canal.  Surveys  and  estb  ites  have  Imhmi  made  for  the  dlverslt)n 
channel  of  the  (Jatunclllo  River.  EstlmateB  have  Ihhmi  made  for  the  propowed 
breakwater  acroaa  the  outer  Umita  of  Lluion  Bay  at  Colon,  and  estimates  have 
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hImo  iMwn  iijiiitit  r«*r  tho  NimMiPt  of  •Irmltflitg  to  Im»  ilont*  U>  <Miii|.li>tp  t>i#  Iniior 
liMrtMir  Nl  ruliin      Um.  ,,f  Hii»  Inritf  ilimlufH  Ifff  hv  lln'  l-rt'iiih  «iiiii|Niiiy  ut  ('r\» 
(uiiiit  hna  l>«H«ii  ri|Hilri<«l  himI  pul  hi  oiwritttuu,  IikHIht  wIlU  is  tuK  awl  MVtrtl 
nvir  l»ri>|MillliiK  iHirKiw, 

At  1^  ll.K«  n  ;mhi  loll  llfhfer.  two  M  tnot  nfmim  Iniinihwi.  nnd  n  ruw) y «r«1  lelf- 
|>rii|t9lll«iff  Itiirgp  Imvo  Im>«mi  r»'l.iilll.  'I  ln«  ilmltfo  lliiil  Iiiim  Uvm  ..|Mriili-.|  for 
iM'VdrRt  y<«iint  U)  the  I'niiunm  Itiillroiitl  iit  Lit  IUmh  Iium  Im>«'ii  tiikoii  o\i>/  iiiid  la 
how   III  o|M'rillioii. 

\Vnfpn»..rkii  hnv*  Imn»ii  «i»»iMtni«  t«l  fof  ihi*  «Ujr  of  I'miiiiiiiii  iiihI  nrw  now  In 
ii»«  ov^r  «  |i»iitloii  of  t\w  »lt.v.  Tilt'  WW  If  NVHinii  f,,r  tln»  .  Ity  of  I'liiiitu.a  :*  m 
|)r«H-««iM  of  ifMiHiriK'tloii.  M  iKkrIloii  of  it  In'Mik  <i(iii|tlfiiH|.  rhi«  (tiiiMtrm  Hon  of 
mitrrworUM  fi-r  tlit»  rlty  of  rolmi  Unn  \hh'u  kIimIiiI,  tuit  Utt!«>  Ium  Imhmi  iloim 
Wiiti»r\vork«  fur  tlM»  lovvii  of  (iiU'hrii  linvi'  Ikh'ii  rntii|i|i»Ui|.  timS  iil«o  ii  wvv.'f 
<i>i«Umi  put  III.  Minor  m)h|«miih  of  wiii4*r\i'i>rkii  nn  Im>Iiik  nmntrxutml  iit  Kii«|)lr« 
itiiil  (iorittMiii.  riiuiM  iui«t  i^Mtiiiitit<H«  titivo  Irtoii  nini|i>  for  imivIiik  tlm  HtrivtM  of 
t*HiMniH  iiimI  iiiiiIitIiiI  hiM  hcfti  or<l<-r«H|  fi>r  ttih  work. 

Al  <'iil»«hrii  II  lurKP  Mtifotiiit  <if  |»n'|iiiriilor.v  work  Ii.ih  \mh*u  <|mim«.  VVIwii  thn 
work  wii»'  tiiki*it  ovt«r  from  th«»  KhmhIi  ihfii'  wt'w  ntiout  -ii  riilli*^  of  riillroiiil 
tiMck  In  f>xhtiMtti*.  iiioHt  of  It  In  very  \4H»r  i-orulltlon.  ronMli|»riiltU>  work  him 
Im<«*ii  iI<i:ii>  ii|miii  thiN  irink.  iirid  m  iitllfM  of  iiililltlomil  truck  hti\i>  Im-cm  fllhor 
liiht  lUM-w  or  'tit  out  of  tli«>  luiiult*  riN  h*rt  tiy  tlii<  KifiH  h  mimI  rcinillt.  A  niiiiilM>r 
of  itM>  old  l<'r«>iH'li  oxriivtiinrH  wfiv  tUt'il  up  iiiid  v\orU)'<l  loii^  ••tioutfli  to  di'ti'r- 
liiliu*  thfir  (•lll('l<>m*y.  T<>n  new  Mtcntii  nIioM'M  puirhnoi-d  In  tli*«  IHiIIinI  Hhit«*N 
liMve  Imhmi  Mi>t  up,  iind  on  thi>  :uilh  of  Jun«>,  DMIA,  111  of  ihi'iii  wi>ri>  workliiK  iind 
Iho  nthi'r  wiM  r»'Hl>  to  work  Hi'Vimi  tiuthlntl  and  fui-tj  uri»«  tliou-*!itid  n\\  Ium 
«lt«»d  luid  forty  foiir  cuhlf  yanU  r,t  iiiaiiTliil  hiiv«>  Into  ri'iiiovi'd  from  I'uU'lfH 
•  ut. 

Thin  niiitcrlMl  luiludi'd  lianl  nuk,  xoft  nwk.  and  onrth.  With  the  InHtalllnff 
of  till'  F"r«'nc'|t  i>xravati>r4  iind  new  wti-ani  nIimvcN  nt  ('ul«-hnt  rnrt'ful  rt'tonU 
wi'fi'  Ki'pt  of  flH'lr  <'o!o|>iirath»'  flMrlt'iuy.  ,\n  llu'  im'vv  Htt-afii  «*lio\«'|«i  have 
Imh'U  hiMtall«><|  ttiry  hnv«»  lui'ii  put  to  work  with  fi  \  l«nv  to  ti'Mtintf  fh«'ir  clfi.  ii-m-y 
In  all  <'|m^m<>h  of  nnitiTlal  to  li«>  hiiinlliil  In  ruUlini  <  nt,  and  )*ai'»*ful  ri'i-nrdii 
havi'  l'»'««n  krpt  of  all  tlu'  liniw  riitfiitiu'  Into  thr  ciiMt  of  n'm-ival  of  tl>«>  difr»>r- 
«nt  claHm-H  of  nial(>rliil. 

A  KH'at  (h-al  of  work  doiu»  at  ('uh'lira  Ium  Ih^'ii  oT  a  pn  pjinitorv  niitur«\  nur'i 
i\H  MtiaplniiC  up  fliM  rut  with  n'ft'i't'm  »>  to  dralnau"'  nnd  futuri'  iMun.i.iilcnl  wi»rk- 
liitf.  A  t;r«>iit  deal  «if  J*n<>  and  ^tiidy  Iuim  l>i>on  th>vi>t*Ml  to  tli«*  uihi  •<U«>?«  of 
Iho  work  In  th«»  way  of  plant,  and  i|uit»»  ••xti'tiMlvo  ordiTH  hn\f»  Im'imi  plai  imI  for 
Mti'uin  Hhov««|s,  carM,  lo(oniotl\«'H.  I/uljii-rwood  uidi>atl«'rH.  hank  H|iri'adt'i's.  pn»»u- 
niatlc  drill-*,  etc. 

KIniilly  tlu'  ortfiinl/atlon  hflH  l)iH»n  p«>rf«>«t»»d  on  a  working  biiMh.  iind  a  tfnnd, 
(lunpi'tfiit  font?  iiUM  iK'fU  jjatlHTiHl  tojj.'thrr  and  nlftrd  nut  of  ii  lartf»»  lumilier 
f)f  liuonijH't«'nt  men  that  havo  h***'!!  M«'nt  down  hi'ri'  from  flu»  Statf^. 

I  hand  yoji  ulfh  this  h-tit-r  tla»  aninnil  r«'|>"rt-(  for  the  ycir  •MuN-d  .Fiino  .'{o, 
llkii",  of  all  th«'  ill\ls|on  cnu'iiioiTs.  <hit'f-«  of  liiii't';in><.  and  h<'a(h  "f  sn'oidinatc 
dfpartnu'nts,  which  covjt  tht*  dt-tail  of  tlu»  worlc  iMiuriiiTuted  ah<tv«».  ii.h  w«>II  nn 
many  othtT  mltmr  mattiTM  not  m«>ntlou«*d.  Th»««»»  rcpttrU  cover  tlu?  Informatiuu 
aMlstnl  for  Iti  your  <]ucsflni«  No.  2. 

U»'l»l}  l"K  to  your  qui'Htl<in  No.  1.  as  to  tli«»  "  i>r»'xt«nt  condition  of  the  work  t  " 

The  <»rKatd/,ation  in  now  In  woriJiitf  order,  and  while  som«»  of  the  po,M|t|ons 
In  that  orifanlzatlou  have  uut  U-eu  tUled.  effttrUs  ure  beUiiJ  made  to  till  them  an 
rnpidly  ax  posslhle. 

The  iiH'chaidcal  department  Ih  In  good  condition  jind  ahle  to  mwt  all  the 
nHjulrementH  of  the  wrk  as  It  now  e.xl.st.s,  and  i)rep!iratlourt  are  heintf  made 
f«»r  liH  expansion  n>»  the  work  pro>cresseH. 

The  l.ureau  of  wnt«'rworks.  sewers,  and  roads  Is  well  orKaiiized.  and  is  con 
duetlnu  Its  wt)rk  as  riit)ldly  um  the  supply  of  men  nml  material  will  allow.    The 
same  Is  true  of  the  hureau  of  architecture  and  huiidinjc. 

The  technical  work  Is  so  far  advance<l  that  suflicient  dat.i  Is  on  hand  to  allow 
of  tentative  pl:nis  helng  made  for  the  completion  of  the  caiiai.  The  or:;iiiii/atlou 
an  l)oth  the  La  Ii(K'u  and  ("ristohul  divisions  Is  In  pre>|»er  shape  for  the  coin- 
luencement  of  actual  coustructlou  work  utnin  a  lur^e  scale,  either  by  contract 
or  dlre«'tiy  by  the  (Jovermnent,  as  soon  as  the  dredges,  with  the  attendant 
barjjtM  and  tup»,  are  provldeil. 

At  t'ulebru  the  work  ha.  reachtnl  a  stage  where  no  great  expansion  Is  r»oH- 
slble  without  a  large  amount  of  i)re''mimiry  work  being  done.  This  prelim- 
inary work  consists  ut  tin;  cuustrucliun  u£  a  large  tuuuuut  uf  railroad  track. 
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for  which  a  corrtspondlng  amount  of  gradluK  hns  to  be  done.  AIbo.  the  dlvor 
«Ioii  of  certiilii  HtremiiH  prcpnrntory  to  nirrylng  on  excnvntlons  on  a  lnm> 
scale;  the  building  of  roumlhouses  for  the  care  of  lowmotlvcH,  the  conslruc 
tion  of  storage  yards,  and  numerous  c  nnoctlons  hetwoen  the  existing  tni<  Ks 
and  tracks  to  be  constructed  with  the  Panama  Railroad;  alno  the  doubl.. 
•  tracking  of  the  latter  and  the  prc|.aratl(.ii  (.f  numerous  dum|>lng  grounds  imkI 
or  tracks  leading  to  them;  also  the  Installing  of  nuulern  drilling  machluciv 
All  thlB  preliminary  work  requires  a  large  number  of  laborers.  Five  thousail.i 
additional  laborers  could  be  used  to  advantage  ut  ouce  and  have  been  aHki'(i 
for  for  some  weeks. 

The  labor  that  we  have  at  the  present  time  Is  very  Inefficient  and  is  miHl.. 
more  so  by  Its  scarcity.  The  laborers  know  that  we  are  entirely  denendciii 
upon  them  and  the  result  Is  Inolllcicnt  service. 

Nineteen  additional  steam  shovels  are  under  contract  to  be  delivered  between 
now  and  the  1st  of 'January,  lixxi,  and  unless  this  prellmf'iary  work  la  done  It 
w  11  be  Impossible  to  put  these  steam  Hhovels  to  work  as  they  are  reccivci 
Ihe  work  as  now  being  carried  on  at  Culebra  Is  being  done  at  a  great  disad- 
vantage on  account  of  lack  of  preparatory  work  that  should  have  been  done 
during  the  dry  season.  On  the  Ist  of  last  January  a  large  amount  of  preliminary 
work  in  the  way  of  track  laying  was  i)Ianned.  Owing  to  the  lack  of  men 
material,  and  tools  these  plans  were  not  carried  out,  the  supply  of  men  aiici 
material  being  barely  sufHcU'iit  to  lay  the  track  for  the  installation  of  stcai.i 
shovels  as  fast  as  tliey  were  erected,  and  this  track  was  of  nec(>sslty  laid  In 
the  most  temi)orary  maimer.  All  of  the  men  and  material  available  were  used 
upon  this  work,  and  practically  nothing  was  done  toward  surfacing  the  new- 
tracks,  as  well  as  those  already  In  existence,  and  putting  them  In  proper  sliaiu' 
to  withstand  the  effects  of  the  wet  season,  the  result  being  that  when  the  rains 
eonnnencod  the  tracks  bei'anie  almost  Impassable  and  have  been  In  such  a  con- 
dition a  large  port  of  the  time  since  then. 

The  track  laid  by  the  Fretich  company,  and  that  which  has  been  laid  since 
the  work  was  turned  over  to  tlie  TTiiited  States  Government,  was  all  laid  wit!- 
Belgian  rail  brought  to  the  Istlunns  by  the  French  company.  This  rail  was 
very  poorly  designed,  the  width  of  the  base  being  altogether  out  of  propo-- 
tion  to  the  height,  the  rail  being  ,^J  inches  wide  at  the  base  and  4}  Indies 
high.  These  rails  were  made  in  (i-n)ete"  lengths.  Owing  to  the  fact  that 
requisitions  for  tie  plates  which  were  made  in  November  last  were  not  fllled 
until  Jutie,  and  also  owing  to  the  fad  that  the  spikes  furnished  us  on  the 
first  re(inisitlons  were  too  short,  and  owing  to  the  fact  that  this  rail  was  laid 
on  soft  wood  ties,  a  great  deal  of  dHIiculty  has  been  exi)erienced  In  keeping  the 
track  in  proper  condition.  This  coniiii nation  of  a  high,  short  rail  with  a 
narrow  base,  laid  ui)on  soft  wood  ties  without  tie  plates,  and  with  short  epikes 
forms  a  track  that  can  not  be  expected  to  stand  up  under  ordinary  trafflc. 

Added  to  tills  Is  the  fact  tliat  t!ie  Belgian  locomotives  now  in  service  are  verv 
rigid  and  do  not  adapt  themselves  to  the  ineqnalit'es  of  temporuvy  track  snc'h 
as  nuist  neessarily  exist  over  ;;  large  \y.a-t  of  our  work.  The  result  has  been  that 
nunii)ers  of  derailments  have  taken  place  dally,  causing  serious  Interruption  to 
the  work. 

We  r  )w  have  on  the  Isthmus  a  sufTiciont  quantity  of  new  70-pound  rr.ll  of 
American  Society  pattern  in  .''..".-foot  leii.i,'tlis.  with  proper  fastenings  and  tie 
plates,  and  a  part  of  the  preliminary  work  that  is  planned  and  which  it  Is  nec- 
essary to  carry  out  before  we  can  expect  much  increase  in  the  efficiency  Is  to 
relay  all  of  our  present  tracks  with  this  rail.  But  we  have  not  the  laborers  ;it 
present  to  do  tliis  work.  Our  track  work  h;is  been  very  much  delayed  by  the  lick 
of  proper  tools.  Requisitions  for  track  tools  made  last  November'were  not  fllkni 
until  June. 

When  the  wet  weather  came  on  the  track  conditions  mentioned  above  were 
very  nuich  aggravated;  derailments,  which  were  frequent  before,  became  nnicli 
more  so;  a  large  part  of  the  clayey  ni.iterial  handled  bv  the  steam  shovels  l)e- 
came  so  sticky  that  it  would  not  clear  itself  from  the  French  dump  cars,  and 
most  of  It  had  to  be  shoveled  out  by  hand. 

The  dun.ns  tbemselves  have  sloiighed  off  and  settled,  taking  a  large  force  of 
men  to  keep  them  In  serviceable  condition.  The  remedy  for  this  latter  trouble 
is  the  establishment  of  a  large  number  of  dumps  of  a  height  varying  fro'n  10  to 
20  feet  Dumps  of  that  height  will  not  settle  and  slide  sufficiently  t(.  cause 
trouble.  The  establishment  of  these  dumps  has  been  planned,  but"  the  pl^us 
have  not  yet  been  carried  out  owing  to  tlie  lack  of  laborers. 
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While  a  large  amount  of  plant  has  been  ordered,  the  plant  In  use  at  the  pres- 
ent time  (with  the  exception  of  the  new  Hteam  Hhovels)  1h  all  old  French  plant 
With  new  track  properly  ballasted  and  Hurfaced  iiud  tlie  Installntlcn  of  new 
cars,  locomotives,  Lld^erwood  unloaderH,  bank  spreaders,  and  modern  drilling 
machinery  the  establishment  of  dumps  of  the  proper  height  and  with  tracks 
leading  to  them,  the  troubles  that  we  are  now  having  will  be  largley  done  away 
with  and  the  output  of  the  steam  shovels  Increased  to  something  like  their  ca- 
pacity. 

In  other  words,  the  steam  shovels  must  bo  supplemented  by  other  modern  ma- 
chinery and  proper  track  conditions  bef(»re  they  can  i>n)perly  perform  the  serv- 
ice for  which  they  are  intended ;  all  of  which  has  been  planned,  but  the  execu- 
tion of  these  plans  has  been  delayed  owing  to  lack  of  materml  and  men. 

One  of  the  most  pressing  needs  at  the  present  time  is  proper  (piarters  for 
housing  men  Men  have  been  sent  from  the  States  much  more  ri»|)idly  than 
ue  could  provl.Ie  accommodations  for  them.  This  was  owing  to  the  fact  that 
re<iuisitions  for  lumber  were  not  promptly  (llled.  At  ths  prcstMit  time  a  large 
;)ro|)(irtion  of  llie  men  who  have  come  to  tiio  work  from  tlic  United  States  are 
occui)ying  dilai»idated  quarters  upon  wliicli  rejtal.s  have  not  yet  been  made.  In 
many  cases  such  men  are  sleeping  upon  cunvas  cots  without  mattresses  or  pil- 
lows, or  without  any  other  furniture  in  tlie  room,  and  the  majority  of  them  are 
doing  so  without  con>plaint,  notwitlist.iiuliiig  the  fact  that  tliey  were  promised 
good,  comfortable,  fr.rnisbed  (luartcrs  when  tlicy  left  Mio  States". 

Within  tlw  last  ('.ay  or  two  furuiUire  has  been  arriving  on  the  Isthmus  which 
was  asl<('d  for  by  requisition  montiis  ago. 

All  of  til  work  is  very  nuich  haiullcapped  by  tlio  congested  condition  of 
affairs  upo  the  Panama  Railroad,  inclmling  the  wharf  facilities  at  <^olon. 
This  is  particularly  true  with  regard  to  tlie  unloading  and  handling  of  lumber. 

A  great  deal  of  dldiculty  Is  e.xpcrieiiced  in  getting  men  to  come  down  here 
from  the  States  and  retaining  tliem  when  tliey  do  come.  Yellow-fever  scares 
have  done  ;i  great  deal  toward  Iscciiing  sucli  men  away,  and  part  of  the  dilli- 
culty  is  due  to  the  general  conditions  that  men  find  when  they  arrive  liere.  It 
Is  very  necess.iry,  in  order  to  carry  on  successfully  and  e(onomi<-iilly  a  work  of 
this  magnitude,  that  an  "esjjrit  de  cori>s  "  be  engendered  amongst  all  the  em- 
ployees, and  one  of  tlie  first  re(iuisltes  of  such  a  condition  Is  to  have  men  satis- 
fled  with  their  sm-roundings.  Most  of  the  men  who  conie  down  here  from  the 
States  are  Isolated  from  their  homes  and  families.  There  is  practically  nothing 
In  the  way  of  anm.sements  or  anything  to  occui)y  the  time  of  the  men  wheu 
they  are  not  at  work  For  tins  reason  it  is  very  essential  that  good,  comfort- 
able, furnished  quarters  be  provided  for  the  men.  That  these  quarters  are  not  In 
oxistoiice  to-day  is  due  to  the  fact  tli.it  tlie  materia!  witli  wliich  to  construct 
them  has  not  been  furnished  until  the  present  time,  notwithstanding  the  fact 
that  It  has  been  asked  for  for  months. 

Very  truly,  yimrs,  W.  E.  Dauciiy, 

Acting  Chief  Enyincer. 


IsTiiAii.vN  Can.\l  CoM>ris.siox, 

Ancon^  Canal  Zone^  August  i,  1905. 
T.  P.  SiroNTS,  Esq., 

Chairman  Isthmian  Canal  Commifision. 

Sir:  In  compliance  with  your  request  that  I  submit  a  special  report 
on  m.^y  observations  on  the  Isthmus,  so  far  as  they  rehite  to  the  present 
condition  of  the  work  of  canal  construction  and  the  th'ngs  accom- 
plished under  the  administration  of  Mr.  John  F.  Wallace,  recently 
chief  engineer,  I  have  the  honor  to  submit  the  following: 

Mr,  Wallace  was  appointed  chief  enmneer  to  date  from  Jime  1. 
1904.  He  arrived  upon  the  Isthmus  and  assumed  charge  of  the  office 
in  Panama  July  2,  1904.  His  resignation  was  accepted  to  date  June 
28,  1905.  His  administration  therefore  covers  substantially  the 
fiscal  year  ending  June  30,  1905.  There  are  on  file  in  the  office  here 
annual  reports  irom  the  various  division  engineers  and  chiefs  of 
bureaus  covering  this  period,  which  give  in  detail  the  work  accom- 
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plished  in  each  division  and  bureau.  There  are  also  several  Rpecitil 
reports  upon  certain  surveys,  examinations,  borings,  etc.,  inaugurate(i 
or  prosecuted  during  the  year.  Mr.  Wallace  himself  submitted  a 
report  to  the  Commission  dated  February  I,  1905,  covering  his  work 
up  to  that  date.  From  a  careful  examination  of  all  these  reports, 
from  observations  on  the  ground,  and  frtmi  conferences  with  the  engi- 
neers and  others,  T  have  endeavored  to  prepare  a  condensed  statement 
which  will  give  in  brief  form  the  results  accomplished. 

OHGANIZATION, 

Upon  assuming  charge  of  the  work  Mr.  Wallace  found  a  force  of 
some  (;00  men  at  work  in  the  Culebra  cut  under  an  American  resident 
engineer,  using  the  old  French  organization  and  plant;  and  four  sur- 
veying parties  in  the  field,  with  headquarters  at  Colon,  Gatun,  Bohio, 
and  Bas  Obispo,  respectively.  The  department  of  material  and 
supplies  was  in  charge  of  an  employee  wno  had  performed  the  same 
duties  under  the  two  French  companies,  under  the  general  supervision 
of  an  officer  who  had  also  various  duties  in  the  civil  government.  He 
proceeded  without  delay  to  organize  the  Panama  office,  with  an 
'  office  engineer,"  a  privat.  secretarv,  and  the  necassary  stenographers 
and  clerks.  On  July  5  he  created  the  "  mechanical  department  of 
the  engineering  and  construction  department,"  placing  in  charge  of 
it  a  competent  mechanical  engineer,  with  instructions  to  immediately 
examine  all  the  machinery  available  on  the  Isthmus  and  to  organize 
the  department  for  the  repair  of  machinery  and  for  the  maintenance 
of  machine  shops  at  Colon,  Bas  Matachin,  and  Empire.  On  the  10th 
of  July  he  created  the  office  of  supervising  architect,  placing  in  charge 
of  it  a  competent  architect,  who  was  charged  with  making  plans  and 
estimates  for  new  structures  and  superintending  their  construction, 
and  with  the  supervision  of  the  alterations  and  repairs  of  existing 
structures,  also  with  the  location  of  highways  and  laying  out  ot 
grounds.  On  the  19th  of  July  he  created  also  the  department  of 
waterworks  and  sewers,  placing  in  charge  of  it  a  competent  civil 
engineer,  with  instructions  to  give  his  first  attention  to  the  water 
supply  and  sewerage  system  of  the  city  of  Panama. 

On  the  IGth  of  August  he  appointed  a  general  quartermaster,  who 
was  charged  with  the  selection  and  assignment  to  quarters  of  the 
employees;  he  was  also  to  liave  charge  of  all  records  pertaining 
to  the  personnel,  the  supervision  of  pay  rolls  and  requisitions,  and 
of  the  correspondence  connected  with  applications  for  employment. 
The  duties  of  this  office  were  increased  March  10,  1905,  by  assigning 
to  it  the  duty  of  meeting  all  new  employees  arriving  by  ship,  fur- 
nishing them  with  information  and  transportation  to  the  proper 
stations,  and  assigning  laborers  to  the  proper  bureaus  and  divisions 
as  the  exigencies  of  the  service  might  require.  They  were  further 
increased  June  1,  1905,  by  transferring  to  it  from  "^  the  bureau  of 
supplies  all  transportation  matters,  including  transportation  by 
wagon  and  team,  by  the  Panama  Railroad,  and  by  steamship  lines. 
During  the  month  of  August  the  bureau  of  map  making,  lithography, 
and  prmting  was  established,  including  a  drafting  office,  a  litho- 
graphing establishment,  and  a  printing  and  bookbmding  establish- 
ment. On  the  7th  of  December  the  bureau  of  material  and  supplies 
was  reorganized.    Oi\  the  14th  of  June  a  bureau  of  meteorology  and 
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riy«r  hydraulics  was  created.     A  bureau  of  communication  also  wna 
astobhshed  to  supervise  the  t(^lep:raph  and  telephone  service. 

I'or  carrying  on  the  work  of  canal  construction  five  divisions 
were  cr-atcd,  four  of  them  on  the  lino  of  tlie  canal  and  a  fifth  to 
"over  the  Gamboa  dam  site  and  the  Chagrea  River.  The  Colon  divi- 
sion covers  the  territory  from  Colon  to  Bohio,  including  Colon  Har- 
bor. lh€  Chaprres  division  extends  from  Bohio  to  Bas  Obispo:  the 
Uilebra  division  from  Iks  Obispo  to  Miraflores,  and  the  La  Boca 
division  from  Miraflores  to  Panama  Bay.  It  was  proposed  to  place 
a  division  engineer  in  charge  of  each,  with  one  or  more  assistants  as 
(he  work  developed,  but  at  the  end  of  the  year  only  two  division 
engineei-s  had  been  appointed,  one  in  charge  of  the  Colon  and  La 
Boca  divisions  and  the  other  in  charge  of  the  othor  three 

The  organization  as  finally  left  by  Mr.  Wallace  is  announced  in 
his  circular^  No.  32,  dated  May  30,  1905,  a  copy  of  which  is  inclosed. 
Ihere  are  eight  so-called  "  bureaus  »  in  the  office  and  five  construction 
divisions  in  the  field.  The  number  of  bureaus  seems  excessive  and 
the  number  of  construction  divisions  which  will  be  needed  can  not 
be  stated  with  precision  until  the  plan  of  ttie  canal  is  finally 
determined  "^ 

WORK    ACCOMPLISHED. 

The  work  of  the  year  was  mainly  preparatory. 

BUILDINGS    A^•D    GROUNDS. 

n.Tt^  ""y^V^^  ^^  buildings  received  from  the  French  company  was 
2  145.  Of  these,  22  were  destroyed  and  357  repaiie,!,  leaviii(/l,7(;6 
still  to  be  repaired.  Forty-eigh^.  new  buildings  were  constructed, 
including  7  hospitals,  2  operating  rooms,  1  jail,  quarters  for  married 
men,  and  quarter  for  single  men.  Fifteen  additional  new  buildings 
were  under  construction.  About  2,000,000  feet  of  lumber  was  used 
of  which  about  820,000  was  in  new  construction  and  the  remainder  in 
repairs  At  the  end  of  the  year  1,232  artisans  and  laborers  of  all 
classes  were  employed  in  this  work.  A  very  large  number  of  addi- 
tional new  buildings  are  req;:ired.  for  which  tvpe  drawinf^s  have 
t>eer  prepared.  A  list  of  those  thus  far  authorized  is  apperuted  It 
may  be  roughly  estimated  that  not  more  than  one-quartor  of  the 
work  eventually  required  to  provide  proper  buildings  for  the  canal 
constructions  has  been  done.  About  3,500,000  feet  of  lu]iil)er  has 
arrived  or  is  about  to  arrive  on  the  Isthmus. 

MACHINERY    AND    EQUIPMENT. 

The  small  shops  at  Culebra  for  light  repairs  to  the  plant  employed 
there  were  in  operation  at  the  beginning  of  the  year.  The  general 
machine  shops  left  bv  the  French  were  overhauled.  At  Bas  Matacliin 
operations  began  July  11,  1904;  at  Empire  operations  began  October 
1,  1904,  and  at  Colon  operations  began  October  1,  1904.  The  build- 
ings for  shops  and  quarters  at  all  these  places  were  in  very  bad  condi- 
ti  n.  Thev  were  rebuilt,  and  considerable  extensions  or  new  build- 
ings were  begun.  The  machines,  though  somewhat  antiquated,  were 
in  fairly  good  condition,  having  been  car  fully  oiled  and  coated  with 
white  lead  when  the  shops  were  closed,  Out  most  of  them  required 
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Has  Matachin.  At  (he  end  of  (he  vear  (he  (uipacity  of  (he  shops  a( 
that  place  wen^  sunicient  (o  ovt-rhaid  about  5  locornodves  anil  KU) 
French  thunp  cars  per  month,  hcsides  much  miscellaneous  work.  The 
capacity  of  (he  foimdry  was  about  50  tons  of  iron  castiujyfs  and  U,000 
pounds  of  brass  eastings  per  month.  'I'he  enlar^^^ement  contemplates 
a  capacity  of  20  locomotives  and  .'){)()  French  diim|)  cars,  lu'sides  miscel- 
laneous work  and  three  times  the  present  foundry  capacity.  The 
work  of  (i(lin<j;  up  the  Fias  Matachin  shops  nniy  b(!  roughly  estimated 
as  40  per  cent  cofuph  t<'d,  and  of  the  ('olon  and  Fmp.ire  shops  as  aO  per 
cent  in  each  case.  JM.sns  have  been  nij^le  for  new  shops  at  J^edro 
Mi«;uel,  bi:(  work  on  tluMu  h;>s  Mot  been  bcL"!'.:'!. 

'i'hese  shops  have  l)een  employed,  in  overhauling  and  r(!j)airinf;  old 
FrcMich  plant,  particidarly  locomotives  and  dump  cars.  At  the  end 
of  the  year  the  number  of  locomotives  in  servicer  was  58  and  the  num- 
ber of  cars  727.  Tlicj-e  had  been  repaired  an(J  sent  from  the  shops 
70  locomotives  and  about  l,0(jO  cars.  As  lu-arlv  all  of  this  rolling; 
plant  will  be  replaced  by  moderi,  American  j)lant,  these  extensive 
re[)airs  can  not  be  consid(U*ed  judi*  lous. 

The  only  moderji  plant  which  worked  durin/i  (he  year  were  the 
10  .VmericMu  sieam  shovels  \n  Culebra  cut,  of  which  (he  first  one  Ix'^ijan 
work  in  Nov<Mnber.  A  larfj^e  anu)un(  of  additional  plant  was  ordered, 
some  of  which  has  ari'ived  upon  the  I>thnui.s. 

A  small  machine!  shop  for  marine  work',  nuiriiu^  ways,  and  a  "  grid- 
iron "  at  La  I'xica  wci'c  laken  o\er  from  the  I'aiiania  Railroad  and  are 
in  good  working  order.  One  steam  launch  was  rebuilt  there,  and 
woi'k  beguji  on  two  additioiuil  steam  launches  an<l  a  self-propelling 
hopper  barge. 

WA'ri;uW()i{Ks,  HinvKUS  ano  uoads. 

"Water  for  the  city  of  Panama  is  obtained  from  a  small  lake  cr(\'d(Ml 
by  a  dam  across  the  Ivio  (iiande  lii\i'r.  oi'iginally  constructed  by  the 
French.  'J'he  work  of  raising  and  strengthening  the  dam  was  begun 
August  15,  1004.  Water  was  let  into  the  |)i])e  line  as  far  as  Ancon 
June  2('),  11)05.  In  the  city  of  Panama  about  'M  ]h'V  cent  of  th(>  water 
mains  were  laid.  The  excavation  for  the  distributing  reservoir  at 
Ancon  was  completed,  but  little  ])rogress  was  made  in  the  const ru<-t ion 
of  the  concrete  basin.  The  city  in  the  meantime  is  supplied  with  water 
by  direct  pressure.  A  sewer  system  for  Pananui  was  adopted  and 
work  begun  October  11),  11)0!-.  At  tlie  end  of  the  year  about  25  per 
cent  of  the  sewers  had  been  laid.  All  the  material  for  wat«r  pipes 
and  sewers  is  on  the  gi'ound.  A  project  for  paving  the  streets  of 
Panama  wis  adopted  late  in  the  year,  and  the  material  was  ordered. 
but  no  work  was  done. 

A  project  for  the  water  supply  of  Colon  was  adopted  about  tlu? 
middle  of  April,  but  very  little  work  of  construction  Avas  done.  A 
system  of  sewers  for  a  portion  of  the  town  was  adopted  in  February, 
1905,  but  very  little  progress  was  made  in  construction. 

At  Culebra  a  new  collecting  reservoir  was  built  west  of  the  town, 
taking  water  from  a  series  of  s})rings,  and  the  old  French  system  at 
this  place  was  otherwise  improved  and  enlarged.  Temporary 
arrangements  for  a  water  supply  were  made  at  various  other  places 
along  the  line  of  the  canal,  but  much  additional  work  will  be  required 
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The  only  point  at  which  tlic  rxcavntion  of  the  canal  j^roper  was 
carriod  on  was  at  Culobra.  I)iirin<r  (Ik^  tiist  part  of  the  y(>ar  this 
work  was  done  oxrhisivcly  with  the  1-^rench  c'(iiiipinent.  'i'ho  French 
excavators  were  gnu hially  replaced  by  American  steam  shovels,  he^nn- 
nin^  in  November  and  ending'  in  June.  Tiie  total  amount  of  mattvial 
removed  during  the  year  was  741, (Ml  (ubic  yards,  of  which  l)o,052 
cubic  yards  were  hard  rock;  2r)4.ii.Vj  cubic"  yards  soft  rock,  and 
'}01,;]40  cubic  yards  earth.  Careful  records  were  kept  of  the  various 
elements  of  cost,  meaning  tliereby  those  elements  which  would  make 
up  the  cost  to  a  conrracior,  and  not  including  the  surveys  necessary 
to  lay  out  or  measure  the  work  or  the  higher  administration.  The 
average  cost  per  month  during  the  year  was,  for — 


July             ,;-     ^ 

August    ..    -„  ^> 

Scptoiiibor    "__I  .f^T  ,S 

October I.I_.I__I_~I_  54  1 

November IIII--I_ri__  .'',0  l 

DeciMiiber  ]^  _  r,2  g 

January    3 I_I  _  4"?  8 

February    ~ "_III_II___I_  4(V  ^ 

March  ""  4;^' 3 

April    I__mi_IIII  52!  5 

May  8;j  g 

June    _ 102.  7 
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In  liis  ro[)()rt  of  Fchninry  1,  11)05,  Mr.  Wiillaoo  oxprossod  tho  opin 
ion  that  tlio  av»Ma^e  cost  of  excaviitiii"^  tln'  Ciilclini  cut  would  not 
exctH'd  f)i  cents  per  cubic  yard,  basing  his  opinion  on  such  of  th 
al)ov(^  f\<r\ivos  as  had  been  obtained  up  to  tluit  time.     This  opinioi. 
led  tiie  en^Mneerin^  connnitt.'c  of  the  former  commission  to  a  con 
chision  of  vast  importance,  vvliicli   was  no  less  than  to  reconunciKi 
that  the  canal  be  constructed  at  the  sea  level  instead  (jf  upon  the  ])l:ii! 
with   locks  a(!";;t:-r1  by  Conj^ress.     If  these  ti«rures  prove  anythin: 
they  prove  tluit  the  .'stimjite  submitted  to  Con^^'ress  in    IDOl,  of  S(i 
cents  per  cubic  yard,  is  not    fai-   from  correct.      Tlu    fact   is,  how 
ever,  that  they  ^nve  data   for  the  cost  only  at  the  present  levels  of 
excavation   and    witli   an   unsatisfn(;tory   (Mpiipment.     Thev   will   he 
incr(\'ised   as  the  level  of  the  cut   de^cimds  aiui   the  distaiice  of  the 
dumi)s  increases.     They  will  bo  (K'creased  by  increased  elliciency  of 
the  ecpiipnjent.     They  are  to  be  considered  in  connection   with'  the 
data  j)reviousIy  collected,  but  they  are  not  of  themselves  entitled  to 
the  weiirht  which  has  been  L'iven  them.     'I'he  new  machines  are  ver\ 
eflicient,  but   the  tracks  and  dumjjs  are  in  a  hori'ibie  condition  anil 
entirely   imidetpiate  to  serve  the  shovels.     This   is  attributi'd  to  an 
insullicicMit  supply  of  labor  and  faulty  pattern  of  the  French  rails 
enj])loyed. 

SI'UVEYS. 

The  various  dain  sites  at  T'ohio  were  examined  and  numerous  bor- 
\n<^s  wei-e  made,  tiuowin-j:  iuijioi-tant  li^dit  upon  the  (|ue>ti()n  of  ilic 
site  to  be  selected  and^the  best  ni'  thod  of  co>istructiii^^  the  dam. 

Numerous  boi-ings  and  sountlings  were  tak'in  in  the  line  of  the 
canal  and  in  Limon  Bay. 

Surveys  and  borings  were  made  to  determine  the  practicability  of 
a  dam  at  (Jatun,  to  (letei-mine  the  advi-nbility  of  the  proposed  I'iger 
Hill  cut-olf,  and  to  determine  the  practicability  of  a  dam  at  San  Pablo 
and  at  (Jamboa.  K.xlen  ive  explorations,  surveys,  and  borings  were 
made  to  determine  the  area  of  the  lake  to  be  formed  by  a  dam  at 
Ciamboa  an(l  the  practicability  of  constructing  tunnel  spillways. 
Numerous  minor  surveys  \\<'ie  nuide  to  locate  tracks,  to  correct  topog- 
raphy, to  doui)le-ti'a('k  the  Panama  Railroad,  to  test  local  changes 
of  location  both  of  the  canal  and  of  the  I'aili'oad,  and  to  locate  piers, 
buildings,  and  tracks.  At  the  end  of  the  year  a  survey  had  been 
bogiui  near  the  Panama  end  of  the  canal,  which  is  to  include  tlie  old 
canal  and  adjacent  topogiaphy  of  the  valley,  including  borings,  but 
little  jM'cgress  had  b(>en  made,  and  a  survey  was  in  progress  to  deter- 
mine th.e  practicability  of  an  open  cut  to  replace  the  proposed  Gatun- 
cillo  tunnel  spillway. 

FOOD   SUPPLY. 

No  steps  appear  to  have  been  taken  to  insure  a  proper  supply  of 
food  to  th"  em[)loyees.  The  regular  supply  in  the  country  is  inade- 
quate and  the  prices  are  exorbitant.  This  question  is  of  quite  a> 
much  importance  as  that  of  providing  {|uarters.  No  large  increusii 
in  the  force  should  be  made  until  it  has  been  properly  settled. 
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FORCR    EMrU)VED. 

At  the  end  of  th.>  yonr  l,^)(>^  poUl  omploycos  f.rul  nbout  7.000  silver 
employtM's  were  in  llio  service.  'I'lie  liiln.n>rs  aiv  v.tv  iru'llicicnl.  In 
neui'l;^'  evcrv  (Icpartnu'iit  pro^m'ss  is  impcdi'd  by  lii.-k  of  labor,  and  it 
iswstwiiatcd  hy  tJic  division  cii^'iiicor  at  Cidcbra  (liat  .').()()()  a<lditioiial 
r.hMi  arc  iic.dcd  for  tliat  plac<'  alone  'I'licrc  arc  no  udc(iiiato  fucili- 
tios  ut  procnt  for  bousing'  and  fccdiii<jc  thc^c  men. 

I'.ANAMA    I{.\II,H(»Ai). 

Tho  work  of  rcplacinij  (lie  old  rails  wilh  new  sleel  rails  of  heavier 
pattern  was  inau^Miratc.  before  Mr.  Wallace  took  cuar^^e.  At  the 
iH'^nnnin^'  of  the  year  abont  ('.  miles  of  new  rails  had  l)een  laid  and 
diirincr  (he  year  about  lT)  miles  a<ldi(iunal  was  laid.  The  material 
for  complctinjLi;  the  work  is  on  the  Islhniiis. 

It  was  decided  in  April  to  double-track  the  road.  Very  littlo  cut- 
tin<r  is  r(>(|uirc(l  for  the  j)urpose,  most  of  the  ^n-adin<r  beln^'  eti'octed 
by  (ill.  Aiost  of  (he  cuttin"!  wa-  completed,  except  at  (ior^oiui,  where 
(here  is  an  earth  cn(,  and  between  Ma(acliin  and  Las  ('ascadas,  where 
there  an;  several  rock  cuts.  It  is  proposed  ((»  u<e  ma(erial  taken  from 
Culebra  to  make  the  necessary  (ills.  Practically  nothing  in  that 
direction  Avas  done. 

Of  the  !)(')  culverts  to  be  extended,  about  '20  had  been  comjdeted 
at  the  v\u\  of  the  year.  The  niateiial  for  (he  tre-th'  bi-idL''es  was 
ordered  from  New  York;  it  does  not  in<-liide  the  loii«;  metaf  brid'^e 
over  the  ("ha^Tc-.  '^ 

New  e<|uipiMent  was  ordered,  consi^dn/^r  of  i>l  locomo(ives,  (>  pas- 
senger ears,  f.OO  box  cars,  12  (Mibooses,  2  "r)-(on  wrecking  cranes,  and 
an  all-steel  piledriver. 

The  (lividing  lin«'  between  (he  work  done  for  the  railroad  and  that 
done  for  the  canal  has  no(  always  been  (he  same.  For  exafnpl(>,  (he 
new  whaid  at  La  Pxh-i  was  begun  by  the  canal  and  (hen  transferred 
to  (he  railroad.  The  shops  and  m.-u-iiie  ways  a(  (h'  same  pla'-e.  for- 
merly m;iin(ained  by  (lie  railroad,  were  (ran-fei-i-e(l  (o  (he  canal.  Nor 
has  (he  line  been  clearly  (klined.  The  railroad  installed  (he  La  Boca 
wa(erworks  and  the  Ancon  electric-light  plant;  also  the  ice  plant  and 
the  electric-light  plant  at  Colon. 

Various  minor  imjii-ovfMnenls  were  made  in  the  road,  of  which  the 
most  important  was  the  new  •'  Y  ^'  at  La  I'.oca  Junction.  Tlie  force 
empl()y<Ml  upon  the  i*anama  Kailn.ad  is  not  included  in  the  numbers 
given  above. 

The  general  result  of  my  oltservations  is  that  good  progress  has  been 
made  in  tho  work  of  pr-'j)aration.  and  that  it  would  have  been  irreater 
if  it  had  not  been  hampered  by  the  attempt  to  ''dig  dirt  "In  the 
Culebra  cut. 

Very  respectfully,  your  obedient  servant, 

O.  H.  Ernst, 
Colonel  of  Enyineers, 


S.  Doc.  127,  r)l>-l- 
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I4d  BEPORT   OF   THE    ISTHMIAN    GAlf/*     COMMIBSlONr 

IClrtalBF  Nn.  32.1 

iHTItMrAN    CkVAJ.  CoKf  MIMBIOIf, 
DrPARTNfKNT   O?   (JONSTRIKTION    A.\!)    KNOINKKI'ItO, 

Panama,  May  .HO.  tnoii. 
Tlio  follnwinj?  orKniilzntion  of  th«>  (lopHrtnieut  of  coiiMtructlou  uatl  tMijfluculuK 
la  miiiouuctMl,  to  tMlu'  ofTcct  June  1 : 


DKl'AlirMKNT   Of   CONSTRUCTrON    AND   ENdl  NKKHINO. 

John  F.  Wnllnro,  iiiorMhor  of  iHtlunlan  Cannl  ConimlsHloii ;  mpinhor  of  oxocu- 
tlve  coiiunlttct* ;  <lil<*f  <>iiulin'«>r. 

,  llrnt  MMHlstaiit  thief  (MiKiiiccr.  In  cliarKc  of  tochni<iil  stn«ll»»8  and  cou- 

Htriictlori  in  tiic  field. 

,  pri'    Ipal  )i^i    Hfu.it  onfflneor,  In  oharKe  of  rot'ords  und  ollleo, 

John  Sea^^      *»rl'         Hecictary. 

H.  F.  Tenu;  ,  ;f«i«j'H  <nt  i)ilvate  secretary. 

iir^U^ff    CONSTBIK'TION    DlVrHfON. 

rComprJHlnif  the  terriu»i/  on  tlie  lluo  of  the  caii.il  from  Colon  to  Dohlo.] 

F.  H.  Maltliy,  division  engineer. 
— — —-  ,  asslHtnnt  division  eoKineer. 
E.  P.  Tlionipson,  chief  clerk. 

CIIAOUES   DIVtSION   OF   CnNRTnTTTTON. 

[Incliidtnt;  the  line  of  the  canul  from  liuuiu  tu  iiuM  UbiHpo.] 

W.  B.  Dauehy,  dlvlHlon  engineer. 

,  assistaiit  division  engineer. 

WllilMin  10.  Swift,  rcHldeiit  ciiKiiieer. 

OAMHOA   DIVISION    OF   CONRTRt'fTrON. 
[Including  the  Unmlwa  dam  atte  uiid  Chugres  Uiver.] 

W.  E.  Datichy,  division  engineer. 

— ,  assistant  (livisiuii  eiiyiiieer. 

C.  L.  Carpenter,  assistant  engineer. 

CULKMUA    CONSTRUCTION    DTVIHION. 

[Including  the  territory  from  Bas  OKjIbjjo  to  MlraflorfH.] 

W.  E.  Datichy.  division  enKlneer. 

,  assistant  divisinn  en^rineer. 

H.  F.  Dose,  resident  en^'ineer  in  ciiartre  of  construction. 

W.  1\.  llwuiiiU'H,  resident  d.^ineer  in  cljarKt'  of  survey. 

A.  B.  Niciiois,  resident  engineer  in  cliiirf,'e  of  techidcal  worli    canal  prism. 

.superintendent  of  traMsi)ortatl(m. 

,  sni)erintendent  of  excavr.'  on. 

,  HUiM'rintendent  of  niinins. 

,  superintendent  of  dumps. 

E.  Zook,  assistant  euLrineer,  superintendent  of  traoka. 
Sydnie  J.  Kennedy,  chief  cler!:, 

LA   BOCA    DIVISION    OF   CONSTRUCTION. 
[Including  the  territory  along  the  cunal  from  Mlrudorea  to  the  sea.] 

F.  B.  Maltby,  division  engineer, 
assistant  division  engineer. 


A.  C.  Harper,  resldeut  eugiueer. 


•.'•\ 


REPOBT  OF   THE   ISTHMIAN    CANAL   COMMISSION, 

Bureau  of  pmtonnel,  trontportatUm,  and  qmirtfir§, 

R.  L.  Klnjf.  KoinTnl  (|ii«rtpnnnMtor,  ohii'f  of  huri'nu.  riinmuo. 
|{.  V).  Wood.  nHHlM{»iiit  K«Mu»nil  «|unrtt>rinnHt«>r,  Km|>lr«». 
JaitiOM  M.  Ma<{ulre.  iiMHiNtniit  K<«tu»rnl  (|uarft'niiiiMter,  i'aiinma. 

,  nMHiHtmit  Kou«>ral  quarterinuMtwr,  Culuu. 

0.  L.  Parker,  chlof  ii«rk. 

liurcau  of  HuypHa, 

R.  O.  Toboy,  oh!of  of  htironu. 

\'lcror  S.  .rackNon.  MMHlHtmit. 
II.  lANjiiard,  chief  clurk. 

Bureau  of  icattfr  work»,  newnrn,  and  roada. 

C.  E.  DavlH,  clilof  of  h'lrciiu. 
Henry  NV.  Diiiiiain,  rcsldetit  fiiurliiPPr,  ranamn. 
Ilnii'st  W.  Clarko.  n'sldont  oiijjliii'fr,  C«)Ion. 
Karle  C.  McFarland,  chief  clerk. 

liurrau  of  machinery  and     ,«<;     ent» 

Ooorpe  D.  Brooke,  cl)lof  of  Imreaii. 

Carl  A.  Strom,  H»ii»«>rhitctul«Mit  of  motive  po^.  st  .  nd  auiehlnery, 

Karl  .1.  Hatita,  master  inecliaiilc.  I'aiiatiia. 

E.  T.  I'aterHori,  office  aHsistaiit. 

]•'.  ('.  <  iimmint^^,  miist<>r  mecluitdc,  Itas  \f-tachm. 

L'ptoii  I.oreiit/.,  master  mecliardc,  lMii|)lrt 

E.  C.  HarriiiKtoii,  master  mechanic,  CrlstbSal, 

Utircau  of  architecture  and  building, 

A,  M.  Hurtt,  RuporvIsinK  architect,  clilef  of  fmrean. 

r.  ('.  WrlKlit,  Jr.,  asslHtaiit  HUporvlsiiiK  architect,  in  charge  of  offlca, 

J.  H.  IJarlmur,  clilef  clerk. 

Bureau  of  meteorology  and  river  hydraulics. 
II.  Arnngo,  resident  engineer,  chief  of  hureau. 

Bureau  of  map  making,  lithography,  and  printing. 
0.  F.  Rertondni,  chief  of  bureau. 

Bureau  of  communication. 
C.  F.  Anuett,  chief  of  bureau. 
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EXHIBIT  E. 
ORGANIZATION  OF  VVASHINCnON  OFFICE. 


Ofkh'e  op  the  Ihtiimian  Canal  Commihhion, 

Wnshifu/ton,  I).  C,  June  Ht,  tfM. 
On  April  3.  1005,  the  Istluniiuj  Cnniil  Commission  in  full  session 
adopted  the  f(/ih»win^  r^sohitiou  : 

TIh»  ('oiiimlHHldii  r(»Ms|(|«>n'(l  tlio  Hiilijoct  of  ()tMc<»  orKnnlrntloii  In  WiiHlilnRton, 
in  vli'vv  of  the  iN'Molutloris  iiil<itit*>(l  iit  tliis  iiicctlii^'  aitd  Uio  concontnitlon  of 
pnu'tlcal  work  umn'  InrKtMy  u|M»n  Uio  iHtliiimx. 

Thereupon  it  was  duly  and  -inHnirjiousIy 

Iff  mill  ctl,  (1)  'I'li.'it  HO  far  as  practlt  alilc'  flic  work  of  the  rntninlsslo!!  hr«  con- 
centrati'tl  on  fli(>   'stliiiiu«  of  I'aiiamu  and  that  the  WashliiKtun  olHtc  Ik>  ron- 
dueled  ii|»on  this  basin ;    and  that  fho  ('oininlsMJoii  proceed  in  the  exaniinalioii 
and  coiislderntlon  of  tlio  [tresetit   »rKani'/ntlon  and  fu'rHonnel  then-of  in  the  Wash 
InKlnii  oiilce  for  action  of  tlie  ConnnisHlon  in  due  cnnrne. 

Itvsolrr'l,  (2)  Tliat  for  Kfeater  effect  I  vimicms  In  the  adndnlHtratlve  '  ork  of  tli<' 
ConnulKslon  tliero  is  hereby  established  at  WashinKlon  an  "  ollicc  of  .olMiiiilstra- 
tlon  "  for  the  <'ondnct  of  hucIi  o|K'ralluns  as  the  ComudHtdon  may  from  time  tu 
time  deterndno  to  there  c<iii<lnct,  and  \ihlch  shall  Includ*'-  - 

He<'ords  concerning  all  purduiHt'S  and  delivery  of  material  nnd  sui)i»lles  (In- 
cluding comndssary  stores). 

Fiscal  affah's. 

(Jeneral  books  of  account,  containitiK  detailH  of  all  transactions  of  the  Conuids 
filon  in  the  I'nited  States  aial  adequate  siniunary  of  all  other  accoinds  on  the 
Isthimis,  du|ili<'afe  accounts  in  Huniiiiary  beinm;  regularly  transndtted  from  the 
Isthmus  to  the  WashlUKton  ollicc;  voucla-rs  and  contracts  to  be  talien  in  sulfl- 
clent  number  In  orlKinal  to  at  all  times  furnish  to  the  office  at  Washiniu'^on  a 
''omplete  and  orlHliial  set  thereof. 

(ieneral  nuditluK  and  accouidinii;. 

Correspondence  of  the  Comndsslon  In  the  United  States. 

Orders  and  directions  from  the  I'resldent  and  tlie  Secretary  of  War. 

Enniueeriin?  rei)orts  and  plans. 

Iteports  from  olllcials  and  committees  of  the  ('ommtsslon. 

KeiKjrts  of  the  (%)nunlsslon  and  Its  officers  and  eonunittees  to  the  Secretary  of 
Wur,  the  I'resldent,  and  Congress. 

The  duties  outlined  in  the  above  rasoluticn  being  comprehended 
within  the  chairman's,  or  fiisf;  department,  as  set  forth  in  the  FiXecu- 
tive  order  dated  White  House,  April  1,  1905,  the  chairman,  with  the 
approval  of  the  Commission,  and  pursuant  to  authority  conferred  in 
such  order,  on  April  12,  1905,  appointed  a  chief  of  office,  with  an 
assistant,  to  be  the  executive  oflicer  in  the  conduct  of  i.sthmian  canal 
affairs  in  the  United  Stat  as.  This  officer,  in  representation  of  the 
chairman  and  the  Commi.ssion,  is  in  charge,  under  the  chairman,  of 
the  office  of  administration,  reporting  and  responsible  to  the  chairman 
while  he  is  present,  and  in  his  absence  to  the  Secretary  of  War. 
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Thfi  offirtir  m»  appointpd  is  Col.  (!lftri.nc«^  !{.  IMwhhIm,  U.  S.  Army. 

Th«  (liitias  irnpowd  ii|i<*ii  (ho  <,f!i,.o  „f  iKlriuiii.strjititm  will  b«  i>er- 
forrn«(l  by  wctioriH,  or  diviMioiiH,  jih  follows: 

(a)  .'antral  offire^  or  office  of  <iJniinl.sfr,ifl'>n  prnpf-r.  Tn  direct 
chiirtfo  of  llio  ttXMiMtttnt  chief  of  ollia^,  W.  U<oa  IV|»p».iinuii,  ttppuinUd 

riuH  ortico  in  ohnrtri'd  with  tho  projmnitlon  of  nil  correhpondonee 
for  th«  M^nutiiios  of  tho  S»'«n'tjirv  of  War,  tji,^  clm.nimn,  tho  .rhief 
of  office,  and  hi.s  aHMistunt,  and  the  k«'«>piri^  of  tht<  rcconlH  tli«rw)f. 
ThiH  duty  will  coriiprch.'iid  tlu«  oxchiin^o  of  cables  iM^twcon  the  W;iHb- 
iii^toii  oflic*^  aiul  tlu'  I>tlirmis,  thu  proniul^atiou  of  all  onlcfH  of  the 
President,  the  Secretary  of  War,  the  Commission,  its  executive  com- 
Miittee,  and  chainnan;  keeping  a  record  of  the  pnH-eedinj^s  of  all 
meeting  of  the  ('oniniission  and  its  Mni)ordiniilr  corrnniiteeH;  tho 
nmkinj,'  of  all  appointments,  in  reprewmlation  of  those  vested  with 
the  power  ;>f  appointment,  as  speciljcallv  dele^rated,  and  the  trans- 
I)ortation  of  appointees  to  the  Isthmus;  the  cure  of  the  building  and 
necessary  oJlice  supplies  and  fixtures. 

Correspondence  relating  i^olcly  to  the  specific  duties  of  tho  respective 
ollices  as  heniiuifler  set  forth,  and  involving  no  mnv  administrative 
principle  or  policy,  is  to  be  disposed  of  in  the  divisions,  or  ollices,  to 
which  It  pertains,  and  the  record  kept  therein;  but  other  corresp(md- 
cnce,  includiii^r  all  corresnondenci?  with  other  dej)arlments,  bureau 
and  commissions  of  the  Government,  is  to  be  condi'.cted  throuidi  tl 
central  ollice. 

(h)  Office  of  the  ffcnrml  auditor.  Ernest  S.  IJenson,  g^mvuX 
iiiiditor,  a^)p(Hnted  April  27,  1005. 

This  ollice  is  charp'd  with  (he  administrative  examination  of  all 
accounts  of  the  United  States  .inds,  as  re(iuin'<l  by  section  22  of  an 
act  of  Conrjress  approved  July  .'U,  IHDl;  it  is  char/^ed  with  tlie  exam- 
ination of  all  claims  receivable  and  payable,  in  advance  of  settlement 
by  collecliii^r  and  disbiirsiii^r  ofhcers;  'with  the  aii(litin«T  of  accounts 
of  [)roperty;  with  tiie  coniitiiations  coiicerninn^  I  he  operation  of  tho 
construction,  sanitanon.  an*',  other  (lej)arliiieiils  under  the  (Commis- 
sion; and  with  the  final  un.dit  of  all  accounts  of  the  ^overnnuMit  of  tlio 
Cimal  Zone,  as  well  as  with  the  control  and  final  audit  of  the  accounts 
of  the  Paiiama  Railroad  and  Stcamshij)  Company. 

{c)  Office  of  the  (jencral  purchasing  officer.  "David  W.  Koss,  gen- 
eral p.irchasingoflicer,  appointed  June  1,  1005. 

This  oflico  is  char^n-d  with  the  f)iirchasc  wmX  sl)ii)ment  of  all  mate- 
rial and  supplies  reiatin«r  („  Nihmian  Canal  atlairs,  including  the 
Panama  Uailroad,  which  nuiy  be  called  for  on  duly  approved  re- 
quisitions. 

{(l)  Office  of  the  (lishvrsing  officer.  James  G.  Jester,  disbursing 
(.fticer,  appointed  May  1,  l!»0i5. 

This  oftice  is  char^^d  with  tho  safe  receipt  and  disbursement  of  the 
funds  of  tho  Commission,  upon  proper  vouchers. 

(e)   Office  of  the  committee  on  eru/ineerin;/. 

This  office  will  perform  the  duties' set  forth  in  the  resolution  of  the 
Isthmian  Canal  Commission  of  May  3,  IDOo,  providing  for  a  com- 
mittee on  engineering,  selected  from  the  membership  of  tho  Com- 
mission, and  will  be  in  charge  of  such  member  of  the  engineering 
committee  of  the  Tsthmiaw  Canal  Commission  as  tho  chairman  or 
acting  chairman  of  that  committee  may  designate. 


uo 


RCPoiT  OF  TBI  nrrmnAw  fUK4L  ccmutmtow. 


Offiivrs  in  rhnrgi^  of  f*«H^ion«,  or  divinionH  of  work  iihov«  oiiflinf«l, 
Mi«  iiiitliori/.«»d  to  ^rant  \mvcM  o(  nimmm  to  thoir  n  |m  .tivw  KiilH»rili- 
niit4^  forn-H,  conHiHti'nt  with  tlio  uoexU  of  thii  wrvuw  iiikI  tli«^  Uwh 
gcmM-runif  thn  ^BntiiiK  of  hmviirt  of  atMwttce  in  th«  (UMmrtmwitnl 
■wviouM  lit  WaHhin«:t^>ii. 

All  appoint nu'iitH,  prornotiofih,  rutliH'tionH,  and  removals  muMt  in 
•pprovnd  by  Ui«  clii«f  of  ollico. 

T.  P.  SiioNTn, 
Chairman  Uthmian  CmuU  CommUnion, 


TJio  following  cxtrHctH  from  tho  minui«H  of  tho  ono  hnndredtli 
mtetiii^  of  th«  Isdimiiin  CjiiiiiI  ConimiHHion,  hdd  ()ctolM«r  ao,  !»().., 
arH  appcndrd  aH  nhowinjj;  ch/i^mw  in  llu«  uIk»vo  or^nization : 

ThH  ri»nlKrmtl..n  <>f  Col.  V.  R.  EdwiirdH  im  <  hief  of  offl.t..  to  tiiki-  .'friM't  Novnm 
Dor  15,  lU()ft,  wnN  olTonHl.  and.  uixm  iiuitlon.  It  was 

ktiolvcd,  That  th*.  n'MlKUiitloii  «.f  c.,!    c.   ».   |.;,lwanl«  iih  <-hU'f  of  ottWv  Iw 
ana  tUe  Butue  bcTKby  In,  aewptiHl  to  taki-  .-frvct  Nov»'uil>«r  10,  llXJO. 

••••••• 

Oomm!wilonor  Ernut  offi-n-d   titv   f«.l!owln>c  roHolutlon.   which,   upon   nmtlon 
duly  ikH>(tiuU'«l  liy  ('oiiiiiiIhhIoiut  Ktullcott.  wiin  ndoptnl.  vir, : 

VVImrenH,  TUv  work   of  oricanl/.lfiK  tlio  omc«»  of  adniliilMtratlon  nt  WnHhlnc 
ton  IniM  now  hwii  pnutlnilly  c.nipU't.Hl.  and  flio  chief  of  olflc*'  haM  ri'HlKiu'd- 

Kritolvrd,  Tliat  ll»»  olfico  of  clilrf  of  offlro.  iih  cn-aU'd  hy  tin-  ordor  of  tin-  Com 
uilHMloM  dnt.vl   Fiitu.  -Jl.  \mr,.  »,«..  iind  fljo  Maine  hnvby  Ih,  ahollHliod  on  and  from 
th«  inth  day  of  Novomlwr.  MK)R ;  and  It  H  further 

Renolveil,  That   wlH'revor  In  nald   order  of  .lune  21,   MK>f5,  or  In  any  otlir-r 
ordor  of  tJie  ('<munlHMloii  or  ItH  ehalrtnaii.  or  otfu'rwlMe.  iH)worH.  dntl«>H    and  dl 
rw'tlonu  nro  conforrod  or  lin|K)K«>d   uikmi  tl»«  olflior  i-ntltlt'd  "chi^'f  of   ofllco " 
the  Harne  Hinill  Ik',  and  lu-rcby  are.  confvrml  or  ImpoHod  u|K»n  tlw»  odUvr  en 
titled   tho  "  aHMlHtant  chief."   who  Hhall   rwi^neHH  and  exenlse  the  Hanie   aH   If 
tb«  name  had  originally  been  oharRed   upon  the  hiHt  nanu-d  odlcer      All  hu.Ii 
prevlouH  ordera   and  dlrectlonH   iir"   hereby   aTnendr^I   and   modified   In   acconi 
unw  herewith,  and  all  ordera  and  UlrectlouH  InconMisleut  hertwlth  are  hereby 
revoked.  •' 

••••••• 

The  ConunlsHlon.  in  further  eoiiHlderatlon  of  the  orRanlwitlon  of  the  Wash 
Injcton  ofllee,  eonHlderetl  the  duties  and  title  to  ho  aHslsned  to  tho  ollke  of  lun- 
rotary. 

UiM)n  motion  of  ComnilHHioner  lOrriHt  It  wan — 

Reaolved,  That  tho  ofllee  now  held  by  Mr.  .ToHoph  R.  RIhIioi).  na  executive 
Bfccretary,  be  known  and  doHlKiiated  aa  "Hoeretary  of  the  ConnnisMlon  •  "  an<l 
that  It  Hhall  he  tho  duty  of  the  aeeretary  of  the  ''ominlHslon  to  keep  the  nilnufeH 
of  the  CommlH.slon  and  liave  euHtody  of  the  Hanie;  to  attend  to  the  Kivlnj,'  nn.l 
servluK  of  all  notleea  of  nteethiKs  of  the  ConindHKlon ;  to  collect,  preiiaro  and 
maintain  a  Koneral  historical  record  and  data  of  the  history  of  the  I'anauifi 
Caiml  and  the  aaliont  features  of  the  history  and  proKrews  (»f  the  Isfliniian  Canal 
particularly  from  th.»  time  of  Its  ncqulsltlon  by  the  United  States,  anfl  to 
prepare  and  Hubmit  to  the  Commission,  fnmi  time  to  tinio.  digests.  Indexes  aitd 
summary  of  tho  same;  and,  generally,  to  rK'rform  auch  other  duties  as  mav  be 
from  time  to  time  assigned  to  him  by  the  Comnilsslon  or  Its  chairman. 

Upon  motion  of  Com  ml  s«i  I  oner  Ernst,  seconded  by  Comini.ssioner  Ilaina  I*  was' 

Resolved,  That  to  facilitate  the  dl.spatch  of  current  business  at  WaHhlngtou 
otRcii  of  the  Commission,  tho  chairman  l)o.  and  he  hereby  Is,  ompcuvertMl  to 
authorize  and  direct  in  writing  tho  secretary  of  the  Conunlsslon  or  other  enj- 
ployee  of  the  Commission,  to  api)rove  for  payment,  under  the  caption  "  Ry  direc- 
tion of  the  chairman  "  vouchers  for  any  payments  by  tho  Commission  and  to 
make  requisition  for  supplies  for  the  malutenance  of  suld  Washington  otHce. 


EXHIBXI  f. 

ORGANTZATTOy  OF  DKPAUT.Vn^VT  OP  CONSTRUCTION 
AND  KNUlNKKKIN(i,  SKITHMIiKK  I,   15)00. 


Orncr  or  tiik  Cnir.r  EwniNKwin, 

Anton,  Ctnuil  Xonf,  Auf/nnt  MO,  1005. 
Tho  f..ll«)\vin^  orpiiii/iition  for  comliictihg  tli«  luisint'sH  of  this 
(Ifpiirtnioiit  will  Ihcohh'  I'trm-tivo  S«|)t«inbc»r  1,  11)05. 

Jn(».  F.  Stevknh, 

.  ,  Chief  ICngineer, 

Approved : 

T.  1*.  SiioNTS,  Chairman, 

ri;NKHAI,   OnOANIZATION. 

lEPourrNo  Dinrc Ti.y  to  Tiir  c.ww.t  enoinkeb. 

Scrrrtanj. — TTn  will  hiivi^  chMrp^o  of  all  cicriciil  work  and  forces. 
corres[)oii(iona',,  reports,  iiiul  lii.-s  of  the  chief  (•ii;,^iti('('r's  ollico,  and 
will  n'prt!Mont  that  ollicia)  in  siicli  lURttors  uh  may  from  tiino  to  time 
1)0  UHsi^iicd  t^)  iiirn. 

AsHinttint  chiff  en(/iiutr.—\hy  shall,  iindiT  the  dircolion  of  i]jf>  cl'lof 
engineer,  and  acting  throii^di  the  division  eii^'ineers,  assist  the  cliiof 
ei»gincH?r  in  carrvin^'  out  all  woi-lc  of  surveys  and  constMuMion  of 
the  canal  and  its  ucccssorios,  und  division  engineers  will  receive 
and  1)0  fjjoverneil  hy  his  insi  met  ions. 

Ilo  will  also,  thioiigh  the  ollire  ejiginecr,  have  general  charge  of 
the  compiling  or  maUing  of  al)  engineering  data,  reconls.  and  plans, 
aiK'  the  custody  of  all  such  data,  record.s,  and  plans  received  or  filed 
in  I    ''  oflice  of  the  chief  engineer. 

Ail  principal  or  assistant  engineers  assigned  to  special  surveys  will 
report  to  him  and  he  governed  by  his  instructions. 

lie  %yill  also  attend  to  such  other  duties  us  may  be  assigned  to  him 
from  time  to  tin»e  hy  the  chief  v'ligineer. 

A/anof/cr  of  Idhor  and  f/i/<i/'tt'rs. — 'Vill  havo  ';hargo  of  thr  employ- 
ment of  all  lahor  at  such  points  as  may  im  as^jriu'd  him  b;  -he  chief 
engineer.  He  will  l^e  charged  with  ihe  duty  of  receiving  n'uc'  nudiing 
proper  provision  for  nil  employees  on  their  urrival,  uiid  udl  assign 
them  to  work  in  their  [)roper  places,  uccordifig  to  the  needs  of  tne 
service. 

He  will  also  assign  nuarters  to  employees  as  provided  in  the  rules 
of  the  Commission,  and  will  have  charge  of  all  ■•iich  (|uarters  and  the 
furnishing  of  same  us  directed  from  time  io  time  by  the  chief 
engineer. 
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11(3  will  nlso  iiMpoct  such  lio(<>ls  or  other  hiiildiiigs,  and  the  uccc.-- 
f^ary  accossonos  thereto,  as  may  \n\  owned  hy  or  provided  by  the 
Coinniission  for  the  \vell'an%  coinfort,  and  recn-ation  of  its  ein|)l()vees. 

He  will  also,  throii^di  his  chief  clerk,  have  cliarfro  of  the  ^rcneral 
personal  records  of  all  employees,  and  will  make  such  reports  from 
time  to  time  as  may  he  dii-ccted  hv  (he  chief  en/xineer. 

lie  shall,  with  tlie  apj)roval  ot*  the  chirf  en^rinecr,  and  within  the 
established  rules,  appoint  such  field  sui)erintendenls  inid  clericid 
forces  as  may  bo  necessary  to  properly  conduct  the  a  Hairs  of  his 
oliice. 

Superintendent  of  mature  power  and  maehlnrn/.—^hwW  be  char^'ed 
with  the  proper  maintenance  and  repair  of  all  machinery  used  or 
provided  in  or  about  the  construction  of  the  canal. 

lie  shall  is-iie  instructions  coveriiiir  staiidar(l  desi«rns  and  methods 
for  the  i^ruidaii.r  '.)(  all  employees  in"char<;e  of  or  connected  with  th(« 
m;'chinerv  (Mnployed,  as  noted  above. 

lie  shall,  from  time  to  time.  th!du<;h  (lie  j)rop(-r  oHirials,  pve  such 

instruction-  c()ficernin«r  the   or,<j::iiii/,;it  ion.   discij)liiie,   size   of    force, 

aixl  methods  of  execution  of  tlie  dillereiit    items  of  work  as.  in  his 

•opinion,  niay  l)e  necessary  to  secure  the  ellicient  economical  operation 

of  his  division. 

lie  shall  keep  in  his  oliice  a  complete  |)hvsical  recoi'd  of  all  ma- 
chinery e(|iii])ment  bou;:ht  for  or  used  in  (he  coiistnid  ion  of  the 
canal,  and  shall  also  keep  copies  of  all  standard  drawings  iHUlainin'r 
to  his  division.  '^ 

He  shall  d(-in:n,  or  caii-^e  to  be  desi^riK.,!.  .,11  plans  for  imju'ove- 
ments  or  adilitions  to  the  mech:iiiic;ii  devices  ot  all  shops.  eii<,Mne 
liOUses,  and  similai'  fiicilities.  *^ 

He  shall,  (hi-otioii  the  projxT  oHicinls.  direct  (he  ojMTa{ioii  of  :dl 
shops,  eii^-i lie  houses,  and  their  acces.M)ries,  and  -Imll  pa-,s  upon  the 
qualilications  of  all  men  assii,nu'd  as  stii(ioiiai'\-  or  locomotive  en<ri- 
neers  and  firemen,  and  will  be  respon-ible  for'  (h(.  pr(.j)er  ciiiv  and 
condition  of  all  iiiechaiiical  power  iitid  e(jiiipnieiit. 

He  shall,  thiouo-li  his  chief  clerk,  be  re-ponnlih'  for  nil  clerical 
work  of  his  division,  and  sh;ill  make  -iich  reports  and  returns  cover- 
ing same  as  may  be  ordered. 

He  shall  aid  (he  chiei"  e!i,i:iiieei-  in  111,.  coiiHrnclion  and  iiiain(eiiaiic(> 
of  all  mechanical  apjjjiances  Mud  perform  such  odier  n\\Uv<  as  may 
from  (ime  to  time  be  a.--iirued  him. 

Ar<lufr(t.—\\{'  shall  desijjfu.  make  estimates,  bills  (.f  ma(eria!-.  aiul 
.speci(ica(ioiis  for  all  biiildinirs  or  other  slriictuiv^  intended  for  the 
\\<(^  of  the  Commission  or  of  its  employees,  and  shall  submit  da;  same 
from  (ime  to  time  to  the  cliief  eiiii-ini.er  for  his  ac  tiorx. 

Jle  shall  at  all  times  k(.ep  in  his  ollic(.  and  be  responsible  for 
ori^dnal  j)laiis  of  all  birddin^^s  or  other  structures  beIoi!^nn<r  to  or 
oc'iipiecl  by  the  Coinnii--ion  or  its  emplovees, 

lie  may,  with  the  a|)proval  of  the  cliief  eni^nneer,  employ  such 
assistan -e  as  may  be  necessary  to  enable  him  to  i)ro])erly  condiu't  tiie 
nffairs  of  his  oflice. 

iVasf,  r  /i/i!dcr.—]\e  shall  have  ch'.yrge  of  the  construction,  whether 
by  Conuiiis<ion  forces  or  by  contract,  of  all  buildiiifrs  or  other  struc- 
tures erected  for  the  use  of  (he  Commission  or  of  its  employees. 

He  shall  have  charp^e  of  all  reconstiaiction  or  heavy  'repairs  of 
existing  buildings  or  structures  the  pioperty  of  the  Commission. 
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TFo  shiill  malvo  m|uisitions,  subject  to  the  approval  of  tli«  chief 
cii^'iiK'cr,  for  all  iiiatorials  rc(|uimi  in  the  construction  of  all  build- 
ifi*;s  or  other  .stru<tures  that  may  he  aiithori/od. 

He  shall  personally,  and  thro'uirh  the  pioper  superintendents,  fore- 
men,  and  inspectors,  exercise  such  sui>c'-vision  ovci-  all  work  in  his 
<har^e  as  nuiy  be  necessary  to  insure  its  pronn)t  and  econoinicul 
ronipietion. 

'riiroiirrl,  his  chief  clerk  he  will  be  responsible  for  Ih-  correct  execu- 
tion of  such  clerical  woik,  includin/^^  rej.orts,  as  may  be  neces.^arv  in 
conducting  the  business  of  his  division. 

OniEU   OKKICEBH,    KtrOirriNU    AS    I.MIK  AIM)    IIEIOW. 

Princip(tl  assistant  or  assisft/nf  ciK/'mcrrs.-  -On  special  f-urveys  they 
will  rep()rt  to  th(>  assistant  chief  cii^fiiiccr  and  be  assi<;ned  bvliim  to 
such  (luti(>s  as  from  time  to  time  \\v\\  be  fdiiiiij  neces^;irv. 

'i'hey  shall  be  aiithorixed.  under  llie  c-tabiishrd  ml..."  I'md  with  (he 
;;pj)r()val  of  the  iiss.slant  chief  enii-inci-r.  to  .■m])l<.v  such  as-.i-i;ii  in 
currying  out  tlieij'  work  as  may  be  found  nece.-sarv. 

Office  enf/nnrr.~}\(^  shall  report  to  the  assistant"  clii(-f  cii<'iricer  and 
throiio-h  tlic  chief  draftsman  make  all  plans  otimates  hmmih.i  inula, 
or  data  that  may  be  rc(|iiirc(]  in  the  actual  con-lruction  of  tin-  canal. 

lb  shal  compih  and  make  from  tine  to  time,  a^  ordered  >^iich 
euirineerinnr  reports  as  may  be  re(piired,  and  shall  be  iv.poii-ilile  for 
th('  int(>lligent  and  exact  care  of  ;ill  ennineeiin^^  dala.  ivp(.rls  |,I;,ns, 
e-limates.  am  j-ecords  i)er(aiiiing  lo  the  surveys,  preliminary  aiul 
w(trking  plans  of  the  canal 

IHriKion  ri,(iinecrH.~'Y\u^.y  shall,  on  or  in  their  iv<pee(ive  divisions 
subject  to  tiu>,  approval  and  direct  i«.h  of  (he  clilcf  or  nssi-tant  chief 
en^-ineer  as  provided,  i)-  su])renie  in  authority  over  the  work  assiirned 
to  them  anc'  will  be  held  respon-^ible  for  tin"  proper  execution  oFthe 
-i'.mc, 

Throiiirh  theii  subordinate  ofTicials.  as  indicated  bv  thi^  code,  they 
will  give  such  orders  and  secure  such  ivports  as  in  their  o|".ini()n 
may  be  necessary  to  enable  them  to  secure  the  (luickest.  most  ellicient, 
and  economical  op(M-ation  of  their  di\i>ion,  it  Ixung  tlx-  j)olicv  of 
the  chief  engiiKHT  that  each  he:id  of  a  division  be  l.d'l  five  to  work 
out  the  details  of  carrying  forward  hi-  as-igiie<i  ta^k,  aixl  that  <-or- 
rect.  speedy,  and  economical  results  will  be  ivcr.o-ni/cd  as  the  standard 
of  success 

_  In  so  far  as  the  established  rules  of  the  service  will  perndt.  divi- 
sion engineers  Avill  be  fr<"e  to  select  their  siihoi-dlnale  oilicials'of  all 
grades,  and  the  matter  of  discipline  of  all  men  on  their  division  will 
be  left^in  their  hands,  subject  to  the  approval  of  the  chief  engint>er. 

Division  engineers  will,  through  their  chi(>f  clerks,  be^held  re- 
sponsible for  all  clerical  work  and  the  matter  of  timekeeping  and 
pay  rolls  must  be  given  suflicient  personal  attention  to  insiire'^abso- 
lutely  correct  and  quick  results. 

]\fech(inu!al  enc/meer. — He  shall,  under  the  direction  of  the  super- 
intendent of  motive  power  and  machinery,  have  charge  of  records 
plans,  and  data  pertaining  to  the  mechanical  features  of  the  division.' 

He  shall  make  or  cause  to  be  made  all  plans,  specifications,  and  esti- 
mates for  all  meclninical  appliances  necessary  fur  any  part  of  the 
work  that  may  develop. 
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Ho  shall  pnrcfiilly  inspect  the  worUing  of  nil  niachinoH  and  ma- 
chinciy  and  report  the  condition  of  sanio,  and,  in  general,  atti'iid  t(. 
tl)c  (echnical  iiu'chaniral  duties  of  (lie  divisi(,n,  and,  with  the  ap{)roval 
of  the  siijH'rintendent  of  motive  power,  his  instnu-ticns  in  siieh  mat 
ters  will  he  oheved  hy  all  employees  of  the  division.  He  shall  n'.o 
perform  any  other  duties  that  may  bo  assigned  him  by  the  head  ol 
the  division. 

Heads  of  all  divisions  will  pve  prompt  attention  and  qiiiek  response 
to  the  n'cpiest  of  the  head  of  any  other  dejjartment  for  information 
necessary  to  enable  the  latter  to  carry  out  his  worii.  with  the  grealesl 
facility. 

They  will  also  be  ;L!:overned  by  the  ])rinciple  that  tlieir  division  is  a 
coordinate  branch  of  a  great  organization  and  tiiat  oidy  by  the  most 
com{)lete  and  harmonious  cooperation  can  the  best  results  he  secured. 
rerlect  teamwork  liuist  be  the  keynote  of  the  whole  proposition. 


General  oryanization,  iJcptcmhcr  J,  1905. 

Chief  oTiKinwr. 
Socrt'tai'y. 

General  elerionl  force. 
AssistMiit  cliict'  en^'iiircr. 

Principal  assistant  enginoora. 
Otiice  ('iifriiieor. 

C'liicf  (iraftsnian. 
Division  enKiixMTs. 
Assistant  ouKinecrs,  si)ecial  service. 
Munajxcr  lal)nr  and  qnarters. 
Field  snuerintendents. 
Inspector  of  hotels. 
Clerical  force. 
(Jcneral  personal  records. 
Superintendent  motive  power  and  machinery, 
Meciianieal  eiifrineer. 
Master  media nics. 

.Snperintendeiit  shops. 
Foremen  roundhousea. 
Foremen  car  repiairs. 
Master  bnilder. 
Arehitect. 
Supierintendents. 
Foremen. 

CULEnPvA    DIVISIOX  -   OBOA>?IZATION. 

Division  enj,'inoer. 

Assistant  division  engineer. 
Chief  clerk. 

Genera!  clerical  force. 
Tinielvcepers  and  pay  rolla. 
Material  accounts. 
Resident  engineers. 

Assistant  engineers. 
Contract  work. 
Inspectors 
Superintendent  of  transportation. 
Train  masters. 

Train  and  engine  men. 
Yardmen  and  switchmen. 
Dispatchers. 

Telephone  operators. 
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Division  pnKlno<>r — Contlnund. 
SuperlntciKh'nt  of  tnit-k, 
Geiu'nii  foremen. 

K<.i-('nu'n--'IYiU'k.  ffinstriictlon.  nnd  mnliitctmiice. 
Sui»(»rlnton(iciU  of  cxcnvHtlou. 
GentTui  fori'uicn. 

Forcnicn     Kiij^incorH,  tireruen,  cranosujcu,  etc. 
BuixTliitoiuloiit  of  niliiiniif. 
(iciicrjil  ron'in<'ii. 

l-'ort'incn — Drillers,  powdrr  nien,  etc. 
SurKTlnlciident  of  duiups. 
General  forciiicn. 

Foronien— Switching  crows,  dump  InlKin-rs. 
Master  carpenter. 

Fuel  and  water  stations. 
Maliitenauo'  of  structures. 

COLON.    OUAOUKH.    AND    I.A    I'^'^A    DIVISIONS— OnOANIZATION. 

Division  engineer. 
Chief  clerics. 

(Jeueral  clerical  force. 
Tiuielceepers  jiiid  piiy  rolls. 
Material  accoimts. 
HoHld<.'nt  euKineers. 

Assistant  euKineers. 
Contract  work. 
Insitectors. 
Maintenance  of  structures. 
Superintendent  lIoatiiiK  e(|uij)ruent. 
Crews  of  floating  ei|ui|inient. 
Fuel  and  water  sui)pl.v. 

GA.\H!OA   DIVISION-  -orUiAMZATION. 

Dlvlslnn  enclneer. 
Chief  clerk. 

(le/ieral  clerical  force. 

finekeepers  .and  pay  rolls. 
M'itt«rial  accounts. 
lesident  en;,'ineer. 

Assiistant  en«ine<'rs. 
("ontract  work. 
Inspectors. 
M.iinfciiance  of  structures. 
Superintendent  transjiortation. 
Drivers  and  i)ackers. 
Boatruen. 
Foremen  road  repairs. 

DIVISION    OF    MUNICIPAL   ENGINEERING- ■ORGANIZATION. 

Division  eiijjrineer. 
Chief  clerk. 

(Jeneral  clerical  I'orce. 

Timekeepers  and  pay  rolls. 

Material  accounts. 
Resident  eiiKineers. 

Assistant  cugiuecrs. 

Inspectors. 

Foremen. 
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S^nerlntendent  of  motive  power  and  machinery. 
•  Chief  clerk. 

General  clerical  force. 
Timekeepers  and  pay  rolla. 
Material  accounts. 
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SuiMTliitciidciit  of  motive  i>owt*r  anil  Uiucliluery— C'outliiued. 
Muclinriiciil  eiiKiiHvr. 

(Jhlof  (Iniftsiiiiiii. 

IiiHpcctor.s  of  iiiaterljil. 
Mastor  nu'clianlcM. 

SupcriiitciKlciits  of  HliopH. 

Fori'iiH'ii  ntuiidliouseH. 

Fonjuit'u  car  rcpaira. 

UIVIHION    or   ULII.DINO    CONSTBUCTION— OBC  ANIZAIION. 

Architect 

l»i-.'iftMtnen. 

Kstimjitors. 
Master  l)iiil(!»>r. 
Chief  clerk. 

(Jeiieral  dorlcul  forco. 
'riiiielcecpers  and  pay  rolls. 
MateiiiU  accouiitH. 
Superintendents. 
Foreineii. 

.Mi'cliatiiis  and  iahurera, 
Inspectors. 

DIVI.SrON    OK    Mi:if.01lOI,(M;Y    A.M)    UIVKU    11 YUBAUMCB— OBUA-NlZAfiON. 

Division  enKineer. 
Chief  clerk. 

(Jeneral  clerical  work. 

Tlinekeepiiiji. 
Assistant  ciiu'ineer. 

Drat'L-^nian.  ' 

Lcvi'liiu'ii. 

IIy(Iroijrai)Iiera. 
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EXHIBIT  0. 

(JKNKHAL    CONDirrONS    OF     KMPLOYMKNT    T\    WTlICn 
fcJALAKV  JS  KIXKl)  I\  UMTKU  STATKS  Cl'in;i:N(JV. 


rSopvIre  miiHf  he  sntlRfnrtory  to  tho  Lend  of  dopnrf fiioKl   Iti   which  Pmployod.l 

The  coiiipciisntioii  of  nii  cmplovcc  af  the  rale  sjx-cificd  in  liis  pro- 
visional ap|K)intnu>nt  will  hv^^m  upon  the  date  of  cniharcalion  at  port 
of  (ii'parhiiy  irom  the  lJni(<'(l  States,  hut  no  payment  on  aecount 
thereof  -hall  he  made  until  after  thirty  days'  service  on  the  Isthmus. 
An  enipl()y<'(;  appointed  with  rate  of  i)ay  per  hour  Avill  he  j)aid,  as 
above  set  forth,  on  a  basis  of  an  ei^^lit-hoiir  day  up  to  the  time  of  his 
uetuaM.v  cnterm^r  upon  the  performanre  of  his"duties  on  the  Isthmus. 

An  emj^h.yce  will  he  frraiiled  free  transportation  from  port  of  de- 
f-iirture  in  the  Tnited  States,  which  iiifhides  meals  on  the  steamer 
hut  will  b.>  recpiiivd  to  pay  all  the  expenses  of  the  journey  to  such 
port.  wliKJi  ar(!  not  to  be  refunded. 

MiMiibeis  of  the  immediate  family  of  an  employee,  upon  request 


when  the  e\ii{encies  of  tlie  steam^hi'p  service  permit,  will  be  m'vuU'd 
the  (Joyermiicnt  nde  of  $•„'()  between  New  York  and  (\.Io(i.  Xo 
char^^e  will  be  luiide  for  children  under  ('.  years  of  a^re.  an<l  half  rites 
will  l)e  char;^n'd  for  childnMi  beiween  th<'  a^ces  of  i]  and  I'J  veaf  .  An 
employee  will  not  be  permitted  to  take  his  family  to  ihe  iMJimus 
until  he  has  first  (jfone  there  and  secured  (luarters  for  them. 

The  assi<rnment  to  duty  is  vested  in  the  head  of  tlie  dctMirtment  in 
which  employed,  and  an  employee  is  ev  -ted  to  perfoi lij'such  duties 
as  may  be  a^siofned  to  him  by  conijxM         authority. 

Where  practicable  and  in  the  hv  uterests  \)f  the  service-  an 
employee  will  be  provided  with  such  nters  on  the  Isthmus  as  may 
Ix;  available  from  time  to  time,  and  (piarters  are  not  av:iilabl"  he 
will  be  <rfaiifed.  in  lieu  thereof,  a  in,  payable  monthly,  equal  to 
15  per  cent  of  his  monthly  compel  on;  such  monthly  j)ayment  to 
an  employee  aj)pointed  with  rate  -  .  pay  per  liour  to' be  computed 
upon  a  basis  of  two  hundred  and  ei^ht  hours  \wr  month. 

In  tlie  event  of  illness  an  emj)loy<>e  mav  be  granted,  upon  the 
certificate  of  an  authorized  physiciaV.  of  the  health  depiiriment  in 
the  Canal  Zone  of  his  disability  for  work,  sick  leave  with  oay,  i^i 
addition  to  such  other  leave  of^ibsence  as  may  be  granted  to  him 
such  sick  leave  with  pay  continuing  r^lring  disability,  not  to  exc-eed 
thirty  days  in  any  calendar  year  for  ,n  employee  appointed  in  thci 
United  States  whose  salary  is  fixed  on  a  monthly  or  annual  basis,  and 
not  to  exceed  fifteen  days  in  any  calendar  year  for  an  employee 
appointed  on  tho  Isthmus  whose  salary  is  fixed  in  like  manner. 
Such  leave  of  absence  on  account  of  illness  shall  not  be  accumulative! 
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An  eiiiphivoe  apjioiutfd  iviih  rate  of  pay  per  hour  is  not  entitled  to 
leavo  of  iil)Ht»nw  on  account  of  IIIiiohh,  as  heroin  providcii. 

An  i>iaj)l()ye(!  may  bo  f^nintod,  in  the  discretion  of  the  proper 
oflicial  of  th<^  (\)nirnission,  siicii  sick  leave  on  account  of  injury 
in(;uri<'(l  in  the  pei  formiuice  of  duty,  not  exceeding  thirty  days  in 
any  calendar  year,  as  may  bo  necessary  while  sucii  employee  is  inca- 
pacitated from  duty  h\  reason  of  sudi  injury.  The  amount  of  com- 
jx'nsation  to  he  p:iid  an  emj)l()yee  to  wljoiii  sick  leave  on  account  of 
injury  is  granted  under  these  conditions  will  be  calciduted  at  the 
rate  at  whi(!h  such  employio  is  carried  on  the  rolls  of  the  Commis- 
Fion  at  the  time  of  his  injury;  and  in  case  of  an  employee  appointed 
with  rate  of  j)ay  per  hour,  such  calculation  shall  be  based  upon  an 
ei^ht-hour  day.  Such  sick  leave  on  a(;count  of  injury  as  herein  men- 
tioned may  be  ^raided  to  an  employee  wlioso  salary  is  fixed  on  an 
annual  or  monthly  basis-  in  addition  to  the  sick  leave  above  pro- 
vi(h'(l,  in  the  discretion  of  the  j)roper  oHlcial  of  the  Counnission. 

Free  medical  and  hospital  altendnnce  in  case  of  illness  is  provided, 
and  free  transjjortation  to  a  port  in  the  United  Stales  upon  the  ter- 
miiujtion,  by  or  at  the  instance  of  the  Commission,  of  satisfactory 
service,  tlic  character  and  1en<j;(h  of  such  siTvice  to  be  determined  by 
the  h(nul  of  the  department  in  which  employed. 

An  cmp/oi/cc  ii'hosi',  H(tl((nj  is  fixed  on  (in  animal  or  monthly  hasw 
will  receive  no  extra  pay  for  overtime  work  re((uired  of  him.  Such 
em[)lovee  may  be  gj-anted.  in  the  discretion  of  the  head  of  the  depart- 
ment in  ^vl^h■!l  employed,  leave  of  absence  at  the  rate  of  six  weeks  for 
each  twelve  months  of  service  rendered  by  him,  or  at  iho  rate  of  three 
and  oii^-half  days  for  each  full  .onth's  service  actually  rendered  by 
him,  such  leave  to  he  accumulative  for  a  jieriod  of  two  years,  and 
may  be  <i:i'ante(l  at  ;iny  time  after  ei^lit  months'  service,  in  the  dis- 
cretion of  the  head  oi  the  depariment  in  which  employed.  If  such 
leave  be  j2:ranted,  an  eniployee  will  be  entitled  to  the  (iovernment  rate 
of  $20  each  way  on  the  steamers  of  the  I'anama  Riiilroad  and  Steam- 
'Anp  Compan  ;.  o[)erutiii<^  between  iSew  York  and  Colon.  This  ^rant 
of  leave  of  absence  is  not  to  be  considered  a  vested  ri<(ht,  but  is  made 
to  promote  the  welfare  and  interests  of  the  service,  and  compensation 
for  the  period  of  leave  will  not  be  paid  until  after  the  employee 
returns  to  duty  on  the  Isthmus. 

An  employee  whose  compensation  while  on  duty  carries  with  it 
subsistence  will  not  bo  (Mititied  to  subsistence  or  commutation  in  lieu 
thereof  while  on  leave  of  absence. 

An  emj)loyee  Mhosi?  compensation  while  on  duty  carries  with  it 
quarters  v.ill  not  be  entitled  to  quarters  or  commutation  in  lieu 
thereof  while  on  leave  of  al)sence  from  the  Isthmus. 

The  compensation  of  an  employee  appointed  with  rate  of  pay  per 
hou}\  after  enteriiif^  upon  the  perioi  nnmce  of  his  duties,  will  be  based 
upon  an  eight-hour  day,  with  time  and  a  half  for  overtime,  including: 
Sundays  and  holidays.  Such  employee  will  not  be  entitled  to  leave 
of  absence  with  pay,  except  such  sick  leave  on  account  of  injury  as 
may  be  granted  to  him  as  above  provided. 
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1:E(;ULA7I0\S   COVKRMXCJ   l*liJirtf.\SE,  dkmvkrt 
ETU,   Ob'  MATERIALS   AND  8UI'l'LIEJi. 


Isthmian  Canal  0)]vfAfjssiow, 

WoHhiiKftoft,  I),  (j.^  Awjmt  I   inOf). 


'llw  fotlrnin^:  rsilos  will  ^rovrni  the  piirvhijso,  Mivi'vy,  and  issa 
•ng  of,  nml  llm  ucco>uitiii|,^  for,  mat<'ri:il  aiui  supplier: 


PtJIK'irASKH. 


\\m  gmi^Twl  purchrtsin^r  oCihvr  will  i)iircI,:,wo  ^roods  in  accordance 
ulh  th,e  niU'8  laid  down  by  t!.c  (^)iinui  Hon,  and,  so  far  as  supplies 
!"!■  the  Isthntus  aro  coiicorru'd,  no  pnrchusi!  will  l)o  mad*-  cxc('|)t  on 
-fopf'rly  Jij>])roved  r('qni>itions  ina(lo  bv  the  chief  of  Iho  division  of 
;iialcruil  arsd  .SKpphos.  Kequisilions  for  supplir^  for  use  by  the  (^om- 
ini.*^Hm.  m  the  United  Sjatos  will  -Mianatc  from  the  olliV..  nce-linff 
-iH'h  Huppljf'S,  and  whall  boar  (he  -i    r   nire  of  the  proper  ollicial 

'Uw  ironeraj  pnrc!uisin.i?  ollicw  shall  !  nv  the  (piantities  of  articles 
as  may  be  .-itipidjited  on  the  requisirK^n^,  foIlowin<r.  as  far  as  possible 
die  sj.eciiicatu.n^.  and  description  ^nven:  and  if  the  occasion  re<|i. ires' 
lie  <'xercise  of  dsHcretionury  jneasures,  will  confer  witli  proper  ollicial 
M  relation  thereto. 

The  p«n.^ra!   r.nrcha-^infj  otljcei     jiall  be  char^r.Ml   with  the  issuing 
•  f  neeessary  instructions  to  insure  delivery  in  accordance?  with  spoci- 
:i<-ati(ms  and  time  requisitions,  afid  shall  keep  a  careful  record  of  all 
requisitions  and  their  disp(»sition.  of  all  contracts  made  and  quanti- 
Mes  supplied  under  said  cf)ntracts,  and  all  other  information  neces- 
sary lur  (.'I'  peilinent  to  (h(>  duti<!s  of  his  ofliee. 
On  recei|)t.  of  requisitions,  the  same  -hall  at  once  bo  ^riven  a  num- 
ci-  by  the  genera!  j:  i;rc.hasinfi:  olFscer,  and  date  of  receipt  marked  on 
.inie.     Records   sliidi    be    kept    which    shall    also   show    the    various 
'rotrressive  step'^  taken  in  each  an<l  everv  case  before  final  shi|)ment  is 
llected. 

In  orderininr  f.mods  or  awardincr  contracts  for  Isthmus  requirements 
•n  a  f.  o.  b.  United  States  ports  basis,  the  ^rpncral  [)urchasin;:r  officer 
ha  1 1  prepare  seven  coj)ies  of  such  orders,  and  thev  shall  be  disposed 
<•(  snnultaneousiy,  as  folhnvs:  First  coj)v  for  sellers;  second  and 
shird  copies  for  fr'vneral  auditor:  fourth  copy  for  files  of  general  pur- 
chasmn:  (iHtcer;  fifth  copy  for  chief  of  division  of  material  and  sup- 
plies; sixth  copy  for  forwardin/ir  n^rent  at  point  where  shipment 
has  to  be  effected ;  sevejdh  <oj)y  for  inspecting  en*rineer. 

On  order  in  <Lr  goods  or  awanling  contracts  for  Isihmus  supplies  or 
a  c.  i.  f.  basis,  the  genera!  purcha^ng  officer  shall  prej)are  seven 
copies  of  such  orders,  and  they  shall  be  simultaneously  disposed  of 
as  follows:  First  copy  for  sellers;  second  and  third  copie;^  for  gen- 
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uriil  auditor;  foiirili  copy  for  fiU's  of  j;»'norijl  purchiisin*^  officor;  fifth 
copy  for  chii'f  of  <livi^io(i  of  material  and  supplies;  sixth  <'<>py  for 
forwardinn;  a<j:cMt  at  point  when-  shipment  has  to  he  circiclcd ;  sovt'iitli 
copy  f(»r  ins[)t'ctifij;  (.rie;iii,.,'r. 

On  ordering;  ^oods  or  a\vardin«r  cr)ntracts  for  suppTn^H  to  be  u-ed 
in  the  I  Tinted  Stales  ollia'.  of  tlu',  ('oinnu.ssion.  the,  ^i-neral  purchas- 
ing' ollicer  -liall  pr-eitare  live  copie-,  of  such  oiders,  and  they  hail 
he  siniullaneou^Iy  dispovml  of  ns  follows:  P'irst  <'opy  for  sellers. 
Hccond  and  thii'd  copies  for  pMieral  auditoi".  fourth  copy  f«)r  tfuneral 
purchasing  ollicer,  fifth  copy  for  (k'j)artinent  whia'o  re(iuisition  ori^'i 
nated. 

Aecoinpanyin^'  all  onh-rs.  careful  instructions  will  he  >-ent  hy  pii 
ei";d    purchasing  ollicer'  to  sellers    foi*   propel*  renderin/u;  of   invoice  . 
niaiivin*;  of   pacUa^e-'.  shipnunt    of  fxo'xl^i,   and   the   preparation  of 
shipping  li-ts.  and.  as  fflr  as  practicahle,  special   forms  >ha!l  he  ^ujj 
plied  for  the  nudiin^  of  invoices  and  shippiujj;  lists. 

DKl.IM'.KV    Ol'    Hll'I'LIKS. 

All  ^^)ods  shipped  to  the  l-thinus  shall  he  marked  f.  C.  C,  witli 
the,  j)oi'i  of  dotiiiation  and  a  numher  correspond inir  to  that  eriven  on 
the  ori^dnal  re(jui>ilioii  hy  the  material  and  supplies  division  ami 
that  e^ivcn  \)y  the  p'lu'ral  purchasin<jf  ollicer. 

fn  the  e\ent  of  supplies  heitij^  purchasi>d  f.  o.  h.  at  United  StMte,s 
poi'ts.  -hipper>  will  h(>  in-triicte(l  to  furnish  si.x  copies  each  of  shi[)- 
pine:  li^t^  !ind  ins'oices  to  forwardin;^  ae-cnt  at  point  where  shi|)nie(!t 
IS  to  he  ell'ecled.    who.   on    shipment    heilie:  ell'ectcd.   will    ( ).    K.  >hip 
piiiu:  li-t>.  secure  necessary  hill  of  Indin^',  and  distrihiite  documents, 
as  follows:  'Iwo  co[)ies  (d'  shippin*;  li-l-.  invoices,  and  hills  of  laditii.-' 
to  division  of  mater-ial  and  -upplies  at   Isthiuus;  three  co|/ies  of  -hip 
pii.Si  lists  and   invoices  to  j/eiirral   purchasing  oflicer.  who  will  iiinkt 
rocoid  of  same  and  tran-mit   them  to  cri'iieral  auditor:  one  <'opy  of 
invoice,  shipi)!!!*/  li.-t,  and  h'l!  of  Iadiii<_'  for  tiles  of  f(,rwiirdinij:  a^vnt. 

Care  will  he  trkeii  that  all  documents  accomj,iuiy  actual   diipuicni- 

In  the  event  of  supplio  hein^'  purchased  c.  i.  f.   (I-thiuii-   poii 
shippers  will  he  instructed  to  j)repare,  for  the  purpose  of  the  I^tli 
niian  (^ina!  Commission,  hills  of  ladin<;,  >-lii|)pinef  ji-ts.  and  iiiN'oicc- 
in  (juadruplicate.  and  to  forward  same  to  (livi.-ion  of  material  an<I 
supplies  on  Isthmus. 

Shi[)per  shall  he  advisiul  that  re(|uired  documents  must  in  every 
case  accompany  or  antici|)afe  >hi{)ments. 

P'or  suj)jdies  jjurchased  for  u.~e  in  the  United  .States  oflice  of  tln' 
Isthmian  Canal  Commission,  sellers  will  he  instructed  to  forward 
invoices  in  quadruplicate  with  tlu-  ^n)ods,  and,  on  careful  inspcM-tion 
by  a  party  defjt.ted  f(»r  that  i)urpo-e  l)v  the  <;en(  ral  purcha-^ini;  officer, 
and  on  heitijT  found  in  order,  the  oriLnnal,  duplicate,  and  triplioitc 
invoices  will  be,  after  proper  cert iticat ion,  forwarded  to  the  general 
auditor. 

Immediately  on  a  charter  j)arty  bein^  made  copy  of  same  shall 
be  forwarded  to  the  chief  of  the  division  of  materuil  and  su{)plie- 
and  to  the  general  a    liting  division. 


AS8ISTA 


PURCHASING  AGENT  ON  ISTirMUS. 


As  the  title  indi.  Ms^^,  this  official  shall  he  subordinate  and  subjct 
to  the  orders  of  the  general  purchasing  officer. 
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Th(»  Knmo  goncnil  rules  tlmt  iirovorn  Iho  ^'cuorul  punlmsinff  officer 
i:iil  srrvt'  to  pinU>  tin*  asM>^t;iiit  i)iir(hii^iii^  ii;r«'iit  <iii  ilu^  l>tnmns. 
On  purchasing  supplies  lu>  sluill  instruct  sellers  to  put  such  riuirks 


and  nunihcrs  on  their  ^oods  an  nuiy  Iw  nc^ussary  for  idcntlHcation 
jiiirpost's,  an<i  on  n-cciviu^r  n-rcipf  fnini  consignee  sinili  prepare 
jiroper  voucher,  to  which  the  receipt  in  (lueslion  and  oilur  [)roper 
j)aj)erH  shall  \h>  atta«'hed,  and  sm-h  voucher  shall  he  foi-warded  to 
local  iuditor  (hrou^df  the  chief  of  the  division  of  rnatcsriul  and 
sui)i)lies. 


'e  shall  also  keep  records  which  shall  show  all  tho  operations  in 
his  oflico. 


ASSISTANT  ITRCIIAHING  AWD  FORWAnOINO  ACKNTS  IN  THE  UNITED  STAVRH. 

As  their  titles  indicate,  these  ofTicials  shall  he  subordinate  and  sub- 
ject to  the  orders  of  the  p'lieral  purchasing  oflicer. 

They  shall  he  charp'd  with  attending  to  the  supervision  of  the 
lining  of  all  orders  sent  them. 

They  shall  compare  marks  and  condition  of  all  packages  for- 
warded hy  them  and  shall  carefully  report  to  shippers,  as  well  us  to 
the  general  purchasing  ollicer,  any  exceptions  thereto. 

shippers  of  goods  purchased  on  r,n  f.  o.  b.  basis  shall  bo  required 
to  foruai-d  to  the  re.-pective  forwarding  agents  six  copies  each  of 
\\\(i  shipping  lists  and  invoices.  On  shipments  bving  etfected  tho 
forwarding  agents  will  O  K.  shipping  lists,  secure  necessary  bills 
of  lading,  and  (li>tribule  uu;  (hx-ument^^  as  heretofore  id'ovidt-^d. 

Kach  l"(.rwai(ling  agent  shall  keep  recoi'ds  which  slciU  show  all 
th(;  o|>epitions  of  his  otlice.  and  of  shipments  made,  so  that  any  unexe- 
cuted orders  can  b<'  seen  at  a  glance  and  in  for/nation  readily  given 
as  to  all  operations. 


ch 


If  an  a«>i>tant  purchasing  agent  shall  !)•>  intrusted  with  the  pur- 
lase  of  sujiniies,  he  shall  be  guided  by  the  .same  rules  as  govern  the 
•neral  purcliasing  ollicer. 


Cl'Slonv  AM)  ISSUE  OF  MATERIAL  AM)  SUI'I'LIES. 

The  custody,  transfer,  and  issue  of  all  supf)lies,  and  the  records  of 
all  j)roperty  in  store  and  unissued  on  the  Isthmus  of  Paiiiima  belong- 
ing and  pertaining  to  the  Isthmian  Canal  Commission  shall  be 
under  the  supervision  of  the  genenil  purchasing  (tiiicer.  In  the  Canal 
Zone,  Isthmus  of  Panama,  there  '-hall  be  an  ollicer  known  as  the 
chief  of  the  division  of  material  and  supplies,  who  shall,  under 
th(^  direction  of  the  general  purcha-ing  ollicer,  have  chariri*  of  all 
supplies  and  material  and  manufacluntd  articles  in  store  and  unissued. 
His  office  shall  be  at  Colon. 

All  su|)plies  purchased  with  moneys  appropriated  for  the  construc- 
tion of  tlie  isthmian  canal  shall  be  deemed  to  have  been  purchased 
for  the  Isthmian  Canal  Commission,  and  not  for  any  (h'j)artment 
then»of,  and  these  supi)lies,  together  with  all  supplies  on  hand,  shall 
be  arranged,  classified,  (consolidated,  and  issued  for  consum])tion  and 
use  under  such  regulations  as  the  chairman  of  the  Isthmian  (~'anal 
Commission  may  prescribe,  without  regard  to  the  department  for 
which  purchaseu. 


S.  Doc.  127,  56^1- 
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lilt 


ncs  nfid  ftrticlos  of  hospital  o<|iiip!ijfe  nro  exempt  from  thin 


mil. 


Can'  iimst  In-  ixt'i'«'i«^«Ml  thiit  ><iipplioH  in  store  e«p<»ri  ally  ndaptiMl  to 
parliciilar  uh's  slinll  rml  he  dniwii  irnliscriinitiati'ly  iior  iis^mI  for  work 
in  wliii'h  malcriiil  nf  a  lovvt-r  j^nulc  and  Iosm  vhIiio  can  Im'  utilized  with 
(Mjiial  advaiitii^c. 

Not  tiior*'  ilniii  a  six  iimntlis'  supply  of  tnatrrialM  shall  !«•  <'arri('d. 

All  blank  forni-^  for  ihi»  in  accoimtin^'  for  niitrrial,  iiihI  mm'IIkmU  id 
be  fdUowi'd  ill  n'-p»«(t  tlM'n't<»,  hoth  as  r»'j;anls  oflici^  n'Cdrds  and 
n'[)orls  n'(|iiin'd  l»v  ai'coiinf in^  division,  shall  Im>  prrsrrili«'d  hv  tlw 
IjriK'ral  luulilor  or  lociil  auditor',  tin'  local  a  im  lit  or  or  hi^  representative 
to  havo  arcoss  to  all  records  of  tho  division  of  material  and  supplies 
as  oecasion  may  re(|uire, 

Tlie  chief  of  the  divi-ion  of  material  and  -'ipplies  ^hall  acknowl- 
edge to  the  p'lieral  iiiidit<»r  the  receipt  of  all  p>o»ls  and  hiipplie'-i 
receivi'd  from  without  the  Zone,  and  shall  acknowledge  the  receipt  of 
purchases  within  the  Zone  to  the  local  iiinlitor,  and  excet)tionH  as  to 
sllol•lilge-^  and  condition  of  materials  shall  he  noted,  in  onler  to  insure 
the  pi'ojier  aiiditiii<;  of  the  account. 

'liie  chief  of  the  division  of  material  arnl  su|)plies  shall  not  give  a 
receij)t  for  articles  delivered  into  Ins  custody  hy  (umtractors  iinlil 
furni^he(l  with  invoices  in  duplicate,  which  shall  he  completer  descrip- 
tive li>ts  of  the  articles  claimed,  one  receipt  to  he  signed  and  returned 
to  th(»  partv  (hdivering  the  articles,  and  tln^  other  to  he  retained. 

No  su[)pnes  (l(divere(l  hy  contractors  shall  he  received  unless  marked 
and  distingnidied  with  the  namc!  of  the  contractor  fiirni-hing  the 
same. 

All  invoices  of  goo<ls  purchased  for  the  material  aiitl  supplies 
division  slnill  ho  entereil  in  prescrihed  records. 

Stock'  cards  shall  he  kept  hy  the  material  and  siii)plies  division 
shovs:'><r  (he  amount  of  st(M'k  in  each  an<l  every  storehouse,  and  each 
storekeeper  will  keep  stock  cards  showing  all  stock  on  hand  in  the 
\var(>housos  over  wdiicli  he  may  have  supervision. 

'I'he  names  and  signature-^  of  all  oflicers  and  employees  authorized 
to  sign  i'e(|uisiti()ns  must  he  filed  with  all  storekeepers,  the  chief  of 
the  di\ision  of  matei'ial  and  supplier,  and  the  local  auditor,  such 
signature  to  he  verified  hy  the  head  of  the  department  authorizing 
the  same. 

Oflicers  and  employees  making  re(|ui^itions  for  riMterial  and  sup- 
plies must,  on  receii)t  of  same,  check  tliem  caicd'iilly  with  the  trii)licate 
ccDy  of  requisitions  in  their  possession,  noting  thereon,  as  well  as  on 
the  receipt  which  they  ^vill  he  required  to  give,  any  exceptions  thereto 
and  ilie  Jictual  date  of  receir)t. 

The  nii'.terial  and  su}q)lies  delivered  hy  (he  material  and  supplies 
division  to  other  departments  and  hureaus  on  the  Tsthmns  shall  he 
covered  by  invoices  and  receipts  in  duplicat(\  The  forms  shall  con- 
tain a  statement  of  tho  articles  dtdivered,  the  inventory  cost,  the  |)er- 
centage  to  cover  cost  of  i)urchase,  handling,  and  delivery,  and  the 
total  amonnt  with  which  the  receiving  dei)artment  or*  bureau  is 
chargeable.  Such  invoices  or  receipts  shall  he  dated  to  show  the 
respective  dates  of  the  invoice  or  receipt  of  the  property.  One  copy 
shall  he  retained  by  the  oflicer  witli  whom  the  invoices  or  receipts  are 
exchanged,  and  one  copy  of  each  sent  to  the  auditor,  with  abstracts 
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|'»v,Mir..l  „(  H,o  HoM.  of  PH.h  ,n..n(l,.  ,h  n  v.M„.|,rr  for  rl,.,minjr  tho 
..v.vn.^r  ,|,.^„,,„„.,„     ,  ,,„,.„„^  ,.,,.  „,,.  ^.,.,.,,jj  ^^f  j,^^^  r„..(..n:.l  ;i,..| 

^n-l    l-liv<.fy  of  M,,,nl„...  n.-|K.rliv.>lv,  in  sHlUn'ril  of  tho  «m)iihi. 

Hi|.  «wo  invoiceM  m,mI  Iwo  mtMptH  ,vil|  Jk*  pn-primi  hv  tho  r|ivi<.ion  of 

""'•  "nnl  nn.l  hi,,,,I„...  ,„h|  tl...  ,nvoir..s  w.il  I,.  si^M.nl  l.v  th.  rhw!  of 

•  ii    HiviH.on  ,.,,.    inmsniitJ.Ml  u>  thr  .ui.litor  „m  ,.foro;..i.l,  (om-iluT 

^^'H.  tl.o  nv,.,p    (or  il...  property.  ^^\w■U  nmII  I>„  s^wuvi'd  l.y  th'divi- 

iwii  of  iiuitonal  and  >uppln>s  from  tli.-  rocoivin^r  hm-mn. 

nrui  iHrrioNM  m atir  on  matf.htai.  and  Hirri'MKH  division. 
No  mm. .rial  or  Hippl„.s  will  Im  (Idivvro,!  oxn'ut  on  proixTlv  no- 

All  r.M,„isitions  f..r  malrnal  and  supplier  nm^t  !,..  a.ldr..ss...l  to 
^  on.|(,.>p..rs  on  proper  forms  sp.vially  <l,.vi...d  for  th..  p.iri.oHcs  and 
must  Stat..  llp.ivon  iIm;  cxart  u^r  for  which  th.  mpiisithln.-.f  suppliuM 
aro  n<".Mfd.  li.M|mMtions  nm<t  \>r  mad.,  in  tripli.-at.>.  -i-MicI  I'v  tho 
makor  th.Mvof.  and.  h.do.v  h.Mn-  forwanl...!  (.,  ih..  Mon.k,...p..rs'nnist 
l'"!«r.lh.;  H-nal.ir,.  o|  ih.  prop.-r  ..Hj.vr.  'I'l...  ..ri^rina!  an.l  .l„p!i,.ato 
n;M.n<.t,on>  wd  1...  n.U;.rd...|  P,  Ih,.  slor..|<....,a.r..;vhiI..  ll...  lr,pl,..;lio 
VM  ...  ivlamc.l  in  U\r  form.  I,y  the  mak.-r  tfi.'ivof.  All  r...|uiHlions 
will  1...  nnmlH..v.|  ,.onH.,Mitiv..|y  l.y  ih.  olli...  or,;rinaf ini;  sunl. 

.N..l>  iv.,,ns,(  ons  .hall  I...  ,v,vip|...|  !„  ,!,.  p..rH,n  (o  whom  th..  nui- 
l-nal  IS  a.M.iaiiy  .l..|iv.,vd.  an.l  1...  r.n:ard..|  a^  Iho  d.-mi/.-l  invoices 
-.vcrin^r  th..  material  d,.,v,.r..d  to  tho  varion<  .|..p;,rtm,.nt.  .,r  hnivans 
llM'iv  ..hall  Ih.  ."ompd...l  in  th..  olli,.,.  ..f  ,h,.  Hu.d"  of  th..  . I. virion  of 
malonal  an.l  Hippln.s  snmn.arics  in  duplicate  (,f  stub  ivqni.ilion^  and 
invoices,  as  follow.;  '  * 

(.)f  stnl.  ,v.|nisit,..ns.  at  ihc  cml  of  each  n.onth,  n  snnnnarv  stating. 

"'•'     '^'''   ''\ "♦•''<'  ma(..rial   under  •!,  class  is.,i..,l   .hlrin-  the 

■nonth,  ,.s  shoun  i.y  ihc  f..tals  in  "Record  of  stuh  n..,ui  iiions  by 
(Ma  rises.  ' 

Of  st..r..  invoin.s  at  th-  ..nd  of  each  month,  th.-  valu..  of  st(u-es 
issu..,!  nndcr  each  (-lass  .Inrin-  th..  month,  as  >h(.wn  l.v  the  P.tals  in 
••  Hect.r.l  ol  .tore  invoice.."  •  " 

S.-parate  summaries  .hall  be  made  for  .'a.^h  department  conc.'rnd 

.^tub  r..<,UMli..n.  and  ^tore  invoi.-es  shall  be  caivfullv  compiled  by* 
the  li.'ad.s  of  .l"partm..nts  (.r  divisions  for  the  v..rificat i(.n  of  snm'- 
wiaries  wh.M,  n-"!;-"*!.  .Siumnaries  .hall  b,.  forward..,!  to  th..  auditor 
Mth  tho,  monthly  balam-e  sheets  as  tin-  vouchers  of  exi.enditures  o..r- 
lainin^'  to  stor...  cov(.r...|  by  the  sunmiaries. 

In  ca^e  material  is  .liv..ii(.d  from  the  us(  ,r  which  it  was  orbdnallv 
intended,  as  .hown  by  r.>.|uisil i,.n  or  invoice,  which  is  the  ba'is  f..r 
'liarm.  t(.  expenditures.  n..tice  must  be  ^dven  t..  the  local  audit. .r  -iv- 
ui-  ull  rel.Ten.v  to  original  stub  re(pii.iti<.n  or  invoice  slmwin-'for 
what  use  maternd  was  ori<.rinally  .Irawn  and  to  what  use  it  was  ti'nally 

JJUt.  "^ 

ARTICLES    MANUFACTURED. 

Invoices  of  articles  manufactured  by  the  various  departments  or 
divisions  shall  so  f.r  as  practicable,  be  condens.>d  int.,  one  monthly 
invoice  for  each  department  or  division.     This  practice  shall  not  pre- 
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j'IihIo  th«  roiwloriiiff  of  a  momornii<luin  irivoiiM^  witli  ••u<h  tlolivory  of 
numiifn«'tiii'i'«l  iirtiHiH  to  th«'  Hiori"ki'«'i)«»r.  which  '\n  luuoMwiry  in  «nl«'i 
tliiit  h«»  imiy  Ih«  tiiiul)lt'tl  to  itiiikt'  iiiim«'(luit«i  i^x|M'n(litur«  invoicon,  il 
n'«jiiiri't|, 

U  ht'ii  iiinmifuctunMl  iirtirN's  iin»  invoi«*<Ml  t(»  HtoivliJ'ojH'rM  by  nwnm 
of  iii«iiu»niinliim  iiivoii'»'?i  lh«'  total  jihioimtH  iiihI»t  ««iu'li  ♦'Ih'^h  >hiill  \m 
covt'Hul  at  tlio  t'lui  of  ««iuh  month  by  Miiimuary  in  (lupliaUo.  Ilii^ 
HumiiMiry  of  muiuifiMtiiicr'H  iiivoin's  Chiill  Im'  ^imiliir  to  thf  Hiimmun 
UHi'il  by  tin'  thu'f  of  llu'  (livi-^ioii  of  niati-riiil  and  supplicM  to  coviT 
iHHiu'Ji  to  various  (li-pariiiu'iits. 

All  fXpriKJitiin'M  of  HU|»|>li«'«  f-hall  Im'  at  an  av«»i'a|;»<  prico,  dotrr 
rnin«'»l   by   <livitliii^   tlu"  total   value  of  tin-  supply  on   liatnl   <tf  any 
Hrticlcs  hy  the  lolal  «piantity  tlifn-of,  an*l  a  new  prii-e  shall  b':  e.stub- 
li>li«(|  npiiii  lln'  ri'ti'jpt  «»f  an  iiivoiri'  of  tlu'  arliclc. 

All  ariiili's  rnanutactiin'tl  in  tho  vanoUH  th'partnu'nts  <»r  ilivisinn. 
and  ai)provr«l  by  tlu'  li<«atl  of  tbc  (Icparhiicnt  oi  division  to  wliith  tht'V 
p«'ilain  >ball  br  tinned  inio  tlm  division  of  niatfiial  anti    ii|»plt<'-   fur 

store. 

HIanUs,  books,  etc.,  mado  by  the  printing  <»ni»«'  and  articles  maim 
faetiired  at  shops  will  b(»  handled  on  shop  ordiTs  or  n'<|n('sts  for 
maiiiifaetured  arlieles.  Any  balance  in  the  account  of  various  sh<M»^ 
and  print iii;i  ollice  at  clo-e  of  the  nmnlh  will  con-i-'t  of  material  in  lla 
courM.  of  !iianufactinv.  A  (h^tail  list  of  uncompleted  orders,  with 
cost  thereof,  will  be  furnislu'd  the  local  auditor  luonlhly. 

B    UAl*    -MAII.KIAL. 

DepardiKMits  orijiinalin^  .^ciap  malcrial  will  turn  it  over  to  the 
material  and  supplies  divi-inn  at  -taled  periods,  accom|>anie(l  by  an 
invoice  in  duplicate,  at  i)rii'es  to  be  iixcd  by  (he  ^.'ciicral  purcha^inu 
oilicer.  one  copv  of  invoice,  receipted  by  the  chief  of  the  inaterial  ami 
^^upplies  division,  to  be  forwarded  to  auditor  as  basis  for  char;:e 
npim-t  the  material  and  supplies  divi-ion  and  credit  to  the  depart 
meiit  ori<rinatin/j  the  ^crap.  Care  shoidil  be  taken  to  show  on  the  in 
voice  from  w  hat  source  scrap  was  received that  is,  fniin  locomotives. 

cars,  traeic,  etc.  .  ,        , 

Scrap  metal  used  in  fitundry  should  be  drawn  from  material  and 
suj)|)lies  division  on  stub  reipiisition.  as  is  other  material,  ami  the 
value  of  h'une  inchuh'd  in  cost  of  casfings. 

RECORD   OF   MATRKIAI.   AND   SII'PI.IKS. 

Material  and  supplies  received  shall  be  entered  in  a  "  Kecnrd  of 
nuiterial  received,"  such  record  to  show  date  of  receij)t,  source  of  sup- 
plv,  and  all  details,  includine;  eNcejitions.  if  any. 

Record  of  material  ivceived  shall  be  checked  aefainst  the  invoicc- 
for  such  material.  Any  exceptions  in  i*es[)ect  to  shorta^'es,  condition 
*  of  material,  etc.,  shown  on  the  record  to  be  noted  on  invoices,  which 
shall  have  recorded  thereon  inference  to  the  folio,  to^^'tlu^r  with  the 
acceptance  of  the  department  receivinjjf  the  material,  and  forwarded 
to  the  chief  of  the  division  of  material  and  supplies. 

On  the  delivery  of  suj)p1ies  by  storekeeper  to  a  department's  repre 
sentativo  or  to  the  railroad  or  other  carrier  for  shipjnent  a  shippin*,' 
receipt,  specifying  the  number  of  packages,  will  be  taken  (in  dupli- 
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t'file),  oiu»  copy  t»  Im»  iimiliul  to  tin*  «lf{»intnn»iit  or  division  onlt^rinif 
ilu*  niiitoriiil  an. I  mu'  «'<»|.v  n'ltiiinMl  l»y  tlu'  ston»  furtu«*liin|4  thf  up- 
plii'x,  n'fi«r«'in'«'  b«Mn^'  tiiti()i'  ilii'ifoii  to  ri'<|iii>Hitioii  covtuMiitf. 

I'ro|M'i*ty  tK'liviTiMl  hy  oii«  hton'l(«M'|»«'r  t<>  uiiuilu'r  Htoivltm'por  in  the 
xiiini*  (li*|>iit'tiiii>nt  will  Ih«  n>|ioiifi|  l»y  Ow.  <lt<livi»riijjf  uikI  n'<oiving 
-tori'ki'oiH'i'H  till'  Hiinu'  iin  propiTty  n'<«Mvi'(l  from  iiriij  <lolivi»riMl  to 
(itJHT  tl«'|mrtuM'iilM  or  divi»*ioiis,  rxcept  tJMit  iiiv«ii«*t>H  muv  omit  vnlucs, 
iiiid  will  Im'  loviTiMl  l)y  Hhippiii^'  n'«»ip|M.  j  In'  vUwf  t)t  miitftiul  iiitd 
>iipplioM  divinioii  will  kcrp  ptop^T  ivfofd  of  niii'Ii  tnnnnftTM,  but  will 
ii'tt  (M'ftifv  till'  iiivoicr  itiid  ri'coipl  i<»  the  midiliri^  division. 

Ill  addition  to  tlu"  honk-,  of  record,  .  ;irli  chi--!^  of  riiiit«>rinl  and  Mup- 
|»(it'^  ^liiill  liiiv«  (•sjM'ciuily  pr«'piiri«t|  .iird-^  on  whith  stor<«U»'»»|M'rH 
diiill  riM'ord  nU  rcrt'ipts,  doliverioM,  and  <'(»rr«'^pondrng  Htock  on  hand. 
I  lif  oliji'i-t  of  --iicli  tiirds  is  to  show  at  a  judiiiKv  tho  <jiiiintitv  of  any 
oiH'  iirlirii'  on  liariii  at  any  one  •-ton'hoii^c  or  deposit  and  to  facilitatfl 
llii'  cluM  ivinjj:  of  artiial  piods  on  hand  l».v  lh«'  ifisptctors  who  will  be 
drtitih'd  for  this  duty. 

Stor«'k«'t'p««rs  w  ill  transniil  to  tln'  chief  of  (he  tnali-rial  and  siipplios 
ilivi>-iori  daily  rc(|iii-ii  lon^  lilled  l>y  them,  such  ri'(|nisi(i<»ris  to  he  listiMl 
oil  (lie  fonii  of  ir!iiivnii((al  Ikmiiii^  a  -dib  I'eceipt.  which  will  In-  sij^fiiod 
Itv  the  chief  of  the  material  an<l  siipplir-i  division  and  returned  to 

I  he  ''lorekeepi'l'. 

|)elii(  entries  fill-  -iipplic^  received  .  nl  civ  dt  entries  for  "iipplic'M 
delivered,  lis  wcll  n<  pinjier  tlcliit  aiid  CI ,  .lit  «»'  ;  ''ies  for  siipplie .  trans- 
ferre(|  betw(>en  stores,  should  f>e  maile  diiilv  m\  siock  cards  by  tho 
child'  i>r  material  and  -iiitplies  division  as  well  aH  by  s(oreIvee[)erH. 

I'l.'oiM.nrv  inii oKus. 

Property  ltook->  -^hall  he  kepi  by  all  ilepardiients  and  divisions,  an'l 
lliereiii  Miall  l>e  j'ccordcd  ell  linii-iic(ioii-  I'ldiiiine:  to  malerial  and  siin- 
i)l»e>-.  Siiitiible  JMMiks  of  record  to  -^erve  a->  cliecjv-^  shall  be  kept  in  tho 
l<M';(!  .'illditor''^  ftllice. 

The  chief  of  (lie  division  (d'  material  and  siipjdios  sliall  l;eep  n 
record  of  i'e(piisiii((iis  rei'eivcil.  re(|uisitions  I'xeciitecl,  requisitions 
made  on  «reiici'al  piircha^ine'  (»llicer  or  a-<istant  piircliasitii;  a<;(MUs, 
reipiisit  ions  lilled  ity  p-neral  |)iir(  liat-iiit;  (»llicer  or  as^-i^taiu  piirchasin/^ 
aerenls.  material  and  supplies  received,  w  ifli  values,  material  and  sup- 
pile^  deiivci'ed.  with  values,  material  ami  sii|)plies  on  hand,  with 
value-,  (liiu'eby  centrali/itiir  in  his  otlici-  all  detail-  in  connection  with 
the  piirclia-e,  iccipiion,  and  deliscry  <d  materials  and  siip|)lies. 

The  division  of  material  and  supplies  on  the  Isthmus  shall  atford 
every  facility  to  the  head-  of  departments  or  divisions  for  obtaining 
inform  itio  1  aixl  e.\iiniiniii*r  -iipplies  on  hand. 

Ii:  accor  lance  with  re-olution  ol"  (he  executive  commiKee.  lualerial 
receive'!  i'rom  the  New  I'anama  Canal  Coni|)any.  until  such  time  as 
a  complete  inventory  may  be  made,  will  be  taken  into  tlu'  aocoiints 
of  the  Isthmian  Canal  Commission  only  as  used,  at  a  price  e(pial  to 
no  per  cent  of  the  co-t  of  new  material  of  *he  same,  (jiiality,  except 
tluit  scrap  metal  shall  be  taken  up  as  used  at  current  prices  of  .,crap 
metal,  less  cost  of  preparing  it  for  use.  Scrai)  metal  sold  to  bo 
taken  up  at  sah.  price,  (^)st  of  new  .naterial  and  pric«'  of  scrap  ma- 
teri;',!  to  be  fixed  by  puiera)  piirchasiriir  ^illi(,v,r.  Inventories  of  mate- 
rials other  than  French  stock  will  b^  taken  on  September  1,  11)05, 
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ttiid  in  future  at  close  of  each  Hscnl  year,  June  30,  and  at  such  othor 
periods  as  tho  general  auditor  may  desire. 

STOREKEEPERS. 

Stop  keepers  will  be  subordinate  and  subject  to  the  orders  of  tlu 
chief  of  the  division  of  niatorial  and  supplies,  and  shall  be  charfrouhh  . 
through  the  account  of  the  chief  of  the  division  of  material  and  sup 
plies,  with  all  material  and  supplies  in  their  possession  or  under  their 
care. 

Storekeepers  shall  be  charged  with  the  ordering,  through  the  divi- 
sion of  niaterial  and  supplies,  of  supplies  for  stock  purposes,  reeeijtioii 
and  delivery  of  material  and  suj)plies  in  the  storehouses  of  which  they 
are  in  charge,  and  of  keeping  a  careful  record  of  all  operations  inci- 
dental to  same. 

If  the  storekeepers  on  wnom  requisitions  are  made  do  not  have  on 
hand  the  supplies  called  for.  they  will  at  once  commimicate  with  the 
chief  of  the  division,  who  will  inform  them  if  any  other  storehouse  on 
the  Irsthmus  can  fill  the  order.  If,  however,  the  goods  called  for 
are  not  on  hand,  but  must  be  purchased,  the  requisitions  will  h'i  for- 
warded by  the  storekeeper  without  delwy  to  the  chief  of  the  divisu)ii 
of  niaterial  and  supplies,  who  will  ad^  'se  the  maker  thereof  the  dis- 
position of  same. 

If  only  a  part  of  a  requisition  can  be  filled  by  a  storekeeper,  and  the 
remainder  has  to  be  obtained  from  another  store  :>r  purchased,  the 
unlilled  part  of  the  requisition  should  be  canceled  on  storehouse  on 
which  drawn,  provided  some  other  storehouse  can  fill  the  recpiisition: 
otherwise,  requisition  should  be  made  on  chief  of  division  of  mnteriiil 
and  supplies  in  the  maimer  provided  for  in  ordering  stock  su])pli('s, 
and  the  requisition,  held  in  the  meai.time,  will  be  filled  when  the 
material  is  received. 

Supplies  received  oy  storekeepers  shall  be  accompanied  by  an  in 
voice  (in  duplicate)  prepared  by  direction  of  the  proper  oiTicial  of 
the  department  or  division  making  the  delivery,  and  thereo)^  shall 
be  stated  clearly  the  quantity,  dimensions,  and  full  description  of  the 
supplies  delivered.  After  careful  inspection  and  examination  tlie 
storekeepers  shall,  in  a  space  provided  for  this  purpose,  acknowledge 
upon  the  original  and  duplicate  invoices  the  receipt  of  supplies 
thercv^n  indicated  and  note  carefully  any  exce})tions  thereto.  Th'' 
receipted  original  invoice  shall  be  forwarded  immediately  to  the 
chief  of  the  division  of  material  and  supplies  for  proper  disposition. 

Storekeepers  will  be  held  strictly  responsible  tor  all  niaterial  in 
their  possession  and  charge,  and  shall  take  all  precautions  against 
damage  of  the  stores  under  their  charge  bj  insects,  dust,  dampnes-^. 
light,  and  all  other  causes  of  deterioration  that  can  be  guarded 
against.  They  shall  promptly  report  any  articles  of  stock  missing 
or  unaccounted  for  in  any  way. 

On  the  first  Wednesday  of  each  quarter  they  shall  submit  a  detailed 
list  of  all  surplus,  obsolete,  or  worthless  articles  in  their  stock,  so  that 
proper  steps  may  be  taken  to  dispose  of  the  same. 

INVENTORIES   BY   STOREKEEPERS. 

When  storekeepers  are  not  otherwise  employed  they  shall  cause  an 
inventory  of  their  stock  to  be  taken,  this  inventory  to  be  taken  by 
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classes.  As  the  stock  of  each  item  is  taken,  *he  result  shall  be  imme- 
1 1  lately  con)i;nred  with  the  stock  tally  card,  and  then,  together  with 
(lie  stock  tally  cards,  compared  with  the  stock  ledger  accounts  in  the 
ollice  of  the  cfiief  of  the  division  of  material  and  supplies. 

Discrepancies  shall  ha  carefully  investigated  by  the  chief  of  the 
division  of  material  and  supplies,  and  deficiencies  which  can  not  be 
reconciled  reported  for  survey. 

Under  any  cir'-unistances  tlie  stock  tally  cards  shall  be  corrected, 
if  necessary,  to  conform  to  the  actual  balanc;  on  hand,  and  any  differ- 
ences charged  to  gain  or  loss  by  inventory,  giving  date. 

The  progniss  of  this  inventory  will  be  necessarily  slow,  but  it  will 
bo  continuous,  and  the  work  should  be  done  with  great  care  in  order 
to  obtain  absolute  accuracy. 

Special  inventories  shall  be  taken  from  time  to  time,  as  may  be 
directed  by  the  general  auditor  through  the  general  purchasing 
ollicer. 

REQUISITIONS  FOl    A'aTERIAL  AND  SUPPLIES  TO  BE  PURCHASED. 

For  all  material  ai.;!  supplies  needed  that  are  not  obtainable  under 
existing  contracts  requisitions  shall  be  submitted  to  the  general  pur- 
chasing officer  through  the  chief  of  the  division  of  material  and  sup- 
plies, and  shall  be  consecutively  numbered,  beginning  a  new  series 
each  fiscal  year.  All  requisitioiis  shall  be  strictly  according  to  pre- 
scribed forms,  and  be  complete  in  the  following: 

There  shall  be  carefully  followed  the  description  and  wording  of 
the  requisitions  originating  with  departments  and  the  specifications 
relating  thereto.  The  depai'tme^'t  ordering  the  material  will  be  held 
responsible  for  the  correct  description  and  specifications  for  material 
ordered. 

A  separate  series  of  requisitions  shall  1>^  issued  by  the  material  and 
supplies  division  for  material  ordered  for  the  engineering  and  con- 
struction department  and  for  the  Canal  Zone  and  sanitation  depart- 
ment. 

There  must  be  ntated  the  date  by  which  the  supplies  must  be 
delivered. 

The  arrangement  of  the  articles  on  the  requisition  must  be  in  ac- 
cordance with  the  latest  classification,  specifying  the  items  and  group- 
ing the  items  under  their  respective  class  and  nuinbers. 

There  nnist  be  given  such  details  and  description  or  specifications 
of  the  articles  required,  and  the  test  or  requirements  which  they  are 
to  undergo,  as  will  enable  bidders  and  the  general  purchasing  officer 
and  the  inspectors  to  understand  readily  what  is  required.  Such 
descriptions  must  be  made  as  broad  as  the  necessities  of  the  depart- 
ment will  permit,  in  order  to  permit  the  fullest  and  freest  competi- 
tion consistent  wnth  these  requirements,  and  special  care  must  be 
taken  to  avoid  so  describing  an  article  required  as  to  limit  it  to  any 
proprietary  articles  or  to  tlie  products  or  manufacture  of  any  par- 
ticular individual  or  concern;  the  object  being  to  place  all  individuals 
and  concerns  on  an  equal  footing  in  making  bids. 

Reference  to  a  catalogue  shall  not  be  made,  nor  shall  the  words 
"  equal  to  "  or  any  corresponding  terms  be  used,  except  as  provided 
in  the  following  paragraph: 
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There  shall  not  be  a  call  for  any  pronrietary  articles  where  it  can 
possibly  l>e  avoided,  and  when  calling  lor  proprietary  articles  re<]iii 
sitions  must  be  accompanied  by  a  staten.  nt   from  the  head  of  the 
department  reciuisitioning  for  the  r,up|)lies  that  these  articles  and  no 
other  will  answer  the  necessities  of  the  service. 

Requisitions  shall  state  the  estimated  cost,  giving  imit  price  and 
total  amounts. 

There  must  be  expressed  the  object  for  which  Jie  supplies  arc 
wanted. 

Requisitions  must  bear  the  ceitilicate  of  the  chief  of  the  division 
of  material  and  supplies  on  the  Istlimus  that  the  articles  are  not  in 
store  and  are  not  obtainable  under  existing  contracts,  and  that  they 
are  absolutely  needed. 

When  the  chief  of  the  division  of  material  and  supplies  receives 
a  requisition  on  which  any  of  the  items  can  be  supplied  from  the  arti- 
cles in  store  or  due  under  existing  contracts  by  the  time  recpiired, 
he  shall  immediately  return  it  to  the  head  of  the  department  from 
which  it  emanated,  with  the  re(jiu'st  that  these  items  be  eliminated; 
and  under  no  circumstnnces  shall  the  chief  of  the  division  of 
material  and  supplies  sign  a  re<piiHition  until  satisfied  that  n(me  of 
the  items  can  be  furnished  from  articles  in  store  or  due  under  existing 
contracts. 

When  a  proper  comprehension  of  requisitions  necessitates  sketches 
or  drawings,  they  shall  be  aj)f)ended  to  the  requisition  by  the  depart- 
ment requisitioning  for  the  su[)plies. 

The  items  on  the  requisition  must  be  numbered  in  the  left-hand 
margin  consecutively,  without  regard  to  classes. 

The  division  of  material  and  supplies  shall  indicate  in  an  appro- 
priate place  on  the  requisition  the  quantity  of  each  item  on  hand  at 
the  time  of  making  the  requisition. 

INSPECTION. 

When  supplies  are  received  the  chief  of  the  division  of  material  and 
supplies  should  immediately  call  for  inspection  of  them. 

ror  the  inspection  of  supplies  submitted  for  deljv<'ry  there  shall 
be  at  Cristobal  and  at  P  .nania  a  board  of  two  employees,  assisted  by 
a  chemist. 

At  inspections  by  this  board  a  member  of  the  division  of  material 
and  supplies  shall  be  detailed  as  its  representative,  who  shall  give  any 
information  pertaining  to  the  inspection  in  question  that  may  he 
desired  by  the  board,  and  shall  bring  to  the  attention  of  the  boiinl 
any  particulars  that  may  bear  upon  the  protection  of  the  public 
interests. 

The  board  of  inspecti.on  shall  carefully  inspect  as  to  quality  and 
quantity,  and,  when  necessary,  shall  test  the  articles  delivered  under 
contract  or  under  open  purchase. 

Calls  for  inspection  shall  be  prepared  in  triplicate,  in  accordance 
with  the  prescribed  form  by  the  chief  of  the  division  of  material  and 
supplies.  They  shall  embrace  only  articles  on  one  contract  or  requisi- 
tion. 

Immediately  after  supplies  received  by  purchase  in  the  United 
States  or  on  the  Isthmus  shall  have  been  inspected,  they  shall  be 
tagged  or  marked  with  the  name  of  the  department  for  which  pur- 
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chasod,  nuruh«'r  of  rf)ntract  or  open-purchase  requisition,  number  of 
Jiisoection  call,  aiul  dato  when  pa-^sed  or  rejected. 

Aft«;r  notin^r  i.ction  on  the  call,  the  hoard  of  inspection  shall  return 
the  on<rinal  to  the  division  of  material  and  supplies;  shall  forward 
the  duplicate  to  the  local  auditor,  and  shall  forward  weekly  to  the 
general  purchasintr  officer  the  triplicate,  acconi|)iinied  by  a  summary 
si^riHMl  by  the  seni(,r  member  of  the  board,  showing  the  niimlwr  of 
the  call,  names  of  .he  contractors,  numbers  of  the  requisitions  or  con- 
tracts, and  the  dcpiirtment  to  which  it  pertains. 

Articles  manufactured  in  the  various  departments,  and  approved 
by  the  heads  of  the  deoartments  to  which  thev  pertain,  shall  not  l)e 
inspected  by  the  boanl  of  inspection,  but  shall  be  received  in  store 
after  the  invoices  therefor  have  been  verified. 

The  board  of  ins|)ection  shall  keep  a  record  of  its  work,  showing 
dat^s  of  inspection,  articles  inspected,  and  acce|)tance  or  rejection 
rioim^r  (he  nuise,  if  the  latter.     The  ins|)ection  mu.st  in  all  cases  be 
thorough,  and  be  made  personally  by  the  board. 

BOARD    OF    SIKVEV. 

Survey  of  material  and  supplies  in  the  custody  of  the  chief  of  the 
divisKm  of  mat(>i-ial  and  supplies  shall  Ih;  made' bv  board  of  survey 
created  by  resolution  of  CAeciitive  committee,  composed  of  three  mem- 
bers, (me  each  being  appointed  by  the  head  of  the  department  of 
administration,  department  of  government  and  sanitation,  and  of  the 
department  of  engineering  and  construction. 

vVlien  articles  ar(>  turned  into  store,  or  when  articles  in  store  are 
deteriorated  from  any  cause,  become  obsolete,  or  are  borne  on  the 
books  without  value  or  at  a  lictitious  value,  the  chief  of  the  division 
of  material  and  supi)lies  shall  make  request  for  survey,  such  request 
to  be  made  on  the  prescribed  form  in  triplicate.  The  surveying  offi- 
cers receiving  the  order  to  make  the  siirvev  shall  proceed  to  the  place 
where  the  articles  are  held  in  store  and  liiake  a  thorough  inspection 
of  each  article,  aiui  shall  write  in  the  appropriate  space  m  the  c^urvey 
rejiort  their  reconiniend;i(ions  in  each  case. 

In  the  event  of  any  proi)erty  after  use  being  returned  to  the  mate- 
rial and  supplies  division,  it  shall  be  first  valued  bv  the  board  of  sur- 
\ey,  and  then  received  by  the  material  and  supplies  division  at  said 
valuation.  v;ho  shall  make  out  credit  notes  for  snnie,  forwarding  copy 
of  said  credit  note  and  of  valuation  to  tlie  local  auditor  at  the  end  of 
each  month,  with  accompanying  abstract. 

The  items  on  the  survey  request  shall  be  numbered  consecutively  by 
the  chief  of  the  division  of  material  and  supplies.  ' 

Keports  of  survey  shall  be  made  in  triplicate,  (me  copy  to  be  for- 
warded direct  to  the  local  auditor,  one  copv  to  be  forwarded  to  the 
chief  of  the  divi-ion  of  material  and  supplies,  and  the  third  copy  to 
be  rvHanu'd  for  reference  by  the  board. 

The  chief  of  t' "  division  of  mate  ial  and  supplies,  on  receiving  an 
accomplished  report  of  survey,  shall  immediately  cause  the  articles 
to  be  treated  as  indicated  in  the  report. 

In  cases  where  articles  are  recommended  to  be  repaired,  no  expendi- 
tures for  such  repairs  shall  be  made  until  authorized  by  the  head  of 
the  department  to  which  they  pertain. 
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The  rocommendutions  of  the  board  of  survey  shall  not  become  op- 
erative until  approved  by  the  head  of  the  department  to  which  tlu^ 
supplies  pertain. 

When  articles  are  lost  or  missinc,  or  do  not  corre.  pond  in  kind  or 
quantity  to  the  marks  on  the  pndia^e,  the  chief  of  the  division  of 
material  and  supplies  shall  request,  on  the  prescribed  form,  in  tripli- 
cate, an  investigation  by  the  board  of  survey,  :ind  such  a  board  shall 
be  ordered  as  outlined  alxtve.  The  repor^  oiF  the  board  shall  be  ex- 
haustive, and  i-hall  be  definite,  when  possible,  as  to  the  responsibility 
for  loss  or  deficiency. 

Should  the  chief  of  the  division  of  material  and  supplies  receive 
any  shipment  in  which  there  is  a  shortage,  he  shall  talte  up  the  in- 
voices in  full,  expanding  the  missing  articles  according  to  the  direc- 
tion of  the  survey  report. 


BALES. 


Inspection,  condemnation,  appraisal,  and  public  sale  nre  necessary 
to  a  valid  sale  of  unsuitable  simplies.  No  sucii  article  shall  l)e  sold 
unless  its  sale  has  been  specifi(!ally  authorized  by  the  chairman  of  the 
Connnission. 

It  shall  be  the  duty  of  the  chief  of  the  division  of  material  and  sup- 
plies to  store  and  arrange  articles  condemned  for  sale  in  suitable  lots. 
and,  when  occasion  ro(|iiires.  ])resent  to  the  general  purchasing  officer 
a  schedule  of  such  lots,  together  with  report  of  the  board  of  survey  as 
to  the  survey  and  final  condemnation  and  appraisal  of  such  material. 

All  material  and  equipment  in  the  hands  of  the  material  and  sup- 
plies division,  including  sanitary  dei)artment,  sold  to  outside  parties, 
including  the  Panama  Railroad!  should  be  covered  by  a  sale  order  on 
blanks  prescribed  by  the  auditor,  one  copy  of  sale  order  to  be  for- 
warded to  the  auditor  on  date  of  issue.  Keferonce  to  sale  order  to  be 
given  in  bill  Form  A-20. 


%i;i,:^i^vv\  ^ 


» 


-   H, 


XXHIBIT  I. 
FORM  OF  PROPOSAL  FOR  BIDS. 


Office  Isthmian  Canal  CoMMisfliON, 
Wmhinfjton,  I).  6'., 


Sealed  proposals,  in  triplicate,  will  be  receiv*»d  at  the  office  of  the 
general  purchasing  officer,  Isthmian  Canal  Commission,  Washing- 
ton, 1).  C.,  until   10.30  a.  m.,  ,  at  which  time  they  will   be 

opriied  in  public,  for  furnishing  the  above-mentioned  articles. 
Hliinks  and  full  information  may  Ije  obtained  from  this  office  or  the 
offices  of  the  assistant  purchasing  agents,  24  State  street,  New  York 
City;  custom-house,  New  Orleans,  La.;  30  New  Montgomery  street, 
San  Francisco,  Cal.,  and  410  Chamber  of  Commerce  building,  Ta- 
coma.    Wash.;  also   from   chief  niiartermastcT,    Department   of   the 

Lakes,  Chicago,  and  Commercial  Club,  Mobile,  Ala. , 

general  purchasing  officer. 

POSTER — CIRCULAR. 

f  Advertisement.] 

Isthmian  Canal  Commission, 
Office  of  General  Purchasing  Officer, 

Washingtan,  D.  6'., , -. 

#  «  •  •  •  •  « 

[List  of  articles.] 

Sealed  proposals,  in  triplicate,  will  be  received  at  the  office  of  the 
general  purchasing  oflficer.  Isthmian  Canal  Commission,  Washington, 

I).  C,  until  10.30  o'clock  a.  m.  on  the  —  day  of ,  at  which  time 

thev  will  be  opened  in  public,  for  furnishing  the  articles  hereinafter 
specified. 

Bids  received  after  the  hour  of  the  date  above  specified  will  not  be 
considered  and  will  by  returned  unopened. 

Each  proposal,  where  the  total  amount  of  the  hid  exceeds  f,\je  huri- 
dred  dollars  (SoOO),  must  be  accompanied  by  a  proper  guaranty, 
which  must  be  prepared  on  one  of  the  two  forms  hereto  attached, 
either  by  a  surety  company  or  individual  guarantors,  as  bidders  may 
elect. 

Each  individual  guarantor  will  be  reouired  to  justify  in  a  sum  equal 
to  not  less  than  twenty  per  centum  of  the  value  of  the  work  or  mate- 
rial covered  by  the  proposal  which  he  guarantees. 

If  bidders  prefer  to  execute  and  file  an  annual  guaranty  to  cover 
their  bids,  proper  blank  forms  will  be  sent  them  upon  receipt  by  this 
office  of  application  therefor. 
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All  articles  to  Iw  deliverod  c.  i.  f  on  flock  (by  stonmer)  at  either 
Colon  ( Atliintic  port)  or  La  Hooa  I'acirM-  port),  Isthmus  of  Pan- 
aina:  and  it  is  to  ho.  nndorstood  that  the  prin-s  hid  cover  delivery  on 
the  dock,  free  of  any  cost  or  charge  hoyond  the  prices  nanuMi  in  the 
bid  or  proposal. 

Preliminary  inspection  will  be  made  at  the  point  of  manufacture 
or  purciiase  to  determine  whether  material  nu-ets  (he  requirements 
sot  forth  in  the  specifications,  and  final  inspection  will  Ix-  made  on  the 
Isthmus  after  delivery,  as  above.  . 

Hidders  must  state  where  they  propose  to  n)uUe  delivery,  the  tunc 
when  they  ,...)pose  to  conunence  delivery,  and  within  what  time  tliev 
will  complete  same  after  receipt  of  notice  of  award  in  each  class  sched- 
uled and  bid  upon,  and  the  penernl  purchasin^r  officer  reserves  the 
riffhl,  before  making  award,  of  fixiniz  a  penalty  p(^r  day,  at  a  reason- 
aide  percentage  of  the  total  value  of  the  work  or  material  involved, 
for  delinquency  on  the  part  of  the  contractor  in  performance  of 

agreement. 

The  Commission  reserves  the  right  to  increase  or  reduce  the  quan- 
tities specified,  at  any  time  before  shipment,  not  to  exceed  twenty 
(20)  per  centum  tViereof. 

Proposals  must  be  signed  by  the  bidder  and  placed  in  a  scaled  en- 
velope marked  "  Proposal  for -,  to  be  opened  on  the  —  day  of 

, ,''  and  addressed  to  the  general  purchasing  officer,  Isth- 
mian Canal  Commission,  Washington,  D.  C. 

Blanks  and  full  information  may  be  obtained  from  this  oflice  or 
the  oflices  of  the  assistant  purchasing  agents,  '24  State  stre<'t.  New 
York  City;  custom-house,  New  Orleans,  La.;  liO  N^w  Montgomery 
street,  S'-n  Francisco,  Cal.,  and  410  Chamber  of  Commerce  building, 
Tacoma,  Wash.;  also  from  chief  (piartermasterj  U.  S.  Army,  Depart- 
ment of  the  Lakes,  Chicago,  and  the  Commercial  Club.  Mobile,  Ala. 

It  is  to  be  understood  that  where  articles  are  called  for  by  weight 
bidders  are  to  state  the  prices  per  net  weight,  and  that  the  prices  so 
bid  are  to  cover  the  cost  of  packages,  barrels,  kegs,  etc. 

All  correspondence  relating  to  this  poster  circular  should  refer  to 

serial  No.  — .  -  ,,  ,  •  i 

Bidders  are  reminded  that  postage  in  full  must  be  prepaid  on 

mailing  bids  to  this  office.  ^  „  ,  .,        j  ^ 

The  Commission  reserves  the  right  to  reject  any  or  all  bids  and  to 
accept  any  bid  in  the  aggregate,  or  parts  of  same,  as  may  be  deemed 
most  advantageous. 

General  Purchasing  Ojficer^  Washington^  D.  C. 


Zone  req.  Nos. 
*  ♦ 


♦  •  •  ♦  • 

[Here  follows  detailed  schedule  of  articloa  for  wli'.ch  proi)osal8  are  to  be  made.] 


ruOPOSAL  FOR 


(Place) 
(Date)  — 


190-^ 


To  the  General  Purchasing  Officer,  Isthmian  Can4il  Commiasion, 

Washington,  D.  0. 

gii-  In  accordance  with  your  advertisement  and  apeclflcatlons  dated 

19(V_,  Inviting  proi)08al8  for and  subject  to  all  the  conditions  and 

NQnirMoenti  tbareof,  copl«i  of  which  are  hereto  attached,  and,  so  far  as  they 
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rrl/ite  to  thl«  f)rorM.Knl.  nro  ninde  fi  pHrt  of  It,  fl  or  we]  prnjtone  to  fnrnlnh  and 

(h'llviT*  Imr  rintf  hrlow]  tlip  nrtlcleii  bi«"  iripd  In  the  foregoing  "  wlied- 

iiU'  "  nt  the  i»rl(«'  wt  oftf>f>'<lte  eacji. 

f  I  or  we|  riinke  thl«  |.n.iK»««nl  with  n  full  knowledge  of  the  kind,  qunntlty.  nnd 
(jtinilty  of  the  nrtWIen  re<|nlre(l.  mihI  Mhonhl  fl  f»r  wel  reoolve  written  notloe  of 
the  iMceptntue  «.f  nil.  or  ntiy  rmrt.  thertof  fl  or  we|  will  furnliih  the  nrtlHen 
sfM'«me<!  nt  the  prhen  f.nd  nt  the  plnr"  nnd  In  the  ninnner  nnd  within  the  time 
liidlcnted  Iti  thJM  proiwrnnl;  find  will,  If  re«nilred  hy  the  iHthrnInn  Cflnni  C'ommls- 
Klon.  hy  lt«  prrn)er  otHc-er,  enter  Into  formnl  fontrnct  within  the  time  indicjited  In 
thiM  propoHiil  nnd  the  InHtructions  ((*iitalned  hereon,  with  g<K)d  and  suftlflent 
Nuretles.  to  t»e  n[)|»rovefl  hy  the  iHthmhin  f'nnnl  Commlfision,  for  the  fiilthful 
fterfortnnnce  thereof.  If  no  fr)rmnl  fontnut  Ih  re<|nlred,  the  nttnrhed  l)ond  HhiiH 
lie  effective  iih  ii  g;.nrnnty  for  the  faitiifui  execution  of  nny  orders  i)lnced  with 
[me  or  u«]  under  this  proiK)8ul. 

(Slgnntiire) . 

(Street  nnd  iinmber) . 

(ronr-<.ill<e) . 

(State  and  county) , 

If  Incorporated,  give  StPte  of  Incorporation. 

BorfD   ON    PBOPOSAf.B. 


Know  all  men  hy  these  presentH  that  we 


as  princlpnl     ,  and 


[name  of  Hnrety  conifuiny  I.  n  coriwirntion  existing  under  the  Inws  of  the  State 
of ,  n«  surety,  are  held  and  firmly  Ixnind  unto  the  Cnlted  Statea  of  Amer- 
ica In  the  [)eii!il  sum  of f20  per  cent  of  the  aggregate  amount  hid  |  dollars 

($.  )^  for  vvlilch  payment,  well  and  truly  to  ho  made,  we  hind  ourselves, 

our  heirs,  executors,  adininistrators,  and  Hucoes.sors,  jointly  and  sevenilly,  firmly 
hy  tiiesc  presents. 
Given  under  our  hands  and  seals  this day  of ,  19 — . 


CONDmONS. 


The  conditions  of  the  above  obligation  are  such  that  any  proposals  or  awards 

I.Hsued  or  orders  given  Ity  tlie  Isthmian  ("anal  Commission  to ,  the 

idiove  tK)unden  iirincipai.  for  'urnishitig  any  supplies,  conunodities.  or  service  to 
tlie  Isthmian  Canal  Commission  shall  he  accepted  by  said  principal  within 
ninety  (iM))  days  after  the  opening  of  said  projiosal.  and  any  order  given.  If 
acc«>i)ted.  shall  t)e  carried  out  in  accordance  with  its  terms,  and  the  said  prin- 
cipals, and  each  of  them,  shall  enter  into  a  contract  or  contracts,  as  recpiired  hy 
said  Isthmian  Canal  Commission,  with  the  fjroper  ortlcer  of  the  [Jnitefl  States, 
within  the  time  and  in  accordance  with  tlie  terms  of  said  proposals,  orders,  and 
acceptances,  as  finally  designated  by  said  Commission,  for  the  delivery  of  the 
acce[)ted  items,  or  the  performance  of  said  services,  and  will  give  liond,  with 
pood  and  suiflclent  sureties  to  ite  approved  by  the  Isthmli'in  Canal  Commission, 
for  the  faithful  and  proper  fultilhnent  of  such  ct)ntract8.  And  the  undersigned 
bind  themselves,  their  heirs,  executors,  administrators,  and  successors,  to  pay 

to  the  United  States,  in  case  the  said  bidders shall  fall  to  enter 

Into  such  contracts  and  faridsh  such  boiada  within  thirty  (llO)  days  after  said 
notices  of  acceptance,  or  shall  fail  to  make  deliveries  acconling  to  the  terms  of 
sold  accepted  orders.  In  each  such  case  the  amount  to  be  recovered  hereunder 
shall  be  the  difference  In  money  between  the  amounts  of  the  |)roposal8  of  said 
bidders  for  the  articles  and  services  so  accepted  and  the  amounts  for  which  tlie 
prop-er  <ift1cer  of  the  Cnlted  States  nuiy  procure  the  same  from  other  parties,  if 
the  latter  amounts  be  in  excess  of  the  former,  and  also  each  and  every  Item  of 
expenditure  made  on  behalf  of  the  United  States  as  a  consequence  of  such 
failure. 

Ii/  witness  whereof  the  principal      her(?to  ha      set  hand      and  seal 

on  this day  of .  10() — .  to  this,  jind  to  two  duplicate  instnnneuts  of 

Identical  tenor  and  effect,  and  the  surety  hereon  has  caused  the  same  to  be 


♦  Bidders  should  insert  here  the  place  where  delivery  Is  proposjMl  to  be  made. 
All  deliveries  must  be  made  on  dotk  or  in  warehouise  at  yuiiit  of  delivery,  as  tlM 
ComiuisBloa  shall  direct  in  ^ach  casOi 
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exwutod  l)y   ItH  pi'  |tor  offloor  tluM-eto  diilj  HUthorlze;!  undor  «  of  Uh 

|)iiHH<Hi  on  the  dny  of  ,  100 — ,  a  copy  of  which  Is  hereto 

attiicliod. 

In  i)rL>HriKt)  of: 


as  to 
ai  to 
UH  to 
as  to 
as  to 


Principal. 


Principal. 

Principal. 


Principal. 
Principal. 


[L.  a.l  • 

[L.  ».]• 

[L.  8.)  • 

IL.  8.J  • 

tL.  a.l* 


By 

as  Its 


Attest : 


as  Its 


[seal.]  ' 


BOND  ON    PBOPOBALS. 


Know  fll'  men  by  these  presents  that  we « 

,  of ,  in  the  coutjty  of  - 

,  of  ,   In  the  county  of 


^  as  principal,  and 

— ,  and  State  of  ,  aiul 

— ,  and   State  of  ,  as 

sureties,  Jire  held  and  firmly  bound  unto  the  tJnItcd  States  of  America  In  tlic 

penal  sum  of |2()  i)er  cent  of  the  aK;.'iegMte  aniomit  bid]  dollars  (? ), 

to  the  payment  of  wlilch  sum,  well  and  truly  to  be  made,  we  bind  ouiNclveH,  our 
heirs,  executors,  administrators,  and  successors,  Jointly  nn/a  severally,  firmly 
by  the.se  i)resents. 

Given  under  our  hand'-'      '.d  seals  this day  of  ,  nineteen   hun- 
dred   . 


CONDITIONS. 

The  conditions  of  the  above  obligation  are  such  that  any  proposals  or  awards 

Issued  or  orders  given  by  the  Isthmian  Canal  Conunlsslon  to , 

the  above  bounden  principals,  for  furnishing  any  supplies,  commodities,  or 
service  to  the  Isthmian  Canal  Commission  shall  be  accepted  by  said  prln(l|»iils 
within  ninety  (9())  days  after  the  oi^enlng  of  said  proposal,  and  any  order  Kiveu, 
If  ac('ei)ted.  shall  be  carried  out  in  accordance  with  Its  terms,  and  the  .said 
principals,  and  each  of  them,  shall  enter  into  a  contract  or  contracts,  as  required 
by  said  Isthmian  Canal  Commission,  with  the  projier  officer  of  the  United 
States,  within  the  time  and  in  accordance  with  the  terms  of  said  propos.ii.s, 
orders,  and  acceptances,  as  finally  designated  by  said  Commission,   for  the 

'•  If  the  principal  is  a  partnership,  the  Individual  names  of  the  partners  will 
be  given  with  the  recital  that  they  are  partners  composing  a  firm,  naming  It,  and 
the  bond  must  be  executed  by  all  the  partners. 

>  President  or  other  officer  authorized  to  sign  for  the  principal.  A  copy  of  tlw 
record  of  the  selection  of  the  officer  or  officers  executing  the  bond  for  the  princi 
pal,  certified  by  the  custodian  of  such  records,  under  the  cori>orate  seal,  to  he  ;; 
true  copy,  must  accompany  or  be  attached  to  the  bond,  unless  the  resolution 
authorizing  Its  execution  gives  the  names  of  the  officer  or  officers,  In  which  case 
no  other  evidence  of  their  official  character  Is  requlreil. 

o  Board  of  directors  or  other  governing  body  of  the  principal.  A  copy  of  the 
by-law  or  of  the  record  of  proceedings  of  the  governing  body  of  the  corimration 
siiovvlng  the  authority  of  the  officer  or  officers  executing  the  bond  for  the  [)rin 
cipal  must  accompany  or  be  attached  to  the  bond,  the  same  to  be  certified  by 
the  custodian  of  such  records,  under  the  corporate  seal,  to  be  a  true  copy.  If 
the  authority  was  given  by  resolution,  enough  of  the  records  will  be  copied  along 
with  the  resolution  to  show  that  it  was  adopted,  and  the  entire  matter  coiiied 
(not  simply  the  resolution)  will  be  certified  to  be  a  true  copy.  If  the  authority 
is  a  by-law.  the  wording  of  the  executing  clause  will  be  altered  accordingly. 

*  Here  Rfflx  the  coriwrate  seat 

•  Here  affix  an  adhesive  seai 
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/  M^^.r.y  of  (IIP  ncccptnd  lt?m«,  or  tho  rwrfommnc©  of  Mnid  hopvIcph,  niul  will  Klve 
Woitil  with  ko'mI  iind  Hufllclcnt  nun«tU»H,  to  !)«  iipprovcni  l»y  tln»  iMtlunlati  Ciiual 
(■oiiiiiiImmIoii.  for  th«  falt!'ful  and  proiw'r  fumilni««nt  of  hucIi  coiitr-ctii. 

And  the  utidepHlKiUHl  hind  thmiiMt.lvt'M,  th»'lr  Ih'Itm,  «'x«'.utori4,  and  admlnlntra- 

toFH,  to  pny  to  the  I'riKcd  Stuff's.  In  ciikc  tli»«  Hiild  hiddfrs —   -  ~  mIiuM 

full  to  entpr  Into  hihIi  contnictH  and  furnish  Huch  iMuidrt  within  thirty  (;U>) 
daya  after  Hald  notUen  of  n((«'pinn(e.  or  ahnl'  fall  to  inaU«'  di  '  verleH  according 
to  th©  terms  of  Hald  accepted  orders.  In  each  hucIi  cane  the  ainuunt  to  he  recov- 
ered hereunder  nhall  he  the  dlfreren<e  In  money  helNvecu  (he  aniountH  of  the 
pro|)OHalH  of  Hald  hhhier,  for  the  articles  and  nervlccM  mo  acccrttcd,  and  the 
nmounta  for  widch  (he  |)roper  officer  of  the  Uidteil  States  nuiy  procure  the  aame 
from  other  parties.  If  the  hitter  auiounts  '>e  In  excesH  of  the  former:  and  alfto 
each  and  every  Item  of  ex|MMullture  made  on  behalf  of  the  L'idted  Statea  aa  a 
conHc»<|uence  of  such  failure. 

In  wItnesH  wliereuf  the  parties  hereto  and  each  of  tliem  have  hereunto  set 
their  haiulH  and  seals  to  this,  and  to  tv/o  duplicate  liistrunu-nts  of  Identical  tenor 
and  effect,  the  day  and  year  host  ahove  written. 

In  preaence  of: 


ns  to 

as  to 

as  to 

08  to 

as  to 

as  to 
and 
us  to 


At  principal. 

Aa  pi-lnctpal. 

A»  principal. 

As  princlpni. 

Asprlnclpiil. 

Aa  au  ret  tea. 


[L.  1.1  » 
[L.  ■•]  » 
[L.   8.1  • 

tr,.  8.1» 

[I..  8.1  » 
[I..    8.1  6 

[U   8.]  6 


State  of 


-,  Count y  of 


-.  ««; 


I.   fname  of  first  surety),  one  of  the  sureties  named  In  the  within  bond    do 

swear    (or   Mfllrm)    that    I    am    r'<''<ini,irily    worth   the   sum    of  dollars 

($ )  over  and  above  all  my  debts  and  liabilities. 


Subscribed  and  sworn  to  before  me  this 


(Signature  first  mirety.) 
day  of ,  100-,  at  — . 


State  or 


-,  County  of  ■- 


-,  ss: 


I.  [name  of  second  surety],  one  of  the  sureties  named  In  the  within  bond   do 

swear    (or  atflrm)    that   I   am   pecuniarily   wortli   the  sum  of  dollara 

($ )  over  and  above  all  my  debts  and  liabilities. 


Subscribed  and  sworn  to  before  me  this 


(Signature  aecorid  surety.) 
day  of ,  190-,  at . 


T.d ,  do  hereby  certify  that  [name  of  first  surety!  and  [n.une 

of  second  surety],  the  suret above  named. «  personiilly  known  to  me. 

and  that,  to  the  best  of  my  knowledge  and  belief.  «  is  i)ecuiiiarlly  worth,' 

over  and  above  all  debts  and  liabilities,  tlie  suui  stated  lu  the  foregoing  affidavit 
of  Justiflcailon  subscribed  by  him. 

Dated ,  I'jO-. 


'i^y^N^iiP^    Vn 
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I. 


-.  do  hpr*»hy  wrtlfy  that 


^  -,  th«  ■uri'ty  iiiM»vi»  nnnn»«l, 

U  p«ri«»iinlly  kuowii  to  iiio.'iiiul  thiit.  to  tiM  iMWt  Of  my  KiiowIimIk.'  miiM  UvlU't. 

«  In  |K»ruiilnrUy  worth,  over  nml  iiIh)Vi«  all  tlolitu  iiiul  lliibllltlii*,  ttiw  huiii 

itHt(>4l  hi  the  ror«'K<*lii|{  ntttdavlt  of  JuHtlikulluu  MubHcrllxHl  by  lilin. 
Uutetl .  IIX)~. 


OtrtRRAL  INHTlllTCTIONi  TO  RinnRVS. 
IM«y  b#  •ppllrnblo  In  purl  only  to  tbli  call  for  propo«al«.1 

1  Infonnntloii  In  rt'^urd  to  mippll«»H  or  nrrviceM  for  \vlil«h  pro|»o«"I«  »»nv«  ho^n 
Invitml  will  hv  furiilnluHj  on  n|>l»llnitloii  to  nil  imtmoiw  <J»-«lrliiK  If.  hut  no  imthoii 
iM^lonKhiK  to  or  «»niplo,vtHl  In  the  w-rvlt-e  of  tlw  iHthmlau  Canal  c;omnil«nlon  will 
ren<h'r  aMHiMtanc*'  In  tiio  proparatlon  of  pr<M»<'HiilN.  .         ,,.       ^ 

2  HI<l<h«rH  for  HUppIlM  will  be  infornuMl  of  tlu'  kind,  quantity,  and  quality  of 
artlcb'ii  riinilr«Ml.  the  plare.  time,  and  rate  of  tlellvery.  a  id  cMiinimmiH  of  pay 
ment     They  will  be  fnrnlHlied  with  HU«h  HiiecinnitloiiH  an  liave  been  ailoptj^l, 
and  will  be  iierinUtetl  to  examine  the  Htandard  NampleH  nt  the  plucea  where 

detMiwIted.  .       .     i    -  .,  I 

ll  BldderH  for  labo.-  will  Im»  inf(»rnied  of  the  nature  and  extent  of  tlie  service* 
re<ililr<Hl  where  they  are  to  l>e  perfonned.  and  the  time  allovve<I  f.ir  perfonnance. 
They  will  be  fnriilsh<«<l  with,  or  allowe«i  to  examine,  plaiiH  and  spe(  IllcMtlons  of 
all  works  uikhi  which  they  denlre  to  bid.  and  In  general  will  lie  funilHliwl  with 
any  Information  iMMnied  to  enable  them  to  net  understandliiKly. 

4  No  [M-rMon  will  be  Informed,  directly  or  Indirectly,  of  th«>  name  of  anyone 
Intending  to  bid  or  not  to  bid,  or  to  whom  Information  In  reH|H>ct  to  pro|KmalH 

has  been  Riven.  .  .  ,  ,  ,»,    *, 

B  ProixwalH  nhould  tie  prepared  In  trl[)Il('ate,  In  Ktrlct  accordance  with  the 
requlrementH  of  the  adverliscinent  or  Hpecltlcatlons.  They  nh<aild  mauc  hjk' 
cltlc  reference  to  the  adverlNement  and  to  any  plans  or  Hpccitlcatiiuis  wiilcli 
may  have  been  furnlHhed.  Each  prop<mal  ahonld  Klve  the  place  ut  residence  aii.l 
poHt-omce  addrcMs  of  the  bidder,  with  county.  State,  or  'I'errltory.  and  should 
hi>  Hljfiu'd  by  the  bidder  with  his  unnal  slK'uature  In  full.  . ,     ,  „ 

0  A  i>n>iM>sal  by  a  iwrsou  wh(»  atllxes  to  his  signature  tlu'  won!  prcsldf  it. 
"Becretary"  "agent,"  or  other  desUnatlon,  without  dlsclnslnjr  hh  principal.  Ih 
the  nn.poHal  of  the  Individual.  I'ropoHals  by  a  corporati(.n  Hlit.uld  be  sIkikhI 
with  the  name  of  the  cori.oratlon,  folIowtHl  by  the  siK'uature  of  the  pivHhh'ut, 
secretary,  or  other  iierwm  authorized  to  liind  It  In  the  matter,  who  Hhould  file 
evidence  of  hla  authority  to  do  so.  I'roiMisals  by  a  llnu  Hhould  be  .signed  with 
the  firm  name  by  one  of  the  members  of  the  firm.  If  the  siKii.iture  to  a  pro 
nosal  Is  that  of  an  ofHcer.  atton.ey,  or  agent  of  the  corporatU.n.  or  of  an  attorney 
or  agent  of  a  firm  or  Individual,  and  his  authority  to  act  on  beh.iif  of  his 
principal  Is  not  a  matter  of  general  notoriety  In  the  local. ty  where  the  pro- 
posals are  opened,  the  oflicer  or  agent  who  oiiens  such  proposals  should,  before 
considering  the  same,  satl^ify  himself  that  the  signer  Is  vested  with  sufficient 
authority  to  represent  his  principal  In  the  transaction. 

7  In  proposals,  numbers  and  prices  will  be  written  In  wonls.  as  well  as  ex 
pressed  In  figures;  but  when  a  great  variety  of  articles,  such  as  stationery,  hard- 
ware etc.,  Is  required,  quantities  and  prices  may,  If  the  amounts  lnvolv«Hl  are 
Inc^onslderable  and  tlie  forms  of  proposals  so  Indicate,  be  expressed  In  figures 
only.  It  will  be  sufficient  If  specifications  are  referred  to  and  are  declared  to 
form  part  of  the  proiwsul. 


a  If  the  principal  Is  a  partnership,  the  Individual  names  of  the  partners  will 
be  given  with  the  recital  that  they  are  partncre  comiwslug  a  Arm,  naming  It, 
and  the  lx)iid  must  be  exeiuted  by  all  the  partners. 

»Attlx  adhesive  seal. 

oThe  oath  to  be  taken  before  a  notary  public  or  some  other  officer  having  gen- 
eral authority  to  administer  oaths.  If  the  officer  has  an  official  seal  it  must  t>e 
affixed,  otherwise  the  proper  certificate  as  to  his  official   character  must  be 

<Thl8  certificate  to  be  by  a  judge  or  clerk  of  a  United  States  court,  a  United 
StatM  district  attorney.  United  States  commissioner,  or  a  Judge  or  clerk  of  a 
State  court  of  record  with  the  seal  of  said  court  attached.  If  the  official  can 
oiake  tlie  certificate  aa  to  botli  sureties,  It  will  not  be  ue^jeariury  to  fill  out  the 
form  next  below. 

•  He,  slM,  or  eacb. 


\«^f*i^      .   i  vv.;^^  >V^tHpi|^^ ^>|f»^"^ 


lir-U«T   or   TIIR   liTHMIAH    CAHkL  COIIMIMTOH. 
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A.  RrMMiir««  or  lnt#rlln«atloo«  itiould  b«  txplNln^d  bjr  th«  bidder  In  th#  pro- 
poMil,  ovi»r  h  M  ■Iffnattim. 

0.  (Junrnntl*-.-.  "'.^tml  hj  two  r^nponilM©  pnrtlcN  or  o  n  cinnllflcd  (nirfty  pom* 
paiij,  will  im  r<M|ulr«<l  to  arcoiii|itiiiy  |)ri»|M)MNl*t  wlii'ii»'>»r.  In  (h««  o|iliili»ii  of  tlt« 
otntfT  or  nff»nt  Hiitliorixwl  to  iniike  tli*"  ittntract,  thry  an-  in'<««iwiiry  to  proiwjt 
tb«  public  Intcreatii,  mid  wh«»n  mo  r«><|Ulr(Hl  no  proixiMitl  niiricroiniintiliNl  by  • 
ffUMranty,  Diadc  In  ronimer  aud  form  hn  dirertetl  In  tbe  adv«rtl*«'nn»ut  or  •imlfl- 
oitloiia,  will  be  coMldermt. 

10.  Th«  ffuaranty  will  b«  In  dupllmte,  or  In  trlrillrnte  If  rwiulrinl.  nnd  will  bt 
mad«  out  and  nx^nited  with  the  mnwuary  Juntlflcatlon  In  iicfordanc-e  witk 
blank  fonna  funil«h«d. 

11.  Tb«  ffuaraatora,  If  Indlylduala,  muat  each  Justify  In  th«  nniotint  Indlootod 
by  th«  ndvortliwuient  or  clrcwlnr  of  InhfnHtltniM  to  Idddom. 

12.  A  company  duly  Incorixiratctl  und«T  the  Iuwh  of  tlio  llnitMl  Statea  or  of 
any  Stnta.  and  legally  autlkirlxwl  to  guarantee  bonda,  and  which  haa  (|iiaIin«Hl 
before  the  prutMr  I>epartment.  nny  l)e  accepted  aa  jcuirantor  to  i»ro|MtMala. 
The  aflldavit  of  Juarincatlon  and  certificate  of  Hulfl<lciicy  n  the  form  re<|ulrc<l 
for  lodlvlduala  may  l)e  omltte<l  hy  coriMjrafe  Ktmrantora. 

13.  A  Arm.  aa  auch.  will  n«/t  l»e  accepted  nn  Kunrantor,  nor  a  |)artner  for  ■ 
oor>artner  or  for  n  nnn  of  which  he  la  a  mendwr.  nor  a  jhtwou  who  la  a  con- 
tractor with  the  Government  or  a  bidder  f»>r  mjppiUs  or  Hervlcea.  8to<  khoi«lera 
who  are  not  director*  or  other  ofllcera  of  a  cor-Htration  may  he  accepttni  aa 
rtiarantora  for  auch  corporation. 

14.  When  no  guaranty  la  re<iulred,  hiddera  miiHt.  If  callinl  ur»n(i  hy  th« 
awarding  officer  or  agent,  furnlHh  aatlafactory  evlilence  before  the  award  la 
made  of  their  ability  to  carry  tlieir  propoaaia  into  e(T«Mt. 

\r>.  FrorK>aa!a,  with  their  Kuarantitw  will  l»e  aerurely  aealeil  in  aultahle 
envelo|»ea,  Indoraefl  and  addreMNetl  aa  re«|nlr«H|  i»y  the  adveitlMcenent.  and  mnnt 
be  In  the  [maacaaion  of  the  officer  or  a^ent  addrcHMed  Iwfore  the  hour  •.  •M)lnted 
for  the  opening.  No  n-MiKmHlhillty  wlli  atta-h  to  an  officer  or  agent"  i.t  tie 
premature  oi)ening  of  any  prniMisal  not  ao  Indorsed  aa  to  clearly  allow  ta 
character. 

1(1.  When  an  advertlaement  caiia  for  pro|M)anla  to  fiiriiinh  lnf>or  or  auppliea 
at  more  than  one  place,  a  separate  proiMiaai  will  he  made  for  i>erf()rman(e  at 
each  place,  but  all  may  ho  »uhm!tte<l  la  the  same  cuvcIoikv 

17.  Froi>osal«  recelve<l  i)rlor  to  the  time  of  opetilm,'  will  l»e  securely  kept.  The 
offlcei  or  agent  whoHe  <luty  It  is  to  <iiw':.  tliem  will  decide  when  that  tliiie  haa 
arrlvetl,  and  no  propognl  rfc*'irrd  thertnftrr  irill  he  rinmiilrrril. 

18.  Ilefore  the  time  for  <*f>enlng,  any  hl(hler  may.  without  pre|ti(]lce.  withdraw 
from  competition  by  giving  written  notice  of  his  decision  to  the  olllcer  holding 
bla  hid,  and  when  h!s  hid  ia  reache<l  at  the  oitening  It  will  ho  returtied  to  him 
or  hlH  authorixe<l  agent  unread. 

19.  Telegraphic  bids  will  not  t»e  conHldered. 

20.  The  schedule  and  HiR'citlcations  must  not  be  altered  or  Interlined;  any 
explnnntions  that  hiddera  deem  nec<»HHary  to  Hul»mlt  should  lie  tyi«ewrltten  nnd 
paatefl  In  connection  with  the  class  to  which  such  explanation  refers,  hut  nny 
modification  of  any  of  the  conditions  or  requirements  will  he  at  the  risk  of  reii- 
dering  the  propoaal  Informal,  at  the  option  of  the  CommlsHlon. 

21.  Samples,  cuts,  drawings,  or  hluei>rlut8  are  to  be  submitted  only  when 
apeclnlly  called  for. 

22.  The  unit  price  must  be  written  in  Ink. 

23.  Tie  bids,  aM  other  thiiigs  Iwlng  e<iual,  will  be  decided  hy  lot. 

24.  Bids  will  not  be  considered  for  nny  other  quantify  or  descrlritlon  of  sup-, 
piles  than  specified,  nor  for  separate  items  of  a  class  unless  there  should  be  no 
BMtlsfactory  bids  received  for  the  class  as  a  whole,  or  the  Commisalou  should 
deem  It  to  the  Government's  Interest  to  make  a  motlificatlon. 

25.  The  right  Is  reserved  to  reject  any  hid  for  catise  or  to  reject  all  bids  If 
deemed  for  the  interests  of  the  Government,  to  strike  out  nny  item  or  items  In 
the  specifications  after  notice  of  Intention,  and  to  wuive  any  defect  or  irregu* 
larlty  not  a  requirement  of  law. 

26.  If  more  than  one  bid  be  oCTersd  by  nny  one  party,  by  or  in  the  name  of  hla 
or  their  clerk,  partner,  or  other  person,  all  such  bids  may  be  rejectetl. 

27.  A  bidder  shall  not  be  Interested  In  more  than  one  bid  on  the  same  fif\>vh 

28.  No  btda  having  nominal  or  fictitious  prices  ahall  be  couaidered. 
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mSPOBT  OF  THB   IBTII&fTAN    CANAL  COMMTMIOIT. 


SP  Piiee*  Md  on  «U  •rtlf'ltNi  or  item*  mo«t  b«  at  •  futr  iii«rk«t  v«lu#,  oth•^ 
wla*  ib«  CoinnilMlon  nIihII  b«  at  liberty  to  r»J«>rt  MiIm  or  «<*liiilnHt«  lt«tn«  on 
wblrh  prU'CM  >|ti>tt<>(l  Hr«  «»lth«r  Atniva  or  ti«low  iiinrk<«(  vnlu«. 

3().  No  liUI  will  l>«*  rDiiMlilcriHt  unl^M  front  ■  iiiniiurHi'turcr  '>f,  or  a  (li»itl«»r  lii, 
tba  arti<ii«  ofr«>rt*il. 

81.  Tlt«  (oiuiiilMiilon  will  not  |i«rnilt  cl'uitKMt  In  or  wtthdrawul  of  |)r«MM>NnlN 
■ft*r  tlM»7  hav*  bM»n  puhllrly  oi»«»u(»4l  nnd  rtxurdiHi ;  nor  citn  It  iiMMunitt  tlio  rr 
aiMtnHlhllltjr  of  ninkInK  HitorHtlonN.  chHiiKCM.  or  iiirriHtlnnN  In  |iro|Mi«ulN  at  ttip 
rmiumit  of  bl(l(l«>iii,  wli<4thf*r  muiIi  riHiuuiii^  ure  r»<-«!lvfHl  lM*r«>r«  or  aftur  tlkn  hlth 
ar<*  oiwnoil. 

S2.  N«ltlii>r  thi>  lawn  nor  th«  rcKuliitlona  nnikc  any  allowan<t«  for  trritr»,  either 
<)f  oiiilMNlon  or  ntnuulNNlon,  on  thi*  part  of  ItUldorii.  It  inuNt  Im«  nNNUtn«Hl  tlint 
bl<V>rM  hnvd  fully  Informix]  th<MnN4*lv(>N  un  to  nil  •tHuUllotiN.  rtMiulriTU'iitN,  nnd 
a|MNMI1''HtlonN  b«for«  HuhniittlnK  pro|N)NHU,  iind  tli«'y  ciin  not  l><*  ••xcuM«>d  or  r<> 
ll«v«Ht  from  tlM»  ro«|H»niilbllily  iiHMUnuHl  by  th«»lr  prupoMnI  «»n  th**  pN'ii  of  «rror. 

as.  I'roiHNinlii  will  iH*  o|H>ncd  nnd  n>iid  nl<  id  ct  tbn  time  and  pluce  apiHilnteU 
for  tb«  o|i«nlnff  (blddom  linviiiK  tli«  riKbt  to  N*  proMinit). 

M.  Th«  (JovHrnnicnt  n«m'rv«ii  the  riftbt  to  r»J«H't  or  accept  any  or  all  bida,  or 
any  |>nrt  tber«N»f. 

SA.  I<ldd«>r«  to  wbom  awnrd  la  nindc  t»iiy  \u>  rtMpilriHl  to  <>iit(>r  Into  a  written 
contract,  with  muni  and  approved  lUH-urlty,  In  ai  amount  of  not  I«-nn  than  twenty 
(2())  iwr  r«ntuni  of  the  total  amount  of  aurh  twnrd,  within  thirty  (2tO)  dayt 
after  Iwlng  n<ttllled  of  the  acM-eptance  of  the  propmalH.  '."be  contrarta  whl<'b  the 
blddera  and  KnarantorM  pronilHe  to  enter  Into  <«hall  l)e  In  their  K*'iieral  pro- 
vtalona,  In  the  form  adopted  by  the  iHthnilan  (!nnrl  (V>n>(niNMlon,  binnk  forma  of 
wblch  can  bo  inN|MH'te<l  at  tbla  ofllce.  I'artleM  nniki.*::  olda  are  to  be  underHtcxKl 
aa  acu'epting  the  terniH  and  conditlonM  e()ntalned  In  hucIi  form  of  <-ontiact. 

86.  Tranafera  of  ountructa,  ur  of  lutereat  lu  contructM,  are  prohibited  by  law. 


IXHIBIT  J. 
AUDirrNf}  OUGANIZATION. 


OmcB  or  TiiR  Tmtiimian  Canal  CoMMrwimif, 

Wojihingt&n,  May  16,  1908. 
TJifl  foUowin>(  .'xtmctH  from  the  minut<»H  of  May  8  and   H5,  l»Oft, 
ur«  publiHhiHj  for  th«  inforiniition  and  guidance  of  all  concerned: 

AUniTINO   OROANI7,ATIO>r    Of    THE    IMTHIflAN    CANAL,    CANAL    ZONK,    AHD 

PANAMA    RAILROAD. 

^  The  accounts  of  the  Intlmiinn  (lanal  C^mmisHion,  ffovernment  of  the 
Ciinal  Zone,  and  Panama  Uailrond  Company  willTx*  in  charge  of  a 
p'rn-ral  auditor,  located  at  \V».shin<(ton,  who  will  have  full  control 
and  full  authority  in  reM|K»ct  to  the  nietlKMls  and  Hystem  of  accounts 
to  Ix^  followed  and  whoso  jurisdiction  shall  Us  excluHive  and  shall  ex- 
tend over  all  departments  so  far  as  re!at«»s  to  the  accounts  of  the  above 
orij^anizations. 

j'here  shall  Ix!  the  following  additional  accoimtinp;  officers:  A 
<liicf  deputy  to  the  g«'nenil  auditor,  in  chiirge  of  the  auditing  office 
at  WashingUm,  represtuiting  the  grneral  auditor  as  occasion  may  re- 
'piire  and  performing  such  general  duties  as  the  general  auditor  may 
|)rescril>e. 

A  local  auditor,  in  charge  of  the  accounts  of  the  Panama  Railroad, 
located  at  New  York. 

A  local  auditor,  in  charge  of  the  accounts  of  the  Panama  Railroad, 
located  on  the  Isthmus,  who  shall  report  to  the  local  auditor  in  New 
York.  The  accounts  audited  on  the  Isthmus  will  be  taken  up  on  the 
books  of  the  New  York  office. 

A  local  auditor,  in  charge  of  the  accounts  of  the  Isthmian  Canal 
(^ommiasion  and  the  accounts  of  the  government  of  the  Canal  Zone, 
located  on  the  Isthmus  of  Panama. 

The  accounts  audited  on  the  Isthmus  for  the  Isthmian  Canal  Com- 
mission will  be  forwarded  to  the  Washington  office  of  the  general 
auditor  for  incorporation  in  the  reports  and  exhibits  covering  tne  con- 
struction of  the  canal. 

The  local  auditors  in  charge  of  the  accounts  of  the  Panama  Rail- 
road and  the  local  auditor  of  the  Isthmian  Canal  Commission  and 
i,^()vemment  of  Canal  Zone  are  subject  to  the  jurisdiction  and  instruc- 
tions of  the  general  auditor  in  all  matters  pertaining  to  the  duties  of 
their  offices. 

Original  record  of  accounts  of  the  jB^overnment  of  the  Canal  Zone 
will  be  kept  on  the  Isthmus,  and  duplicate  records  of  all  transactions 
in  relation  thereto  will  be  kept  in  the  office  of  the  general  auditor  at 
Washington. 

All  accounts  of  the  Isthmian  Canal  Commission,  whether  audited 
in  Washington  or  on  the  Isthmus,  will  be  sent  to  the  Treasury  De- 
partment mrough  the  Washington  office.  Neo^ssary  duplicates  will 
be  7«|ain«(|  in  tl^«  ofiioe  of  the  general  auditor. 

17B 


Wlien  st(^n'k(>f'|)ors  aro  not  othorwiso  empIoy<Ml  they  shall  cnnso  m\ 
iuvuntory  of  their  stock  to  be  tukeii,  this  inventory  to  be  taken  by 
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llEPORT   OF    THE    ISTHMIAN    CANAL    COMMTSSTON. 


A  compn'hcnsive  system  of  booUkocpin^  rtiul  acconntinfj  motliod 
in  line  with  existing  laws  will  Ihj  ndopte<l  for  the  construction  of  tiu> 
isthmian  canal. 

An  accounting  system  for  tiie  government  of  the  Canal  Zone  will  hf 

firovided,  fasjuoned  after  that  of  the  government  of  tii3  Philippine 
slanda  so  far  as  practicable. 

lUIUEAU   OF    MATEIUAL   AND    SIU'I'MES. 

There  shall  be  a  chief  of  bureau  in  charge  of  the  handling  and  dis- 
bursing of  all  material  and  supplies  for  the  C(»nstru('tion  of  the  isth- 
mian canal  and  for  the  sanitation  and  governnuMit  of  the  Canal  Zone. 

The  bureau  of  material  and  sup[)lies  to  be  under  the  jurisdiction  of 
the  head  of  the  department  of  construction  and  engineering.  There 
shall  be  a  separate  storekeeper  in  charge  of  the  handling  and  dis 
luirsing  of  supjdies  for  the  department  of  govrrninent  and  sanita- 
tion, who  shall  be  api)ointi'd  up«Hi  tli<'  recoiumeudation  of  th»'  head  of 
that  dej)artment. 

The  l)un'au  of  material  and  supi)lies  and  all  storekeejiers  will  bo 
subject  t.)  the  control  and  in-t  ructions  of  the  g(Mi(  -al  auditor  in  re- 
spect to  tlu'  proper  accounting  for  nuiterial  and  sup]jlies. 

TIMEK-EEl'INO  lU  HKAIS. 

Timeke<>i)ing  bureaus  will  be  organi/.ccl  en  the  Isthmus,  under  the 
jurisdiction  of  llie  chief  engineer,  covering  labor  emi)!oyecMn  tlv.M-on- 
struction  of  the  i-thiuiai!  canal,  aud  uudci-  the  govci-nor  of  the  Caua! 
Zone  covering  labor  employed  for  sanitation  and  government  of  the 
Canal  Zone.  Hules  and  regulations  for  the  jM-opcr  k(>ei)ing  of  time 
of  employees  will  be  prescribed  and  enfoi'ced  by  the  general  auditor. 

DUPMCATE  ACCOr  NTS. 

Vouchers,  pay  rolls,  and  accounts  current  covering  all  transactions 
of  the  Istlm'uin  Canal  Commission  and  the  government  of  the  Canal 
Zona  sK.ill  be  taken,  when  practicable,  in  suilicient  numb(>rs  to  aM'onl 
ft  Ouiiiplete  tile  of  (u-igii'iil  paix'rs  for  the  general  auditor  at  Wasii- 
in^r'f^n,  and  m'.'ther  for  the  local  auditor  on  the  Canal  Zone,  in  addi- 
tion to  fho  topics  required  by  the  Auditor  for  the  War  Department 
ar,'  those  J.u...r'-  by  the  di>r)ursing  ollicer  for  his  files.  The  general 
cuajtcr  i^  iv»c'':'.ii'/ed  ':o  exercise  reasonable  discretion  in  regar<l  to 
securj*!.'  u'  gjuai  papers  for  thes<'  purposes.  Whenever,  in  the  opin 
(.■■■ji 


lOi 

all 


c . 


;«♦) 


D\P<i' 


_  .^'auditor,  it  is  imi)raclicable  or  inexpedient  to  obtain 
.ii  quadruplicate,  he  is  auUiorized   to  substitute  therefor 
otheV  copies,  properly  authenticated,  including  certified  abstract  and 
impression  copies  t)f  abstracts  and  vouchers. 

The  general  auditor's  office  at  Washington  and  the  office  of  the 
local  auditor  on  the  Canal  Zone  shall  be  prepared  at  al'  times  to  fur 
nish,  on  authorized  recpiest.  complete  data  concerning  the  fiscal  alFairs 
under  the  control  of  the  Isthmian  Canal  Commission,  and  to  this  end 
each  office  shall  be  provided  with  properly  authenticated  abstracts 
and  vouchers,  as  provided  in  the  preceding  section,  covering  all  set- 
tlements made  by  the  other  office,  and  shall  retain  permanently  in  its 
files  full  and  exact  copies  of  all  settlements  made  within  these  respec- 
tive offices.  ^  _   _ 

Theodore  P.  Shonts, 

Chairman  Isthmian  Canal  Commission* 


Co»t  ofpurchi 


Kcfen'ru'o  to  a  cntalopuc  Hhiill  not  ho  smidf.  nor  shiul  tfu'  words 
"equal  to"  or  nny  corresponding  teriUH  be  used,  except  as  provided 
in  the  following  purugraph: 


EXHIBIT  K. 

DETAILED  STATEMENT  OF   EXPENDITURES  TO  JUNE 

30,  11)05,  BY  DEl»AKTMENTS. 


GENKRAL.   AND  I'KI' VIMMKNT  OF  ADMINISTKATION. 


J' 


•>' 


To  April  1. 


(iKNtRAI.. 

I  hr  l-ilmiiiin  ('uiml  ('onuiit.«*!*if>n: 

.^iilai  It  .-  of  ('()miiii>»ii'li('rs 

Pit  ilu'iM  am)  Iniv  flint?  cxju'iivs 

Titiii>ii'iriiitiiiii  (if  ciiiployi ff  til  ami  fimii  Ntliiiii;s 

('(ilitiiiKiiil  fXpfiiM'-^   

Otlicc  III  I'nniiiiillii'  nil  I'liKiiU'i'i'lii^: 

Siihirit's  unit  wiiii"'^ 

{'(iiitiimiTit  cxpciisi's 

Speciiil  ('i)imiii!<>iiiii{Ts: 

Siilarirs  mill  wairrs.  ( 'niuiiii.— •imirrs 

I'cr  ilii'in  aiiii  iravilinx  L'XpfIiM'> 

Ci/iitiimt'iit  cxpciiM's 

Kxpeiisfs  iiiiiliT  si'i'tiiiii  291,  liovisril  Sialutc^,  in  ciiiiuir- 
lion  with  treat V 


April  3  to 
Jitiic  3U 


liKPAllTMKNT   (IK    A  li.M  1  NlMltATIl  i.N. 

The  (■tuiiniiiiti: 

Siilaiii'-  hikI  wall's 

( ilt'Kt'  (if  Hiliiiiuistriiiinii: 

Siilnrirs  anil  \va^;r^ 

l'(>r  liiiiii  and  traveling-  expt'ii^es 

('iinl  in^;.'nt  cxpill^i',- 

Thr  general  iMidildr,  Wasliinginn  nlliec: 

Sa!tii-ie-  ami  wage-* 

i'cr  ilieni  tlli'l  traveling  expen'^es 

Ojlltingent  expenses 

The  general  anilildr,  lstliiun>  ulliee; 

Sa larie>  ami  waues 

Per  ilie.ii  a  nil  traveling  ex  pen -is 

(.'i  in  III  I '-rent  ex|ienses 

Dishnrsing  ullieer.-.  Wasliingimi  dttiee: 

Salavies  anil  uage^ 

I'er  (lieni  ami  traveling  ('X|ien>es 

Contingent  expenses 

Iiislinrsing  ctlieers.  Islhnins  ulViee; 

Salaries  and  wagi'S 

Per  (lii'iM  and  traveling  expenses 

(.'oiUitnrenl  expenses 

The  land  lieiiartnniit: 

Salaries  and  «  iges 

Contingent  exjienses 


MateruU  ami  snjijiliin. 


Piirehased  in  United  States 

I'urehaseil  mi  Isthmus 

Manufactured  on  Isthmus  . 


tk)«t  ofpurchast,  handling,  ami  (ranifjmrtntiim  ojmntmnland 
nupiilirs. 

The  general  purchasing  otticer,  Wasiiington  ollice: 

Salaries  and  wages 

Per  diem  and  traveling  expenses 

Serviees  of  inspectors 

Per  diem  and  traveling  expenses  of  inspectors 

Contini^ent  expenses 


i(;,7-.'.i.',i;i  i 

11,  r.'o.  17  I 

7,U"J,7I 

i;5...si  I. 


;)io.tH)  i 
8,('i;!.(i7  I 

1.1)0 


1, 1'.ii.  It 

17,  IMJ.  lUi 

11,572,  r.i 
22.1.23 
21 1 .  hA 

1 .  ti.s'.i.  Sf) 
i'.  2.1 
2.  I'J  ! 

,:..,:i...„  ! 

til.   1(1    '. 

12\s 


11,, Sin.  tic 

tiaS.  75 

5,lKsy.  7;{ 
10.  b7 


7U;,525.-13 

If.'.i,  ;yi9.  19 

11,170.57 


1,863.24 

121.05 

1,8M.70 

29.60 

1,766.26 


8.8,4(10.01 

lii'.t.  05 

12,  .H;i2.  S( 

5,  H75.  90 

2,  im.  18 


1,980,29 
.00 


5,  .500. 00 

11,091.;!2 

,s2,  00 
3,22ti  97 

7,3.'>;;,  M 

11.26 
2.05 

3,.59t.0.H 
2.s.ti.'i 
12,  70 

2,210,  12 


4,  595. 08 

97. 03 

820. 00 


8,8.53.21 

183.  05 

1,033.82 


1,766.02 


ToUl. 


8«^920.29 
lti,,S).5,58 
23, 953. 00 
13,005,70 

5,  017,  H3 
135.  84 

310.00 

10,029.30 

4.60 

3, 98;).  00 


6,600.00 

40,177.06 

l,.57ti.-4 

20,707.33 

18, 925. 84 
230. 48 
243. 8Q 

5, 284.  .54 
31 .  90 
14.89 

8,  .524.  33 

01.10 

125. 85 

10,  i:i.">.  74 

191.  M8 
l,47,s.75 

5,  089,  73 
10.87 


118,  191.32  I        834.710.75 
33,321.40  !        202,080.89 
11,170.57 


10,716.46 

304.10 

2, 898. 52 

29.60 

3,522.28 
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tion. 


Immediately  after  supplies  reoeivod  by  punjhnse  in  the  United 
Staten  or  on  the  Isthmus  yhall  have  been  inspwted,  they  shall  be 
tagged  or  mtrked  with  the  name  of  the  department  for  which  pur- 
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BEPOBT   OF   THB   I8THMIAN    CANAL.   COMMISSION. 


Expenditures  to  June  30,  I905~Coniim\vd. 
OENKKAL,  AND  DEl'ARTM  KNT  OF  ADMINISTRATION-Coiitinued. 


Ooit  qfpurchcuf,  handling,  and  trannportiUum  uj  malrrial 
and  jiuj/p/im— (,'<>iiliiuu'i|. 

Awtlfltant  ptirchiuxliiKfl.iKl  shippitiKUK't'iit-*,  New  York  otticc: 

fialnrien  luid  waxes 

Vvr . I ii'in  and  iravellnK cxpt-iist'!* 

("DiitiUKt'iit  exi)»'ns<'s 

AsHlftani  purcliaNiiiK  and  Hhlpplnfc  aKiiit.f,  Now  Orleftii.t 
ofHi'e: 

Salaries  and  wages 

ContlnKt'nt  expi-nscs , 

Material  and  fliipplU'.M  division  on  Isthn>ii.s: 

Salaries  and  wajjes 

Per  diem  and  traveling  exiienses 

ConlinKent  expcnsos 

FrelRht,  advertisIiiK,  etc 


To  April  I. 


SJ,030.03 
276. 00 
660.18 


Purchatf  nf furniture,  equipmntt.  mid  il^^il  umnitn. 


Iflthmlan  Canal  Conituission 

Oftlce  of  adniinistration 

QentTal  auditor,  VVa-'liiiiKlon  ollici' , 

General  auditor,  lithnui.s  oHice 

Disbursing,' otTlcer^,  WashiuKton  oIVko 

Coininitti'f  cin  I'MKint'oniii,' 

The  Kt'iieriil  piiri'tiasiii^'  otVu't'* 

Assistant  [>ur('ha>inir  and  shippiuK  HKi-iits: 

Now  ^  ork  otTuf 

New  i)r)ftins  utlice 

Miscellaneous 


28.40 

lH;,frl2.07 

f)ij.  a^ 

HID,  99 
1«,%6.32 


21.36 

•l.;ii>4.67 
279. 51 


Pttrchase  of  land  <\nd  linilliiniis 


J.  V'asquez  and  Santa  Rosa  fstalcs 

One-half  of  Ti voli  estato 

Purchase  of  I'anama  K.  K.  stock 

Construction  and  repair  of  binldiiiKs 

Sl'MMAKY. 

General ; 

The  Isthmian  Canal  t'oniinissioii  

Office  of  coniinittco  on  engineering 

Special  t'oinniissioiuTs 

Department  of  adtniiUHtratiun: 

OfVice  of  administratiiin 

The  general  auditor,  Wash inu' ton  otlice 

The  general  auditor,  Istlniuiv  ufliee 

Dl.sbursing  otlicers,  Waxiiiiigtoti  otlice 

Disliursiug  ollieer.  Isthmus  otlice 

The  land  denartnieiit 

Material  aiui  sup()lies  iiurelm-cd 

C(.Ht  of  purchase,  hainiliiig,  and  transpurtati.in  of  inati  ria! 

and  supplies 

Fiircha.se  of  fnrniture,  evjtiipment,  am 

Purcha.se of  land  and  buildings 

Pn.-chase  of  raininia  K.  R.  slock 

Construction  and  repair  of  buildings  . 


2.'k>.  00 
lll.tU 
H61.55 

199.91 

.VJ.  00 

2, 1112. 29 


instruments. 


41,7'JO.OO  1. 


l.V),f.,')7.  49 
51,811;.txS 


1 10,  196. 12 

S,  :;«.  19 

12, 342. 13 

48.  a^)7.  83 

12.039.  .\S 

l,ii9.^.30 

t;.  .>)3.  -se 

12,  syl.'Jrt 

.'),  100.  00 

897,061.49 

146,561.09 
8, 3lX),  80 

41,7110.00 
I-V),  i'i.'i7.  19 

51.812.68 


Total  disbursements,  first  department 1,513,046.72 


April  3  to 
June  30. 


|1,8«4.,M 

8.50 

82.26 


660.00 
16.  »5 

88, 728.  42 

29.15 

27.  73 

2,072.33 


300.69 

,h;u.07 

l;i2.39 

7.00 

48.96 


5-17.  44 

2C)6.  69 
202,30 


4,500.00 


10, -282. -.5 


27,218.46 

2, 0.50. 18 
1,98<>.89 

19, 903. 89 
7, 36*j.  f,3 
3,686.03 
2,2U).  42 
5, 512. 11 

'i5i,'5i2.'72 

105, 325. 95 
2, 336. 44 
4, 500. 00 


10, 282.  75 


Total. 


$3,914.f^ 
•284. .% 
732. 41 


650. 00 
45.36 

206, 370.  49 

b-W.H) 

838.72 

21,038.t;.T 


321.% 

5, 18.^  t>4 

411.  yi) 

7.lKt 

303.  '.tf'i 

lll.''.| 

1,4U8.  yj 

466.  (iO 

257. 30 

2, 162. 2.) 


41,790.W1 

4, 500.  l» 

155, 6.'>7  49 

62, 096. « 


137,714.57 

5,783.67 

14,329.0-2 

67.961.72 
19,4lX!.21 

5.3;hi.:!3 

8,7U.2S 

18, 40(;.  37 

5, 10<.>.  t)0 

1.048,574.21 

250, 887. 04 
10.ti37.Jl 
46, 290.  tx.1 

1.5.'>,t>.^7.  4'.* 
62.09.5.  t:: 


343,842.46  I    1,856,889.1.^ 


DEPARTMENT  OF  GOVERNMENT  AND  SANITATION. 


To  April  1. 


The  executive  otlUe: 

Salaries  and  wages 

Per  diem  and  traveling  expenses 

Contingent  expenses 

The  Zone  treasurta:: 

Salaries  and  wages 

The  adminislration  of  justice: 

Salaries  and  wages 

Per  diem  and  traveling  expenses 

Contingent  expeiues 


S15.927.13 

2;M.  10 

2, 037. 97 

377.50 

8,594.97 

139. 53 

61.79 


April    3   to 
June  30. 


810, 701. 59 

45.  87 

276. 39 

287.50 

4.706.01 


Total. 


$26, 628.  72 

279. 97 

2,314.;» 

666.  i» 

IS,  299.  y> 

139.  yi 

61.79 


In  caseH  wh«'n'  iirticlos  nvv  rocotnm«'n<l«'(l  to  Im»  n-pniroH.  no  expondi- 
turos  for  such  repairs  shall  Im'  niade  until  uulhurized  by  tlie  iiuud  of 
the  department  to  which  they  pertain. 


REPORT   OP   THE    ISTHMIAN    CANAL   COMMISSION. 
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Pbpenditures  to  June  SO,  1906 — Continued. 
DEPARTMENT  OF  OOVERNMENT  AND  SANITATION-Contlnued. 


Divi     >n  of  Internal  revenue: 

r^ttlariefl  and  whkcs 

Per  diem  and  traveling  exjtf  n.xfM 

Contlniteut  expenses 

Postal  Mervicc: 

Salaries  and  wages 

Per  diem  and  traveling  expenses 

Mail  tranHpurtfttion 

Contingent  expensea 

Poll(!e  and  priwns: 

Salaries  and  wages 

Per  diem  and  traveling  expenses 

Contingent  expensot 

8ani)atii>n,  hospitals  and  asylums: 

OfBce  of  chief  sanitary  oflicer— 

Salaries  and  wages: 

Per  diem  and  traveling  expenses  .. 

Contingent  expenses 

Director  of  hohpitals: 

Salaries  ana  wages 

Per  (lit'm  and  traveling  expenses 

Ancon  Hospital: 

Salaries  and  wages 

Per  diem  and  traveling  expenses 

Contingfiit  expenses 

Bohio  Hospital: 

Salaries  and  wages 

Per  diem  and  traveling  expenses 

Contingent  expenses 

Colon  Hospital: 

Salaries  and  wages 

Per  diem  and  traveling  expenses 

Contingent  expenses 

Cristobal  and  line  as  far  as  Bohio: 

Salaries  and  wages 

Culebra  Hospital: 

Salaries  and  wa^fea 

Contingent  expenses 

Qamboa  and  Bas  Obis[io: 

Salarii^a  and  wages 

Qorgona  Hoflpit«l: 

Salaries  and  wages 

Per  diem  and  traveling  expenses 

Miraflores  Hospital: 

Salaries  and  wages 

Per  diem  and  traveling  expenses 

Contingent  expenses 

Panama,  Corozaland  La  Bo<^a  dispensary; 

Salaries  and  wages 

Convalescent  station  at  Taboga  I?^hind: 

Salaries  and  wages 

Contingent  expenses 

Hospital  serviee,  general; 

Salaries  and  wages 

Per  diem  and  traveling  expen.-es 

Contingent  expenses 

Qtiamntine  8tHtii)n,  Panama: 

Salaries  and  wages 

Per  diem  and  traveling  expenses 

Contingent  expenses 

Quarantine  station,  Colon; 

Salaries  and  wages 

Maritime  quarantine: 

Salaries  a^d  wages 

Per  dieiu  and  traveling  expenses 

Detention  barracks,  Panama: 

Salaries  and  wages 

I'er  diem  and  traveling  expen.ses 

Detention  Imrracks,  Colon: 

Salaries  and  wages 

Health  officer,  Panama  and  Colon: 

Office  of  health  officer- 
Salaries  and  wages 

Per  diem  and  traveling  expenses . . 

Contingent  expenses 

Street  cleaning,  Panama: 

Salaries  and  wages 

Per  diem  and  traveling  expenses 

Contiogent  expense! 


To  Aprtl  I. 


16, 680.82 
U«.  57 
3H4.37 

4,419.56 

'£12.  Oft 

81. -SO 

3,i)4H.44 

4t),  075.  49 

t>-!;j.  10 

1,877.80 


33.  -Hi.  56 

3,  167.96 

9*i7.80 

891.84 


7t),  Wk'i.  99 

2, 370. 37 

61tJ.  13 

1,266.18 

125. 00 

2.'..  00 

13,  "xiU.  .VJ 
115.67 
147. 13 

1,148.14 

1,8,S2.  NJ 
99.41 

2().84 

2, 494. 24 
,S6.92 

1,687.06 

10.99 

3.06 

150.00 

1, 595. 48 
1.66 

9. 528. 59 
l;]t.5S 
505. 23 

2, 958. 08 

121.09 

81.82 

2,785.21 

;523.  49 
1.25 

3ai77 


April    3    to 
June  30. 


863.31 


126. 20 
16.35 
44.50 

5,841.22 

6.50  j 
2,596.00  I 


16,767.52 
147. 98 


1,390.00 

'2L  25 

97.  Z5 

600.00 

18, 4-tO.  26 
176.  '25 
401.22 


40,882.41 
249.  69 


1,997.00 
16.15 

28,191.69 

;}.90 

39.75 

145. 00 


21.67 

8, 107. 54 

43.05 

160.  UO 

126. 00 

636.33 


1,219.88 
1.855.92 


532.50 
79.62 


40.00 


1,415.,^ 
35.80 


1,421.67 
416. 67 


420.83 
6.25 

100.00 


26, 788. 61 
168.75 


7,190.% 
'4,"  190.' 50' 


Total. 


tl2,454.34 
296.56 
384.37 

6,809.5ft 
24 1.  30 
17.S.  75 

4,648.44 

64.615.75 

799.35 

2,279.02 


74,626.97 
3,417.64 

967.80 

2,888.84 
15.15 

105,058.68 

2,374.27 

665.88 

1,411.18 

125.00 

46.67 

21,677,10 

i.:^-i.  72 

307.13 

1,274.14 

2,  519. 18 
99.41 

25.84 

3,714.12 
86.92 

3,642  98 

10.99 

3.06 

682.50 

1,675.10 
1.65 

9, 568. 59 
1:M.  .58 
506.23 

4.  373. 80 

1.56.  89 

81.82 

4,206.88 

740. 16 
1.26 

769.60 
6.25 

963.31 


26,914.71 

185.10 

44.50 

13,032.18 

6.6C 

«,785.5U 
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aEi'ORT   OF   THE   ISTHMIAN    CANAL  COMMISSION. 


Erpendituvet  to  June  SO,  /i^O^i— C'untiiuH'd. 
DEPARTMKNT  OF  GOVERNMENT  AND  BANITATION-Contlnued. 


To  April  1. 


Mnwi'ilto,  contiigloiw  (llneH»-€H,  and  dlHlnfeotlng  Hervice, 
I'Hiiai  )ii: 

SHlnrleH  Htifl  wok»'« 

Pt*r  diem  Hnd  trHvellng  expetiHt's \\ 

CoiitliiKcrit  t'xpi'iiHea 

Street  cli-uiiinK,  CoIdii: 

SalMrlCH  and  whk<'h 


CollllllKiMit  exnciiHi'N. 
UK  10 


Mo«Hiimo,  uontaKiouM  (llneaMen,  ami  dl.>liifec'tlnif  itervice. 
Colon: 

Sf.lHrleii  and  wages 

CdiillnKent  ex|HiHes !!.".'!.!!! 

Street  clertniiig.  mnenil; 

KulHrieN  and  wages 

Per  dleni  and  traveling  expensen  ..   .'.*] 

Contingent  ex peiiNeN 

Improvement  of  Zone  highways,  eonMlnicllon  dlviHJon: 

BalarieH  and  wages 

Contingent  expenses « !!..!.!!!!!! 

Street  paving,  Panama: 

MalarieK  and  wages 

Convirnctlon  of  waterworks  and  sewers,  Panama,  Ancon, 
and  Kio  Grande: 

Salaries  and  wayes 

Per  dlt-ni  and  traveling  exporisfs \ 

Construction,  waterworks  and  sewers,  Colon: 

Salaries  and  wages 

Intermediate  water  snpply: 

Kalaries  and  wa^es. ..". 

Pe.  din^m  and  traveling  expenses ..!!!!!!!..! 

Construction  and  repair  of  huil. lings: 

ForUovernnient  and  sanitation  purposes 

Purehase  of  furniture,  equipment,  and  instruments: 

Hospital  Bt  t 'olon 

8ani tar\  department,  general '. 

Disinf  eeting  apparatus 


1827.60 
a.'-).  :tl 
96.  UO 

1,828.43 


SUMMARY. 

The  exeeutl ve  office 

The  Zone  treasurer 

The  admlnl.stratlon  of  juNti<:e 

The  collector  of  revenue 

Police  and  pri.sons 

Sanitation 

Hospital*)  and  asylums 

Improvement  of  Zone  highwavs 

Street  Improvement.  Panama 

Construction  of  water  works  and  sewer.^ . 

Construction  and  repairof  buildings 

Purchase  of  furniture  and  equipment 


Total  disbursements,  second  department. 


216.  UO 

69, 2f)6.  fi« 

449.  13 

l,OM.f)0 

9, 249.  07 
27.83 

68.83 


78, 002. 79 
160.71 

12,094.45 

12, 714. 72 
149.26 

42, 912. 69 

7.47 

930.02 

6, 180. 00 


18, 199. 20 

377. 60 

8, 796. 29 

16, 891 .  30 

48, 576. 39 

119,9H7.28 

122, 820.  92 

9, 277. 50 

fW.  33 

103,111.92 

42, 912.  by 

7,117.49 


April  3  to 
June  30. 


•2,087.78 

76.' (J6 

432.63 
1,112.^0 

6, 174. 04 


497.186.81 


638.39 

60,463.99 

«.00 

6,781.67 

26,  6.S6.  H3 
101.  76 

34,56-1.11 

61.10 


ll,023.a5 

287.  ^ 

4, 70^  01 

8,025.00 

19,017.73 

88,  e.'SS.  77 

47,  U31.  94 


538.39 

83, 012. 24 

34,564.11 

61.10 


296,960.64 


DEPARTMENT  OF  CONSTRUCTION  AND  ENGINEERING. 


Office  of  chief  engineer: 

Salaries  and  wages 

Per  diem  and  traveling  expenses 

Contingent  expenses 

Principal  assistant  engineer  in  charge  of  records  and  office: 

Salaries  and  wages 

Per  diem  and  traveling  expenses 

Mechanical  engineer: 

Salaries  and  wages 

Per  diem  and  traveling  expenses 

Office  of  general  manager,  labor  and  quarters: 

Salaries  and  wages 

Per  diem  and  traveling  expenses 

Bareau  of  waterworks,  sewers,  and  roada: 

Salaries  and  wages 

Perdlem  and  traveling   tpenses 

Bareau  of  architecture  and  buildings: 

Salaries  and  wages 

Perdlem  and  traveHng expenses 

CooUngentexpttDaea 


To  April  1. 


$113,741.77 

27, 5.54.  45 

6,066.50 


1,592.42 
12.11 

13.84 
.40 

1,714.66 
68.61 

243.83 
U.IO 


April  3  to 
June  30. 


$13,439.17 

.5,55. 85 
128.08 

9,467.03 
10.86 

7, 467. 00 
66.95 

14, 180. 76 
164.18 

8,339.00 
76.70 

6,8iB3.16 

133.56 

1&.00 


Total. 


12,916.38 

35. 31 

171.80 

1,761.(K) 
1,412.50 


6,889.2m 

216.  tX) 

«9, 266. 68 

449,  13 

1,061.,^^' 

B,  249. 67 
27.  a3 

606.72 


128,  4f.6. 78 
158. 71 

i . ,  876. 12 

89,  401 .  Uh 

261.00 

77,476.80 

38.57 

930. 0^2 

6,180.00 


29,223.05 

6ti5. OO 

13,501.30 

23, 916. 30 

67, 594. 12 

208,641.05 

169,852.86 

9,  277.  50 

60C.  72 

186, 1.54.  Ifi 

77, 476. 80 

7, 178. 59 


794,087.45 


Total. 


1127,180.94 

28,110.;J0 

6.214.5K 

9,467.03 
10.  »5 

9,059.42 
79.06 

14,194.10 
164.58 

10,063.66 
146.31 

«,576.49 

144.66 

U.O0 


rittl  oovennl  hv  th«*  proiMjnHi  which  he  jruttnuitiH'N. 

If  huUiors  pr»»for  to  «>xtvut««  and  hie  an  unniial  jj^iinrnntv  tn  cover 
th»'ir  bills,  proper  blank  forms  will  be  sent  theoi  upon  rvceipt  by  this 
uffioe  of  ADplicifctiua  thervfur. 
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Expenditures  to  June  So,  /d(A5— Continued. 
DEPARTMENT  OF  CONSTRUCTION  AND  KNO I NKERINO— Continued. 


Bureau  of  telegraph,  telephone,  and  electric  ighU: 

HalRrleit  mrt  wrkoh 

Pw  dItMn  and  travftllna  expcnuoii ',[,. 

Riireaii  of  mutfloroloKy  and  river  hydrauiloe: 

Salarlt^s  and  WMKi'ii 

BnrfHu  of  .Tiap  makhiK,  mhofljmphy,  and  printing; 

Halaries  and    ntgen 

Canal  ooniitruct»vn,  Colon  division— office  oi[  divlKlon  eiiKV- 
neer: 

Salaries  and  wages 

Per  diem  and  traveling  expenM<8 ..!!!.!!! 

Con f  ingent  ezpensea 

Excavation: 

Balarlesand  wages 

Tracks: 

BalRrics  and  wagt» 

Docks,  foundations: 

Salaries  and  wages 

Bohio  dam: 

Salaries  and  wages 

Per  diem  and  traveling  expenses 

ConllnKent  expenses 

Surveys,  Colon  division: 

Salaries  and  wages 

Penllem  and  traveling  exp«n>«es 

Chagrex  division— office  of  division  engineer 

Salaries  and  wages 

Per  diem  and  traveling  expenses 

ContI iigent  expenses 

ExcavKtion: 

Salaries  and  wages 

Oanibfift  division— office  of  division  engineer: 

8ala rles  and  wages 

Gamboa  dum: 

Salaries  and  wages 

Per  diem  and  traveling  expenses 

ContI  ngent  expenses 

Qatun  dam: 

Salaries  and  wages 

Per  diem  and  traveling  expenses .'. 

Contingent  expens«js 

Culebra  division,  office  of  division  engineer: 

Salaries  and  wages 

Per  diem  and  traveling  expenses 

Office  of  resident  engineer  in  churge  of  surveys: 

Salaries  and  wntfcs 

Per  diem  and  traveling  expenses 

Cuts,  excavations: 

Salaries  and  wages 

Tools  and  implements 

Repairs  to  equipment 

Contingent  expenses 

Cuts,  dumps: 

Salaries  and  wages 

Cuts,  mining: 

Salaries  and  wages 

Cuts,  tracks: 

Salaries  and  wages 

Per  d-..>m  and  traveling  expenses 

La  Boca  division,  office  of  division  engineer: 

Salaries  and  wages 

Per  diem  and  traveling  expenses 

Contingent  expenses 

Excavation: 

Salaries  and  wages 

Harborr  and  dredging: 

Salaries  and  wages 

Bas  Matacbln  machine  shops:  a 

Salaries  and  vvages 

Per  diem  and  traveling  expenses 

Small  tools 

Contingent  expenses 

Cristobal  machine  shops: 

Sftlariea  and  wages 

Small  tools 

Culebra  machine  shop: 

Salartea  and  wages 

Kmplre  machine  shop: 

Salariu  and  wages 

Per  diem  and  traveling  expenses 

Small  tools . 


To  April  1. 


I86H.19 
18.10 


7, 449  80 

26,594.07 

hiW  15 

16.  «0 

7,6'24.23 

1,2.')0.87 

1,080,41 

26, 7.^6.  fid 

24.  Ii7 

6, 227.  1 1 
27,41 

9.  ~X\.  .'.,3 
70.  5ti 


106.75 


32, 282.  Hli 

2,3Ci7.8*; 

23.  75 

17, 82(1.  (>2 

H73. 22 

84.32 

66,  ."j-rj.  r.i 

U!.  11 

32, 3K;i.  71 
190.90 

61,f;.S'1.09 

2,012.79 

11, 242.  Ill 

19,  ;i93.  00 

21,064.29 

16,019.79 

70, 176.  77 
29.  r.o 

1,450.63 
6.54 


186.  52 

7, 66.5.  95 

38.  26 

712,29 


8,670.07 
394.06 


8,197.46 
2.'.  80 
S5.50 


April  8  to 
June  30. 


t1,440.C 
21.  9H 

842.  ;<3 
4,061.  7',> 

19,  Ki)  28 
'1.10 
80.00 

2, 323. 44 

4, 223. 87 

8H4.86 


12,801.29 
4.00 
1.00 


801. 79 


60,701.57 
122.  71 

2, 753. 31 
27.92 

66,436.48 


15,  445.  76 

8, 945.  ,57 

66,064.36 


17,193.49 
47.70 


1,067.  ,50 

1, 169.  a5 

89,374.08 

27. 10 

233.86 

2.40 

27, 649. 17 
181.96 

21,997.(»4 

29,327.67 
4.75 
83.39 


Total. 


12, 800. » 

40.00 

842,83 
11,601.52 


46,894.80 

641.26 

45.80 

9,947.67 

6.474.74 

l,9<y;.26 

36, 7.V..  66 

73.S.  73 

24. 67 

6,227.11 
27.41 

U.,  634. 82 

74.66 

1.00 

106.75 

804.79 

82, 282.  88 

2, 367. 86 

23,75 

17, 826. 62 

873.  22 

84.32 

122,013.88 
13.5.86 

36, 137. 02 
218.82 

118,120.67 

2,012.79 

11,212,31 

19,393.00 

36,510.05 

24, 965. 36 

136,241.13 
29.60 

18,644.12 

54.44 

4.60 

1,067.60 

1,854.57 

67,030.03 

6.5.35 

946.15 

2.40 

81,219.24 
676.01 

21,997.84 

82,  ,526. 12 
27.66 
168.89 


•Prior  tc  April  1  ezpenaee  of  machine  shops  were  diatributed  to  the  diviaion  of  the  work  reoelvinc 
the  beneflt  m  Ot»  work  done  by  maotalne  liaof. 


To  l*#  Gtmn-al  Purrhating  OffUm;  Itinmian  tattmt  ijummmivm, 

WaahtngUm,  D.  O. 

In-  In  •<r«nlimo«  with  your  ndv«»rtlii#m«nt  «nd  ii|)e«lrtt«tl<»uii  dntwl  ' 

"l90~ ,  InvltUif  proiMMiiiI*  fi»r  — ~    niiil  »ubJ<Ht  to  all  tlM»  wiuJItloM  •«! 

raqairMiMDti  UMrtof,  coylM  of  wtikb  ar«  bortto  attacbfld.  and.  so  far  a«  tlH>> 
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Expenditures  to  June  SO,  /5)9.5— Continaed. 

DEPAHTMKNT  OF  CONSTrtncTION  AND  KNOINEKRINO-Contlniied. 


La  Boca  mnchliie  iihop: 

Hnlarif*  and  waifeH 

Fijr(liai(6  of  Im,  B<m'h  shofM 

PurchHieof  furnltiiro,  ciinfnmvnt,  aiui  Instriinu'iiU: 

office  of  chief  entfliu'or 

Canal  conRtnictlon: 

KxcavatinK  and  drtHlKiiitf  iniichliu'fi 

Conatruction  and  repair  of  bnl lill iik" 

KzcavatlMK  and  dredKinK  niachlnim: 

Repa  I  ra 

Hup«rint«ndence 

Il&iln)ad  onnNtruction  rid  oqulpnu-nt: 

KepalfM  of  rolllnK  stork 

Repalrnof  niiichlne  and  hand  i<m)1s 

SuuerinU'ndence 

Mlflcellaneoiia  equipment: 

Kc|>airH  of  floalfiiif  «'i|iiipn»cnt  not  drudgcM  

Repaint  of  f iirnltun-,  i-tc 

Repairs  of  machine  and  hand  tools 

HUMMARY. 

Chief  engineer 

Colon  dl vision 

Chagres  division 

Qamboa  dl  vision 

Culobra  dIvlHlon 

La  Boca  division 

Machine  Hhop  expenses ,   

Purchase  of  Ln  Bo<u  shops 

Purclia.se  of  furniture,  eiiuipmont,  and  Instruments 

Construction  and  repair  of  buildliiKS 

Repairs  of  ozcavHtinf;  and  (IredKiuK  inuchlnes 

Railroad  construction  and  repair  of  railroad  equipment 

Repairs  of  miscellaneous  equipment 

Total  disbursements,  third  department    


To  April  1. 


8. 


21. 
06, 


26, 

IS, 

1, 

14, 
0, 


426.  79 

2M.00 

06U.U0 
149.43 

,319.12 
119. ;» 

204.70 
lti4.69 
359.44 

40«.  14 
247.  (» 
594. 90 


169, 
69, 

•2, 

53, 

279, 

1, 
IH, 

8. 
21, 
fi5. 

H, 
42, 
24, 


374. 
870. 
910. 
4IX. 
.Wi. 
t>47. 
730. 
42;i. 
3»). 
149, 
VAX. 
-2H. 
260. 


766,874.38 


April  3  to 
June  30. 


tlO,82H.67 


100, 37M.  96 


116.07 


Cfi,  23;J.  32 

'27, 276.  49 

12,  K(M),  29 

WM.79 

226,  197.  71 
19,  167. 74 

119,110.79 


100, 378, 95 

iie.'e?' 


602, 692.  76 


TcUl. 


|18,2><2.M 
8,426.79 

386.60 

21,0fk).(J0 
165, 62M.  ax 

8,819,12 
119.33 

26,204.70 

16, 164,  .VJ 

1,859.44 

14,524,81 

247. 60 

9,694.90 


225,608,10 
97,116.60 
15,717.13 
54,263.  S'J 

60«j,  iU).  'JS 
21.114,93 

167,841.44 

H,  425. 79 

21 ,  336.  (M 

165,  .52H.  38 

8,4;!8,4,'i 

42,  72«,  73 

24,3*17.31 


1,368,667,1;; 


Sl'MMARY  OF  EXP^:NDITlIRES  IN  ALL  DEPARTMENTS. 


General  expenses  of  the  Commission 

Department  of  administnition 

Department  of  government  and  sanitation 

Department  of  construction  and  engineering 

Sanitatirtn 

Hospitals  and  asylums 

Construction  of  waterworks,  sewers,  and  roails 

Polic'}  aiil  prisons 

Canal  construction 

Machine  shop  expenses  a 

Repairs  to  equipment  a 

Material,  supplies,  and  equipment  piirrhiised  ft 

Cost  of  purchase,  handllng,and  tran>|i(irtatii>n  of  nuite 

and  supplies^ 

Purchase  of  furniture,  equipment,  and  instruments... 

Purchase  of  I^a  Boca  shops 

Purchase  of  land  and  buildin(,'s 

Construction  and  repair  of  bu ildi ngs 

Purchase  of  Panama  R.  R.  stock 


rial 


To  April  1. 


J12fi.  571. 74 

86,291.43 

43, 264. 29 

159, 374. 78 

119,'';H7.28 

122, 820. 92 

112,4.57,75 

48, 576.  39 

407, 439. 31 

18,  730. 65 

75,417.82 

897,061.49 

145,661.09 

36,  7.54. 89 

8,  425.  79 

41,790.00 

1,59,874.80 

1.55, 657.  49 


April  3  to 
June  30. 


»31,25.5.52 
38,629,08 
24.041.  :<«) 
66. 233. 32 
88, 6.53. 77 
47,031.94 
83, 580. 63 
19,017.73 

2m.  H,53,  02 

149, 1 10.  79 
116.67 

161,612.72 

li55,325.96 
2, 397. 64 


4,500.00 
145.225.61 


Total 2,766,067.91  '1,243,486.86 


$157,827.26 
l',il,920.51 

67, 305. 65 
265,608,10 
208,6-il.O.') 
169,8,52,86 
liKi,  O'AX.  38 

67,594.12 
691,292.  ;13 
167,  ,'•41, 44 

75, 534.  49 
1,048,574,21 

250, 887. 04 
39, 1.52,  l;! 

8, 425, :;! 

46, 290.  (K) 
805,l()0,f.l 
165,6.57  l',i 


4,009,543.76 


a  Prior  to  April  1  work  done  by  machine  ghi.'s  was  charged  directly  to  the  division  of  work  receiv 
Ing  the  benefit. 

ftMaterial.supnlles,  and  equipment  purchased  and  cost  of  purcha.se,  handling,  and  transportation 
are  common  to  the  several  divisions,  offices,  and  classes  of  work,  and  are  to  be  distributed  to  ihem  in 
equitable  prcportioiL, 


•  niildfm  nhouUl  liiiuTt  hfrw  th«#  plii«'«»  wlii-r**  t|«'llv«»r.v  In  iii-oimih.iI  to  \h'  itiiuttc 
AH  tk'ltrvrlMi  munt  h«*  iiitiilf  <in  iifnk  >>r  in  wunfiunae  lit  yviiit  uC  vlvllvvry,  vm  tilt 
CouimlMlou  •ball  dlrwct  In  «;ttcli  cttWk 


(1)  EXHIBIT  L. 

DETAILED  STATEMENT  OF   EXPENDTTURES  JULY  1 
SEITEMBEU  30,  Uh)5,  HV  DEPARTMENTS. 


TO 


OKNKKAL,  AND   DKI'AKTMKNT  OP  ADMINISTRATION. 


aiNMAL. 

lathmian  Canal  Commlr.ion: 

BHlaiiea  o(  Cnminliw.onen 

TransporUtlim 

Furniture  and  fixlureii '...\....'... 

TranNportHiUm  crnployi-fg  to  aiul  from  ii.lliiiiii.<< 

ContluKt'iit  KxpfiixcN 

Office  of  comniltU'e  on  eiij{in('t'riii;i: 

Halarles  and  wagi* 

TraiiHportation , ,,,, 

Furniture  and  flxtunta 

(Contingent  expt)ns«»8 

Bpeciei  Commidnioner  J.  L.  Brl.ttow: 

Kxi«.'  compensation  

Per  dlciu  and  traveling  expensi'8 

ContliiKent  expetisea 

Secretary  to  Hpeclal  commlMtioner: 

Per  diem  and  traveling  expi'nttcn 

Contingent  expenses , 

Board  of  consulting  engineers: 

Salarlen  and  wages 

Per  diem  and  traveling  expenses 

Transportation 

Contingent  expeuaes 


For  IndctjtedneM 
Incurred— 


Prior  to 
April  1,  1906. 


Jl.lK) 

ll.U.V.'.aH 

10. '26 


DEPAkTMKNT  OF   ADMINIHTKATION. 

Chairman: 

Salaries  and  wages 

Contingent  expenses 

OflUce  of  adminlstrution: 

Salaries  and  wages 

Transportation 

Furniture  and  fixtures 

Contingent  expenses 

tieueral  auditor: 

Washington  office — 

Salaries  and  wages 

Transportation 

Furniture  and  fixtures 

Contingent  expenses 

Isthmus  office- 
Salaries  and  wages 

Furniture  and  fixtiircH 

Contingent  expenses 

Disbursing  officers: 
Washington  office — 

Salaries  and  wages 

T.-^nsportatlon 

Furniture  and  fixtures 

Contingent  expenses 

Ilthmus  olnce— 

Salaries  and  wages 

Transportation 

Contingent  expenses , 


452.  83 
3W.  28 


2.50 


MATKBIAL  AMD  8UPPI.IIU.  a 


ParchaMd  in  United  States  . 

Purchased  on  Isthmus 

Steamers  owned 

Floating  equipment 


469.  75 
7.22 


159, 892. 19 
3,748.50 


After  Aprils, 
1906. 


8,868.84 


r,629.,'S8 

IIM.  72 

2t;M.  25 

18,  N»;«.  73 

8,  tm.  50 

•i5. 00 
292.  27 
829.  29 

92.59 

2, 500.  00 

1,147,35 

.43 

287.90 
1.20 

207.00 

1,6.'>M.60 

387.08 

8.76 


6,B'.'5.00 
(VI.  CO 

16,711.96 

731.75 

8, 20(1.  90 

6, 574.  93 


9,110.78 

iri  55 

1.247.21 

'.>25. 01 

12,866.00 

303.00 

1,450.46 


2, 116. 00 

77.60 

267.44 

107. 10 

7, 585,  89 

270.  40 

6, 086. 65 


740,689.66 

99,201.83 

1,300,000.00 


ToUl. 


•7,62v.M 

11H.72 

269. 25 

80,821.11 

8,703  75 

65. 00 
292. 27 
829.  29 

92.  69 

2,.''HX).00 

1,147.:15 

.48 

287.90 
1.20 

207.00 

1, 6.5H.  ,50 

387.08 

3.76 


6,826.00 
64.00 

16,711.96 

731.75 

3, 659. 73 

6, 966. 21 


9,110.78 
148.56 

1,247.21 
227.61 

12,866.00 

303.  00 

1,450.46 


2,116.00 

77.60 

267.44 

107. 10 

7,685.89 

740. 16 

6,098.87 


900,681.76 

102,950.38 

1,300,000.00 

8,868.84 


a  Material  and  supplies  purchased  and  cost  of  purchase,  handling,  and  transportation  of  material 
and  sapplles  are  common  to  the  several  dlvisioiu,  offices,  and  classes  of  work  and  are  to  b«  distrib* 
atea  to  UMBa  la  equitaUe  proportloa. 
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Tf  l«l«       liITT      •  «TI 


«f ■ »a I  itrit      K%r 


w*§^r  TV       »■*■«  • 


(not  ■Itiipty  till*  rtHMilutlon)  will  tte  ctirtinH  tit  li<>  n  tni«  ct>py.     If  tiM*  NUthtirUj 
la  n  hy  Imw,  tU«  worilliiK  of  tlM  •Kvcutiiif  dauMt  will  bt  alturvd  •ccurdlugljr. 

*  n««n»  tM*  th*  <H»riM»rMtt»  m^L 

«  ll«r«  adlx  an  adlMMlTt  mml 


Ibb 


lUa'URr  OF   TUB   IBTUMIAM    CAiiiJL.  OOMMIHHIUN. 


KriiftifiUurfu  from  July  J  to  Sfptemher  SO,  t90S  -CouiUuwd. 
OKNKKAL,  AND  DKf'AKTMK^T  Of  AOMINIHTIIATION-Contlnimd. 


COBT    or    PDRCIIAMK,    HANDLING,    ANI»   THANKI'OKTATIOIf    Of 
MATKKIAI,   AND  Nl'PJ'I.IM   'I 

GeiDTHl  piirchaftiiiK  ofltcnr; 
WaxhlnKloii  (titici'  - 

Httliirlcn  Hint  wngvM 

TrmiMportullot) 

F'lriiltiire  anil  flxtiirt'n 

HtTvl'  en  of  inii|K>('t(iri« 

Trini-portHtlori  of  lnN(K>*!torN , 

('oiitlriKciil  pxiiciiNi^ , 

AMlHtiiiit  [>iir(!ha'<|nK  ami  NhipiiitiK  hkhiiIn: 
Ni'W  ^llric  dfllrt'— 

HHliirlcs  iiikI  tV'iiKl'M 

TratisiMiriiitioii 

Kiiriilturc  nii«l  flxtnruji 

(!i>nllnK<'tit  t'xpiMiHt'K 

Now  orli'KiiN  ollicf  — 

Hiilnrii'M  II till  '.viiKCH 

Triiiis|>orlHll<'ii 

Kuriiltiiri'  •iikI  tlxtiircn 

('llllllllKCTlt   t'.\|lt'll!>('> , 

Tft<Mlllll  uftii'o— 

HiiliirlfH  uriil  wagc^ 

Triui^pdrtiitimi 

Kuril  it  II  re  11 1  111  lixdii  vt 

CnhlillKt'llt  rXpL'llsi-N 

Hail  Kraiirlhfii  onirv— 

>inltirlcH  miii  whk"''' 

Miitcrliil  uikI  siipjillts  illvi>.ioii  oil  Istliiniis; 
t)iru'(' of  cliicl  iif  iiiHlcrinI  iiiul  MiipplifH — 

Hdliirlch  Hi:i1  WUKCN 

TrHiiMporiiitlim  of  I'tiiployces 

CoiitiiiKi'iit  »'xp('ii>fs 

F'ri'iKlit,H(lv»Tti.siiiK,  etc.... , 

HUiri'hoiiM'n — 

Siiliirii'M  iiiul  wiiKfH 

ColitillKt'Dt  VXpcllSCH 


Kor  iiu!«littKln« 
Ini'iirrfd— 


f'rinr  u> 
April  1.  VJOtt. 


ir.»7.n« 

1 1 1 .  JM 


0.2.) 


4.M 


fA\.'2 

VX,2.  H 

48.  Ufl.  7y 


Total  flrKt  d»'ptirtiiicti t i      2;J5,  'IVi.  afi 


A ftiT  Aprils. 
l'M(>. 


IIO.'.'WVIX) 

I'ly  :ii) 
!,:>.');  It'. 
e.wK)  71 

lit?  Ill 

•i,  H22.  1 1 


2,571.(1.') 
«.  70 

1,103.7.'. 

611.  It 
M.  W 
2I.Hfi 

m.ofl 

4H.'.  Ill 
'221.  W 
li».i.  ()7 

120.  ;iO 

166.  66 


22, 4.S7.  M 

4.').  (K) 

2M1..V2 

74, 920.  7!) 

iu,.')ii.;n 
;«x).  Ki 


TOiAi. 


tlO,2M(XI 

2i'j.;w 
i.tw  10 

ti.Oll.W 

4i'.«;  It; 

2,822.11 


a,  677. KM 

9.7« 

4.^7.  M 

1,  KIM  Id 

611.11 

W.,  W 

21.  W) 

114.06 

4H2.61 
22l.U«i 
ly;i.()7 
120.80 

166.  fif. 


22, 4H7.  rA 
.•SHU.  72 

MS.  y«i 
12:1,  frlti.  f)« 

111, 511. ai 

400. 83 


2,  19.5, 521.89       2.730,764,24 


DKI'AHTMKNT  OK  (iOVKKN'.M  KNT  AND  SANITATION, 


" ; 

Executiyt!  office: 

.SHliiric.M  iiiul  wall's 

Trnnspiirtiitio(i 

Kuril i turn  ainl  lixiiircN 

ContlnK«iit  <'XP<'iinch 

Zone  trt'R.Miircr:   roniliiiffiif  cxpitisrs 

AdininistrHtlon  of  justice. 
Prosecuting  attorney  — 

Halarien  and  wmk.x 

Contingent  expeiisuH 

Supreme  court — 

Salaries  and  wages 

Tran.vportatlon 

Contingent  expense.s 

drcnit  court— 

Salaries  and  wages 

Transportation 

Contingent  expenses 

Collector  of  revenue  and  director  of  posts: 
Customs  service— 

Salariet  and  wages 

Contingent  expeii.se^ 

Division  oiinternal  revenue — 

Salaries  and  wages 

Traveling  expenses 

Contingent  expenses 

Poatal  service— 

SalBrieaand  wageH,  superintendence. 

Sal/ifles  and  wages,  pf)stma»ters 

Railway  mail  clerks 


»I,H22..')0 

""  iso.'oo' 


348.  .S.T 
40:i.  7.5 


•19,217.73 

\.(M) 

12<.i.  l.') 

1, 7yH.  If. 

2.').  00 


1,7:!H  73 
214. 20 

3,114.6/) 

15. ;« 
i.H«; 

8,618.43 
lj.;i5 
14.40 


l,0.5.'i.45 
.92 

1,192.28 
28.15 
1.S.36 

1.. 371. 83 

1,219.91 

587.08 


$19,217.73 

1,82,'<  V) 

12y.  1,') 

1 ,  978. 46 

25.00 


1 ,  738.  73 
r^tVl  ;,3 

3,518.40 

15.3^ 

l.W 

8,518.43 
15. 35 
14.40 


1,065.46 
,92 

1,192.28 
28.15 
15,86 

1,371.83 

1,219,91 

587,08 


Alfatnial  and  rapplles  pnrcbaied  and  cost  of  purchase,  handling,  and  transportation  of  material 
snd  auppliea  are  common  to  the  aeveral  diviaiojoa,  offices,  aad  claiiiM  of  work  and  *v«  to  b«  diatrib- 
nted  to  uvem  in  equitable  proportion. 


IlKPOIiT    OF    TflF    ISTHMIAN    OANAL    COMMIRflfON. 
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Ejrj*rnilihirfi  from  July  1  to  Sfjilrmhrr  .W,  190/1-  ronfltniorl. 
DKI'AKTMKNT  Of  (lOVKKNVf KNT  AND  HANITATION-Contlmu**!. 


CollirUtr  of  rfvunuo  and  illnvttorot  poaU— <;i>ntli>iie<t, 
1'omuI  »<irvl<'<'— Coriilniuil. 

TrHii»<|><irl»ll(>ii  iif  iiihIIn 

Triivt'iliiK  nxpuiiMw 

Coiitliitft'iit  (•xpt'iiM'a 

DIvIkIiiii  <ir«iilii('Htl<iii  - 

ShIhtUh  nriil  wiiKt'",  »iiip«'rlnttMi<li'iu'i' 

CilllllllKfllt  •'X|M-IIN(>N 

DIvUliiii  i)f  I'Htntfs  - 

KttlHrlt'N  aiul  WHffrK 

('iiIltlhKfllt  t  .X  lii'llMCIi 

Luiiil  <li'|iHrliiH'tit 

HnlHrlfN  fttii!    .m«»»'»i 

Hur  vty  liiK  »■  \  |.fii»«'« 

('(■rilltiKiiiit  expiMiMuM 

Polio*  and  |>rUi)tiii: 

UentTiil  lii'Hil(|iiRrl«TM— 

Hiilm     •(  iiTnl  vvHK*'** 

T^»lll^|"  iriiil  li  '11 

riirtiliiirc  Hiid  llxtiirt'd , 

Collllliurllt  (•X|i«M)Ni"« 

Ij«  Hocft  I  .  l!    ciiulpiiiiMit  

Kniplie  I'liilti'miiirv .  >uli^lHi<-n('e  uf  prlwirii  r»   .... 
Munli'  ptillty  of  Aiiron— 

Sllllirlt'N  Hlld  NNHKt'x 

TrHii'piirtntion 

('(llltdlKfllt  CXIX'tlMI'S 

Mniilclpitlity  of  KiiiptTiidor— 

Hultirlcs  Hiid  wt'Xfs 

Kqiilhtiii.'lit 

ColillllKi'Ilt  l'XJt'nsc<4 

Miiiiii'ipulity  of  (iorKoiiti— 

Sillliric-  Hiid  WH«<'H 

('(IlltilUfl'Ilt  l'XpCfl»'<'!4 , 

Miiiiit'ipulily  of  Hii4'iui  Vistii,  f<ulHrit'.s  and  miik<'>*  ■■ 
Mniiiripulity  of  Clirlsioloil— 

Siiliirifft  and  wiiK't'"* 


Kor  liidtdittMlitvM 
Iniuru'd— 


I'rlor  to 
A|irll  1,  iU(i5. 


AfiiT  April  :t, 


ft.Wt 


W'i.VA 


Ki|uli>innrit 

itiMKont  t'xpcn.xcH . 


Colli 
Sttliitiitloii,  li((si)itnU,  Mid  iisyliiiim: 
Ottlcc  of  chitf  .'«iJiit«ry  oilii.'tf  — 

SHliirifH  imd  w  (!>;•'"» 

('(iiitiii^r»'iit  fxpi'iiscs 

Director  oi  hot^iiitiils— 

Siiliirli's  iiiKi  vvii«<'>< 

{JoiiiiiiKOiit  expenses 

AiK'oii  Mospital— 

Bultii'IfM  iiiid  wuKC.M 

TrtiiisjMiriation 

Sllbsi.StlTII't' 

C/OiitiiiKent  I'xiicnscs 

Minitlon'M  TfliiNpital,  -alarle.H  and  wmk<'n 

ParaJHO  Hnspital,  ^-nlarit'H  and  \\hk<> 

Cuk'l)ra  HospiUil— 

SalHrien  and  Wiiki^" 

CoiUlllKt'lH  fXpfllMCH . 

GorKo'ii  llo.-pltiil— 

Salaries  and  wiikch 

ContlDKent  i'xpcii«<'?< 

Colon  Hospital— 

Salaries  and  waKL''< 

Transportation 

Eiiiiipnit-nt 

Subsistence 

ContlnKeiil  expeiines 

Panama,  Corozal,  and  I.a  HocaDinpensary,  Huliiries  anil 

wages 

Empire  Dispensary,  salari';s  and  waRfis 

Convalescent  Station  at  Taboga  Island,  salaries  and 

waRec 

Gemboa  and  Bas  Obispo  Hospital,  salaries  and  wages. 

Cristobal  Dispensary,  ^^alarles  an(i  wages , 

Chief  quarantine  officer: 

Omoe  ol  chief  quarantine  ofBcer— 

Salaries  and  wages 

Contingent  expenses 

Quarantine  offlcer,  Panama  Quarantine  Station— 

Salarieaand  waxes , 

Tnuisportatlon ,,,., 


0.' 


Dcdiirt. 
Dfdiii't. 


8'i.  SO 


•A.  If) 


Deduct. 
6«Vi.  78 


>^a<J  NM 


61.91 

MO.  45 
91 12 

im.  <w 

2,  »;W.  H8 
1,1'.»),.')3 

oa.M 


3,B9H.4« 


7«.  73 

"'aift.'oa' 

e.a^rf'i.fti 

2S.  UO 
81.  3ft 

6.ir.M..M 

«7.  M) 
5.20 

2,'.JHI.W 

■i2.  (t3 

1,221.  >J<i 

8,7IH.6H 
Ki.i..') 
U.()0 


8,  m:\.  1 1 
\,2iA.  ir. 

2, 5«.'),  (lU 
46.38 

io,4i^.:«i 

11.H,   If) 

i,;iw.  ti2 

ti27,  16 

3,  iXx  9* 

IW.  (X) 

2,210.37 
I'JO.  00 

1,731.29 


13, 2-29.  20 
;<)7  78 

li;'j.36 

'    748.21 
864.66 

186.11 

7.fO 

160.00 


8,246.67 
180.79 

686.07 
161.86 


TuUl. 


n,  inn.  48 

61.91 

640.46 
92.13 

860.29 
.92 

2, 4:i8, 69 

1,4!M..')3 

9U.64 


8,696.49 
6.60 
7.68 

78.73 
112  93 
815.03 

6, 266. 61 
28.  20 

Hi.;i6 

6,158.64 

67.80 

6.20 

2,2X4.52 

42.  08 

1,221.96 

8,748.68 
16.06 
14.00 


8,843.11 
1,270.90 

3,686.68 
46.88 

40,412.86 

148. 15 

1,396.62 

627.  16 

8,33.'-).  94 

150.00 

2,'.>    V87 
IvO.OO 

1,731.29 
82.50 

18,229,20 

3,76 

146, 15 

167, 78 

733,13 

748. 21 
864.56 

186.14 

7.60 

160.00 


8.246.57 
180.79 

686.67 
161.86 


Ktittv  ••«»url  of  rtN«tr«l  wifli  lit*'  wmI  "'f  "'<l«l  ttMiri  «lln.li«1  If  t\w  «»rt1«lrtl  ••rtii 
■mkw  tlM»  •'•rlirt.Ht*  m»  to  IwHi  •ur»llt«.  It  will  i*ol  b«  u«f«*«Miry  to  illl  ouJ  U»» 
fOrui  nt»il  Im*Iuw 
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REPORT   OP   TUB    ISTHMIAN    OANAL   OOMMIHHION, 


ICjtpftuiituret  from  July  t  <o  Sfptemhtr  SO,  1908 — Contina«di. 
DIPAKTMKNT  OF  OOVRKNMKNT  AND  MANITATION-Contlnucd. 


Cbttf  quartntlnp  nfflriir-'rontlMiir't, 

QiiitriititlniM)(n<-»r,  I'mikin  It  QimrKit  II  tivHUitlon— cont'd. 

HlltHtlMtAni'r 

Ciintiniii'iit  i>t|M-iiii«« 

Qiiftruniltii'  ulltcur    Colun— 

ORtco  of  (|imrHniln)<  ninctr— 

H«larl«>t  fttiil  wMKi'** 

Cuntl rtKfii t  •' X I  t'liiHW 

Quftnr.tini*  NtntliMi    rnlon— 

HKlKrlm  kiiil  wHKfN 

'rrnriMiMirlHlliiii 

Heitlth  i(fni'<-r     l'iiiiHini«; 
Uffli'i'  iif  hciil'h  (>lllc«'r— 

Hnlnrli'N  mill  wngift ,,,.. 

TmimiHirtiillDii 

OiiitliiKi'iil  t'JiiK'iiKi'ii 

itrei't  (IriihliiK  wrvli'c— 

HulHrli'ii  niid  whk<*)* 

TmiiNiHirUitliin 

('(inlliiKoiit  »'X|nMiNpii 

IfcMHjiiltii.ciintHKloiiMdl.HoiiM'ii,  Mti)]  (llNliid-i'tltiKn'rvlce— 

HiilaricN  Htiil  WHK«'» 

TrBii»|«)rtM  tlori 

('< in Miigen t  i- x pcnM«>»i 

Hi'ulth  (ifllciT— (Niton: 

0(t1('<'  of  lu'iilfh  iiftlccr  — 

HaliirloN  Kill)  WHK<-H 

ConllnK(*nt  t'Xin'iiiM!» 

8tre<-t  ('Ifanlnx  Mcrvirt' — 

SiilHrlfN  Hnd  waKCN 

'rrunNport*tlon 

MrkiKiiilt<i,ront«KioiiMdiH«'nM('N,iin(l  (lUlnrt'ctliiKxfrvlcf*— 

HalHrirn  Hiid  wiiftca 

TranN|>ortiitlon 

ContlnKon t  expeiiHi'a 

Chief  winltary  (ifltciT: 

OrtW'o  of  i'hlt;f  (uinlUry  ln»pt'ctor— 

Salarl en  and  wnm-x 

Con t Indent  »'X|k'mn<'i< 

MiNMjulto,  i-DUtnii'.DUn  (Ji.Niii.m-N,  and  diMl>jfi-i'tii)K'*^'>'Vi('i — 

HalHrlfM  hikI  waffes 

Contingent  cxpenNCH 

DlvlNinn  of  municipal  eiiKlnccrinR: 
Offlct'  of  miinlclppl  enKlneer — 

HalaricH  and  waKt'H 

TraiiMportRt  Ion 

ConlinKOil  exiienscH 

Improvt-niciit  of  zone  IiIkIi  ways: 
Con»triii'tlon  of  .'<almna«  mad— 

HalarlcflRnd  wuk^'^ 

(Contingent  expviim'N 

ConRtnictioii  of  Iji  Ho<>a  road— 

SalaricH  and  wagefl 

ContlnRcnt  expeoHex 

Ondtnu'Uon  of  Ancon  Hill  road,  HalurlfE  and  wagei 

ConMtriiction  of  Corozal  road— 

Salariea  and  WHKct 

Contingeni  expenses 

ConMtriiction  of  St.  Uzaro  road,  equipment 

Construction  of  waterworks  and  Hewers,  I'anama— 

fialarlcH  and  wa^eH 

ContlnKcnt  expeiiHes , 

GonHtruction  of  waterworks  and  sewers,  Colon- 
Salaries  and  waifea 

ContlnRcnt  expemtes 

ConHtmctlon  and  maintenance   of    waterworks  and 
sewers  on  Zone- 
Salaries  and  wagPH 

Contingent  expeuHes 

Paving,  ^'anama— 

Salaries  and  wages 

Office  buildings,  Isthmus,  repairs  of 


for  Indchtrdnt 
lticMirr«t«l 


Prior  Ui 
April  1,1906. 


•:i.3.  m 


8.10 


1K(I.  IH) 
4.70 


Total,  second  department. 


4.876.40 


After  April  I, 
19M. 


I,7IM.M 


1,190  42 
71.16 

190. 49 
60.00 


1,606  N4 

!i;i  00 

a'l»  47 

6,'J»V.',rtl 

4,6X«.fi() 

392  (>o 

42,0ftft.M 

l,f>7il,7ft 

190.60 


4.279.M.1 
VtCi.M 

10,  •/>«».  30 
1,406. '26 

4, 109.  ti 

617.60 

16.10 


IO,(R>H.,y> 
'211.09 

68,  'J  1.1.  iV.i 
3,.W1.06 


'249.  m 

M.90 

4t>'2.  70 


8,863.79 
'20.00 

4, 997.  '29 

40.  00 

2,  -2('>4. 96 

1,669.70 

h.OO 

172. 08 

79, 61.").  88 
663.80 

12,188.41 
1.80 


43, 440. 72 
23.50 

6,266.68 
808.89 


4«'i,676.90 


Total. 


11,7611.26 
'260.7* 


1, 190.  42 
71.  le 

190.49 
flO.OO 


8,606.64 

3.1.00 

3S9.47 

6,963.61 

4,6M.60 

29'2  00 

42,066.63 

1,676.76 

190  60 


4,813.34 

4fi«.68 

10,  '2.S,1.  20 
1, 40(i.  26 

4,  lOV.  '22 

617.60 

16.10 


10, 028.  .^9 
2'2-2  8H 

66, '218.  59 
8,631  06 


'249. 80 
'23X90 
467. 40 


8, 868.  79 
'20.00 

4, 997.  •29 

40.00 

2,  '264. 96 

1,669.70 

fi.OO 

17'2.0H 

79,  bXfi.  88 
663.80 

12, 138. 41 
1.80 


48,440.72 
'28.50 

6,266.68 
303.89 


466,968.80 


&  Ooe  m.  M  i IS 


IT  OF   THE   ISTHMIAN    CANAL  00MMIB8I0N. 
KipmdUurta/rmH  July  I  Ui  SfpUmhe*  SO,  /0M-~ContiniMd. 

MPAKTMKNT  Of  CONMTKUCTION  AND  ENOINKKKINd. 


in 


•■••t*«* 


()(!)•'•  of  <'hli>(  I'liKltivvr: 

>*Hl«rli>><»ni|  \«'Rjri<« ...,,, 

I  ruiii»|».iriHii<iii      ..,,,. 

Kuriilliiri'  mikI  flxtiirm \',\\ 

<'onilngi>m  fi|>4-iii«'ii 

riniuki-eplnic  hiiremi,  curitliigtint^xrwiiaM 
ulti'  I-  of  iimnairt'r,  Ulxir  and  qiuirt«ni: 

Sulnrti'K  »imI  WMiftM 

Tr»n|.<H)rt*tlon ;; 

<'iitl..K.<nl«i|...i.ii«t.....        .        

iMvi.li.iK.f  m.t.Mirolog.vMd  rlv»r  fiyilrmilU'it,  wiliirlwiiiiMl 

I*  i^m'»  

I<i w-i.iri  iif  tjiilMing  <oniitnirtloii.  «>xi)Vii»t'ii      ".'.". 

Mil  h*nlc»l  (IIvIkIiiii;  

OeiR'ral  »tii|>iTliit*iu1ciic»)— 

HMlnrl.Hnnrt  WHKi'i  

irmiHporimiKii 

roiiilhgfiit  <-xi)<>nMNi 

Kmplrf  mtti'hlni-  iih<i|iN , 

JUii  MntMchlii  nimhiiio  iihitp* 
"rimolml  mHchliif  iiIm>|>n 


for  indvlitfdtic 
lncurr«Kl— 


frtor  lo 
Aprlll,  IIW6, 


11,307.60 
"*"*iW,\0O 


4.17 


14.78 

'ii.fto 


WHya. 


\J^  HiHii  niHi'liliic  Khcipii,  loiitingeiit  «'XIh'Iini')» 

Ia  HiM'u  nIiIii  wttyN 

<  JrUtobiil  khlp  y 
('<irrHli; 

Anoon 

CoroMl * 

('ulebim 

Crlxtobnl '.!!!!!!' 

CkiikI  ciotiNiriK'tlon: 
Coluu  illviNioii— 

Offlt'«  of  dtvtiion  I'lixlneer— 

KulHrW'n  Hii'l  wiiK''t 

Tniiifp<irtii!  11(11 "  .* 

Com  I  MKCIH  ex  pcnuoji ' ' 

MlwcUtinidim  coiiMiniciidn  expfiiM 
KriKliif'TloK 

ColltlllKI'Ilt   CXpt'tOM'H 

Docks.  tranNiNirtHlIun— 

HaUrh'n  Hii(t  wHKCii 

DockH  fooritlHtloim-^- 

Hairtrk'ii  hik!  whki'h 

(;oiitliiK«'iit  <!Xpi'nM'»i '.." 

Plera,  foiifi(Utloii»~ 

Salaries*  and  wagei 

Bqiiipinciit 

CuU,  tlrt'dKliiK— 

Halarli'H  and  wRf^ea 

Harborn,  drcdKliiK— 

Salarli'N  and  wageH 

R(!pnin)  U)  equipment 

ChaBrcN  dlvlnlon 


H.5S 
'iU.UO 


MlHOfllaneoiiH  ronHtruction  expcuMfN,  cnKiniHTinf 
Cutu,  foundations,  wilarU'.x,  and  whk<*' 


fiCJ.  6« 

f*.  Irt 
136.00 


Cut*,  tranH|>orUtlon,  siilarifd,  and  wages 
CuUi,  exoavatlf.-ns— 

Traniiporuilon  of  material 

Contli.Kent  expen»e«i 

QamboadivJHlon—  

OfWce  of  dIvlMon  engineer,  contingent  expenses 
Miscellaneous  construction  cxjicilsch— 

Engineering 

Contingent  expenses 

Culebra  division—  

Office  of  dlvlBlon  engineer— 

8*lailc«and  wages 

TranHportatlon * . " 

Contingent  expenwes 

MIseellHiieous  construction  expenses- 
Engineering 

Contingent  lixpenses 

Repalm  and  renewals  of  buildings ....... 

Cuts,  excAvatlons— 

Salaries  and  wagei 

Transportation  of  material .....!!.".'! 

B«p«lra  to  equipment... 

Oonttnfeot  ezpenaei '.'. 


3;ioo 

266.00 


8.98 


678.00 
'8,'i66.'9i 


AfturApHIS. 

IWJft. 


rci,  ON?  01 

lU)  (JO 

l.Kitt.M 

4i:i  26 

■ti,  m\  'ia 

M  76 

7,  Wit,  71 

8,  fn-i  fl7 
■i«ft,  843. 61 


'iS.Mfl  31 

Ml  (N) 

3.'M  04 

4>'i,UII  (M) 

45, 64«  ;K) 

4.t,  37"*.  m 

I  ■31 

80,4M1  (W 

l'i,«>l.6tt 

ll,UH6.0« 
M%.  H8 

;t,  w»a.  1 1 

U,UH4.  vtt 


1.76N.6a 


4ai.'<» 

H,4Wi.  14 
M40.05 

•W.67 

63.22 
230.  UO 


166. 2J'> 

3,376.66 
62.  72 

32.'.  .'■lO 

14.00 

3.33 


264.97 

16,602.89 
Ittl.W 


4,606.95 
'i,"848.i4 


48,031.86 

13.28 

4,288.26 

42,890.41 


192. 4S 
1. 280.74 


TollU. 


>28,0«7  0l 

2.133  11 

tun  U) 

1,914  36 

413.  26 

22,  H6X  40 

63  76 

H,  646  03 

3.  (172. 67 
3M,  348. 61 


2«,946  31 

6<)  (JO 

86;  Wi 

4A.UII  ()6 

46,/S70  80 

48,  37V  0H 

2.87 

3(J,  4N1  M 

12,aj4  69 

ll,3M6.U« 

8A  88 

8,9U;i  II 

3,0(H  9« 


1.738.68 

8.68 

461.20 

a,4l».  14 
84U.06 

26.67 

140.04 
83U  ('>9 

68.16 
1*5.  00 

166.26 

8,  376.  66 
62.  72 

825. 50 

14.  UO 

3.33 

83.00 
266.00 

264.97 

16,.W?.H9 
101.94 


4.606.96 

H.98 

1,843.14 

48,031.86 

13.28 

4,288.26 

42.890.41 
678.00 
193.41 

>.44L«| 
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HKPOAT  or   Till    IflTlIMIAII    OAVAI.   COMMfll«IOV. 


PIPARTMRNT  or  CONMrnirCTIOM  AND  R(l<IINKKIilN(»-()uiiUn««4. 


^Xl' 


OmwI  fwmtnwtiea— fl»t.  

CuU,  tr<ina|M>n«IU>n— 

lUlartMi  «n<1  wacihi    ,   ,,,,,„. 

Trit<  k*  mid  ir«<  k  rofHitiq ..., 

K»|Milni  ti)  ih|nl|itn«>iit 

■u|M>rliiti>ii<l«iit  •)(  truriiptirUUnn— 

MalnrltHianil  waum 

Tr«it>i|H)rt«tti III ,..,,.. 

^'iiMtlnM«tiit  «ip«nsM 

irliitciiilvnt  u(  dump*,  cnittliiiiti'iit  •ii|N>naM. . , 
.1,  (liin)|)»^- 

HulHrlmi  ktid  way*'* •••..' 

Traik*  and  track  mpAlrt •• 

('(ihtliiKi'tit  lUprniHiii   

Onla,  irnck*.  amitliiKfiU  iiip«>iMM 

nantii,  trackn,  cotitlriKi'iil  tinffuneu 

Qiiartiirx  for  iiin|)loy«><i«,  ii«larl«w  and  W*f** ' 

Mora  dlvlklain  -- 

ofWcc  of  dlvlnlon  •nulnour,  <iinllriKi'nl  «'i|mii»i'a  , 
om<f  o(  ritaldcnt  •nglnt'^r,  (•(inllngcnl  (t»|ifnM<a 
MliM't'llaniMniii  conmruullun  opfnxaa  - 

KnKlt)i*«'rtnR 

( 'orit tiiK*' n t  )■  ifwniM 

BarlMirM.  drcdyinK— 

HulartMi  and  waK«'« 

('onllnK*'nt  tix|ii'ti«<>N ,,,.,: 

Cut*,  «>xi'avittliihH.  coritlnKAnt  exponaM 

DtM'kii.  (uiindatloiia— 

Hitlarli'N  and  waRen t 

Mtiti'rial  UM»d 

<  > >n ttiiKt'tit  «i|M>niu'« 

Daiiir  uiaiMinry,  (Hnittntifnt  t)xpi>nm)i 


for  lnd«ht«i<1n«a 

urrrd 


A(i«r  At>rtl 
ItuK. 


M  4a 
I6<I.W 


■tt«*C»f**««* 


Toul  (llaburMmtnu,  third  d«p«rtmtiit. 


S-il,»l 


A6.t0 

■jm.tio 


l!),Oe«.M 


•IT.tM  «fl 
W,  475  71 

4,  mm 

17ft  00 
71  lA 

I8A  4f 
M  V7 

1(1, 4WI  4« 
4;iV  M 
'iU7.«l 


if.ao 

4A  2A 

816  iO 

6,  ana  33 
12,»M.  la 


7.A0 

»7M  :r7 
VM.r 

160.  & 


874, 741.  It 


'nHal. 


w.  in  n 
4,  vrj  m 

17A,0n 
71  t& 

IM  4V 
16. »? 

IS,  4m  4« 

a07  4i 

II.  w 
4A.3ft 

•15.  an 

6,M3.S 
AM.  tft 

M.AM  ti 
Ul  9t 

7.  SO 

f78,S7 

126.  lU 
'.M9.60 


WT.MO.IA 


WABHiN(m»N,  D.  C,  DietmbtT  9,  1905. 


£.  8.  Bkniion,  (Jtnerai  AudUor, 


Ail  •(Tfmntii  iif  lh<^  luthmtan  (*«niit  (VminuMUcm,  «h<»thiir  •luistiMl 
In  Wa*hinirt<m  cwr  im  lh«  IxthmuN,  will  \m  mni  t«  th«»  TriNMury  !>•• 

m  rtUiliwi  m  i^  ul&ot  of  Ih*  gMtrmI  tyditor. 

m 


ik'i 


EXHIBIT  M. 
CONSOIJDATKD  STATKMKNT  OF  RXPF.NDITtJRES  TO 


NihtnlAii  ('«tm*  (rntiiiiilMiii>n ,..,,,, ,, 

<»(Mro  <'oiiiiiiiiti*<>  on  •'iiKl"«'*'rtnii. ,,,,,,, , ', 

Nim-i'IkI  ('iiniiMt««liiiii<ni , "' ' 

l><>pnriro«>nt  or«i|niliiliiCr«tt<)ii:  

(UniH<  itf  AilmlrtUtrNtlon ,, 

U«ii«ral  •uiliiiir,  Witxltlnirloii  tifllct .,,,. !!.'!!!.*! 

(}«n«rKl  •iidltof,  |iitlimiiin«fli<'« !!..!!!! 

Dl«b>ir»ilii((  .i(tlc..r.  Wii».|i(iiu»«m, ,,,,,„ .,,..',, 

|)l>hiir«lri|i  oitlct-r,  iKihmiM ,.,,,,, ,.,.',..,, 

Th« uiki <iii>Hrtiifiit  !!,"!!!*.!!' 

l>f<pArliiu'iit  of  Kfivtriitncnl  nnd  MlllUtlwR; 

K  1(^11  tlvf  iiWIf* 1.1... .,.. 

'/aiup  tr>'HKiiri<r .......i.','! !!*.*! 

A<1rnliiiMir»it«inof  Ju»tlc» '.'.'.'.' .']','.',',', 

«?iilliMtiiriif  r«v  itiiin , 

HmillMtliiii , *!' 

ili)«[>lliil«i  unit  uvliima .."!!'!'!!!!!!!' 

Coniitntrtiori  of  wHU'rworkN,  Mwvn,  Mi4  nmHh-^ 

/.«)tH'  liluhWHjf  ImiroviMiu'nU 

Htrtt't  improvnirniil*,  l'«haniii 

('•mmriMiloii  of  wiiiiTwiirkiiand  wwani 

I't»(l('«>  Hint  priwiiiii 

Uepttrtint'iil  nf  foii^inictiuii  atiil  «iiglin>frin»: 

(►fncii  I'hit'f  •■iiKliimir 

MRtiHKcr  Ut(<>r«iid  qunrtvn «nr1  rormlK  !.!!!!!!!!!!!!' 

Huri'im  w»U'rw(irkii,  M-wfTK.  und  roiiiU 

Hiirt'iiu  U'IrirrHiih,  U?U<plioiic,  mimI  .'iHiitrh;  light ' 

Kiin-iiu  nu'tixinil.ijcy  Mtid  river  hyilrku'lca 

<'Hfi»l  coniit ruction .,.,, 

Miichltie  iihop* (•iiHMiiM'ii !..I.!!" 

I'tircham'  I'miamH  K.  K.  htinik !,!!,..!! 

l'ur<hH><4>  iit»>iitn)>ni  lliit)«n»Hnd  M«'xl«) " 

I  ondtrucllori  nihI  rpjinir  of  biiililliiKM \ 

\'nrv\\iuw  of  1j»  IKm'h  »Ui>\m \ 

I'lirchawof  Intid  and  hiilldlnKn .' 

Mittcrial,  iiu[i|.ll«ii,  urid  tMitilpnient  pun'h«iM>d<i ." 

dmi  of  |.wr«  Imne,  hmidUiiK,  »nd  tnumporutlon,  material 
and  iiiip|»llt<<  'I 

«im»th1  iiurclinMlnK  offlctT,  WiiMhInKUm  ............... 

Awlttnnt  |iiir"h)islnK  BRent,  N«^w  York ', 

Ate*\MHi\i  j>ur<hn-iii|{  ngunt,  Ni-w  orli-ana 

AwlHrHMl  j.iiri'lmsliiK  ntrent,  Tar..ina 

AHwIntanl  iJunlmxIiiK  HK«'nt,  Han  Kninrlitco 

DIvNloti  of  iiuitt'rial  Hiid  mii|>|>I1«m.  Ntliuiuii  fn-lght,  ad- 
vertWuK.  I'tc 


IWIA 


Jnly  t  In 

Hi'l.t.ao.iuoft 


ToUI. 


811.N)M.7& 

»,  r^y  7« 

17. 470. 8ft 


JNW.  750.  n 
l'I.(KW.flft 


Total 4,0W,M3.76 


i,nn.(i7 

H,  339  t» 

fl7.i»i.ri 

ft.iKM  it« 

H,7I»,.'J« 

I»,44KI.;I7 

ft,  IMI,  m 

»,  //a,  (»ft 

ujm.Mt 

30M.IVII.IN-) 

mw.7.'  I 
im,  i,u  10  i 
67,  wi.  i: 

I 

i«'-',  iM.  n  I 

M,:iAM.m  I 

10, IDM.'C  I 

34i.:i.<  i 
9H,'»l.'X\  I 
2W,6M.'ll 
16fi,(i67.  lU 


:t.  Nift  M 

a,M0  UN 

HOAt.iM 
IO,7M.<)0 
I4,«t».4ft 

a,M7  U 
U,4I».9I 

i,0.%.l% 

n,  UM  M 

lU  tX) 

9,:W.'i.llA 

7,  «7il.  77 

171,  7r.  I  40 

til,  (//i.  Ill 

ft.  'if*y  «w 

1%^,  «7:i.  01 

t.\,  OiO.  30 

27, 234.  40 

49,  OHH.  19 

Uf.l.  10 

iiifi  «7 

9t6,Nl'2.M 
3l.\aiM.M 

i,'»V»,'M)6,'66' 
38.),  :m;».  51 


1.00;),IS82.08 

W,  419.  7-2 

4, 16a.  28 

HV'J.  92 

l.WO.  H« 

ISft,  iktO.  30 

12a,046..'MI 


II  no,  9M.il 

9,ai9. 16 

IN,  MA  90 

102,012.70 
80,  140  il 
19, 950.  7N 
U.2HI.42 
ll2,««.a« 
9,137.11 

f«,37I.H9 

HUll  (Ml 
•22,  H>«h   ift 

iii.MKj  in 

.'tH.1,  ;iuft.  4A 

2a4,r>3t.S6 

37,1011  ,11 

ft,  f/ a.  40 

32I.H-/7  77 

uo,«v;m.32 

209,719.70 

13, 41'fl.  87 

ll,lftC.07 

2.  .MM.  M 

4, 01ft.  on 

1,010,104.62 

46M,0fU.96 

lft/>,  6'>7.  49 

l,;«X).000.00 

697, 1  MO.  26 

M.  4l'ft.  79 

46, 3W.  00 

2,09i,a6».r2 

39.  HW.  57 

9,0»4.76 

I,  518. -27 

^OM.HH 

t6£  66 

342,381.07 

144,086.23 


4.086,648.39 


8,095,092.16 


n  Material,  mipnllcn,  an! 
aro  coiiinion  to  tlu'  Nuvvml 
(■<l«titabli'  pr«j)K)rtlon. 


fuiilpro.Mit  iMir.ha«H  and  ccwt  of  piinlm.so,  hnndllnK,  and  traimtM. nation 
dlvlaloiia,  onie«r»,  and  i'Iuihni  of  work,  and  ans  to  b«  distributed  to  them  lo 


8.  Doc.  127,  5U-1- 
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tive  o0icus5. 


TflFODORF  P.  ShONTS, 

Chairman  Itthmian  Canal  Commusion. 


Si 


EXHIBIT  N. 


STATKMKNT  OF 


mis(;kllank()ijs 

SOURCES. 


UKCKIPTS  FROM  ALL 


UNITED  .ST.VTFW   Fl'NOH, 

Balefi: 

8ale«of  turtterial  and  .suppliw; 

Sales  of  wnter 

Electric  liKlitiii^ 

Coninii.s.s(iry  .siipplii's 

Meax  Hccoi lilts,  Aiicoti  n<)>-pital 

Re('t'l|il.s  from  pay  piil  inil-i,  A  neon  llo^pitiil 

Me*'.'*  «('<•(  mil  t.s,  Coll  Ml  llosiijtiil 

Reeoipts  from  piiy  pniifiiis.  Colnii  llospitul 

■leei'lplN  from  pny  piitiiiiis.  other  tio-|.iliils 

MesH  aeeoiiiitH,  other  liospiinl.t , 

Rentiils  anil  tuxen: 

Rents  ofJtiiK)  and  bnildiiiKs 

Rent  of  i-niiipnicnt 

Kent  of  material 

Real  estate  ta  x 

Work  done: 

I.4ibor  and  material  fnrnl>licd 

Reimhiirsemenls  for  overiiiyiuciiis  ami  for  services  and 

supplie.i 

60  i>er  cent  earninKN  joint  telegraph  liiie.s , 

Gain  on  exehange  fu  eurrene- 


To  April  1. 


»4,0;M.77 

2.')t>.  m 

13.20 

1,'I3.H.<.I0 

3,412.0,') 

1,570.24 

10.''i,00 

7(VS. m 


107.89 

10, 4?"  7r. 

1...  H« 

4, 103.  3H 

1««.  29 

149. 32 

377.  3.'') 


April  3  to 
June  30. 


»384.66 


30.'>.  57 

23,H3!.73 

1,070.00 

1,3.53.75 

1.50.00 

207.  IK) 

7.00 


2, 478.  42 

1,142..V, 

475.30 


Total  United  States  fundn. 


ZON".  GO'  rUlN.Vr.NT   RKVKSTKH. 


Foetal  revenues , 

luternal  reveimes: 

eiauKliter  .ax , 

Tax  01.  sale  <-(  liipior 

Tax  on  diHtilling  appiiruliis , 

Interiml-revenue  stamps 

Stamped  pa  p-r 

Miiioellaneoiis  revenues: 

Court  fee.s  and  lines 

Police  <lepartmeiit  lines 

Forf'Mted  bonds , 

Examination  feus 

Permil.s  to  carry  fireaniis 

Quarantine  receipts 

Money  left  by  deceased  patients 

Miscellaneous  receipts 


Total  Zone  government  funds. 


Total  from  all  sources  . 


459. 45 


8,515.75 

2,  309.  77 
1,138.45 


27,577.03 


43.  .513. 07 


Total. 


$4,419.32 

250.  88 

31.S.77 

25, 273.  (.3 

5,0,H2.t;5 

2, 029.  '.•9 

255.  IX) 

975.  <>H 

7.00 

167.89 

12,918.17 
1,1.58.44 

4,ti:i.-<.74 
198.29 

8,  095. 07 

2,747.12 

1,13H.45 

459.  45 


44,003.21 


71,010.84 


7, 372. 25 

3,071.40 

11,0-13.65 

1 , 547.  46 

i,. 54 7. 40 

2, 5 11., 59 

:5,  703.  SO 

20.  SO 

141.22 

i,'27tl7:'' 

3.  31 

08.  72 

2,511.59 
4,  OHO.  ,53 

:iu,  17 
209. 9 1 

12. 10 

10.08 
400. 73 
5.  (K) 
10.  IH> 
.^>h..')0 
19.  10 

1.58.  ;i5 
40.  00 

.5.(.(V 

5.  00 
14.H.,',0 

170. 15 
02.  M 

460.  73 
10.  (X) 
15.  (HI 

207.  (X) 
19.  10 

4;j.  86 

4;!.  85 

15, 935. 44 

5, 383. 01 

21,31.'<.  45 

49, 440. 22 


92, 959. 29 
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EXHIBIT  0. 

LAAVS  PASSED  BY  PRECEDING  COMMISSION  SUBSE- 
SEQUENT  TO  LAST  ANNUAL  REPORT. 


LAWS  OF  THE  CANAL  ZONE. 

The  Rk.tit  dt  Expkoprtation. 

[Act  No.  21.] 

AN  ACT  to  nnieiul  .section  (5  of  act  No.  (],  Lnws  of  tlie  Canal  Zone,  oiitltlod  "An 
net  antliorizlng  tlie  exercise  of  the  rifflit  of  expropriation  witliin  the  Canal 
Zone,  Isthmus  of  Panama,  as  to  real  estate  .id  immovable  property,  and  as 
to  personal  property  and  property  thist  Is  [)a>  )y  personnl  and  partly  real,  and 
providing  the  method  of  procedure  for  exercising  tlmt  riglit." 

By  autliority  of  the  President  of  the  United  States,  be  it  enacted 
by  the  Isthmian  Canal  Commission : 

Section  1.  That  section  (>  of  iict  No.  0,  Laws  of  the  Canal  Zone, 
Isthmus  of  Panama,  entitled  "An  act  authorizinc  the  exeici.se  of  the 
right  of  expropriation  within  the  Canal  Zone,  Isthmus  of  Panama,  as 
to  real  ostate  and  immovable  proj)orty,  and  as  to  personal  property 
and  property  that  is  partly  personal  iuul  |)artly  real,  and  providing 
the  method  of  procedure  for  exercising  that  right,"  be,  and  the  same 
is  hereby,  amended,  to  read  as  follows: 

Sec!.  2.  The  United  States,  or  the  government  of  the  Canal  Zone, 
in  exercising  the  right  of  expropriation,  shall  proceed  as  follovrs:  The 
governor  of  the  Canal  Zone  shall  give  written  notice  to  the  members 
of  the  joint  commission  nominated  by  the  President  of  tlie  United 
States  and  the  President  of  the  Republic  of  Panama,  pursuant  to  the 
provisions  of  Article  XV  of  the  convention  between  the  United 
States  and  the  Renublic  of  Panama,  dated  November  18,  1903,  that  it 
is  the  purpose  ancl  desire  of  the  United  States,  or  the  government  of 
the  Canal  Zone,  as  the  case  may  be,  to  condemn  certain  private  prop- 
erty for  public  uses,  which  said  notice  shall  set  forth  a  description  of 
the  property  sought  to  be  expropriated,  describing  the  land  by  metes 
and  bounds  when  piacticable,  and  when  such  description  is  not  practi- 
cable, then  in  such  terms  and  manner  as  will  enable  said  joint  commis- 
sion to  ascertain  and  locate  the  lands  sought  to  be  expropriated.  The 
joint  commission  shall  thereupon  convene  at  the  office  of  the  governor 
of  the  Canal  Zone.  The  members  of  said  commission  shall  take  and 
subscril3e  an  oath  before  any  officer  authorized  to  administer  oaths  at 
the  time  and  place  that  they  will  faithfully  perform  their  duties  as 
appraisers,  which  oath  shall  be  attached  to  tne  report  of  their  pro- 
ceedings.   The  conunission  are  hereby  authorized  to  take  evidence  as 
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Fer  •Itfin  nn<l  tntvcliuii  eipt-iiMf*  , 
Cuatiu(Mit  exp«ujM» 
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BEPOET   OF   TUB  ISTHMIAN    OANAL  COMMISSION. 


to  the  value  of  the  property  soucht  to  be  expropriated,  and  for  this 
purpose  uiay  administer  oaths  on  hearing  before  them  and  compel  the 
attendance  of  witnesses  and  the  production  of  pa[iers  and  documents; 
and  the  commiasioners  shall,  unless  the  parties  conH<mt  to  the  contrary, 

§0  to  the  premises  together  and  view  tlie  property  sought  to  be  con- 
emneu  and  its  surroundings,  and  may  examine  and  measure  the  same. 
The  commission  shall  assess  the  value  of  the  oroperty  taken  and  used, 
and  also  assess  the  consequential  damages  to  tlie  remainder  of  the  tract 
not  taken,  and  deduct  from  such  consequential  damages  the  conse- 
quential benefits  to  be  derived  by  the  owner  from  the  public  use  of 
tlie  land  taken :  Provided,  The  consequential  iHmefits  assessed  shall  in 
no  case  exceed  the  consequential  damages  assessed:  Provided  further, 
That  nothing  in  this  section  shall  be  construed  so  as  to  de]:)rive  the 
owner  of  the  actual  vahie  of  the  pr.perty  taken  or  used.  In  case  of 
disagreement  of  the  commission  (by  reason  of  their  being  equally 
divided  in  conclusion),  the  matter  shall  ha  referred  to  the  umpire 
apiioiiited  l)y  the  two  Governments,  who  shall  render  the  decision. 
The  commissioTu^rs  shall  forthwith  make  full  and  accurate  report  in 
writing  of  all  their  proceedings  in  said  matter,  which  report  shall  be 
signed  \)y  the  commission,  and  shall  be  filed  in  the  oflice  of  the  gov- 
ernor of  the  Canal  Zone.  The  governor  of  the  Canal  Zone  shall  also 
notify  the  owner  of  the  lands  sought  to  be  expropriated  of  the  inten- 
tion of  the  United  States,  or  the  government  of  the  Canal  Zone,  to 
institute  expropriation  proceedings  against  his  property;  said  notice 
shall  be  in  writing  and  served  upon  the  owner  in  person  not  later  than 
ten  days  prior  to  the  date  on  which  the  commissioners  assemble  for 
the  puri)()se  of  making  the  appraisement,  or  service  of  said  notice  may 
be  ma(h'  by  puhlishing  the  same  in  one  issue  of  any  two  newspapers  in 
general  circulation  on  the  Isthmus  of  Panama  on  a  date  not  less  than 
twenty  days  prior  to  the  assembling  of  said  commissioners  for  the 
purpose  ot'  making  said  ai^praisement.  Upon  the  report  of  the  com- 
mission being  filed  in  the  oilice  of  the  governor,  he  shall  transmit  a 
copy  thereof  to  the  owner  or  owners  of  the  property  aflected  thereby, 
by  depositing  the  same  in  the  nmils  duly  stamped  and  addressed  to  his 
last  known  place  of  residence.  If  sucli  place  of  residence  is  on  the 
Isthmus  of  Panama,  the  owner  shall  be  entitled  to  ten  days  from  the 
date  on  which  the  report  is  filed  in  the  office  of  the  governor  in  which 
to  accept  the  amount  of  compensation  and  damages  fixed  by  the  com- 
mission, and  to  prepare  and  tender  to  the  governor  of  the  Canal  Zone 
a  deed  transferring  .^aid  property  to  the  United  States,  or  the  govern- 
ment of  the  Canal  Zone,  as  tlie  case  may  be.  If  the  owner,  or  owners, 
is  not  a  resident  of  the  Isthmus  of  Panama,  then  he  shall  be  allowed 
forty  days  for  the  ac(;eptance  of  the  appraisement  and  the  execution 
and  tender  of  the  deed.  ^  ^         ^         -      ■ 

Upon  the  delivery  of  a  deed  executed  in  proper  form  transrernng 
to  the  United  States,  or  to  the  government  of  the  Canal  Zone,  as  the 
case  may  be,  the  land  sought  to  be  condemned,  the  governor  of  the 
Canal  Zone  is  hereby  empowered  to  authorize  the  treasurer  of  the 
Isthmian  Canal  Commission  to  pay  to  the  owner  or  owners  of  said 
land,  or  their  duly  authorized  agent,  the  amount  fixed  and  determined 
by  the  joint  commission  as  adequate  compensation  for  the  land  so 
taken  or  damaged.  In  the  event  that  the  owner  or  owners  of  said 
land  nedect  or  refuse  to  execute  or  deliver  a  deed  tranflfemng  the 
title  of  said  land  to  the  United  States,  or  to  the  government  of  the 
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Canal  Zone,  as  the  case  may  be,  within  the  time  fixed  aa  herein  pre- 
ecnbed,  the  governor  of  the  Canal  Zone  shall  transmit  the  report  of 
the  appraisers  to  the  prosecuting  attorney  of  the  Cana!  Zone,  who 
shall  t'lereupon  forthwilh  prcpnre  a  petition  in  condemnation  and 
institute  proceedings  in  a  court  of  competent  jurisdiction.  Said 
petition  shall  set  forth  the  proceedin<>;s  theretofore  liad  in  said  matter 
and  shall  be  verified  bv  the  oath  "f  said  prosecuting  attorney ;  and 
the  treasurer  of  the  Isthmian  Canal  Commission  shall  thereupon 
withdraw  from  the  public  treasury  and  deposit  in  said  court  a  sum 
of  nioney  equal  to  the  amount  of  compensation  and  damages  fixed  by 
the  joint  commission,  and  the  United  States,  or  the  government  of  the 
Canal  Zone,  as  the  case  may  be,  is  hereby  authorized  thereupon  to 
enter  upon  and  take  possession  of  the  property  sought  to  be  expro- 
priated and  devote  the  same  to  the  niiblic  use.  Service  of  notice  of 
such  condemnation  proceedings  shall  be  had  pursuant  to  the  provi- 
sions of  law  in  sucli  cases  made  and  nrovideti,  and  service  being  com- 
pleted, the  court,  if  it  shall  appear  that  the  proceedings  had  were  in 
accordance  with  the  provisions  of  said  convention,  shall  enter  final 
judgment.  In  such  proceeding  the  action  of  the  joint  commission 
theretofore  had  shall  rxi  conclusive  as  to  the  amount  of  compensation 
and  daniages  to  which  the  owner  is  entitled,  and  the  report  of  said 
commission  shall  be  accepted  and  received  by  the  court  as  conclusive 
evidence  of  the  facts  therein  set  forth.  The  cost  of  the  proceedings, 
including  the  compensation  for  the  members  of  the  joint  commission, 
shall  be  paid  by  the  Isthmian  Canal  Commission  from  funds  avail- 
able for  the  construction  of  the  isthmian  canal  connecting  the  waters 
of  the  Atlantic  and  Pacific  oceans, 

A  municipality  of  the  Canal  Zone,  Isthmus  of  Panama,  or  any 
person,  association,  or  public  or  private  corporation  authorized  to 
exercise  the  power  of  eminent  do    ain  sliall  proceed  as  follows: 

An  action  shall  he  instituted  .gainst  the  owner  or  owners  of  the 
property,  in  the  circuit  court  for  the  judicial  circuit  in  which  the 
property  or  any  portion  theieof  sought  to  be  condemned  is  situated, 
by  filing  a  complaint  in  condemnation  proceedings.  The  complaint 
shall  state  with  certainty  the  purpose  of  the  exercise  of  the  right  of 
condemnation  and  describe  the  property  sought  to  be  condemned, 
and  aei  forth  the  interest  of  each  defendant  separately. 

Enacted  December  30,  1904. 

J.  G.  Walker, 
Chairman  Isthmian  Canal  Commiffiion. 


Municipal  Governments. 

[Act  No.  22.] 

AN  ACT  to  nuiend  act  No.  7  of  the  Isthmian  Canal  ConuulBalon,  entltlod  "An 
act  to  provide  for  the  organization  of  municipal  governments  In  the  Canal 
Zone,  Isthmus  of  Panama." 

Bv  authority  of  the  President  of  the  United  States,  be  it  enacted 
by  the  Isthmian  Canal  Commission : 

That  section  28  of  act  No.  7  of  the  Isthmian  Canal  Commission, 
approved  on  September  1,  1904,  be,  and  the  same  hereby  is,  amended 
by  inserting,  as  the  fifth  paragraph  of  said  section,  the  words : 
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"  Fifth.  A  tax  oi.  goods  rtkI  merchandise  consumed  within  the 
municipality  to  b(»  o(iuital)ly  levied  by  the  mnnieipal  council  on  the 
Bale  for  consumption  of  commercial  commodities." 
Knacted  January  31,  1905. 

J.  G.  Walker, 
Chairman  hthnkin  Canal  C ommiadon. 


[Act  No.  23.1 

AN  ACT  to  niMond  HPotlons  30,  32.  and  35  of  net  No.  R,  TiiiwH  of  the  Onnnl  Zone, 
iMtlinius  of  I'uiiniii  I,  entltWil  "An  act  to  provldo  for  the  ornnnlziiliou  (.f  the 
e.\tH'utlv('  hriinch  of  the  government  of  the  t'anul  Zone,  iHthnujH  of  Puniima." 

Bv  amiiorily  of  the  President  of  the  United  States,  bo  it  enacted 
by  the  Isthmian  Canal  Commission  : 

Skction  1.  That  section  30  of  act  No.  8,  Laws  of  the  Canal  Zone, 
Isthmus  of  Paniirna,  entitled  "An  act  to  provide  for  the  or<ranization 
of  the  executive  branch  of  the  ^^overmneiil  of  the  C:mal  Zone,  Isthmus 
of  Panama,''  be,  and  the  same  is  hereby,  amended  to  read  as  follows: 

"  Sec.  30.  The  salary  of  the  collector  of  revenues  shall  be  thirty-six 
hundred  dollars  ner  annum,  payable  monthly.  During  his  term  of 
office  in  the  Zone  he  shall  be  entitled  to  quarters." 

Sec.  2.  That  section  32  of  said  act  No.  8,  Laws  of  the  Canal  Zone, 
Isthmus  of  Panama,  be,  and  the  same  is  liereby,  anieiided  to  read  as 
follows : 

Sec.  32.  There  shall  be  two  deputy  collectors  of  revenues,  each  of 
whom  shall  be  ex  officio  a  deputy  collector  of  customs  and  a  deputy 
collector  of  internal  revenue,  and  shall  enjoy  the  incuniiM'ncy  and  per- 
form the  duties  of  said  several  offices  subject  to  the  conditions  and 
obligations  of  his  bond  as  deputy  collector  of  revenues.  The  salary 
of  the  deputy  collector  of  revenues  shall  be  eighteen  hundred  dolhirs 
per  annum,  payable  monthly. 

Sec,  3.  That  section  35  of  said  act  No.  8,  Laws  of  the  Canal  Zone, 
Isthmus  of  Panama,  1x5,  and  the  same  is  hereby,  amended  to  read  as 
follows:  . 

Sec.  35.  For  the  purpose  of  customs  administration  in  the  Canal 
Zone  there  is  hereby  established  a  customs  district,  which  comprises 
all  the  lands  and  waters  within  the  control  a.iid  jurisdictitm  of  the 
United  States  on  the  Isthmus  of  Panama  and  the  maritime  waters 
contiguous  to  the  shores  of  the  said  Canal  Zone  extending  to  the 
distance  of  three  marine  miles  from  mean  low-water  mark,  but  not 
including  any  maritime  waters  that  pertain  to  the  harbors  of  the 
cities  of  Panama  and  Colon,  in  the  Republic  of  Panama,  the  harbor.- 
of  which  are  sufficiently  defined  under  the  provisional  agreement  of 
delimitation  signed  by  the  proper  representatives  of  the  governments 
of  Panama  and  of  the  Canal  Zone  on  the  15th  day  of  June,  as  modi- 
fied by  the  consent  of  the  parties  in  accordance  with  the  de.scription 
contained  in  section  5  of  the  Executive  order  of  December  3,  1904. 


There  shall  be  two  ports  of  entry  in  the  Canal  Zone— to  wit: 
Ancon,  at  the  Pacific  terminus  of  the  canai,  and  CristoJDal,  at  the 
Atlantic  terminus,  at  which  goods,  wares,  and  merchandise  may  be 
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portod  or  exposed,  und  vuhsoIh  mny  be  entered  or  cleared  in  accord- 
ed with  the  Kxecutive  ordoi-H  of  Decoinber  3,  l'.)OI,  and  I)ocenil>er  6. 
[)4. 

The  subdivision  of  the  executive  brnncli  of  the  government  of  the 
Canal  Zone,  known  as  the  dej)iirtnient  of  revenues,  shall  include  the 
adniinisUiition  of  (he  customs  hiws  and  tnrill'  regulations  in  force  in 
the  said  Zone.  The  collector  of  revenues,  who  by  act  of  the  Isthmian 
Canal  Commission  is  ex  ollicio  the  c  lector  of  customs,  shall  revive 
the  salary  which  may  Ije  allowed  by  law,  and  shall  perform  the  duties 
of  collector  of  customs  as  required  by  the  laws  now  in  force  in  the 
Canal  Zone  or  that  may  hereafter  be  enacted. 

The  deputy  collectors  and  inspectors  of  customs,  the  health  oflicers, 
and  port  captains  at  the  poHs  of  Ancon  and  Cristobal  shall  receive 
such  compensation  as  nuiy  be  allowed  by  hnv,  and  will  perform  their 
duties  at  said  ports  as  required  by  the  laws  and  regulations  in  force 
in  the  Zone. 
Enacted  February  28,  1005. 

J.  G.  Walker, 
Chairman  iHthmian  Canal  Commission. 

f  Act.  No.  24.] 

AN  ATT  provIdliiK  for  nn  InoxpfMislv«>  niotlidd  of  adniliilstriitlon  upon  the  estates 
of  employers  <<r  the  ko\ enuneiit  of  f'le  Canal  Zone,  or  of  tlie  IstlinHan  Canal 
Coniiiilssloii  who  !ire  elli/eiis  of  tlie  I'nittMl  States  imd  who  die  Ui  the  Canul 
Zone.  IsthniiiM  of  riinania,  h'avinK  e.statos  of  Kuiall  value  upon  which  regular 
administration  is  deemed  Inadvl.sable. 

Bv  authority  of  the  President  of  the  United  States,  be  it  enacted  by 
the  TstliPiian  Canr.l  Commission: 

Sectiion  1.  AVhonever  a  citizen  of  the  United  States,  who  is  an  em- 
ploye in  the  service  of  the  Isthmian  Canal  Comnii.ssioin,  or  the  gov- 
ernmeiit  of  the  Canal  Zone,  or  any  i)ranch  thereof,  shall  die  in  the 
Canal  Zone,  Isthmus  of  Panama,  leaving  Jin  esaite  in  said  Zone,  or  in 
the  Kej)ublic  of  Panama,  no  part  of  which  is  real  estate,  and  the 
entire  assets  belonging  to  said  estate  are  personal  property  and  not 
e.vceeding  in  value  the  sum  of  five  hundred  dollars,  and  regular  ad- 
ministration in  accordance  with  the  ju-ovisions  of  law  shall  not  have 
been  instituted  in  a  court  of  competent  jurisdiction  of  the  Canal  Zone, 
the  (Collector  of  revenues  for  the  Canal  Zone,  Isthmus  of  Panama,  is 
authorized,  and  it  is  hereby  made  his  duty,  to  take  possession  of  the 
estate  of  such  deceased  person  and  to  make  a  complete  inventory 
thereof,  and  to  file  the  same  with  the  auditor  of  the  Canal  Zone, 
Isthmus  of  Panama.  Upon  taking  possession  of  such  e.state,  the  col- 
lector of  revenues  shall  ascertain,  by  the  best  available  means,  the 
names  and  residences  of  the  persons  who  are  lawfully  entitled  to 
inherit  said  estate  and  receive  said  property,  and  shall  transmit  the 
Fame  to  the  persons  whom  he  shall  determine  to  be  lawfully  entitled 
thereto,  upon  receiving  j)roper  vouchers  therefor.  Before  transmit- 
ting the  property  of  said  estate  to  its  lawful  owners,  the  collector  of 
revenues  is  hereby  authorized  and  directed  to  pay  therefrom  the  burial 
expenses  of  such  deceased  person  and  all  expenses  necessarily  incurred 
in  securing  possession  or  the  estate  and  in  ascertaining  the  true 
owners  thereof,  and  in  transmitting  the  same  to  the  true  owners,  and 
in  the  payment  of  such  debts  as  ne  shall  determine  are  justly  due 
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from  the  doceasod  at  the  time  of  lii.s  (K-atli;  but  in  addition  to  ihe 
piiri)oses  for  which  saitl  estate  may  bo  aijplied  by  the  cr-llector  of  rove- 
nuoH,  as  hereinbefore  provided,  the  eollector  of  revenues  is  also  au- 
thorized to  pay  the  expenses  of  the  transportation  of  ti»e  remains  to 
the  United  States,  if  sueli  transportation  is  desired  by  the  surviving 
rehitives,  so  far  as  tiie  funds  in  his  hands  will  enable  him  to  pay  rupK 
expense's.  The  accounts  of  the  collector  of  revenues,  in  the  perform- 
ance of  nis  duty  herein  rex{uired,  shall  be  audited  in  the  same  manner, 
or  as  near  as  is  practicable,  as  his  other  accounts,  and  for  the  mone;^s 
and  property  received  by  him  in  the  performance  of  the  duties  by  this 
act  prescribed  his  official  bond  shall  be  held  as  security.  If  the  col- 
lector of  res  "Hues  shall  find  it  to  be  for  the  interest  of  the  parties 
entitled  to  t!io  estate  to  convert  any  portion  thereof  which  is  not  in 
the  form  of  cash  into  cash  by  sale,  he  is  hereby  authorized  to  nuike 
such  sale  by  auction  or  otherwise,  as  he  shall  determine  to  be  most 
advantageous  to  the  estate. 

In  case  the  deceased  at  the  time  of  his  death  shall  have  to  his  credit 
with  the  Isthmian  Canal  Commission  or  the  «^overnment  of  the  Canal 
Zone  any  sum  as  salary  or  earned  leave  of  absence,  the  amount  so  due 
phall  be  paid  to  the  collector  of  revenues  and  be  by  hi!n  administered 
as  a  part  of  said  estate  in  the  manner  i)rescril)ed  by  this  act:  Pro- 
vided^ That  if  there  should  be  a  regular  administration  upon  the 
estate  of  the  deceased  by  a  court  of  competent  jurisdiction  of  the 
Canal  Zone,  Isthmus  of  Paiuinui,  then  the  sum  due  to  the  deceased  as 
salary,  or  by  reason  of  earned  leave  of  absence,  shall  be  paid  to  the 
regular  executor  or  administrator  of  the  estate  appointed  by  said 
court. 

Skc.  2.  In  case  the  collector  of  revenues  shall  have  performed  his 
duties  in  accordance  with  the  provisions  of  this  act,  and  shall  have 
delivered  said  estate  or  paid  over  the  sum  due  from  tie  funds  of  i-said 
estate  to  the  person  or  persons  whom  he  has  determined  to  be  entitled 
thereto,  such  settlement  of  the  estate  shall  be  deemeil  a  lawful  settle- 
ment thereof,  and  the  collector  of  revenues  shall  not  be  accountable 
and  his  bond  shall  not  be  liable  to  any  other  person  for  the  estate  so 
administered  by  him.  ♦ 

Sec.  3.  This  act  shall  apply  to  the  estates  of  persons  of  the  class 
named  in  section  1  who  died  prior  to  the  passage  of  this  act,  as  well 
as  to  those  who  die  after  the  date  of  its  enac;  ..lent. 

Sec.  4.  Nothing  in  this  act  contained  shall  prohibit  the  lawful  heirs 
of  any  person  whose  estate  has  been  settled  in  accordance  witli  the  pro- 
visions of  this  act  from  bringing  suit  in  any  court  having  jurisdiction 
of  the  subject-matter  and  of  the  parties  to  the  action  against  the  per- 
son or  persons  who  received  the  estate  by  virtue  of  the  provisions  of 
this  act,  and  from  recovering  the  same  or  the  value  thereof  from  such 
person  or  persons  upon  proof  that  the  estate  has  been  delivered  to  the 
persons  not  entitled  to  receive  and  retain  the  same. 

Sec.  5.  If  at  any  time  prior  to  the  transmission  to  the  United  States 
by  the  collector  of  revenues  of  the  Canal  Zone  of  the  money,  funds,  or 
personal  effects  belonging  to  said  estate  it  shall  be  made  to  appear 
to  the  collector  of  revenues,  by  duly  authenticated  copies  of  letters  of 
administration  or  letters  testamentary,  that  the  deceased  left  a  will 
which  has  been  filed  for  probate,  or  that  an  administrator  for  said 
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estate  hns  l)cen  appointed  by  a  court  of  coninetcuL  jmisiliction  in  ♦he 
United  States,  the  collector  of  revi'niics  for  the  Canul  Zone  Hhull  turn 
over  to  said  admifiistnitor  or  executor,  u'Km  execution  and  doliverv 
of  a  recei^)t  therefor,  all  moneys  or  persoi  -il  effects  !>elonging  to  said 
cs^tato  which  otherwise,  under  the  piovisiom.  of  this  act,  would  be 
turned  over  to  the  heirs  of  said  estate. 
Enacted  March  1,  1905. 

J.  0.  Walkf.r, 
Chairman  Isthmian  Canal  CommisHion. 
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•Wkt^rttl  anil  «upi>l(M  t>tin-bMi>()  »vi\  .  <«i  .  r  t.iir<  utm,  iMfMllIng,  ftn4l  tniMpiiruitafl  or  maiartat 
Mid  mipuIlM  mrm  ■■uinmuii  In  •>>«  Mvarftl  dtvUUijui,  olAcw,  ftnd  elMMM  of  woHi  sihI  ar*  M  k«4Mr1b- 
•ted  U)  flMim  In  equiuibl*  pniportlon. 


EXHIBIT  P. 

OUDKUS  TPSUKD  BY  T»Rr:CIOI)ING  (X)MMISST()N  SUUSE- 
QUKNT  TO  LAST  ANNUAL  UKPOltT. 


Oi'i-icK  OF  TiiK  Ihtiimian  Canai<  Commihsion, 

Washiuifton,  I).  6'.,  December  >iO,  WO4. 
Cin('iii-AU  No.  4, 
Isthmian  Canai.  Co .>f mission. 

The  followiii":  order  of  llie  Secretary  of  Wur  is  published  for  the 
infornuition  und  guiduiice  of  all  coiioernod: 

Panama,  December  5,  7.W4- 
Bv  direction  of  the  President,  it  wiis  ordered  that,  Hubiect  to  tlie 
action  of  tlie  HHth  Con^n-ess  as  eontemj)hited  by  the  act  o!  Conj;ress 
ai)i)roved  April  t28,  1!>0( — 

Skction  1.  No  ini port iit ion  of  j^'oods,  wares,  aiu?  merchandise  shall 
bo  ('iitered  at  Ancon  or  Cristobal,  the  terminal  ports  of  the  canal, 
except  such  goods,  wares,  and  merchandise  as  are  described  in 
Article  XI II  of  the  treaty  between  the  Kepublic  of  l\inania  and  the 
United  States,  the  ratidciltionH  of  which  were  exchan«red  on  the  2('.th 
dav  of  Februarv,  IDOI,  and  excent  ^^xxls,  wares,  and  merchandise  in 
transit  across  tiie  Isthinns  for  a  destination  without  the  limits  of  said 
Isthmus,  and  except  coal  and  crude  mineral  oil  for  fuel  purposes  to 
be  sold  at  Ancon  or  Cristobal  to  seagoing  vessels;  said  coal  and 
oil  to  be  admitted  to  those  ports  free  of  duties  for  said  puri)oses: 

Proindefl,  hoirever^  That  this  order  shall  be  inoperative,  first,  unless 
the  Kepui)lic  of  Panama  shall  reduce  the  ad  valorem  duty  on  im- 
ported articles  described  in  class  2  of  the  act  of  the  national  (conven- 
tion of  Panama  passed  July  5,  1001,  and  taking  eflect  October  12, 
1904,  from  fifteen  per  centum  to  ten  per  centum  and  shall  not  increase 
the  rate  of  duty  on  the  imported  articles  described  in  the  other  sched- 
ules of  said  act,  except  on  all  forms  of  imported  wines,  li(piors,  alcohol, 
and  opium,  on  which  the  Kepublic  may  fix  higher  rates;  second,  "nless 
article  38  of  the  constitution  of  the  Kepublic  of  Panama,  as  modified 
by  article  14()  thereof,  shall  remain  in  full  force  and  unchanged  so 
far  as  the  importation  ami  sale  of  all  kinds  of  merchandise  are  con- 
cerned;  third,  unless  the  consular  fees  and  charges  of  the  Kepublic 
of  Pannma  in  respect  to  entry  of  all  vessels  and  importations  into 
said  ports  of  Panama  and  Colon  shall  bo  reduced  to  sixty  per  cent  of 
the  rates  no  in  force;  and,  fourth,  unless  goods  imported  into  the 
ports  of  Panama  and  Colon  consigned  to  or  destined  for  any  part  of 
the  Canal  Zone  shall  not  be  subjected  in  the  Republic  of  Panama  to 
any  other  direct  or  indirect  impost  or  tax  whatever. 

202 


N«l«rltiii  itiiit  MmHim ■•■•■. .■•....i«t>> 

rofiMtigviH  »i|>«<nMa ..,,..,,. ,1, 

Quaranilii*  nfficar.  fstmiB*  Quaninttll*  lUUon— 
■•la<lM(ini1  wAfM 


l,1M  ft? 


iNOTt 


BBPORT   Oy   TIIR    IH'IIIMIAN    CANAL  00MMI8AI01I. 


208 


Skc.  2.  Ill  view  of  ^So  proximity  of  \uc  f)<)rt  of  Aiicon  to  the  port 
of  Paimnitt  and  tln'  port  (if  Crihlolml  to  tho  pdrt  of  T'olon,  the  proper 
ciiHtoriiH  or  port  oiruMitl  of  the  Ciiniil  Zone  nhiill,  whei.  not  itu'onHiKtent 
with  the  inten'Hts  of  the  Unitml  States,  at  the  instance  of  the  proper 
Mutliority  of  the  Uepiiblie  of  Panama,  jxTrnit  any  veHs«»I  entered  at 
or  cleared  from  the  |)ortH  of  I'anama  and  Colon,  together  with  ita 
cargo  and  j)assen^ers,  undt'r  snitahle  rejj^idations  for  (lie  transit  of 
the  imported  merchandis*'  artd  passtMi^ers  to  and  from  the  territory 
of  the  Kepuhlic  of  Panama,  to  use  and  enjoy  the  doclcsi^e  and  other 
facilities  of  the  porl  of  Ancoii  and  Cristobal,  respectively,  upon  pay- 
ment of  proper  dockapfe  diifs  to  the  owners  of  said  docUs: 

/'roi'hfct/,  hnwc'cr^  Tli.it  reciprocal  privilc;4es  as  to  dockage  and 
other  facilities  at  Panama  and  Colon,  together  with  snitahle  arrange- 
ment for  transit  of  imported  merchandise  iirnl  pas-engers  to  and  from 
tlui  territory  of  the  Canal  Zone,  shall  he  grantecl  by  the  authorities 
of  the  Hepublic  of  Paniima,  when  not  inconsistent  with  its  interests, 
to  any  vessel,  togeth(>r  with  is  cargo  and  passengt'rs,  entered  at  or 
clearei!  from  the  ports  of  Ancon  and  Cristobal:  7*ro)udcd,  howerer, 
That  nothing  herein  contained  sli.ill  alFect  the  completer  administra- 
tive, |)()lice,  and  judicial  jurisdiction  of  the  two  (Jovenmients  over 
their  respective  ports  and  harbors,  except  as  hereinafter  provided 
in  section  (>. 

Proi'ided  also,  That  vessels  entering  or  clearing  at  the  port  of 
Panama  s'.iall  have  the  absolute  right  freely  to  anchor  aiul  lade  and 
discliiirge  their  ciirgocs  by  lighterage  fi'om  and  to  Pannma  at  the 
usual  anchorage  in  the  neighborhood  of  the  islands  of  Perico,  Fla- 
menco, Xaos,  and  (^ulcbni,  though  included  in  tli(  harbor  of  Ancon 
under  the  provisional  delimitation  as  amended  under  section  5  hero- 
after,  and  to  use  the  said  waters  of  said  harbor  for  all  lawful  com- 
men^ial  purposes. 

Skc.  .'i.  All  manifests  and  invoices  and  other  docuuu»nts  in  respect 
to  vessels  or  cargo<»s  clean'(l  or  con^^igned  lor  or  from  the  ports  of 
Pananui  and  Comn  sluill,  as  heretofore,  be  made  by  the  oflicials  of 
the  Republic  of  Paruima.  All  manifests,  invoices,  and  other  docu- 
ments m  respect  to  the  vessels  and  cargoes  cleared  or  consigned  for 
or  from  the  ports  of  Ancon  or  Cristobal  shall  he  made  by  officials  of 
the  United  States. 

Sec.  4.  No  import  duties,  tolls,  or  charges  of  any  kind  whatsoever 
shall  be  imposed  by  the  iiiithorities  of  the  Canal  Zone  upon  goods, 
wares,  and  merchandise  imported,  or  upon  persons  passing  from  the 
territory  of  the  Ilepublii  of  l*anama  into  the  Canal  Zone,  and  sec- 
tion 5  of  the  Executive  order  of  June  '24,  11)04.  providing  that  duties 
on  importations  into  tlie  Canal  Zone  ai"e  to  be  levied  in  conformity 
with  such  duties  as  Congress  has  imp«)sed  upon  foreign  merchandise 
imported  into  ports  of  the  United  States,  is  hereby  revoked;  but  this 
order  shall  l\>  inoperative  unless  the  authorities  of  the  Republic  of 
Panama  shidl  grant  by  proper  order  reciprocal  free  importations  of 
goods,  wares,  and  m«M-chandise  and  free  passage  of  persons  from  the 
territory  of  the  Canal  Z(me  into  that  of  the  Republic  of  Panama. 

vSec.  5.  The  provisions  of  this  order  also  shall  not  be  (^  )erativ©  ex- 
cept upon  the  condition  that  the  delimitation  of  the  citie  and  harbors 
of  Colon  and  Panama,  signed  on  the  15th  day  of  Jun(  1904,  by  the 
proper  representatives  of  the  governments  of  the  Republic  of  Panama 
and  of  the  Canal  Zone,  shall  be  provisionally  enforced,  and  while  the 
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iMimfi  shall  roiuain  in  force  with  tho  conwnt  of  both  |m!i  •-<  thfioto 
Iho  lU'oviHioiiiil  delimit  ttiori  ^hull  iiulii<I(>  not  only  the  ifi'iiiH  Hi<t  forth 
in  the  writinjf  thort'of,  l»ut  alo  tlin  folhiwin^,  vi/. :  Thiit  tho  hiuhor 
of  Puniiiiiii  hIuiII  iiicltidc  the  tiiarilini»  wtitcrH  in  front  of  Hiiid  city  tu 
the  HoutI)  iind  cast  tluTt-of,  cxli'iulinf;  thn-c  nuuinc  miles  fn»in  nicnn 
loW-wuter  murk,  cxci»[)t  t\m  maritimo  wati-r^  l.\in^  wr-li-rly  of  u  line 
drawn  from  u  stakf  or  nost  h*X  on  INintu  Main  tlinm^'h  the  mitidlo 
island  of  th«  throe  islands  known  nn  Lou  Tich  llermnniui^  and  extend- 
ing three  nmrine  miles  from  mean  low  water  mark  on  Piinta  Mala, 
which  water.  hIuiII  be  considered  in  the  Intrhor  of  Ancon. 

Sec.  (5.  ThiH  or«Ier  ahi)  shall  be  ino|)orativ(»  iiidesH  the  proper  gov- 
ernmental authorities  of  the  Uej>ublic  of  Panama  shall  grant  power 
to  the  authorities  of  the,  Canal  /nM(^  to  c.\ercise  immediate  iukI  c<nn- 
plete  jurisdiction  in  inatterH  of  sanitatiiut  and  (|uarantine  in  the  mari- 
time waters  of  the  ports  of  Panama  and  ('olon. 

S*;c.  7.  The  Executive  order  of  .Funo  21,  lUOl,  cciMerning  the  entab- 
lishinent  of  post-oflic.es  and  postal  service  in  the  Canal  Zone  is  modi- 
fied and  supplemented  by  the  foll(»\viiig  provi  ion   : 

All  mail  matter  carried  in  the  teiiitory  <)f  the  Canal  Zone  to  or 
through  the  Republic  of  Pamima  to  the  l/nited  States  arul  to  foreign 
countries  Hhall  \wt\vv  the  stamps  of  the  Republic  of  Pamuna  properly 
crossed  by  a  printed  nuirk  of  the  (yanal  Zone  government,  and  at 
rates  the  same  us  thosti  imp»)sed  by  the  (lovcrnment  of  the  IJruted 
States  upon  its  domestic  and  foreign  nuiil  nnUter,  exactly  as  if  the 
United  States  and  the  Republic  of  Panama  for  this  j)i'.rposo  were 
common  territory.  The  authorities  of  the  Canal  Zone  shall  purchase 
from  the  Republic  of  Panaimi  such  stamps  as  the  authorities  of  the 
Cunal  Zone  desire  to  use  in  tlie  Canal  Zone  at  forty  percentumof  their 
fat«  value;  but  this  order  shall  be  inoperative  unl-ss  the  proper  author- 
ities of  the  Republic  of  Panama  shall  by  suitable  a  irangt'ment  witli  tlie 
postal  authorities  of  the  United  States  provide  for  the  transportation 
of  mail  matter  between  jiost-oHiceson  the  Isthnnisof  Panama  and  nost- 
offices  in  the  United  States  at  the  same  rates  us  are  now  charged  for 
domestic  postage  in  the  United  Stales,  except  all  nniil  matter  law- 
fully franked  and  inclosed  in  the  so-called  penalty  envelopes  of  the 
United  States  (Government  concerning  the  public  business  of  the 
United  States,  which  shall  be  carried  free,  both  bv  t!»e  govenimcntd 
of  Panama  and  of  the  Cui  al  Zone:  Provided,,  howcrer,  That  the 
Zone  authorities  may,  for  the  purpose  of  facilitating  the  transporta- 
tion of  through  mail  between  the  Zone  and  the  United  States  in 
either  direction,  inclose  such  through  mail  proj)erly  stamped  or  law- 
fully franked  in  sealed  mail  pouches,  whicn  shall  not  be  opened  by 
the  authorities  of  the  Republic  of  Panama  in  transit,  on  condition 
that  the  cost  of  transportation  of  such  mail  pouches  shall  be  paid  by 
the  Zone  government. 

Sec.  8.  This  order  also  shall  not  be  operative  jnlcss  the  currency 
agreement  made  at  Washington  June  20,  lOOt,  by  the  representatjvea 
of  the  Republic  of  Panama  and  the  Secretary  of  Wai  of  the  Unitad 
States,  acting  with  the  approval  of  the  President  of  the  United 
States,  for  the  establishment  of  a  gold  standard  of  value  in  the 
Bepublic  of  Panama  and  proper  coinage  shall  be  approved  and  put 
into  execution  by  the  President  of  the  Republic  of  Panama,  pursuant 
to  the  authority  conferred  upon  him  by  law  of  the  Republic  of 
Panama,  No.  84,  approved  June  20, 1904,  and  unless  the  President  of 
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the  Rppiiblio  of  I'liniirna,  in  oi'(l«r  that  tl 


o Ojxnition  of  t\w  xaid  cur- 


f!"?:^  "f^'17'""i'.'^   ill  wniiin^  iiiul  iimirUttiiiihg  &  jfoUl  Mtiindunl  of 

thereby, 
acted 


lie  in  tho   Hcpiihiic  of   Piiniinia  may  not   Imi  ol.striioUHl 


<hnll  Uy  vutiH?  <»f  Ui»  antlionty  conA-iml  hy  law  No.  iiii! 
tJifl  National  AHHUnhlv  of  I' 


en 


by 

anania  on  June  (1,  ItiOl,  uhollMh  the  tax  of 
one  per  cont  on  j^ol.l  com  i-xpoil.'.!  from  tlu«  l{o|)uhlic  of  riinarim 


8k<'.  !>.  Citi/i'iiM  of  tli.»  Ucpiihlic  of  p 


namu  at  any  tune 


in  the  Camil  Zom^  shall  have,  so  far  as  ciUKvrns  tlu»  IhutM 


residing 
S  til  ten, 


entire  ff.-dom  of  voting  at  oloctio.is  held  in  (ho  K<>piil)lio  of  F»ttnam* 
and  Its  i)ioviii.'os  or  niiiiiiiipulitioM  at  such  plac»<s  outsido  of  th«  Canal 
/oiH«  as  may  Im'  fixod  hy  the  It.-puhlic  and  iiinh-r  stich  conditionH  as 
tho  Ki'puhlic  may  dclcnoirio;  hut  nothing'  litMoiii  is  to  Ikj  conslrued 
aH  intondinj?  to  limit  tin-  powj-r  of  thu  Ih'puhlic  to  cxclndo  or 
restrict  th(«  n^r|,(  of  such  citizens  to  vole  ah  it  may  l)e  deemed 
judicious. 

Src.  10,  The  hi^diway  cxldidin^r  f,.,,,,,  (h..  eastern  limits  of  the 
city  of  Panama,  as  fixed  in  the  i.hovc nu'iilioii.'d  |»rovisionaI  delim- 
itation a^nccMncnt  of  .lime  10,  11)01,  to  tho  point  still  further  to  the 
CMstwanl  where  the  iom.I  Io  the  "Snvannns"  crosses  the  Zone  line 
(which  is  r.  miles  to  »m  Iwiird  of  the  (-('fitcr  n\is  of  the  camil)  shall 
Ih^  repaiivd  and  maintained  in  a  servicuhle  ((Midition  at  the  cost  and 
expense  of  the  aiith(»rities  of  the  Canal  Zone,  and  also  in  like  manner 
the  said  road  from  the  sjiid  eastern  limits  of  the  city  of  Panama  to 
the  railroad  hrid/i^e  in  the  city  of  Panama  shall  Ih',  repaired  at  the 
cost  of  the  authorities  of  the  Cntial  Zone;  but  this  order  shall  not 
Iw  operativi!  urdess  the  Kcpuhlir  (.f  !»iinaiiMi  shall  waive  its  claim  for 
comjH-nsadoM  for  the  iim-  in  perpeluity  of  the  municipal  buildinira 
located  in  the  ('niial  Z  »iii'. 

jSkc.  11.  The  United  Stales  will  construct,  maintain,  and  conduct 
a  hospital  or  hospitals  either  in  the  Canal  Zone  or  in  the  territory 
of  the  IJenublic,  at  its  optioji,  for  the  treatment  of  persons  insane 
or  Jilllicled  with  th(»  disease  of  h-prosy,  and  indi^^ent  sick,  and  the 
United  States  will  accci.t  for  tivahuent  therein  such  persons  of  said 
classes  as  the  Repid)lic  may  re(|uest;  but  this  order  shall  not  be 
operative  unless,  first,  th(>  Republic  of  Panama  shall  furnish  without 
co-t  the  i-'Mirnitc  lands  for  said  piirpo-ps  if  (he  United  Sdif.'s  sli;ill 
locale  such  hospital  or  hospit.ils  in  the  tciritorv  of  the  Republic, 
and,  second,  unless  the  Renublic  shall  contribute  and  pay  to  the 
United  States  n  reasonable  daily  per  capita  charffo  in  respect  of  each 
natieiit  eii((>rinn:.  n|)on  tli(«  rwiui'st  of  the  Republic,  to  be  fixe*l  by  the 
Secretary  of  '>Var  of  (he  United  States. 

Sk(-.  12.  The  opcriili(tri  of  (his  Executive  order  and  its  enforcement 
by  oflicials  of  the  llniled  States  on  the  one  hand,  or  a  compliance  widi 
and  performance  of  (lie  conditions  of  its  operntion  by  the  Republic 
of  Panama  and  its  ollicials  (.n  the  other,  shall  not  be  tnken  as  a  delimi- 
tation, definition,  restriction,  or  restrictive  construction  of  the  ri^ilits 
of  either  party  under  tlie  treaty  between  the  United  States  and'lhe 
Republic  of  Panama. 

This  order  is  to  take  elFect  on  the  12th  day  of  December,  1904. 

Wm.  H.  Tapf, 

Srnrfdri/  of  War. 
This  order  will  be  duly  published  and  enforccil. 

J.  CJ.  Walkkii. 
Chalvmnn  hthrnian  Canal  Com  mi ■'<.•<,',  it. 
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TIh.  follow int<  onl«T  of  tho  SwT'tnrv  of  Wiir  in  publiMhoa  for  th« 
mfurmiilioii  »iul  guiiluiiio  of  all  ci)nct'rm'<l : 

Panama,  DecfmJber  tf,  tOO^, 


(iMcutlvM  ordtr  •! 


b#r  •».   10<)»,  •ij»l«»iil«rf  of   Kittciitlrd  or4«r  of  IHK'«inlj#r  ». 


Section  1.  ConHiKimH'fits  of  jfOOCto,  wnrcM,  nnd  increhtindiHo  which 
by  virtue  of  M«'<'(it»n  1  of  tho  aliovnTnontituuHl  or<i«^r  of  I)m;<'mlM«r  », 
1904  run  not  Im^  onti-nd  for  im|H.rtiition  »it  th«  ports  of  Ancon  or 
Cristol.nl  nmv  ik  ortliclfMs,  iit  IIm^  option  of  tlio  connitfnor,  if  ncrom- 
pnniiHl  Wy  th«  [)ro,. t  conMilar  invoicoH  of  tim  consul  of  tho  H.'jmbhn 
of  Piimuiui  at  th«  |)o-t  of  conHignnuuit,  Ik*  IiuxUmI  iit  Ai\con  or  CriH- 
tohftl,  rcspoctivcly,  in  .'ninsit  to  iiny  piirt  of  tho  Ciimil  Zoim  "r  tho 
Republic  upon  piivnicnt  of  tbo  proper  duticH  to  the  Republic  of  I  an- 
anm,  under  nuitablo  arra.'Ri.rnontM  niniilar  to  those  provided  for  by 
section  2  of  Haid  order  of  !><    -niber  8,  IIKVI. 

Hut  such  ^oo«h,  wares,  and  merchandisi'  not  Hcconipanied  by  con- 
flular  ifivoice  of  the  consul  of  the  Republic  shall  not  U'  periuittmi  to 
laiul  ut  Ancon  or  ('ristobal.  ^      j  ,  » 

Src.  2.  Tlie  order  of  Decemb'T  ?>,  lOOt,  shall  Im>  con«tniod  to  permit 
free  exportation  mid  consijj:nnieiit  of  pMxIs,  wares,  and  mercliniidi^e 
and  free  transit  of  persons  and  vehicles  from  the  Republic  throii;;li 
the  Canal  Zone  a!i<l  from  the  terminal  ports  thereof. 

By  direction  of  the  President: 

^  Wm.    !l.     I  AFT, 

Secvetary  of  War. 
This  order  will  be  duly  published  and  enforced. 

J.    G.    W.MKF.R, 

Chairman  Isthmian  Canal  ComnuHition. 


Wahiiington,  D.  C,  Dccemher  SO,  190!^. 

ClRCTTLAR   No.   6, 

Isthmian  C?anal  Commission. 

The  f<»llowin^'  or<ler  of  the  Secretary  of  War  is  published  for  the 
infoniiation  ami  guidance  of  all  concerned: 

WaH    nKPARTMKNT, 

Waith'uKjUm,  December  IG,  190'). 
To  thr  rhnirman  of  the  Isthmian  Canal  Commimon: 

Hy  direction  of  the  President,  the  order  of  June  24,  1004,  relatin-; 
to  the  establishment  and  administration  of  the  customs  service  in  the 
Canal  Zone  of  the  Isthmus  of  Panama,  is  hereby  revoked. 

Wm.  H.  Tait, 

Secretary  of  War. 

This  order  will  be  duly  published  and  enforced. 

,1.  G.  Walkku, 
Chairman  Isthmian  Canal  Commission. 
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WAMiiiNo-ntN,  D.  Cm  Ptue/nhifr  SO^  IOO4. 
Cmr^Fi.Aii  No.  7, 

jfimtMUN    OaNAI     CvIIMMKUIION. 

T\u)  following  ordiT  of  the  S.-mtiiry  of  W»r  iit  publinluH)  for  th« 
infoi'iiiiition  iiihI  gui<iitiirt^  of  till  ronccriuHl: 

War  I)r.i'AHr»tii;NT,  Dtftmnber  SS,  lOOL 

S«:  By  (llrcction  of  t!j«  Prt'^idont,  it  in  onlorcMl  (luit  llu«ro  nhiill  lio 
mtbHtitiMiMJ  for  tin*  order  of  Jiiim  121,  \\)(H,  ndiiim^  to  tin'  o^taljIUli. 
liuMit  and  iiditiiiiiMtriitioi)  of  tlio  ciistoiiiH  MTvirc  in  llu>  Caiiiil  Zoim  of 
the  fHthtnuH  of  PHiuimu,  which  wuh  rovoki'd  l»y  the  onlcr  of  Dt'a'iidMjr 
1«,  IIKH,  i\w  followiiiff: 

'*  Sr.crioN  1.  Tor  tno  purpow  of  niatonm  iidminiNtrntlon  in  thu 
Cwrsnl  Zono  then*  in  hort'hy  o-^tHhli^lu'd  11  cu'^toms  diMtri<  t,  which  com- 
primM  nil  tho  latidH  and  wntorn  within  tho  contnd  atid  jiirimtiction  of 
the  Uiiitod  StatoM  on  th«>  iMthintiN  of  Putiariiii  iind  thu  innrititne  WAtura 
('onti|i;nouM  to  tlw  nhon'M  of  tln«  said  Canal  Zuno  cxtoiitlin^  to  th»»  diH- 
tar!co  of  {\\rw  niariric  niilcs  from  mmmui  low-wntor  mark,  hut  not 
including;  any  nniritinif  watn-y  that  pertain  to  the  liarhorM  of  thn 
citioH  of  Panama  and  Colon,  in  the  Kcpiililic  of  Panama,  tlio  harl>orM 
of  whi<'h  ar«  Hullicii'iilly  defined  niidt-r  flie  provisional  a>;re<»ment  of 
delimitation  ni^rned  hy  thn  prop»'r  ripre-entativeH  of  tl»e  govern- 
ni«»nts  of  Panama  and  the  Canal  Zone  on  the  j.'tth  dav  of  .hinp.  ah 
modified  by  tho  conMent  of  (he  parties  in  necordance  with  the  de^crij)- 
(ion  contained  in  Ht'ction  6  of  the  K.xeeniive  orch'r  of  Decondx^r  3, 
lUM. 

"  Sro.  2.  Ther'»  shall  Ih»  two  ports  of  entry  in  the  Canal  Zone,  to 
wit,  Ancon,  at  tho  Pacifie  terminus  of  the  canal,  and  Cristohal,  at  the 
Atlantic  (erniinnv,  at  which  ptods,  wares,  a!:d  merchandi>e  may  i)e 
imported  or  exporled  and  vesj^els  imiy  he  entercci  or  cleared  in  acconi- 
anc««  with  Kxecutivw  orders  of  Decemher  3,  1004,  and  Decomljer 
f>,  10(H. 

"  Skc.  3.  'I'lio  sid)divi^ion  of  the  executive  branch  of  the  povem- 
nien»  ')f  the  Ciirnil  Zone  Uiiown  as  the  department  of  revenues  shall 
include  the  adminiNt ral ion  of  the  (•ii>toms  laws  und  tarill  rei^tdations 
in  force  in  the  said  Zone.  The  collector  of  revemies,  wlio,  by  act  of 
the  fsthmian  Camil  Commission,  is  ex  officio  the  collector  of  customs, 
shall  receive  the  salary  which  may  be  allowed  by  law,  and  shall  per- 
form the  duties  of  collector  of  <*i|Htoni^  n^  reouired  hv  f|ii«  laws  now 
in  force  in  the  Conn!  Zone  or  that  may  hereafter  Ik*  enacteil. 

"  Skc.  4.  The  drptity  collectors  and  inspe(it»rs  of  tu^ioms,  the 
health  of^cers,  and  port  captains  at  the  ports  of  Ancon  and  Oistobnl 
shall  receive  such  compensation  as  m:ty  be  allowed  by  law,  and  will 
perform  their  duties  at  said  ports  ns  re(piired  by  the  laws  and  regula- 
tions in  force  in  the  Zoru'. 

*'  Sr,c.  6.  'J'he  order  of  I)ece!r,l>er  1(>,  1J>01,  revoking  the  order  of  June 
24,  H)04,  tog('fh(»r  with  tliis  ordv'v.  shall  Ih»  pr(Mdaime(l  in  the  CmumI 
Zone,  Isthmus  of  Panama,  und  shall  be  in  force  from  the  date  of  the 
promidgation." 

Very  r©s|)e<'t fully,  Wm.  TI.  Taft, 

Serrftdvy  of  War» 

The  CiTAinMAN  or  the  TsTn;MTAN  Canal  C^'M mission, 

Washington,  D.  C. 

This  order  will  be  duly  published  and  enforced. 

J.  G.  Walkbk, 
Chairman  Isthmian  Canal  Commisnon, 
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OmCB  OF  THE  ISTITMTAN  CaNAL  COMMISSION, 

Washinytony  D.  (7.,  January  10^  1,006. 
Circular  No.  8, 
Ibtrmian  Canal  Commission. 

The  following  order  of  the  Secretary  of  War  is  published  for  the 
information  anu  guidance  of  all  concerned: 

[Executive  order.] 

War  Department, 

Washington,  D.  6'.,  January  7, 1905. 

By  direction  of  the  President,  it  is  hereby  ordered  that — 

1.  To  entitle  goods,  wares,  and  merchandise  to  entry  at  Ancon  and 
Crisubal,  the  terminal  ports  of  the  isthmian  canal.  Canal  Zone, 
Ifathraus  of  Panama,  it  is  necessary  that  it  be  established  by  the  cer- 
tificate of  a  member  of  the  Isthmian  Canal  Commission,  or  of  the 
chief  engineer  of  the  If^lhmian  Canal  Commission,  or  of  the  chief 
of  the  department  of  material  and  supplies,  that  said  goods,  wares, 
and  merchandise  are  necessary  and  convenient  for  the  construction 
of  the  isthmian  canal  or  for  tlie  use  and  consuinption  of  certain 
officers  and  cm.- .soyees  in  the  service  of  the  United  States  and  of  the 
government  of  ine  Canal  Zone  and  their  families,  stationed  on  the 
Isthmus  of  r  namL,  and  are  to  l^e  devoted  to  that  purpose  exclu- 
sively. 

2.  The  certificate  above  required  shall  be  granted  only  when  tiie 
^oods,  wares,  and  merchandise  to  be  certified  are  (1)  the  property, 
including  live  stock  and  forn<^e,  of  or  under  conlracf;  of  purchase 
by  the  United  States  and  intended  for  use  in  the  work  of  constructing 
the  canal  or  the  sanitation  of  the  Isthmus,  or  for  the  service  of  the 
government  of  the  Canal  Zone,  (2)  the  property,  including  live  stock 
and  forage,  of  or  under  contract  of  purcliase  by  a  contractor  with  tho 
United  States  or  the  government  or  the  Canal  Zone  for  work  on  the 
construction  of  the  Isthmian  Canal,  the  sanitation  of  the  Isthmus  of 
Panama,  provided  that  any  goods,  wares,  or  merchandise  thai  are  to 
be  offered  for  sale  by  any  contractor  to  his  employees  or  otherwise 
shall  not  be  entitle!  to  such  entry;  (3)  the  property  of  the  govern- 
mf^nt  of  the  Canal  Zone  or  of  any  municipality  or  said  Zone;  (4) 
property  and  provisions  intended  :^or  sale  in  commissaries  established 
and  operated  by  the  Isthmian  Canal  Commission  to  officers,  em- 

filoyees,  and  contractors  of  the  Isthmian  Canal  Commission,  of  the 
*anama  Ra'lroad  Company,  or  of  any  contractor  with  the  Isthmian 
Canal  Coiumisoion  for  wor).  on  the  Isthmus  (together  with  the 
families  of  such  person),  who  are  citizens  of  the  United  States  or 
who  receive  compensation  on  what  is  known  as  the  gold  pay  roll  of 
tlie  Commission,  of  the  railroad  company,  or  such  contractor;  (5) 
household  furniture  of  such  officers  and  employees  of  the  Isthmian 
Canai  Commission  stationed  in  the  Canal  ^one  or  Republic  of 
Panama,  including  such  articles,  effects,  and  furnishings  as  pictures, 
books,  musical  instruments,  china  ware,  bed  and  table  linen,  and 
kitchen  utensils;  also  wearing  apparel,  toilet  objects,  and  articles  for 
personal  use:  hooks,  portable  tools  and  instruments,  jewelry,  and 
table  yervices  in  quantities  and  of  the  class  suitable  to  the  rank  and 


nppniisorH,  which  ontli  shnll  ho  nttncliod  to  th<?  riport  or  thi'ir  pro- 
ceedings.   The  comini»uion  are  hereby  uulliorized  to  take  evidence  as 
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position  of  such  officers  and  employees,  and  infofuled  ror  their  own  use 
States?"        '"^  ""'  ^"^  ^''''''  "^  ^"^^'  '"'I>'^^'t^*^l  f'-«'"  the  United 
.3.  This  order  contemplates  Hie  excliisum  from  benefits  of  the  com 
m,ssar,cs  estabhshed  and  n.aintained  by  the  Cor.  n  issi^of  all  em^^ 
ployees  and  workmen  who  are  natives  of  tropical  co.rtrics  whereTn 

Tr!;;  unhand  wr;'^        *v^"^^  j^^'^"^'^''^  «"^^-  "^'-^ 

or  1 .11  ama,  and  who  therefore  may  be  presumed  to  be  able  to  secure 
e  nrt.cles  of  food,  clothing,  household  goods  and  furnish^.'gs  of 

merch!;ns"o^>''''"^''^'p"^  wnich  they  L  accustomed  f3the 
merclianls  of  Panama,  Colon,  and  the  towns  of  the  Canal  Zone 
and  whose  ordmary  needs  mny  be  supplied  without  ivco  r.e  to  the 
Government  commissaries.  Should  iV  develop  he.va  fte  that  sad 
merchants  charge  prices  in  (-x.vss  of  legitimate  profit,  or  prlctice 
other  extortion,  (he  United  Stales,  for  tire  projection  am  as?is  ance 
of  all  Its  employees,  whether  from  the  Tropical  or  Temporate  Zone 
wdl  supply  Its  commissaries  with  such  staple  articles  as  irrenu  3 
ana  desire.l  by  tlie  inhabitants  of  tropical  countries,  and  perm  t  all 
Its  employ,H.s  and  workmen  and  those  of  its  contractors  to  avail  them 

commi^arie'  "'''^  ^''"'"'^^""  ""'"'"''^'^^  ^^  '^'^^  Government 

This  order  is  to  take  cfl'ect  on  the  7th  day  of  January,  1903. 

Wm.  H.  Taft, 

rpi  ,  /-,  ^  Secretary  of  War. 

The  Chairman  of  tiik  Istiimiax  Canal  Commission, 

Washingtan^D.C, 
This  order  will  be  duly  published  and  enforced. 

J.G.Walker, 

Chairman  Isthnian  Canal  Commission. 


Office  of  thi:  Isthmian  Canal  Commission, 
^  ^,      ^  ^Vaslilnyton,  D.  6'.,  January  16,  1905. 

ClRCl'I-AR  Ao.  0,  ' 

Isthmian  Canal  Commission. 

The  following  Executive  order  is  published  for  the  information  and 
guidance  of  all  concerned : 

[Executive  order.] 

It  is  ordered  that  Josti?h  L.  Bristow,  of  Kansas,  be  appointed  a 
fecial  commissioner  for  !iie  purjjose  of  visiting  the  ports  of  the 
racihc  coast,  the  Isthmus  of  Panama,  New  York,  and  such  other 
ports  as  may  be  necessa-ry,  to  make  an  invest  illation  into  the  present 
trade  conditions  and  freight  rates  between  the  Atlantic  and  Pacific 
coasts,  across  the  Isthmus  of  l*anama,  and  between  the  west  coast  of 
South  America  and  the  east  coast  of  the  United  States,  and  Europe 
for  the  purpose  of  determining  the  best  policy  to  be  pursued  in  the 
mana^e.Tient  of  the  Panama  Kailroad  Compaiiy. 

He  is  authorized  to  employ  for  this  purpose  a  stenographer  at  not 
exceeding  $5.00  a  day  and  his  actual  and  necessary  expenses,  and  to 
S.  L\>c.  12T,  6&-1 14 


Hi 


Und  neirlect  or  refuse  to  execute  or  deliver  a  deed  transfernnff  the 
title  of  B»id  Und  to  the  United  SUtea,  or  to  the  government  of  the 
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take  evklence  of  all  persons  whose  knowledge  of  trade  conditions  or 
ratas  will  assist  in  reaching  the  necessary  conclusior. 

The  Secretary  of  War  will  furnish  to  the  special  commissioner 
a  letter  of  in'^truction,  in  detail,  as  to  the  course  and  extent  of  his 
investigations  and  as  to  the  time  when  he  shall  report  his  conclusions. 

Until  his  report  is  forthcoming  the  commissioner  will  be  allowed 
his  actii'l  expenses  and  $15.00  a  da  v.  The  President  will  finally  fix 
his  entire  compensation.  As  Mr.  liristow  will  need  until  Januarv 
20,  1905,  to  close  up  matters  awaiting  his  disposition  as  Fourtli 
Assistant  Postmaster-Ooneral,  this  order  will  take  effect  on  that  date. 
The  Isthmian  Canal  Commission  is  directed  to  provide  the  funds 
needed  in  the  execution  of  this  order. 

Theodore  Roosevelt. 
The  WnrrE  House,  January  13^  1005. 

This  order  will  he  duly  published  and  enforced. 

J.  G.  Walker, 

CJunrnmn  LstJini'ian  Canal  t'omni'iss'wn. 


Ofi'ice  of  the  Isthmian  Canal  Commission, 

W  (IS  king  ton,  D.  6'.,  January  £0,  1905. 
Circular  ;^<o.  10, 
Isthmian  Canai  Comsiission. 

The  followin.r  Executive  order  is  published  for  tlie  information 
and  guidance  of  ail  concerned : 

[Executive  order.] 

By  orqer  of  the  President,  Thomas  T.  Gaff,  of  Washington,  D.  C, 
and  Dr.  C.  A.  L.  Reed,  of  Cincinnati,  Ohio,  are  hereby  appointed  as 
members  of  the  joint  commission  provided  for  bj  Articles  VI  and 
XV  of  the  canal  convention  of  February  26,  1901. 

They  will  visit  Ancon,  in  the  Panama  Zone,  and  make  their  pres- 
ence known  to  the  governor  of  the  Zone  on  or  before  the  seventh  of 
February. 

They  will  receive  the  actual  expenses  of  traveling  and  subsistence 
from  the  time  of  leaving  their  places  of  residence  until  their  return 
and  also  an  allowance  or  ten  dollars  a  day  for  their  services.  ' 

Wm.  H.  Taft, 

Secretary  of  War. 
War  Department, 

Washington,  D.  G.  January  17,  1905.  ' 

This  order  will  be  duly  published  and  enforced. 

J.  G.  Walkett, 
Chairman  Isthmian  Canal  Commission. 


fipproved  on  September  1,  1904,  be,  and  the  same  hereby  in,  amended 
by  inserting,  as  the  fifth  paragraph  of  said  section,  the  words: 
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Office  op  the  Isthmian  Canal  Commission, 

n  ashin(/ton,  D.  6'.,  Fehruai^  13,  1906. 
Circular  No.  11, 
TsTirMiAN  Canat   Commission. 

t 


concernec 

Special  Okdkus, 
No.  20. 


War  Department, 

Washington,  January  2b,  1905, 


[Extrnct.] 
*  *  ♦  •  » 

Stnff^l^  ^l'r-';''i  V''  ^l'^  I"''^^'!^^"*,  Capt.  Iln^h  J.  Galh.^rhor,  Gc'oral 
Staff,  IS  dobiled  tor  duty  with  tho  Isthmian  (^,nal  (  oimnissioi;   an 

**♦••♦• 

By  order  of  the  Secretary  of  War: 

AoNA  R.  Cftafiee, 
OfTicial :  Lieutenant-General,  Chief  of  Staff, 

F.    C.    A  IN  3  WORTH, 

The  Military  Secretary. 

This  order  will  be  duly  published  and  enforced,  and  Maior  Gal- 
lagher is  assigned  as  purchasing  and  shipping  agent  of  the  Shinian 
Canal  Commission,  with  station  at  Washington,  1).  C  ^^"""^'^^ 

„,    .  J.  G.  Walker, 

Chairman  Isthmian  Canal  Commission. 


[Circular  No.  12.J 

The  Isthmian  Canal  Commission, 

Washington,  D.  C,  March  1, 1905. 

traveling  expenses. 

r.^^'  ^^^  /o"owing   regulations   concerning   traveling  expenses   of 
oflicers  and  employees  of  the  Commission  are  published  for  the  hi  for 
mation  and  guidance  of  all  concerned.     They  do  not  refer  to    r  vc  1 

7rZ  T  Z'/l"^"'  of  P'*^"^"!"  ^^  ^^'^'^  «"d  employees  stat^o- 
upon  the  Isthmus  unless  such  travel  is  at  the  beginnlg  or  at  the 
termination  of  a  journey  extending  beyond  the  Isthmus 

2    Before  incurring  any  expense  (for  which  payment  by  the  United 
States  IS  to  be  claimed),  in  traveling  upon  the"^ business  of  the  Co  n 
mission,  an  officer  or  employee  must  procure  from  the  proper  officer 
an  order  in  writing  which  shall  specify  the  duty  assi|ned  and  t^ie 
travel  to  be  performed  as  specifically  as  circumstances"  wHl  perm  t 

Jor'tr?v« In^nffi^'^  ^'V^'  r ^'"^^'^  ^-^  '^'  Commission,  exceptThat 
for  travel  of  officers  and  employees  stationed  on  the  Isthmus  the  order 


Aneon,  at  the  rucitic  tormmus  or  uw  oanui,  ana  ^.  risioimi,  ai  uw. 
Atlantic  tt^rminus,  at  which  goods,  wares»  and  morohandiac  may  be 
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niuy  bo  signed  by  tho  inonibcr  of  the  (Commission  iK'tin^  as  governor 
of  the  Caiiiil  Zoiii'.  W  luui  an  olHccr  or  cmnloyec!  is  at  i'  distanct?  from 
the  orticers  authorized  to  si^'n  travel  orders,  and  ihe  necessity  for 
immediate  travel  will  not  permit  of  tiie  «lelay  necessary  to  procure  an 
order,  or  when  other  conditions  render  it  impractieabie  to  obtain  an 


order  without  serious  injury  to  the  public  interests,  he  nuiy  proeeed 

'itin^  to  the  head  of  his 
department  the  necessity  for  the  travel  without  orders. 


without  such  an  order,  reporting  at  once  in  writing  to  the  h 


3.  All  travel  must  be  by  the  shorte>t  practicable  routes,  unlefw 
otherwise  directed  by  the  travel  order,  and  must  be  without  unneces- 
sary delays.  Projjcr  and  legitimate  travel  expenses  include  such  as 
are  usual  and  essential  to  the  comfort  of  travelers,  and  nuiy  embrace 
any  of  the  follow injij;  items: 

(a)  First-class  fares  oii  railroads,  steamships,  or  other  public 
conveyances,  and  hire  of  special  transportation  wiiere  there  is  no 
regular  means  of  conveyance.  Charges  for  meals  will  not  \>*'  allowed 
if  the  traii^f)ortation  charge  includes  meals.  "  Kx(  ess-baggage " 
charges  must  be  explained,  and  to  be  allowed  must  be  r  the  weight 
of  ollicial  papers  or  public  property  carried  with  le  uilicer  or 
employee. 

(h)  Street-car,  omnibus,  or  transfer-coach  fare  between  stations, 
docks,  and  hotels,  and,  when  there  are  no  siu'h  conveyances  available, 
moderate  and  necesv,ary  hack  or  cab  hir(>,  not  exceeding  the  usual  and 
legal  rates,  and  transfer  of  baggaj^e.  Street-car  fare,  while  on  oflicial 
business  during  the  time  spent  in  a  city,  will  be  allowed,  but  the 
necessity  for  employing  a  more  expensive  means  of  conveyance  must 
be  explained  in  tlie  account  for  consideration  of  the  Conuuission. 

(c)  Sleeping-car  fares  for  one  double  berth,  parlor-car  seat,  and 
fare  for  usual  stateroom  accommodations  on  vessels;  also  fees  to  por- 
ters on  sleej)ing  and  parlor  cars,  not  exceeding  twenty-five  cents  in 
one  day,  and  reasonable  fees  to  porters  for  handling  baggage  at  sta- 
tions, etc.,  when  necessary. 

{d)  Charges  for  meals  and  lodging  not  exceeding  five  dollars  for 
any  twenty-four  hours,  whether  meals  are  taken  en  rovte  or  at  hotels 
and  restaurants,  and  reasonable  fees  to  waiters,  not  exceeding  forty 
cents  a  day.  When  travel  is  by  ocean  steamer,  reasonable  fees  to 
stewar>  s,  in  the  aggregate  not  exceeding  an  average  of  seventy-five 
cents  for  each  twenty-tour  hours  or  fraction  thereof,  will  be  allowed. 

(e)  Receipted  bills  for  hotel  expenses,  showing  the  dates  of  enter- 
tainment, must  be  furnished ;  also  receipts  for  any  expense  exceeding 
one  dollar,  except  that  receipts  are  not  required  for  transportation 
by  railroad  or  vessel,  for  single  meals  or  for  fees  to  porters,  waiters, 
and  stewards.     The  cost  of  each  meal  should  be  stated. 

4.  Accounts  for  traveling  expenses  will  be  rendered  in  triplicate 
on  forms  of  vouchers  approved  by  the  Commission.  Such  vouchers 
shall  be  certified  to  by  the  officer  or  employee  who  performs  the 
travel,  and  the  vouchers,  with  the  original  order  for  travel  and  all 
necessary  explanatory  statc^ments  in  writing,  shall  be  transmitted  to 
the  auditor  of  the  Isthmian  Canal  Commission  at  Washington,  D.  C, 
for  audit.  Wlien  the  travel  is  made  without  a  written  order  in 
advance,  a  letter  of  approval  from  the  proper  officer  authorized  to 
order  such  travel,  specificallv  approving  the  travel,  shall  be  procured, 
and,  with  the  report  made  by  the  traveler  showing  the  necessity  for 
proceeding  without  a  written  order,  shall  be  transmitted  witn  the 
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voti.'liors:  or,  if  tin*  tnivrl  is  not  iinnrowd,  a  staUMiiont  in  writing, 
Willi  ri'ii>ons  for  (lisii|>j)rovaI,  shall  be  fnniishod.  After  the  auditor 
hns  subinitlod  the  voik  hers  to  the  cliainnan  of  {\\v.  Commission  for 
his  approval,  he  shall  forward  the  ori^nnal  and  duplicate  to  the  prober 
pay  oMKvr  for  payment  of  such  amount  as  shall  be  so  approved.    ' 

5.  No  olliccr  or  employee  traveling  under  orders  shall  pay  for  trans- 
portation on  a  railroad,  steamer,  or  other  couvevance  operated  by  the 
Panama  Railroad  Company,  but  shall  use  an  orller  for  transportation 
furnisiied  by  the  chairman  or  the  secretary  of  the  Comniission  at 
Washington,  or  by  the  chief  of  tlu;  material  and  supply  department 
on  the  Isthmus.  An  order  for  transportation  shall  also  be  issued 
when  practicable,  for  travel  by  any  steamship  line  between  ports  on' 
the  Isthmus  and  pr)rts  in  the  United  States  or  other  co.mtries.  The 
accounts  of  the  transportation  companies  will  be  settled  throui'h  the 
Washington  oflice. 

G.  These  regulations  shall  not  ap[)ly  in  any  instance  where  l)y  law 
or  by  the  action  of  the  Commi>sion  a  per  diem  allowance  for  any 
Items  of  expense  is  fixed  for  any  officer  or  employe,  but  shall  be  super- 
seded as  to  the  expenses  which  may  be  stated  to  be  included  in  the  per 
diem  allowance. 

7.  The  limitations  of  these  regulations  shall  not  apply  to  the  heads 
of  the  dej)artment  of  engineering,  the  depart ment  of  material  and 
Hui)plies,  the  treasury  dcparduent,  the  legal  dej)artment,  and  the 
amluing  department.  Such  oflicers  shall  obtain  the  approval  of  the 
Commission  before  traveling  beyond  the  Isthmus  upon  official 
business. 

These  regulations  will  be  elFective  from  and  after  March  15,  1905. 

J.  G.  Wamvi:i{, 
Chairman  of  Commimon, 


EXHIBIT  0. 

RKSOTJTTIOXS    OF    TIIK    PRKCKDIXG   COMMISSION 
HUHSKQIJKNT     TO    LAST    ANNUAL    UEI'OllT. 


PROCEEDINGS  OF  THE  ISTHMIAN  CA.WAL  COMMISSION. 

Sixty- KiKHT  Mkktinm}. 

Bo.iRP  P.ooM,  Panama   Haii-uoad  Cow.ssy, 

New  York^  Dctrmher  6',  1 00. '4. 
The  CoiPiiilsMon  mot  at  10  a.  m. 

Present:  Actin<j:  Clinirman  Gninsky,  Messrs.  Parsons,  Burr,  and 
Hnrrod,  acting  secretary- 
Absent:  Ac'Iniisiil  Walker  and  (Jeneral  Davis,  botli  on  duty  on  tlio 
Isthmus  of  Panama. 

The  minutes  of  the  meeting  of  November  fiO  were  read  and  ap- 
pro ve(J, 
The  following  list  of  appointments  was  submitted  and  approved: 

SANITARY  STAFF. 


Name. 


PoBition. 


Date  of  ap-  \        t,  x      . 
uointmont  Kate  oi  pay. 


Marl. eroth,  Adelaide Trained  nurse >  Dec.    2,19(M     pi  p(fr  month. 

Phillips,  Elinor  B  ! do do Do. 

King.  EllaB i do ' do Do. 


RuHHfU.  'lonovieve ' 60 

Roj<erH,  l'llH^^ieL I do 

Gleasou,  Mary do 


.do . 
.do. 
.do. 


Do. 
Do. 
Do. 


EN(;iNi:i:uiN<j  staff. 


Holmes,  Nicholas  H 

Cumminn,  E.  C 


Supervisor  of  conatrnction 
Ma.ster  mechunic 


Deo.    3,1!K)4 
Dec.    6,19(»4 


$1.")<)  pivr  month. 
%&\)  per  month. 


The  question  of  marine  insurance  on  supplies  to  be  delivered  on 
the  Isthmus  by  contractors  or  others  was  coi\'^idered.  It  was  referred 
to  the  executive  committee  for  report,  with  the  understanding  that. 
in  the  meantime,  the  present  practice  of  insuring  should  l)e  continuetl. 

The  chairman  reported  that  miic-.  satisfactory  progress  had  been 
made  n  arrangements  with  the  Civil  Service  Commission,  and  that 
their  rules  were  now  being  applied  to  appointments.  Some  details  are 
still  under  consideration. 

A  communication  was  received  from  the  traffic  manager  of  the 
Panama  Railroad  Company  concerning  the  responsibility  tor  wharf 
age  charges  at  Panama  on  lumber  shipped  by  the  Kosmos  Line.    Tlie 
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CoiiimiHsion  considers  tliat  the  contract  for  the  delivery  of  the  himber 
includes  these  chargeH. 

A  coinmunication  was  submitted  from  Messrs.  C.  W.  Crano  &  Co., 
concerning  wiiinfage  chaiges  on  (;enu  nt  siii|)i)ed  by  schooner  to  Colon. 
It  was  decided  to  iufoiiii  the  >hi[t|)('r  iliat  .Mich  charges  must  be  paid 
by  iiim  at  Colon,  but  that  they  coult!  be  avoided  by  landing  at  Cristo- 
bal, where  a  depth  of  water  of  IT,  feit  is  available. 

A  communication  was  received  from  the  Paiuima  Railroad  Com- 
pany ijoncerning  the  securing  of  the  right  of  exclusive  use  of  the 
wharf  of  the  Pacific  Mail  Steamship  Company  at  Colon  until  June, 
11)07,  on  condition  of  its  repair  at  a  cost  of  about  $25,000.  The  mat- 
ter was  referred  to  the  exeeuti\e  conunittee  for  report. 

Tlie  purchase  of  a  safe  i'nnn  the  lowest  bidder  by  the  treasurer  of 
the  ("ommissiun,  after  pn)[)()sitions  obtained  in  open  nuirket,  was  au- 
thorized. 

The  correspondence  received  by  the  last  isthmian  mail  was  sub- 
mitted and  the  foUo'-'iiig  action  taken: 

A  re(iuisitifMi  from  llie  engineering  department,  mainly  for  tools 
for  the  lias  Matachin  shops,  and  amounting  to  about  $30,000,  was  ap- 
proved. 

The  U"o  of  the  burial  plot  belonging  to  the  Commission  in  the  city 
of  Panama  on  the  terms  contained  in  a  letter  from  Governor  Davis  is 
re(!ommended. 

The  action  of  Governor  Davis  in  allowing  conunutation  of  quarters 
to  employees  other  than  those  to  whom  it  is  speeificially  allowed  by 
resolution  i.  c,,  to  employees  of  the  engineering  department,  and  to 
those  of  the  Zone  receiving  less  than  $1,000  salary,  was  approved  with 
authority  to  continue  such  allowance. 

In  the  matter  of  the  transmission  by  Governor  Davis  of  a  letter 
from  Colonel  Gorgas,  requesting  the  appointment  of  a  property  clerk 
at  $1,200,  it  was  stated  that  a  re<|uest  had  been  sent  to  the  Civil  Serv- 
ice Commission  for  a  list  of  names  from  which  this  employee  could  be 
selected. 

Th(!  recommendation  of  Governor  Davis  that  the  payment  of  the 
traveling  expenses  of  Mr.  l*arker  of  $22.85,  incurred  while  en  route 
from  the  Philippines,  was  ai)proved. 

Ah-.o  his  acti(m  in  making  a  direct  purchase  of  500  pounds  of  insect 
powder  in  the  open  market. 

The  communication  from  Governor  Davis  concerning  electric  light- 
ing was  referred  to  the  exectitive  committee  for  report. 

The  matter  of  inspection  of  medical  supplies,  in  a  letter  from  Gov- 
ernor Davis,  was  referred  to  th^  committee  on  sanitation  for  report. 

The  microscopes  called  for  by  Colonel  Gorgas  through  Governor 
Davis  are  in  bids  which  were  opened  on  December  1,  and  an  early 
award  and  shipment  may  be  expected. 

The  assignment  of  Doctor  Lyster  as  surgeon  for  diseases  of  the  eye, 
ear,  nose,  and  throat  having  been  referred  to  the  sanitary  committee, 
was  reported  by  them  unfavorably.  The  report  was  adopted  by  the 
Commission. 

A  letter  from  Governor, Davis  concerning  the  noncompliance  with 
sanitary  regulations  by  the  British  ship  Columbia  was  read  for  in- 
formation. 

Requisition  No.  174r-A  for  miscellaneous  materials  and  supplies  was 

approved. 
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A  lattxir  from  tho  clm'f  cp/jiiHMT  coiu'crnin/j;  investigationa  at  tho 
tcrminuls  of  the  cunal  was  nffrrrcd  to  the  committee  oii  engineering 
plans. 

The  h't(er  of  the  cliief  en^'ineer  reporting  the  iir^jcnt  nood  for 
quarters  for  white  eMij)h)yeeH  ut  CuKhra  by  a  biiildin^  aecommochit- 
inp:  100,  at  a  c'osl  of  $:iO,0()0,  was  favorably  considered  and  immediate 
action  authorized. 

The  chief  en^incor's  report  for  the  appointment  of  six  miners  was 
approved.  Apj»lieants  on  (he  Comuiission\s  list  were  written  to,  and 
in  case,  of  their  I'aihire  to  accept,  advertisemeiit  by  the  Civil  Service 
Commission  will  be  made. 

The  ap|)oiiitment  of  Mr.  Hand  as  forenum,  as  requested  by  the 
chief  engineer,  was,  with  the  consent  of  the  Civil  S«'rviee  Commission, 
aporoved.     No  reply  has  yet  been  received  from  Mr.  Hand. 

Ke(^uisition  ,\o.  iV-1  A  from  th(!  chief  en^^ineer  for  air-brake  ma- 
terial was  approved. 

His  rc(iuest  for  information  concerning  bids,  awards,  and  con- 
tracts was  approved  and  referred  to  the  secretary. 

The  same  (liH[)o.siii(in  was  made  of  his  re<juest  concerning  other  sup- 
plies called  for. 

His  request  for  four  steam-shovel  crews  before  January  I  was 
apr)roved  and  proper  stci)s  were  direeted  to  1)(>  taUeu  to  secure  them. 

Steps  are  being  taken  to  fill  his  re(iuest  Uh'  the  appointment  of  cer- 


in  macninisis  at  4o  cents  per  Hour. 

The  appointment  of  Mr.  Hassman  as  supervisor  at  $150  per  month 


tain  machinists  at  45  cents  per  hour. 

The  anpointmer: 
was,  witli  the  concurrence  of  the  Civil  Service  Commission,  approved, 
and  the  secretarv  has  ^,ritten  to  .Mr,  Ilas^man. 

The  same  action  was  talcen  in  the  case  of  ^fr.  Cummins,  master 
mechaniv?.  at  $'J00  per  month,  for  the  Has  Matachin  "^hops. 

Also  of  JSIr.  Terrell,  as  supervisor  at  C'ulebra,  at  $150  per  month. 

Mr.  li(>ales  has  declined  the  appointment  of  clerk  at  $125  per 
month,  recommended  by  the  chief  engineer. 

The  request  of  the  chief  engineer  for  four  stenograf)hers  at  $125  per 
month,  six-  at  $100,  and  four  clerks  at  $100  was  approved  and  is  re- 
ceiving the  attention  of  the  secretsiry. 

Mr.  (iriswold.  whose  ap|)ointuient  as  clerk  at  $125  was  requested  by 
the  (hief  engineer,  has  declined. 

Steps  are  being  taken  to  secure  the  bridge  and  building  foremen 
whose  appointments  were  called  for  by  the  chief  engineer. 

The  absence  of  invoices  for  materials  shipped,  complained  of  by 
the  acting  chief  of  mat;'rial  and  supplies,  was  referred  to  the  execu- 
tive committee  for  action. 

The  progress  r(q)ort  of  the  chief  engineer  for  October  was  laid  be- 
fore the  Commission. 

Communication  has  been  had  with  Mr.  Shackelford  concerning  (he 
request  of  the  chief  engineer  for  his  appointment  as  clerk,  Class  HI. 

Mr.  Stansbury,  whose  nppointment  as  property  clerk,  requested  by 
Colonel  G(jrgas  through  (lovernor  Davis,  is  not  available  for  appoint- 
ment, and  the  Civil  Service  Commission  has  been  requested  to  fill  the 
position. 

The  information  from  the  chief  engineer  concerning  the  employees 
earliest  and  most  urgently  needed  was  referred  to  the  Civil  Service 
Commission. 
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Th.  Miitary  conimitteft  reported  fiivoniUly  on  tho  rw'onimondiition 
of  an  i..  i-ease  of  i)w  pay  of  cooks  in  tli«  Anoon  Hospital  contained  in 
a  letter  from  (Jovcrnor  Davis,  Hiid  the  ('omnuHHion,  on  resolution, 
adopted  t ho  n'fornnicndiUion  of  the  coniniittue,  the  raten  of  pay  thus 
fixed  being  UH  follows: 

t     ,  ,  .        ,  I'*r  annum. 

1  firHt  uMMiHtant  wok rimir'nimrii"'*" """ tS 

1  uMMlHtaiit  (MMik .''     ^-"■-•— ■-—--—— ——  -     "g 

8  UHwlFitnnt  «H>(>kg """'IIIIiriTimr""'*'""*""'*"""'"""    MA 

xA^H\''^  from  GGvernor  Davis  concerning  tlie  application  of  Jame« 
M.  I).  Micridan  for  oniplovnient  was  referred  to  the  chairman. 

Corresrxmdcrxo  from  (lovernor  Davis  with  the  Sisters  of  St.  Vin- 
cent i](i  Paul  srrving  in  the  Commission's  ho:  itals  giving  notice,  as 
per  agreement  with  the  sister  superior,  of  the  terniiualiou  of  their 
relations,  was  read.     Ilia  action  was  unproved. 

T!ie  correspondence  concerning  the  claim  of  Hawkins  Taylor,  ste- 
nographer, for  pay  while  on  leave  of  absence,  was,  after  consideration, 
referred  to  the  general  counsel  of  the  Commission. 

The  bids  of  the  Lidgerwood  Manufacturing  Comn.  iv  for  three 
train  unloaders  and  "  Hercules"  wire  cables  for  $1 4,'il{)  I  o.  b.  Now 
York,  and  of  the  Marion  Steam  Shovel  Company  for  three  unloading 
plows  f()r  $li,t>()5  f.  o.  b.  Marion,  Ohio,  were  accepted. 

The  bid  of  ().  F.  Jordan,  of  Chicago,  111.,  for  three  ei.rth  spreaders 
for  $.'..sa;i  each  f.  o.  b.  Harvey,  111.,  was  nccepted. 

The  following  report  was  submitted  by  Mr.  Parsons,  chairman  of 
the  executive  committee: 

Tlie  executive  et.iimilttee  reportH  tlint  for  the  conduct  of  tUe  aflfalrH  of  the 
roninilsHion  (UirliiK  the  coiiiImk  yeni-  It  rocoiiiiueiulH  timt  the  committee  on  enjirl- 
neerlnj,'  hIimH  proceed  to  tlie  iNthnnis  on  or  about  the  middle  of  .laiuniry  to  see 
that  the  necessary  surveys  and  data  for  determlnlnjf  the  type  of  the  canal  have 
been  coii'iilcted  and  to  brIiiK  file  same  to  Washington  to  be  laid  l)efore  the  Coin- 
nil88lon;  and  that  the  conunlttee  on  enKineerinK  j)laim  Hlial'..  if  possible,  re  oui- 
niend  to  the  Comndsslon  durlnj?  March  various  pl:ms  and  estimates  for  the 
several  types  of  canal,  so  that  the  Commission  as  a  whole  amy  deterndne  the 
same. 

That  the  conunlttee  on   l«'«lslatii)n  shall  arrange  to  proceed  to  the  lathmns 
on  or  about  the  ndddle  of  .\prll,  to  remain  there  so  lona:  as  niav  be  ne.-essary.  or 
until  .Tunc,  when   it  shali   be  relieved  by  the  other  connn'.itees  on  sanitation 
executive  committee,  and  fltiinne,  in  such  order  ns  may  be  hereafter  determineil. 

in  order  that  so  f.ir  as  [yracticable  there  shall  be  a  continuous  re|)resentati f 

the  Comnil.ssion  by  the  governor  and  two  other  members  dnrinp:  the  year  (under 
the  general  j)lan  of  the  conunittees  adopted  by  the  Commission,  tiie  g(.vernor 
lieing  a  member  of  each  conunlttee  while  the  same  Is  on  the  Isthmus). 

It  was  resolved,  on  motion  of  Mr.  Burr — 

That  the  report  of  the  conunlttee  be  adopted,  and  that  the  committee  on 
engineering  be  prepared  to  carry  out  the  Instructions  of  the  board  and  proceed 
to  the  Isthmus  on  or  about  the  middle  of  January. 

The  report  of  the  secretary  of  the  Commission  concerning  the 
organization  of  the  office  in  Washington,  with  suggestions,  was  dis- 
cussed and  referred  to  the  executive  committee  for  report. 

The  chairman  announced  the  agreement  of  the  Panama  i.ailroad 
Company  to  the  transfer  to  the  Commission  of  the  company's  hos- 
pital at  Colon  and  the  lease  of  certain  grounds  adjacent  thereto, 
substantially  as  sh\wn  in  a  blueprint  submitted,  and  also  to  the  trans- 
fer of  the  commissary  of  the  Panama  Railroad  Company  and  to  tlio 
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trnnlimfmu  of  tho  Ijmiho  to  th«  rBllrond  compniiy  of  th«  Rhops  at 
Iji  Ii<K!a  iM'loii^in^  to  th«  CoiiimiMMloii.  'V\w  trruiH  of  tlwm  truiisfura 
aro  Hct  fortli  In  tlio  rupoiU  and  corroHpoiulenco  subiuittoU  to  the 


nuHitiiiff. 

Mr.  K.  0.  Tol>oy,  chief  of  the  dopaitmont  of  iniitfirij*!  iiiid  aunpli 
wftH  din'<'t<Ml  to  art  for  thi^  ('ommission  with  (^-ol.  tl.  K.  Shiilwr, 


lefi, 
on 


tiio  part  of  the  Pjimiina  Uaih-oa*!  ('<»injmny,  in  the  apprainal  of 
stock  in  the  transfer  of  the  con^mi^<Mary  or  the  raih'oa*!  company  at»d 
of  the  <'hiiinH  of  the  Hanie  coinoany  on  the  annnlrn«'nt  of  the  Iohhg  of 
the  La  Hoca  sliops  and  ^ri<liron. 

Th«'  Coininishion  th«'n  adjourned  ix  meet  in  Washington  on  '^'ueu- 
day,  December  13,  at  10  a.  ni. 

SlXTY-8KCX)ND  MEKTrNO. 

EvKNiNo  Stah  nirii.niNO, 
WdM/iinf/ton,  I).  (L,  Pcrfmher  IS,  WOl 

The  Commi-^sion  mot  in  n^^iilar  session  at  10..'^0  o'clock  a,  m. 

Present:  Acting  Chairman  (irunsky,  Messrs.  Parsons,  Hiirr,  and 
Ha  r  rod. 

Absent:  Admiral  Walker,  now  en  route  from  the  Tsthnuis  of  Pan- 
onni,  and  (lovernor  Davis,  on  dntv  on  tiio  Isthmus. 

'Vhi'.  minutes  (d'  tlic  mectin*;  of  l)('C('ml)er  H  were  rend  and  approved. 

The  following  appointments,  nnide  since  the  meeting  of  December 
8,  lUOl,  were  read: 

SANITARY  UKPAUTMENT. 


Nftine. 

Position. 

l)Htt'  of 

up[Miiiittru>nt. 
Doc.  8,    1901 

Rate  of  pay. 

BpU    VrklflS     

Hani  tary  Inspootor 

tlUO  per  month. 

ENUI N KKKl NO  UKI'A KT M K.NT. 


Blmikciiord,  (Mihh '  Olcrk.  Claw  3 

TiT.vll,  C.  N SHpervlNor  trftiiH|)<)rtHtlon  dl- 

I      vIkIoh. 
Haml,  K.  K Geiicrul  foreman 


DfC.  20.  1904 
do 

Dfi'.  16,  I'JO-I 


tVI't  I'tT  IMDllth. 

i\'iO  |ivr  inoiitli. 

tub  \H!T  llllllllll. 


8TKAM  SHOVEL  MEN. 


Trihcy,  Thomiis  K. 


Engineer Dec.  18.1904 


Dray,  C.  n <1o Dec.  20,1904 

Bodetto.  Win <lo ...do...^.. 

Meehan.JohnJ Craneman Dec.  13,1904 

Myera,  Win.  A !  Pitman .do....... 

KfRim.  Samuel , do Dec.  20.1W4 

Fironian Dec.   13,  igo.! 

.do Dec.  20.1904 

(larpenter Dec.  13,1904 

Machinist Jan.   10,190,') 


Kirk,  Jof.S 

Buchan,  ueo ... 
Dalv,  Henry  E  . 
Qrelner,  Jno.  F. 


$190    per    ciilfMiltir    njonlli 
and  il  fxtni  for  inch  l.OtK) 
i'lihlc  yards  of  excavated 
nmt(!r!rtl  loaded  hyMhovel 
in  Ills  I'harKcdiiriiiKl  cal- 
endar month  in  excesB  of 
'2.'^.,0(K). 
1190  per  calendar  month  and 
exlr«,a.s  above. 
Do. 
|16.''>  per  calendar  mon  th  uid 

extra,  as  alK)ve. 
$75  per  month. 
Do. 
Do. 
Do. 
$100  per  month. 
45  cents  per  hour. 


J.  (I.  Wai.hrr. 

Chiirmnn  htftmttm  Canai  CoMHtimi,  h. 
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C}..v«'rrH»r  T^tivH  rr|H>rN'«|  tlir  following  u|)|H»iiitni(niU  of  oJllciiiU  of 
w  iitiini<'i|Militi(>N  (»f  tlii^  (4iniil  /ono: 


ANCON. 


Htm*. 


Nflrtt,  A  Kufiii'l 
Itrniiii,  N'lili'iitii 

K<MlrlKiii'«,  J(MM>  A 

Iniiui,  Vfttiiiicl  H  . . 
l*iiMi.  J.  Ht.  (;i«lr. 
MeKMrkitu,  J 


K 


Po^Uoo. 


Mnyiir 

Trt>ii«iiri<rwi<nit«ry 

Coiin<'llm«n 

....«lo 

....do 

....do 

....do 


AppotoloMBt  lor  period. 


.Vor.  1,  1004,  toJmi  n,  IVH 

«lo 

Kuv.  II,  liMM,  to  Jiin.  7, 1W7. 

••'¥ 

,...u« 

Nov.  N.  ),«DI,  UiJun.  •,  ItNW. 
Nov.  Ill,  itMi4,  Ui  J«n.  M,  tiHM. 


•  1  •  •  •  •  •  I 


;Mnnlht)ra»l«ry 
U.  H.  curranoy. 


AU  00 
Noiitf, 
Ni>ii«. 
Nima. 
N.  ne. 
Ndiic. 


EMPRKADOR. 


Unrxon,  M.  K 

Ciirrlllo  Durlo  K  ... 
Hiiynvt'Orn.  I,iil«  J  .. 
Ovitllc.  I'.  AiiKil... 
I.rtwri'iiiK,  Aiitntijii. 
I'frtiliw,  Victor 


IT 


>*»yo' Nov,   t,  IWM. 'oJhii,  M,  1906 

InmanreMH'in'inry  ,.,,,.  rio 

CouiiHImHii I  No».  «,  IV.M,  oJiHi.H.'ljiw' 

<!•• »ln 

*> Nr»v.  N.  IWM,  to  Jnri,  /,  IW07 

do do 


liOltOON.V. 


PiircilfN,  ThiUo.. 

Dliu.J  M 

.lolly.UMlirlfl.... 
HivnulH,  Mitiiilcl. 

raliiiii.  .lout' 

Uiiruty,  Ui44iru.. 


MHyor Nov.  1,  IW>I,  toJnti.  H,  I'khI.... 

'In'tiMinT  pifiri'liii.v  .,    Nov.  10,  IWM,  t<>,liiii.  n   hhki... 
t'«mnllmiin Nov.  »,  I'.toi,  to.lun,  7,  IIJO"  .... 

'I Nov    M,  liKII,  to  Jail,  M,  I'.HNl 

'lo Nov.  N.  lyoi,  to.liui,  7,  I1K)7 .... 

"lo »lo 


HIKNA   VI.STA. 


Aynrwi,  A.  R .Mnyor 

GncrriTo,  F.uIn  U Tri'imnr.r  i.c-i-tHry 

Lt'huii,  KiiKciiloo I  ("ouiiillimin 

DiiHiirr^v,  Ct'cllio i do 

Joiii'M,  1  honuiM 

QHroItt,  AiiKvl 


Nov.  1,  1«W,  to  Jhm  M,  Kin<; . 

Nov.  •l\,  I'.HM,  to, Inn,  M,  I'.KM'. 
Nov.  h,  UNH,  to.J»ii,  7,  I'JdT 
do    

do Nov.  H,  IIMH,  tit  Jmi.  H,  liHVi. 

'lo Nov.  «,  1VK>I,  to  Jan.  7,  l'.H)7  . 


CUISTOBAL. 


I)c  III  (iiuinllH,  Jiiaii  N 

Hcr.l.'ll,  M.  c.n 

Ami,  C.  Alejandro 

Aicla,  Uutieti 

Dale,  ?^it'phen 

Todd,  -Mortimer 


Miiyur 

'rriiLHiiror-Mcrt'tHry 

(^oitncUroan 

do 

do 

do 


Nov,  1,  lUO-t.  to  Jan.  «,  llHXi , 
.no . 


Nov.  Hi,  lyo-l,  to  Jan,  7,  1U07. 

do 

Nov,  Irt,  190-I,  U)  Jan.  K,  luotl . 
do 


%ft\  (10 
rtu.UO 
Non«. 
None. 
Noii«. 
Nont. 


•AO.UO 
id.  (W 
None. 
None. 
None. 
None. 


•60.  no 

10.  (JO 
None. 
Nono. 

NolHJ. 

Nonu. 


>«'.().  IK) 
KM).  (K) 
Ncno. 
None. 
None. 
None. 


"Im  also  hiiiiiiiipal  judge. 

On  motion  of  Mr.  TTarrod,  tlio'^e  appointmont.s  wore  confirined. 

At  Mio  su/^^gestion  of  AFr.  liiirr  it  wa.s  onlond  that  all  reports  from 
the  chief  eii«;ineer  be  referred  lo  the  c'oniiiii(t(>e  on  engineeiing  as 
soon  as  received. 

The  acting  chairman  asked  for  the  sense  of  the  meeting  as  to 
whether  awards  should  be  considered  by  items  or  chisses.  After  dis:- 
cussion  it  was  ordered  that  any  bidder  hereafter  may  be  allowed  to 
state  the  minimum  number  oif  items  for  which  he  will  accept  an 
award  at  prices  named  in  his  bid. 

Mr.  Pa»'sons,  of  the  executive  committee,  reported  progre,ss  in  the 
consideration  of  matters  referred  to  that  con.  .iittce  at  last  meeting. 


.f        If  *»«»«»>rm 


Chairman  /»thnUan  L'mtil  CommtMian, 


tso 


BiPOBT  or  Till  irrnMiAif  cahal  comfresioii. 


Ill  rt^^unl  U>  tnN|)(«ciion  of  iiUMlicttt  HUpplioN  Iho  chniriiiuii  of  llu> 
NMiiitttry  (oininitUHf  ntntod  thiit  DtK^tor  Homh  reports  (liat  the  MHiiUry 
dflimrtniont  on  (ho  iNthmiiM  i<  \mI|  m)iiip|>c«|  for  (h<<  ptirpoMa. 

On  iiHvtioh  t}(  Mr,  Hiirr,  the  riuiUcr  of  in^p«Tti«»ti  of  innrhinf»ry, 
Htriictiirtil  inntcriiil,  fiiriiUiiro,  phinihiii^  K*>**''^i  A"*'  ^imihir  iir(it'h<M 
wttH  roforroil  tn  »Ih«  rotmiiitttii)  on  »'nguu'«'r»ng  for  report  tit  th« 
fliirlirst  pnicticiihlo  Hiit«^ 

'J'ho  follou'iii|^  li'ltt'rM  WIT*'  r«'ii(l  !)y  tho  «}iMirrmint 

From  (iovi'riior  l)iivis,  <liiti-«l  N<iv«>mlM'r  '2H,  I5)()-I,  tninmnittinff  cor- 
roNpondonro  from  (t.  (/,  S<liii''ft'r,  dixhiirMiniif  offi'-^r,  iiiid  Mr.  M.  E. 
Mitchell,  relating  to  a  miHinuhu'Mtiuidiiij^  iNtwcoM  i\u'^>  oHiciiilii. 

From  (Jovornor  hiivis.  (hit«'d  Novendx-r  2H.  nH>|,  trunMniittiti^,  with 
unfiivonihlo  comnu'rit,  tm  nppliration  of  (^liarN'M  I*arl«'r,  cli'rk,  for 
incr»'as«'  («f  pay.  This  appliratioii  has  lh««  anoroval  of  ('oloriel 
Gorgiis,  chiof  sanitary  ofti<t»r.     It  wjih  not  granted  by  tho  ComnuHsion. 

From  « lovt'rnor  Davis,  (hit«'d  Nov^'inln-r  20,  conr'-rning  civil-Hcrvice 
rnh's  and  Commission's  appointim-nts.  Thr  si'crctary  stati'il  that  a 
reply  had  Immmi  sent  to  (lovornor  Davis,  and  that  he  hud  boon  fur- 
niHli(»«I  with  all  available  printed  circulars. 

From  (lovcrnor  Davis,  fluted  November  18,  lOOJ,  calling  for  in- 
voices or  c(»st  lists  of  p(«*;ce  snpplie,.  The  secretary  stated  that  n 
reply,  with  the  lisls,  had  been  sent  at  on<'e. 

From  (iovernor  Davis,  dat(»d  Novemln'r  22,  l!)()l,  ur^ln^  pnnnpt 
delivery  of  .sanitary  Mnj)plies  in  requisiti<»y  1(>2  H,  and  asUin^  infor- 
mation as  to  time.     'Ihc  secretary  was  directed  to  rej)ly. 

From  (iovernor  Davis,  djiteij  Novend)er  2'.>,  11)01,  concerrung 
trained  nurses  in  the  serviee  of  tlu>  (^unmission  and  us  Ut  their  num- 
b(»r.     'I'he  secretary  whs  direct«'<l  to  reply. 

From  (iovernor  Davis,  dated  Noveml)er  JiO,  1004,  concerning  the 
call  of  Douse  (Committee  on  Interstate  iind  Foreign  Commerce  for  his 
annual  renort  ami  other  papers. 

From  (iovernor  Davis,  <latcd  \ovend)er  22,  )!)()},  re^irdin;;  claims 
of  Schuber  estate  for  renlais  on  land  at  Corosal  and  relating  to  the 
claim  of  said  estate  that  th<'y  own  the  *' nuinghires."  through  which 
the  canal  is  constt-ucted.     Orderc*!  referred  to  the  general  counsel. 

From  (iovernor  Davis,  dated  November  2!).  1001,  apiu'oving  ro- 
quost  of  Colonel  (lorgas  for  transfer  of  Afr.  Perry  from  M;inila  to 
Ancon,  as  dispensary  clerk,  at  $1,200  per  anruun.  Ordered  referred 
to  the  .sanitary  committee,  which  m;id«  favorable  report,  and  the  same 
was  approvefl. 

From  the  chief  engineer,  (hited  November  28,  1004,  stating  his 
objections  to  the  limit  of  exejnptions  allowed  by  agreement  betweetj 
the  Canal  Commission  and  the  Civil  Service  C^omnussion.  The  sec- 
retary was  directed  to  reply,  sending  full  infornudion. 

From  the  chief  engineer,  dwted  Novend)er  29,  1904,  concerning 
estimate  for  annual  report. 

The  secretary  read  a  letter  from  the  auditor  of  the  Commission 
concerning  the  claim  of  the  War  Department  for  $100  for  the  trans- 
portation of  Mr.  Charles  Parker,  late  clerk,  Medical  Department, 
U.  S.  Army,  from  Manila  to  San  Francisco.  The  matter  was  or- 
dered referred  back  to  the  auditor  for  all  available  information. 

Requisitions  177-A,  177-A-a,  177--B-2,  and  177-C,  from  the  chief 
engineer,  were  presented  by  the  acting  chairman,  and  all  were  ap- 


TUta  Kiilti  Hitl  im  tlul/  putiiished  fttid  nofurrMl 


Chairman  /iMfnlttfi  dm«l  {7i»ivHni#«k»fi. 
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3*il 


ew 


proftfl,  exci'f)t  177  A,  for  tiiiikTw,  whirh  th«  nctin^  rhninnun  MntrU 
OOttld  DtirtlppliiMl  from  thr»  •iljx'k  on  hniMi  or  ««u  ronii*  jit  thi'^  «iiii«. 

On  nwoiufiM'fKlntion  of  Mr.  IfurnHl,  tho  ftillowing  HwuntM  wit«  ap- 
pr«»vt'<l : 

Firnt  Stttndaiil  jfniijfoH  nnd  pi|M«  luu*  Uiul  fiirnnc^M  to  thf  Mnmi 
fn.'tiiriiig  Supply  Coiiipiiny,  of  New  York,  for  $'.'.'U.'J'2,  f.  o.  b.  Nen 
York. 

Si't'ond.  OfTi('«»  supplies  to  lln*  Towrr  Mnnufiirtnring  und  Nov«lty 
Gniipiiny,  Nrw  York.  f«»r  $l'J.»U,  f.  u,  h.  Nrw  York. 

Third.  liodloH  to  tin*  MiimcI  AtlnH  (JIhhm  C<mipuuy,  Wln'rlintf.  W. 
Va.^  for  $'J5,  f.  o.  b.  Now  York. 

F'oiirdi.  !'holo|j:rnplii«'  MippTu's  (o  Oror^ji!  Murphy  (Incorporatid), 
New  York,  for  $188.(1.%  f.  o.  U.  New  York. 

Fifth.  Thn'iH  thouMond  woo(h»ii  fiiiin'tH  to  Fnink  HiihhNin,  $217.50, 
f.  o.  b.  New  York. 

All  the  ('  iiwnrcN,  fxct'pt  (ho  liiMt,  arc  to  tho  lowo^t  biddor;  in  this 
ciis«»  tlu^  nu'oMiiiu'iidiition  is  itw'-nul  on  u  jirrffrcin'o  for  ti  bl(»*k  tin  over 
a  wooden  stopper.     The  luuoiiid  of  this  pr.  'erenee  is  $«M.r)(). 

There  being  no  fiirlher  business,  (ho  nieetinyf  rtdjourneu  at  1.05 
p.  ni.,  to  th(!  call  of  (he  chiiirtnun. 

SlXTV-TIIIHO  MkkTINU. 

Kvp,NrN(j  Star  nnrriirNO, 
lVfrsf,i„f/ff>n,  n.  6'.,  Ihcinil'      IJ,,  WO4, 

Tiic  Corurnii^s'ion  niel  iit  II  o'il<»(k  p.  iii. 

ProsiMit:  .\((ing  Cliiiiriiian  (Irunlvy,  Mo.shiu  Parsons,  Uurr,  and 
Ifiirrod. 

.\bsent:  .\dniiral  ^Vll^cer,  efj  routo  from  (he  Tsthinua  of  Panama, 
and  (lOvertM)r  Diivis,  on  duly  on  \i\v  InIImuuh. 

On  motion,  the  readin^L?  o^  tlu!  mimitcs  of  the  meeting  of  Decombor 
13  was  dispensed  with. 

The  acting  chairnMin  announced  that  Mr.  (lulick,  to  whom  had  been 
offered  (he  position  of  casiiier  in  the  oflici'  of  disbursing  oflicer  of  the 
Canal  Zone,  made  va<'ant  i)V  the  di-charge  of  Mr.  M.  K.  Mitchell,  had 
declined;  that  Mr.  ,Janu»s  U.  Tibbitts  was  consic'ered  as  an  available 
nuin,  and  it  was  believed  he  would  aecej)t. 

On  motion,  the  matter  was  referrecl  to  the  acting  chairman,  with 
power  to  act. 

The  acting  chairnum  read  a  conununicution  from  Mr.  E.  A.  Drake, 
vice-president  Panama  Railroad  (\)mpany,  dated  December  12,  1904, 
respecting  the  purchase  of  outstanding  stock  of  the  Panama  Railroad 
Company  and  mi'ntioning  that  one  sliare  had  t»een  offered  at  par. 

On  motion,  the  nuitter  was  referred  (o  the  acting  chairman,  with 
power  to  purcha.se. 

The  acting  chairman  read,  for  infonnatiofi,  lett<'r  from  Mr.  Drake, 
dated  December  1-2,  11)01,  concerniii':  app.ireiit  careless  handling  or 
shipment  of  currency  forwarded  to  Paymaster  Tobey,  and  inclosing 
explanation  of  the  general  superintendent  of  the  Panama  Railroad. 

Mr.  Parsons,  from  the  executive  committee,  reported  as  follows: 

T!jo  reconimeiidatlon  oontaliUKl  lii  the  sccrotnry's  roi>ort  of  Deoeinher  7,  10O4, 
relating  to  the  estahllshmeiit  of  a  punliMsliif;  dlvlHion  for  the  Commirtslon's 
WnHblngtoD  office,  is  favored.    This  uiattor  ha8  long  been  uiuler  aUviHement 


(.ai^iv    cniA  T  ^v^xj    III 
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by  the  Coninil.sslon.  '•'Mo  division  now  rccomniondofl  shonltl  Hupplpmont  tho 
ilopnrtintMJt  of  nmtt'rial  and  Hnppll<>s.  TIio  <'oniiiiitt«'e  hellov(>H  tliiit  for  tlw 
preHcnl  this  dlvlnlou  should  be  iiidepoiuk'nt  of  the  material  and  supplies  depart- 
ment, being  recryiil/tHi  as  a  sub(U'i>artuu'nt  of  the  Commisslon'B  Washington 
orllce.  The  Immediate  t'mploymcnt  of  a  iturcbaslnK  ngent,  who  will  be  the 
head  of  thfa  division,  is  recoimiiended.  One  typewriter  and  one  stenoKrapher 
and  typewrite:  should  at  once  be  assigned  for  service  in  the  purchuslng  division. 
The  duties  of  this  division  stmuld  be  preliminarily  defined  as  follows: 

To  prt'pare  calls  for  [)ropose<J  blanks;  to  Iceei)  a  record  of  retiuisltions  and  a'l 
projH)Siils  received;  to  tabulate  and  analyze,  so  far  as  practicable,  bids  received; 
to  call  for  samples  when  necessary,  and  to  transndt  those  from  the  successful 
bidder  to  the  material  and  supplies  dei)artment  whenever  sanudes  are  necessary 
to  determine  the  (piallty  or  character  of  materials  and  supplies  that  are  to  be 
delivered  on  tho  Isthmus,  and  to  perform  such  other  duties  as  may  be  assumed 
by  the  Commission. 

In  the  mattor  of  the  secretary's  recommendation  that  five  additional 
stou()griH)liers  and  typewriters  be  employed  in  the  AVasliington  oflice, 
tho,  committee  reconnnends  that  it  be  given  power  to  act,  it  being 
understood  that  the  creation  of  the  new  division  may  relieve  tbe 
immediate  necessity  for  the  full  numlxT  of  stenographers  and  type- 
writers, and  it  being  also  understood  that  for  the  present  no  acldi- 
tional  typewriters  should  be  emi)ioyed  who  are  not  also  stenographers. 

On  motion  of  Mr.  Harrod,  the  rej)ort  was  adojited. 

Mr.  Burr  moved  that  the  bids  of  the  National  Supply  Company, 
of  Toledo,  Ohio,  and  of  William  "Wirt  Clarke  &  Son,  of  Baltimore, 
Md.,  for  diaphrngm  pumps  and  lead  pipe,  being  at  rates  far  below 
market  value  for  the  ))rincipal  item — lead  pipe — and  plainly  in  error, 
be  rejected.     Adojjtcd. 

■Ir.  Burr  moved  that  the  bid  of  Fox  Bros.  &  Co.,  of  New  York,  to 
i  'rnish  nine  diaphragm  pumps  for  $2-'57.01),  being  the  lowest  and 
most  advantageous  bid,  be  accej)ted.     Adopted. 

Mr.  Burr  moved  that  the  bid  of  the  J.  L.  Mott  Iron  Works,  Wash- 
i^«^on,  D.  C,  for  14,500  feet  lead  pipe,  weighing  8  pounds  per  foot, 
for  the  sum  of  $1,819.17,  be  accepted.     Adopted. 

Mr.  Burr  reported  as  follows  on  the  purchase  of  self-recording 
rain  gauges  and  tide  gauges,  which  matter  had  been  refered  to  him 
with  power: 

It  is  ree«mmended  that  the  Commission  purchase  both  these  classes  of  gauges, 
with  necessary  extras,  from  .lulien  P.  Friez,  No.  12.30  East  Baltimore  street, 
Baltimore,  Md.,  who,  at  the  date  of  this  report,  has  them  in  stock  ready  for 
shipment. 

The  following  is  a  descriptive  list  of  the  articles  needed  and  the  prices  at 
which  they  are  offered  : 

1  water  stage  registe-,  No.  3,  f.  o.  b.  New  York $141.  50 

60  linear  feet  extra  perforated  copper  band,  at  25  cents 1.5.00 

1  water  stage  register,  No.  4,  f.  o.  b.  New  York 120.50 

6  self-recording  rain  gauges,  complete   (registers  and  tipping  bucket 

gauges),  f.  o.  b.  New  York,  at  .?101.2,5 007.  50 

4  extra  register  pens,  at  .$1.25 5.  00 

6  extra  rain  gauge  measuring  sticks,  at  25  cents 1.  50 

Total  797. 00 

There  will  also  be  required  six  extra  bottles  of  register  Ink,  1,2(X)  linear  feet 
copper  wire  conductor,  0  sets  of  3  cells  each  "  Gordon,  Edlson-Lelande,"  or  other 
good  primary  batteries. 

The  above  primary  batteries  and  copper  wire  conductor  can  be  obtained  of 
any  good  electrical  supplies  dealer,  as  Frlez  does  not  supply  them.  He 
informed  me  that  he  has  used  the  Gordon  battery  with  satisfactory  results, 
although  be  is  of  the  opinion  that  others  are  equally  good. 
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In  closing  this  roport  I  dosiic  ti)  stiito  that  coiniH'titlve  pi-lco.s  wore  Hoourcd 
from  San  Francisco,  lio.stoii,  ami  Wasliliiu'l  n  liistnniH'iit  makers,  Imt  that  the 
quotathm  from  Frioz  was  lower  for  tiiu  nuuplcred  Inslrunu'iits  than  the  othorH, 
and.  further,  that  he  was  the  only  one  lu  condltloa  to  8Ui)ply  both  classes  of 
gaufe'i's. 

Gn  motion  of  Mr.  Parsons,  the  report  was  adopted,  and  purchnso 
ordered  inade  in  accordance  with  the  recoininciidiilion. 

At  oM  p.  ni.,  there  beiii*,^  no  further  business,  the  Connnission 
adjourned,  subject  to  the  call  of  the  chairman. 

SrxTY-rouRTii  Mhktino. 

Board  Room,  Panama  Railroad  Coajpany, 

Ncnv  York,  December  22^  1004. 

The  Commission  met  at  the  call  of  the  chairman  at  10  a.  m. 

Present:  Chairman  Walker,  Messrs.  Burr,  Parsons,  and  (iriinsky. 

Absent:  General  Davis,  on  duty  at  the  Isthmus;   Mr.  ITarrod. 

Mr.  Grunsky  was  appointed  secretin y  pro  tempore. 

The  minutes  of  the  meetings  of  L)eceml)er  18  and  December  14  were 
read  and  approved. 

The  chainnan  called  attention  to  frequent  long  cables  received  from 
the  Isthnms,  and  it  was,  on  motion  of  Mr.  Parsons, 

Resolved  That  the  chairman  request  our  representatives  on  the  Isthmus  to 
restrict  comnunilcations  by  cable  as  much  as  possible. 

The  chairman  reported  appointments  issued  from  the  Washington 
oflice,  and  ai)j)ointments  as  submitted  for  confirmation  l)\'  the  c'liief 
engineer  in  several  comnumicatiou^  dated  November  l*l}  and"  2i),  Decem- 
ber 2,  5,  and  fi,  1904,  and  appointments  by  (iovernoi-  Davis,  all  of 
which  wei-e  approved  subject  to  any  necessary  awl  ion  by  the  Civil 
Service  Commission; 
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On  motion  of  Mr.  Burr,  it  was  resolved  that  the  above  aopoii.^ 
mciits  and  i)ronioti()ns  be  approved  in  so  far  ns  they  were  made  prior 
to  November  15,  11)04,  except  as  to  Mrs.  Rose  D.  Seager,  which  ap- 
pointment was  not  approved;  and  that  all  appointments  made  sub- 
sequent to  November  15,  1904,  be  approved  subject  to  action  by  the 
Civil  Service  Commission. 

(Jeneral  Davis,  under  date  of  December  6,  1904,  submitted  the 
following  list  of  appoi;  tments  in  the  government  of  the  Canal  Zone 
during  the  month  of  November,  11)01,  which  was  approved,  subject 
to  action  by  the  Civil  Service  Commission : 
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Oenoral  DaviH  Riibmittpd  the  following  stfitflmont  of  allownnrr-  as 
comnmtuiion  of  quartera  grunted  during  the  month  of  November, 
1904: 


Nftin*. 


Podtlon. 


BRrrtl.G.  V 

CMt«l,K.U 


Cwtel.  K.  0 
DhIv,  MIchHi     I 
Dt«  HoiirlM'l,  It    V 
U«  HoiirhiO.H.  A 
n«<  (.'HNtro,  I).  M 
(ia  nliotli,  A 


Trarmltman 
Clerk 


....do 

General  (orem&n 

Rodman 

....do 

Cyictrk  ..•••••••••••••■•••••■ 

._ do 

Oiiidiikle,  Uroy flt«>noKr«phttr  and  tmnnlH- 

tor. 
HnitlcluH.W.C Clerk 


IV        .      ...     I  Monthly 
iX'parliiu'iit.    j   nninfw, 


Knglnoerlng. 
....do 


do 

....do 

do 

lAnd 

RnK'iiuurlng. 

Ijintl 

Judiciary  — 


lI 


IlHIilT,  K 

Howard,  Kred 

Howf.K.C  

JohiiHoti,  MorrlMO.... 

LAcrolfuido,  I) 

Ix)wry,J.  D 

Mc(!rtrii,(;.  D 

McKHrlaiMl.KHrl  O  ... 
Miller,  A.  Mcl,f<rtl  ... 
MiIUt,  A.McLeod... 

Moore,  F.  E 

Mo«her,J.8 

Plnckney.V.  H 

Uf.tMidell.WilllnmO 

Waldi'.u,  F.K 

WalHh,Tnomaii  J  — 


.Voting  chief ■ 

Ooneriil  fKroman 

HtonoKranhcr 

HiipcrvlNiiiK  architect 

I'hyMlclftK  

Clerk 

StiMuigrapher 

Clerk  

Levelinaii 

Hiirvcyor 

f'erk  

.    velman 

Chief  Clerk    

nraftH'iiiui 

HiinlUiry  liinpector.... 
DrftftHnmii 


Material 

....do 

KntfliioTliig.. 

Ri'Veliiit'H 

KnKlneerliig.. 

Heiilth 

Police 

Mnterliil 

KiiKiiieerHiK- 

do 

Land 

Kiiglneerliig. 

do 

Kxeciillve  ... 
KiiKiiH'crliig. 

]lei4ltli 

Kngliieerlng. 


Commutation. 


Prom- 


IIMOO 
88.83 

100.00 
1U0.IK) 

7:>.  00 

7ft  00 

7ft.  00 

Pift.  (K) 

l'.ifi.(K) 

100.00 
'2-2.'>.  Itl 
100.  00 
llft.tW 

•i^)0. 00 

■Ml  oa 

M.  M 
100.00 
100.00 
12ft.  00 
IftO.lK) 
Ut>.  00 
lift. 00 

\m.  00 

IJf).  00 
KXI.OO 
100.00 


Nov.    1 
t)et.  11  lo 
()<l.;u. 


N.>v. 
Oct. 
Oct. 

Oct. 

Nov. 

Nov. 


I 

I 
1 
1 

If 


Amount 
month. 


Oct. 
Oct. 
Oct, 
Nov. 
Nov. 
Kept. 
Nov. 
Oct. 
Nov. 
Oct. 
Nov. 
Oct. 
Nov, 
....do 
....do 
....do 
....do 


Hi.  00 

6.M 

S.00 
1.00 

«.oo 
e.oo 
e.00 

10.00 
10.00 

8,00 

IH.OO 

MOO 

».:« 

20. 00 

1ft.  00 

fi.M 

8,00 

N.OC 

10.00 

V2.00 

10.00 

10.00 

12,00 

10.00 

8.00 

8.0O 


The  above  allowances  for  commiitntion  wore  approved. 

The  chief  er.gineer,  by  letter  dated  November  JiO,  asked  for  the 
appointmen  .)f  William  Bodette  as  steam  shovelman.  The  Commis- 
sion approved  the  selection,  subject  to  action  by  the  Civil  Service 
Commission.  ,    .  .   .        , 

General  Davis,  i  .etter  of  November  30,  reported  the  appointment 
of  Robert  K.  Vibert  at  the  salary  of  $100  per  month,  the  appointment 
taking  effect  November  29, 1904.  Confirmed  by  the  Commission,  sub- 
ject to  the  approval  of  the  Civil  Service  Commission. 

The  chief  engineer,  by  letter  dated  November  '29,  recommended  the 
repeal  of  a  resolution  adopted  August  27,  1904,  and  the  substitution 
therefor  of  the  following,  which  was,  on  motion  of  Mr.  Burr, 
approved : 

The  chief  engineer  Is  hereby  nuthorized  to  employ  for  work  on  the  Isthmus, 
at  the  rate  of  45  cents  per  hour  In  gold,  such  first  cl.iss  experienced  blacksmiths, 
boiler  makers,  machinists,  coppersmiths,  molders.  pattern  makers,  nnd  other 
labor  of  this  character  as  may  be  required  from  time  to  time  for  the  efficient 
and  economical  prosecution  of  the  work  under  his  Jurisdiction.  The  chief  engi- 
neer 18  also  authorized  to  employ  such  helpers  and  handy  men  In  connection 
therewith,  at  the  following  rates  of  pay  In  gold,  as  the  necessities  of  the  work 

may  require: 

Helper  or  handy  man.  third  grade.  35  cents  per  hour.  gold. 

Helper  or  handy  man,  second  grade.  30  cents  per  hour.  gold. 

Helper  or  handy  man,  first  grade,  25  cents  per  hour,  gold. 

These  rates  of  pay  to  remain  In  force  until  modified  by  the  action  of  this 
Commission. 

The  chief  engineer  submitted  communications  under  dates  of  No- 
vember 28,  November  30,  and  December  1,  1904,  suggesting  modifica- 
tions in  the  classification  of  artisans  and  laborers,  which  were  referred 
to  the  committee  on  engineering  for  recommendaaon. 


icr  oi  uii"  «-<»iunuHMHry  oi  uie  riimitiiii  uiiiiroiid  t  cmipimy  oiiil  to  (lio 
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In  thd  matter  of  apnointinff  Doctor  Randall,  who  is  at  nrenont  the 
medicat  officer  of  the  Puiui  ma  Kail  road  Company,  as  one  of  the  physi- 
cians in  the  Colon  Hoflpital  (about  to  Iks  eHtablinhed) ,  it  wan,  on  motion 
of  Mr.  GrunHky, 

Reaolved,  Thnt  the  retention  of  Doctor  Randall  at  a  ialnry  of  $200  per  month, 
gold,  be  authorlziHl. 

Mr.  Parsons,  chairman  of  the  executive  committto,  reported  that 
upon  inquiry  it  had  Iwcn  u, 'ortained  that  the  Commission  could 
obtain  an  insurance  rate  for  underdeck  steamer  sliipments  to  the 
Isthmus  of  one  fourth  of  1  per  cent.  This  insurance  rate  would  cover 
g(K)ds  shipped  by  the  agents  of  the  Commission  or  by  others  in  Ixihalf 
of  the  Commission.  Upon  motion  of  Mr.  Parsons  the  nuitter  was 
referred  t/O  the  e.iecutive  cotiunittce  with  power  to  solicit  proposals 
from  insurance  companies,  to  be  submitted  to  the  Commission  lor  its 
action. 

A  letter  from  (Jeneral  Davis,  relating  to  a  pay  ticket  in  favor  of 
James  (Iray  for  $.S0,  claimed  to  have  been  erroneoiisly  paid  by  ('ashier 
M.  E.  Mitchell,  together  with  inclos"res,  wos  rend  for  luformution. 

A'number  of  letters  nrlatiug  to  the  discharge  of  Cashier  M.  E. 
Mitchell  were  read  for  information. 

•  In  the  matter  of  the  compensation  of  Mr.  Hawkins  Taylor,  a  ste- 
nographer formerly  in  the  employ  of  the  Conmiission,  who  claims  coni- 
Jiensatio..  for  six  weeks'  leave  of  absence,  it  was,  on  motion  of  Mr. 
'arsons, 

Rcunlveil,  Thnt,  on  advice  of  cmnsol,  Mr.  Iliwvklns  Tnylor  be  allowed  two 
weeks'  vacation  from  the  (Lite  of  lus  IcaviiiK  tho  IhIIuiuis  (Sopteiiiber  14,  1)M)1^ 
and  that  he  be  paid  as  imuh  of  his  full  nalary  for  Huch  [Hjrlod  an  has  not  ali-eudy 
been  advauceil  hiui. 

In  the  nitttttT  of  the  applicndon  of  Mr.  Quintero,  secretary  of 
public  works  of  the  JJcpubiic  of  Panama,  for  the  loan  of  a  well-boring 
outfit  for  the  use  of  tlie  (ioveninicut  of  the  Republic  of  Panama  : 
Bocas  del  Toro,  the  executive  conmiittce  recoiumonded  that  the  in- 
quest be  noo  iTfranted,  as  the  (>)inmission  has  no  authority  to  loan 
Government  property,  its  loan  being  prohibited  by  law. 

There  was  read  a 'letter  from  (Jcncral  Davis,  dated  November  22, 
1904,  relating  to  the  occupation  by  (he  United  States  of  a  tract  of 
land  at  Corozal  claimed  by  the  Scliuber  estate,  and  to  their  claim  of 
ownership  to  a  large  tract  of  manglares.  Tn  this  matter  the  recom- 
mendation of  the  general  counsel  that  the  legal  rights  of  the  United 
States  in  and  to  said  proj)erty  will  be  conserved  by  continuing  with- 
out discussion  the  possession  maintained  by  our  grantor  for  many 
years  was  approved. 

A  letter  of  recommendation,  signed  by  General  Davis,  that  the  pay 
of  Clerk  J.  K.  Barrett,  of  the  health  department,  be  increased  to  $125 
per  month,  gold,  having  been  favorably  reported  on  by  the  executive 
committee,  wan  approved. 

In  the  matter  of  changing  the  delimitation  line  of  the  Canal  Zone, 

near  the  city  of  Panama,  the  executive  committee  recommended  as 

f  ollov/s : 

That  General  Dnvis  be  Informed  that  the  plan  as  outlined  In  hl8  letter  of 
December  6,  1904,  and  as  shown  on  his  accompanying  map,  la  approved,  and  that 
he  be  requested  to  arrange  with  the  Panaman  Governinent  for  the  chanf,'lng 
of  the  line  of  the  Canal  Zone  so   as  to  Include  the  cemetery,  the  adjacent  ground 
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to  the  north  thfrmf.  tljc  rcmnlndpr  <  '  th«  i^tntp  "  Rl  Traplrh!."  nni\  thnt  known 
an  "  Hittitti  lioKii  '  th  li  '.UK'Vvii  <iH  "  Jiiati  Vax)|tM>7.,"  mid  ii  [Hirtlon  of  thu  rr^uudii 
beloiiKlnir  to  H<Mi)(!  prlvrtt«>  owiutn  uikI  tlio  <-ltj  of  I'liiitiiiMt. 

'f'ho  nu'oiniiH'ndiitiori  of  the  ('t)rnMiittco  was  upinoved. 
On  mohon  of  Mr.  PurKouc,  ,'t  wiih — 

Heaitlved,  Thiit  (hMU'rul  UiivU  Im>  liiMtructtHi  to  ttiHtltulo  procm^dlntfN  nt  on«t 
for  til"  coixltMiiiiitloii  of  tliiit  |N)rtiou  uf  ttiO  OMtntn  luown  iim  "  Hauhi  Uohii," 
iyli'K  wltUlii  the  (.'uiu.l  Zoiio. 

Chairmiin  Parsons,  of  tijo  excciitivo  ooiiitiiittoi',  ivporttnl  (hat  in 
the  iiiatltM-  of  hick  of  invoices  ticcoinrtaiiyiii^  shipiiieats  the  ntellu.d  u( 
present   foHowed  of  hHii'lliii^  (he  Imhuu'ss  fully  n»eotH  all  re.|uir»» 
ments,  iiad  (here  seems  (o  \>"  no  douht  (hut  invoi'jen  will  hereafter  be 
properly  forwiirded  wi(li  all  shipm('ti(s. 

A  letter  from  (icneral  l>uvis  reladiip;  to  the  iit»'i/at'on  of  canal 
buildinpfs  at  MiraflceH  for  (he  eiin?  of  insane  patie'it.s  was  read,  and 
the  use  of  the  (v.nul  hiiildintjrs  for  (hi^  pnrpo-.'  was  authorized.  The 
chairman  was  dirtcted  (o  iiif  irr'i  (Jo' ci'ior  DavK  (hi'.(  (he  u<'<'essary 
staff  of  emi)loyees  would  liuvo  .o  be  obtained  through  the  Civil 
Service  Connnission. 

A  letter  from  (Jeiioral  Davis  "elatiiij;  to  the  compensation  of  cooka 
at  the  AiU'on  Hospital  was  irad.  and  Chainiian  (iniiisky,  «>f  (he  <'oni» 
mitte'i  on  sanitation.  repor(t'd  (hat  (he  inereusj  of  pay  (o  cooks  had 
alreu«!y  l)e«Mi  aMthorizeil  by  (he  (.'omiuission. 

A  h'ttci  from  (lenrnd  Davis,  dal  'd  Decemlx'r  i;,  1001,  relatinjr  to 
insi'ct  jiowder  aiul  si.Iplnir,  was  read,  'lite  material  referred  to  has 
already  been  scut  (o  (he  istlimns. 

A  let(er  flop,  dencral  I'avis,  dad'd  December  IJ,  11»0I,  was  mul, 
recommendiii«;  the  transfer  of  the  Colon  Hospital,  a  matter  wliich 
has  already  been  fully  acte(l  upon  I/  the  Commission. 

A  letter  from  (Jeneral  Divs,  dated  November  'J8,  llUH,  was  rv.ad, 
transmi'  in^'  a  reipiest  Iron,  the  chiei'  saiiitaiv  ollicer  for  at)  assistant 
in  the  lat).n*atory  of  the  Aneon  Hospital  at  if'  00  j)er  month.  Colom- 
bian silver.  Upon  favorable  reconineiidf.lion  by  the  eommi((ee  on 
sanitatio!!  the  cm])loyment  of  the  assistant  wa    •,iuliori/-e<i, 

A  letter  from  (Jeiieial  Davis,  'lated  Decem»)or  5,  calls  attention  to 
the  desirability  of  cariiiju:  for  the  indi^'ent  sick  at  some  point  else- 
where than  at  th<'  ni.iin  hos|)itals  oi  (he  Commission,  and  rec(»ii.jnepds 
that  they  be  cared  for  in  Coi-uni^-sion  building's  at  Mira(lo!'es, 

In  the,  ma((er  of  (he  reijuesi  of  the  ciiicf  saritarv  oHi<'er  ()ud  a 
dietist  for  the  Ancon  Hospital  be  appointed,  at  a  ^abiry  of  $75  per 
month,  ^old.  which  request  wa.  tiansmittod  by  (Jeneral  Davis  under 
date  of  December  5,  li)01,  it  W!?s — 

Itcmlveil.  Tliiit  the  position  of  (ilotlst  nt  tlie  Arifon  nortoltal  he  crpntod,  to  he 
filled  from  recoiurni  ndutioii  of  the  Civil  Service  CoiiuiiiHsioii,  iiiid  that  llie  appH- 
cntion  of  MlHfl  Amy  E.  Tofie  fov  Mils  position  l)e  referred  to  the  Civil  8ervlee 
Commission  for  its  information, 

A  communicntion  was  i-'ceived  from  Mr.  K.  A.  Drak",  vice-presi- 
dent of  the  I'r.?iania  IJiiilrond  Company,  calilno,  attei^tion  to  (he  fact 
that  charf^es  for  suppl'es  issued  (o  the  Ca-nil  Ccmimission  and  its 
employees  from  the  commissary  dej)artment  on  the  Tsthrnns  of  the 
Panama  Eailroad  Conpativ  have  been  at  cost  j)lus  20  per  c^nt;  that 
the  bills  have  not  been  paid  to  date,  owing  to  the  fact  tfntt  it  has  been 
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thought  p<)H«ihI«  that  r  new  bttHiM  of  charging  for  «n[vplioh  might  \m 
<hI  by  the  OomrnisMion.     It  wan,  on  motion  of  Mr.  (iriinMk> 
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H«»nlv,'n,  Tlutt  th«»  htiNlH  of  cliiirKlng,  a«  liKlloiited  lu  Mr.  Drake't  lottor,  bt 
vonflrn.iNl  iukI  iiiiproviHi. 

A  draft  of  a  [)n)[)o^.M!  «rran^«'mont  hotwccn  the  Tfrthmian  Canal 
CommissHin  and  th«?  ruiiainu  Railroad  Company  in  rcpird  to  tlui 
maintriuinco  and  ivnair  of  a  j(»int  tolo^rraph  and  tolfphon*'  liri.',  wua 
Hiibmitl.'d  by  Mr.  K.  A.  Drake,  vitM'  pn'shlotit  of  thn  i'anama  Rail- 
road  Company.  'Oio  arran/i^n'mt»nt  sn^rgj.stod  waM,  on  motion  of  Mr. 
TarsoiLs,  approved  on  tiio  basis  of  ap[)ortioning  cxpomwH  according 
lo  the  H«»rvic(>  r<'nd«»r«'d. 

In  the  matter  of  the  proposals  for  bmdn'r  opened  at  Washin^'ton 
on  IWor.ibor  17.  it  was  movrd  by  Mr.  (irunskv  that  the  proposal  of 
J.  J.  Afoori'  it  Co,  {Incorporat.Ml),  of  San  Francisco,  to  furnish  tho 
lumfxM-  cull.'(i  for,  aK^Mv^miin^r  U.'JOT.OOO  ft'ct  IV  M.,  at  ilii'  prico.s 
named  in  their  proposal,  a^r^nepitinju;  $nn,l81.42,  Hhipment  to  be  in 
American  or  foreign  vessels,  at  their  option,  be  accepted.  Adopte(l. 
A*r.  Huir,  on  brhaif  of  th«'  committee  ou  enpfineerinp  plans,  ro- 
)orled  that  (he  plan  Kii^r^roM,  ,|  by  the  <-hief  (>ri;.,Mnecr  under  date  of 
)ecenilH5r  ('.,  of  widening  and   lengthening  the   La   Hoca   pi«'r,  had 
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received  the  approval  (.f  the  conmiittee,  e.xceoL  lus  to  details  of  con- 
Ftriiction,  and  that  the  coniinilte,'  recoimnended  a  modilied  location 
of  the  proposed  lumber  wharf,  which,  in  its  judguu'ut,  should  have 
it.s  water  front  lim  100  to  120  feel  from  the  crest  line  of  the  railroad 
embaiilauent.  .\  full  width  coiniection  of  this  wharf  with  the  La 
Boca  piei-  is  no!  thought  esH'utial. 

'Hie  report  of  the  conuuiltee  was  approved. 

The  Commission  authorized  the  increase  of  the  number  of  creosotod 
piles  to  be  purchased  from  1,000,  heretofore  aiilhori/ed,  to  2,000,  in 
lengths  from  1.")  lo  SO  foct. 

Tiio  Commission  adjourned  at  I.IJO  |v  m.  lo  the  call  of  the  chairuuin. 

SixTV-FiFTir  Mkkting. 

EvKNiNf;  Star  Builoixo, 

Wash  in  (/ton,  I).  6'.,  December  ,10,  1904. 
Tlie  Commission  met  at  tho  c^iW  of  the  chairman  at  11  o'clock  a.  m. 
Presenl  :  Chairman  AValker,  Messrs.  Parsons,  Burr,  and  Cirunsky. 
Absent:  (Jeneral  Davis,  on  duty  on  tho  Isthmus  of  l^anama,  and 
Mr.  Ilarrod. 

Tho  minutes  of  tho  meeting  of  December  22,  1904,  were  read  and 
approved. 

The  chairnuin  read  renorts  and  cal)]egram«  from  the  cliief  engineer 
and  from  the  chief  of  (he  (lej)artmeut  of  material  and  supplias 
regarding  the  working  force  in  their  respective  departments. 

Mr.  (Jrunsky  suggested  that  as  long  lists  of  appointments  encumber 
the  minutes  some  means  should  be  found  for  omitting  the  same.  It 
should  in  each  case  be  sufTicient  to  refer  to  properly  kept  records. 

Tlie  chairman  laid  before  the  meeting  a  communication  f.-,om  the 
Secretary  of  War,  dated  December  27,  1904,  inclosing  copy  of  pro- 
posed resolution  respecting  the  condemnation  of  certain  lands  in  the 
Canal  Zone  for  the  use  and  benefit  of  the  United  States,  and  also 
draft  of  an  act  amending  section  C  of  act  No.  6  of  the  existing  law, 
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•ntitlml  "An  nrt  ttuthorixinff  tho  oxori'iM*^  ut  th«  riRht  of  expropria- 
tion vithin  tlio  Cniial  Amo,  iHlhiuUH  of  IViimiift,  »m  U>  mil  mUH*i  and 
inunoviihle  pio|uMly,  iiiul  uh  to  pi.|s.,ii.il  pn.|H>rty  ftn«l  proiwrty  that 
in  imiilv  p^Msoiiiil  uihI  piirtlv  mil  him!  piovi.linK  th«  iiM'lhtKl  of  pro- 
aMliiro  fur  px.>r<isin«  lluit  riKht."  CoiiMtleiuliuii  of  th«  iimtU^r  for 
tho  pn'^-^'iit     JiH  (l«'f««rr»!«l.  . 

On  iiiolion  of  Mr.  (ininnky  it  wriM  iv  ..IvhI  that  thfl  inimber  of  U«i 
to  1h.  •.unhuH.,|  un.ior  propoMuK  to  Wo  opHM-.l  ..i.  .laiuuirv  A  i05, 
Im^  M.cmiNiMl  from  r.(),()(M)  to  in()()(K)  rro^s  hr-.  of  which  at  loast  50,  KK) 
lire  to  ho  7  hy  W  inchr^  hy  '.»  f..  I,  uiul  that  tlw  «iuanMty  of  Hwitch  ti** 
be  incmiHMlfroni  10  to  ioo  sotM,  .      1 1      /.  .„ 

The  c'hainnar»  roj)ort«Ml  th.it  in  .-onso.iuoiuM^  of  urp'iit  ^  >•«;♦>'•"'" 
the  chief  »«n^'iii<MT  h.«  had  i.iinhasr.l  in  the  open  uuuUit  10,000  rail- 
mac!  tit'S  and  WHS  nt'irot Hit iiii?  for  10,000  ni<»n». 

(}',vmu,r  Davis's  n^ort,  «lat..l  D.M.n.lK.r  IH.  lOOl,  of  tho  appoint. 
m.Mit  of  Mr.  Frank  Worth  Milchrll  as  posttnastrr  at  Ann.n  at  a  salary 
of  $75  (Unit.Ml  Slat«'s  curn-ncy)  [ht  month,  to  take  (.(T.'.t  )m'mlH.r 
la/wuH   approved,   Hubject   U>  conlinnation   by    the   Civil   Service 

^'Tho'^Kiestiori  contained  in  Govornor  Davis'n  letter  of  Docemlier 
17  11)01  that  some  on.'  h.^  appoiiito<l  o-i  tiie  Istlimus  to  adminiHtwr 
upon  the  estates  of  di'ceasr.l  Am.'rinin  .•iti/.-ns  dyin^  ill  the  employ 
of  the  (lovernnu'iit  Ifavinj?  small  amoimls  of  property  wiih  ordered 
rcfi-rred  to  the  «.-neral  counsel  for  exammation  and  report. 

A  communication  from  (^.v-rnnr  havis  dated  Ueceuiber  10,  100^, 
was  read,  invitii.-  attention  to  hi.  letter  of  Sovei.ilH^r  7,  IHU  "/which 
was  siihmilte.l  a  projx.sed  amendment  to  the  mimici[)al  act  (M).  7) 
i)rovidin«  for  the  coUe.tion  of  a  c.mm.ercial  tax  by  the  municionlities, 
and  asking  that  action  Ik^  taUen  by  Mie  ('..mmissjon  ui  repird  to  tho 
name.     Ord.'ivd  referred  to  the  general  counsel  for  examination  and 

'Governor  Davis's  letter  of  December  10,  1001,  was  read,  acknowl- 
"iknntr  receipt  of  advance  sheets  of  the  laws  of  llu'  Zone,  and  asking 
for  an  ad.litfonal  supply.     The  secretary  was  directed  to  comply  with 

^''VKXibiy  to  the  request  of  governor  Davis,  December  20,  1001 
the  (Muiirman  state.l  that  h."  wouhl  ask  the  Secretary  of  Uar  t..  detail 
a  lieutenant  of  the  Army  for  service  as  lieutenant  of  police  in  the 

The  chaTrman  rend  several  cable^^rams  from  the  chief  enmneer 
reLmrdinrj  api)ointments  in  tlie  en^nn.'cr  .lepartment,  and  s  atcd  that 
ho  would  sujri«-st  to  that  ollicer  the  propriety  of  sending  such  commu- 
nications by  mail.  ...       1   i    1  TA         I    -  nn    ion.* 

Communication  from  Governor  Davis,  dated  Deceml)er  20,  1904 
regarding  the  appointment  c»f  Miss  Mai-aret  (..Hick  as  clerk  in  the 
hospital  at  Colon,  to  date  from  the  day  she  sailed  from  ^ew  York, 
was  read.     On  motion  of  Mr.  Burr,  the  appoin  nicnt  not  haying  been 
authorized  by  the  Commission  and  being  in  violation  of  Civil  Service 

^'^fltlS  ^Gt^ZT  Davis,  of  December  20,  lOO.  relating  to 
proposed  change,s  in  the  form  of  lease  now  being  used  for  public 
FaXin  the  Canal  Zone  was  ordered  referred  to  the  general  counsel 
for  examination  and  report. 
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'Hie  rhftirmiin  n«a»I  a  lottor  fnmi  (Jovwrnor  Dhvih,  tlatetl  I><<«*oiiilwr 
20,  11)01,  iiu-loi»iiiK  <u|,y  of  IfH.r  fn.in  Mr.  V.  11.  IMiickn«>,  <luof 
oinrk  of  I  ho  «xwuhvi<  «)lllc»«,  ('mm  I  /<>!i«,  ri»N|KTtm|^  churgu  on 
fttn^iint,  of  tiimlicAl  tt!(«'ii«ltintH  for  Um  wifo  in  tlm  hoMpitiil.  Afl«r 
iliMCUHMion,  Mr.  I'lrukinvH  irnin.ht  llmt  the  amount  clmrguU  for  Mich 
rmrvu^i  \m  (*atii'<>lo<i  wui  il"  i.i(<l, 

ThiMo  w»M  r»m(i  for  tho  iiifoifiiuhon  of  the  meetitiK  tlu)  following 
oonununicntionH: 

From  t\w  chiof  of  (l«pttrtim«rit  of  muturial  and  MupplioM,  elated 
DtHtjmlMu  20,  l'.K)t,  n»s|M'ctiiig  thf  IrahMfi-r  on  Jaimary  1,  lUOr.,  of 
the  I'anama  liailroad  ('ommiM:<<nry  to  tiic  CommisMion  and  advisiitg 
that  ail  preliminary  arruiip'mmts  hatl  U'cn  iuikIm  in  thf^  maitor, 
ami  al'(»  (lint  nil  arniit^fmi-nlM  had  hcon  mado  for  the  transfi«r  of  th« 


\m  Boca  pro|M'rty,  except  Hxin^  the  value  of  |)errouneiit    improv«- 
4,  and  stating  that  il  wan  idanned  to  tako  over  the  entir«i  plant 
th<">  l(5th  of  Jiimiary. 


tn<^ntH, 


From  the  chief  of  department  of  nniterial  nnd  Mupplies,  datrnl 
Dfcemher  l.'l,  liK)|,  respeiting  thu  location  and  llxtures  of  commiB- 
Knry  Htore  at  (Iristolml. 

iMom  (loverrior  DuvIm,  (hiti'd  DecendM'r  13,  1001,  respecting  cor* 
tain  r(H'k  <|narnes  Ixdon^ing  to  Mr.  Uicardo  Aria;s,  trom  which 
hiiildin^  material  mi|4:ht  Im^  oi)taine<l,  a(u|iniinling  the  (!ommiH.sion 
with  prn-es  per  cuhic  yard,  and  stating  that  th«  maciidamized  road 
ordered  hy  th«  Secretary  of  War  \v«)uld  cost  upward  of  $;5(),()(K) 
gold,  in  iiddition  to  giading,  draimige,  and  masonry  work  on  tho 
nridges. 

Fnwn  (loveriior  Davis,  dated  Decemlwr  31,  l'.)()4,  relating  to  pur- 
chase of  ict'  plant  from  the  Pannma  Kailroail  Company,  and  inclos- 
ing letter  from  chief  of  material  and  supplies  dc|)artm(>nt  on  .sanio 
suoject  rennesliiig  early  action. 

Letter  Irom  Mr.  Scagcr,  socretary  to  tlu5  chief  engineer,  dated 
nocemlxM'  8,  was  re'id,  referring  to  plans  for  eniai'^ing  the  dock 
facilities  at  La  Hoca,  and  to  (he  reports  of  tht^  supervising  archile(!t, 
with  accom[)anying  j)lans,  which,  hu  stated,  were  lianded  to  tho 
chairman  hy  tht!  chiet  engineer. 

A  communication  from  (Jovernor  Davis,  dated  Decemher  20,  11)04, 
respecting  the  disp(»sal  of  condemned  property,  and  correcting  an 
error  in  his  former  letter. 

A  letter  of  (Jovernor  Davis,  of  Decemher  !(>,  1901,  transmitting 
copy  of  cahlegram  to  the  Secretary  of  War  and  reply  to  sanu?;  draft 
of  proposed  oi(l<'r-  to  tak»^  the  place  of  FiX<H;utive  ordiU'  of  .June  24, 
)1)01,  arul  inclosing  pi-oposed  amendment  to  act  No.  8,  which  pro- 
vided for  the  organization  of  the  Camd  Zone,  Isthmus  of  raiiama. 
On  motion,  the  m:itter  was  referred  to  the  general  counsel  for  exam- 
imdion  and  report. 

The  chaiirnan  read  for  the  informati  )n  of  the  meeting  letter  of 
Governor  Davis,  dat«'d  DecemlMM*  20,  1!>04,  inclosing  tr-anslation  of 
the  Official  (lazette  of  the  Repuhlic  of  Pamima  relative  to  Executive 
orders  of  Decemher  Ji  and  DecemlMM'  f>. 

The  chairman  stated  that  he  had  sent  a  copy  of  Governor  Davis's 
communication,  with  the  translation  referred  to,  to  the  Secretary  of 
War. 

There  was  read  for  the  information  of  the  Commission  letter  of 
the  c;hief  engineer,  dated  December  20,  1904,  suggesting  the  transfer 
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of  ten  stenographers  from  the  Government  Departments  for  service 
in  his  denartnient,  and  alsto  suggesting  increased  rat«s  of  pay  for 
stenographers  and  typewriters  employed  om  the  Isthmus, 

The  chairman  read  for  information  a  communication  from  Gov- 
ernor  Davis,  dated  Docemlxjr  12,  1004.  in  which  he  states  that  he  has 
received  no  copies  of  the  minutes  of  the  meetings  since  September  7, 

1904. 

There  was  read  a  letter  from  the  chief  engineer,  dated  December 
19,  1004,  relating  to  supplv  of  railroad  ties,  recommending  that 
50,000  cypress  ties  7  bv  9  inches  by  9  feet  be  contracted  for  al  once,  in 
addition  to  the  requisitions  already  made.  The  chief  engineer,  in 
his  letter,  also  called  attention  to  the  delay  in  filling  requisitions  for 
material. 

The  chairman  read  copy  of  cablegram  from  the  chief  engineer 
recommending  appointment  of  K.  A.  Courtney,  of  the  Illinois  Central 
Railroad,  of  Chicago,  at  a  salary  of  $125  per  month.  The  apr^int- 
ment  was  approved,  subject  to  the  action  of  the  Civil  Service  Com- 
mission. T^  •  J  +  1 
The  chairman  read  a  communication  from  Governor  Davis,  dated 
December  15,  1904,  relative  to  the  deportation  fn^m  the  Canal  Zone 
of  criminals  ';nd  persons  of  certain  other  classes,  and  suggesting  fur- 
ther legislation  in  the  matter.  Ordered  referred  to  the  general  coun- 
sel for  examination  and  report. 

Letter  from  Governor  Davis  of  December  12,  1904,  was  read,  re- 
specting establishment  of  a  temporary  hospital  for  insane  and  in- 
curables at  Miraflores,  and  inclosiiioj  letter  from  the  clnef  engineer 
giving  estimates  of  cost  of  repairs  ot  buildings  to  be  occupied  for  the 
purpose,  and  stating  further  that  he  had  authorized  the  work  to  be 
undertaken,  and  asking  that  his  action  be  approved  and  that  au- 
thority be  given  to  proceed  with  any  other  necessary  work  in  connec- 
tion witn  the  establishment  of  the  hospital. 

On  motion  of  Mr.  Grunsky,  Governor  Davis's  action  was  ap- 
proved and  necessary  authority  given.  .      •       j.         r^ 

The  chairman  laid  before  the  meeting  a  communication  from  Gov- 
ernor Davis  transmitting  requests  of  the  chief  sanitary  officer  and 
of  Doctor  Da  Garde,  superintendent  of  Ancon  Hospital,  asking  an  in- 
crease of  salary  to  nurs(;s  who  have  shown  special  eflficiency,  asking 
for  tlie  apnointmeiit  of  a  superiniendent  of  night  nurses,  at  a  salary 
of  $900  p('r  annum,  and  asking  also  for  an  increase  of  salary  to 
$1,500  per  year  for  the  head  nurse.  .        ,     •  -,• 

On  motion  of  Mr.  Burr,  the  proposed  increases  in  salaries  were  dis- 
approved. -1  o     7  1      1 

At  1.15  o'clock  p.  m.  a  recess  was  taken  until  3  o  clock. 

The  Commission  reassembled  at  3  o'clock  p.  m. 

The  chairman  read  for  information  a  communication  from  Gov- 
ernor Davis,  dated  December  13,  1904,  calling  attention  to  the  manner 
in  which  his  report  appeared  in  connection  with  the  annual  report  of 

the  Commission.  .      .       ^         ^i.      u-  *        -^  « 

The  chairman  read  a  communication  from  the  chief  sanitary  om- 
cer,  dated  December  12,  1904,  relating  to  the  monthly  report  of  the 
sanitary  department  for  October,  and  requesting  the  return  of  the 
same  to  him  to  be  printed.  Mr.  Grunsky  suggested  that  a  report,  in 
proper  form,  should  be  presented  each  month,  and  that  the  chairman 
might  draft  a  letter  to  Doctor  Gorgas  upon  the  subject.    On  motion 
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of  Mr.  Parsons  the  matter  was  referred  to  the  committee  on  sanitation, 
with  power  to  act. 

The  chairman  read  a  communication  from  Doctor  La  Garde,  super- 
intendent of  Ancon  Hospital,  dated  DecembeL-  8,  1904,  relating  to  the 
appointment  of  a  chief  for  the  hospital ;  the  increase  of  the  quarter- 
master's salary,  and  asking'  that  the  deliv«^ry  of  the  new  laundrv 
machinery  ana  a  cold-storjige  plant  be  expedited  as  rapidly  as  possi- 
ble. The  letter  further  su^^estod  that  instead  of  tiie  present  charge 
of  75  cents  per  hour  for  electric  light,  meters  be  furnished  and  charges 
made  only  for  hght  actually  used.  The  chairman  stated  that  he 
would  writ«  to  Doctor  La  Garde  respecting  his  several  recommen- 
dations. 

A  letter  from  the  chief  engineer  relative  to  the  distribution  of  the 
labor  force  under  his  jurisdiction  and  the  need  for  additional  labor 
Avas  discussed,  and  it  was  directed  that  all  comnuuiications  regarding 
labor  supply  l)e  referred  to  the  executive  conunittee 

The  chairman  read  a  letter  from  (lovernor  Davis,  dated  December 
10,  1904,  accompanied  by  copies  of  indorsements  of  Superintendent 
La  Garde  and  the  chief  sanitary  oflicer,  recommending  the  promotion 
of  Mr.  J.  M.  Sinclair,  quartermaster  at  x\.ncon  Hospital.  The  matter 
was  referred  to  the  executive  committee,  and  upon  favorable  report 
being  made  it  was  resolved  that  Mr.  J.  M.  Sinclair,  quartermaster  at 
Ancon  Hospital,  bo  allowed  an  increase  of  salary  from  $900  to  $1,'200 
per  annum. 

The  chairman  read  a  communication  from  Governor  Davis,  dated 
December  19,  1901,  inclosing  draft  with  proposed  changes  in  the  form 
of  lease  now  used  for  lonsing  (he  pr()i)erty  in  the  CanalZone  that  was 
acquired  from,  the  Panama  l^iilroad  Company.  On  motion  the  mat- 
ter was  referred  to  the  general  ('ounscl. 

There  was  read  a  letter  from  Governor  Davis,  dated  December  20, 
1904,  asking  for  instructions  in  respect  to  the  Schuber  lands  at  Coro- 
sal.  The  chairman  stated  that  the  gem^ral  conn-el  had  alreadv  ren- 
dered an  opinion  upon  this  matter  which  had  been  acted  on  by  the 
Commission,  and  that  copy  of  same  would  be  transmitted  to  Governor 
Davis. 

The  chairman  read  the  order  of  the  Secretary  of  War,  dated 
December  28,  1904,  issued  by  direction  of  the  President,  relating  to 
the  establishment  and  administration  of  the  customs  service  in  the 
Canal  Zone,  Isthmus  of  Panama,  as  follows: 

Section  1.  For  the  purpoie  of  custons  ndniinistration  In  the  Canal  Zone 
there  Is  hereby  estal)l!sho(l  a  customs  (listrict,  which  coiiipiises  all  the  lands 
and  waters  within  the  control  and  jurisdiction  of  the  United  States  on  the 
Isthmus  of  Panama  and  the  ma-itime  waiters  contif,'uous  to  the  shores  of  the 
said  Canal  Zone,  extending  to  tiie  disfjiiice  of  tlu(>c  marine  miles  from  mean 
low-water  mark,  hut  not  includinf?  any  maritime  waters  tliat  pertain  lo  the 
harbors  of  the  cities  of  Panama  and  Colon  in  tlie  rtcpublic  of  Panama,  tie  har- 
bors of  which  are  sufficiently  dehnod  under  tlie  i>rovis'oniil  agreement  of 
delindtatlon  signed  by  the  proper  rei)rescntativos  of  the  govt  riunents  of  Vt  naraa 
and  of  the  Canal  Zone  on  the  1.">th  day  of  June  as  i..odified  by  the  consent  of  the 
parties  In  accordance  with  the  description  contaliod  in  section  5  of  the  ESvXU- 
tlve  order  of  December  3,  1904. 

Sec.  2.  There  shall  be  two  ports  of  entry  in  the  Canal  Zone,  to  wit,  Ancon, 
at  the  Pacific  terndnus  of  the  canal,  and  Cristobal,  at  the  Atlantic  terminus, 
at  which  goods,  wares,  and  merchandise  may  be  imported  or  exported,  and 
vessels  may  be  entered  or  cleared  in  accordance  with  the  Executive  orders  of 
December  3,  1904,  and  December  6,  1904. 


238 


BEPOBT  OF  TUB   ISTHMIAN   CANAL  COMMISSION. 


H»i    q  The  Rubdi vision  of  the  executive  branch  of  the  government  of  the 
.S  ^.n^ln^n  ?«'  the  <l<..art„u..t  <>f  rev..uu..  Bhail  Ind. 


Tl>»  collector  of  revenucH.  who  by  net  of  the  Isthmian  CamU  umuiuBSM 


hi 


px  ofllclo  the  collector  of  customs,  shall  re<-elve  the  salary  which  '""y.^*®  ""«w,?J 
ly  hi  rand  «lmn  perform  the  .liltics  of  collector  of  cuHtoms  as  nH.ulred  by  the 
laws  nmJ  in  f  rce^     the  Canal  Zone,  or  that  may  hereafter  l^e  enacted. 

«Sp  T  T ho  (lem  tv  colle('t()rH  and  Inspectors  of  customs,  the  health  officers, 
SEC.  4.  ino  nepuiy  nMuiuun  ui».        i  ^  ,,_,„i^K,.i  »i..,n  t-n/.oivo  Ruch  com- 


Panama,  and  shall 

The  chairman  read  a  coninninication  from  the  Secretary,  of  War 
suggesting  the  erection  of  barracks  for  the  marines  at  Kmpn-e,  Cris- 


*''0n  motimroTkr.  Tarsons,  the  chairman  ^vas  directed  to  commii- 
nicatle  with  ihe  Secretary  of  War  and  the  Secretary  of  the  J^avy  m 

Ttmmti'dJ^on' from  the  chief  engineer,  dated  Decemte  20 
19M,  recommending  iiu-reased  pay  for  fremen  and  pitmen  working 


The  chairman  read  communications  from  the  chief  engineer, 
Nov*  mbei  ''s  29,  and  December  1,  1904,  containing  proposed  classifi- 
cation and  rates  oi  pay  for  employees  on  construction  and^ti:ansjorta- 


bv  the  chief  engineer  were  approved  as  follows. 

•^  Gold. 

YardiiiiiK^ers :  __  $150.00 

Third  grade "                          140.00 

Second  grade 130.00 

First  grade 

Engine  foremen :                                                                                          135.00 

Third  grade _     __  120. 00 

Second  grade '  100.  OO 

First  grade 

Engine  foremen  helpers:                                                                           _     _  90. 00 

Third  grade "'"III"     —  8,'?.  33 

Second  grade "     _                _  75. 00 

First  grade 

Switchmen  :                                                                                                125.  00 

Third  j-Trade __  115.00 

Second  grade 100.00 

First  grade 

Switchmen  helpers:                                                                                        _  90.00 

Third  grade _  _  33.33 

Second  grade _  75. 00 

First  grade 

Work-train  conductors :                                                                                  _  ^40.  oo 

T^-'rd  grade __  120.  00 

Sfcv-ond  grade __  100. 00 

First  grade 
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Trainmen:  Gold. 

Third  grade ^  UK),  uo 

8e<'ond  grnde . g3.  33 

First  ^ade__ IIIIII  Ts! 00 

Locomotive  enKinemeu: 

Third  grade  .__ _ I45, 00 

Second  grade j.'^r,  oq 

First  grade _ ll.'.ll..'.  125! 00 

Switch  euglnenien: 

Third  grade _ ._ _ H.r,  qq 

Second    grade KX)  (X) 

Flrwt  grud   g3.  33 


Letter  of  November  29,  1904. 

Foremen :  SiiTer. 

Foreman   _per  hour.-  $0.  <50 

AssiHtant   foreman do .50 

Third   grade doIIII  [40 

Second   grade do .  35 

First  grade do .  30 

Experienced   helper do .  25 

Engine  drivers : 

Third   grade do .40 

Second   grade _..do ,35 

First  grade do .  30 

Engine  driver's  helper do .25 

Firemen : 

Third    grftde do .  25 

Second   grade do .20 

First  grade do .  I7i 

Watchmen : 

General    roundsman do .  50 

Roundsman . do .40 

Night  foreman do .  35 

Second   grade do .30 

First  grade do .  25 

Labor  force : 

Foreman,  second  grade per  month__  100.00 

Foreman,  first  grade do 75.00 

Subforeman,  second  grade.l do (50.00 

Subforeman,   first  grade do 50.00 

Helpers,  labor,  and  track  force per  iiuur__  .20 

Laborers,  second  grade do .  17J 

Laborers,  first  grade do .15 

Trainmen  and  switchmen : 

Trainmen  or  switchmen,  second  grade do .35 

Trainmen  or  switchmen,  first  grade do .30 

Helper    „ do .  25 

Switch  tenders : 

Switch  tenders,  third  gi-ade do .15 

Switch  tenders,  second  grade do .12 

Switch  tenders,  first  grade do .10 

Letter  of  December  1,  190 4. 

Ooid. 

Superintendent per  month—  $200.00 

Supervisor do 175,  00 

General  foreman do____  150.00 

Foreman,  third  grade do 125.00 

Foreman,  second  grade do 100.00 

Foreman,  first  grade do 83.33 

Aiwlstant  foreman,  third  grade.— do 75.  00 

Assistant  foreman,  8etx)nd  grade do 60.  00 

▲sslstaut  foreman,  first  grade . .. —do 6a  00 
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A  communication  from  Surgfeon -General  Wyman,  of  the  Publio 
Health  and  Marine-Hospital  Service,  dated  December  29,  1904,  was 
read,  announcing  that  he  had  directed  Passed  Asst.  Surg.  R.  H.  von 
Exdorf  to  report  in  person  to  the  chairman  for  duty  and  instructions, 
and  that  the  doctor  sailed  from  New  York  on  the  28th  of  Decem- 
ber. The  chairman  reported  that  he  had  sent  the  doctor  to  the  Isth- 
mus as  assistant  in  the  quarantine  servico.  On  motion  the  action  of 
the  chairman  was  confirmed. 

The  proposed  draft  of  an  act  amending  section  6  of  act  No.  6  of 
the  existing  laws  of  the  Canal  Zone  was  then  taken  up.  Mr.  Parsons 
moved  the  adoption  of  the  act  as  lead.  A  vote  was  taken  on  the 
motion  and  the  following  named  vote,^  "aye:" 

The  chairman,  Mr.  Parsons,  Mr.  Burr   Mr.  Grunsky. 

Nay:  None. 

Four  members  having  voted  in  favor  of  the  niotioii,  the  chairman 
declared  it  carried  and  the  act  enacted  as  a  law  o:  the  Canal  Zone. 

A  resolution  respecting  the  contloninntioii  of  certnin  lands  in  the 
Canal  Zone  for  the  use  and  beiictit  of  the  United  States  was  offered, 
and,  on  motion  of  Mr.  Parsons,  adopted,  as  follows: 

Renolvvd,  Thnt  the  governor  of  the  Camil  Zone.  iHthmus  of  ranania.  la  hereby 
authorized  a, id  directed  to  taiie  steps  for  and  on  belialf  of  tlie  Isthmian  Canal 
Conunisslon  to  exproiiriate  certain  pltn-es  and  piircelH  of  land  hereinafter  de- 
Hcril)ed.  wiili-li  land  is  now  subject  to  i)rlvate  ownersliip  and  is  situated  within 
the  Canal  Zone;  and  the  use.  control,  and  ownership  of  which  sard  land  by  the 
United  States  are  hereby  declared  to  l)e  necessary  and  ctdivenient  for  the  con- 
struction, nia'ntenance.  operation,  sanitation,  and  protection  of  the  canal  coa- 
nectlufj  the  \vj  ters  of  the  Atij.ntic  and  I'acllic  oceans,  to  v,it : 

1.  The  estate  liuown  l)y  the  name  of  "  Santa  llosa,"  understood  to  be  the  prop- 
erty of  Mr.  Domlugo  Diaz. 

2.  The  .^rftate  ki:ovvn  as  "Juan  Vasciuez,"  understoul  to  be  the  property  of 
Mr.  Dondngo  Diaz. 

3.  The  estate  Iniow.i  as  "  El  Tlvoli,"  understood  to  l>e  the  property  of  Mr. 
Frederico  M.  I'ellas. 

4.  A  parcel  of  land  known  as  "  Dol!io:ide"  or  "  Hatillo  de  Boheves,"  under- 
stood to  be  the  property  ( f  Mrs.  M.  A.  li.  Dollii»Hde. 

All  of  said  estates  beuig  situated  in  the  municipality  of  Ancon,  Isthmian 
Canal  Zone. 

Uemlvcd  furttier,  That  Vie  direction  herein  rontalned  shall  be  executed  pur- 
suant to  the  provisions  of  Jct  No.  (5.  Laws  of  the  Canal  Zone,  entitled  "An  act 
authorizing  the  exercise  of  ♦:he  right  of  expropri.ition  within  the  Canal  Zone, 
Isthmus  of  Tannnia,  as  to  real  estate  and  imiiiovable  property,  and  as  to  per- 
sonal projterty  and  property  t.iat  is  i)artly  i^ersonal  and  i)nrtly  real,  and  provid- 
ing the  method  of  procedure  ior  exercising  that  right,"  us  modified  by  act  No. 
21,  enacted  I)eceud)er  30,  11)04. 

The  chairman  read  a  commimication  from  Governor  Davis,  dated 
December  6, 1904,  referring  to  a  proposed  disposal  of  the  lands  owned 
by  the  Panama  Railroad  Company  in  the  city  of  Panama  known  as 
"'Las  Esplanadas  "  and  inclosing  draft  of  resolution  bearing  upon 
the  subject,  to  be  presented,  if  thought  prooer,  to  the  boird  of  direct- 
ors of  the  Panama  llailroad.  The  matter  was  referred  to  the  chair- 
man for  consultation  with  the  Secretary  of  War. 

A  letter  from  Mr.  E.  A.  Drake,  vice-president  of  the  Panama  Rail- 
road Company,  dated  December  29,  1904,  respecting  the  transfer  of 
the  railroad  hospital,  in  which  a  rate  of  $1  per  day  for  the  care  of 
railroad  employees  at  Colon  Hospital  was  suggested,  was  referred  to 
the  chairman  with  power  to  act. 

The  meeting  adjourned  at  4.40  o'clock  p.  m.,  to  meet  at  the  call  of 
the  chairman. 
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Sixty-sixth  Mketino. 

Evening  Siar  Buildino, 

^     -         .    .  Washington,  D.  6'.,  December  SI,  J 901 

1  he  Commission  mot  at  the  cull  of  the  chiiirtnan  at  10.45  o'clock 
a*  m> 

Present:  Cluiirnian  Walker,  Messrs.  Parsons,  Burr,  and  Grunsky. 
Absent:   General  Davis,  on  duty  on  the  Istlunus  of  Panama,  and 
Mr.  llarrod.  ' 

.  On  motion  of  Mr.  Parsons,  the  reading  of  the  minutes  of  the  meet- 
i"g  of  December  30,  1  J)0 1,  was  dispensed  with. 

The  chairman  presented  a  communication  from  Governor  Davis, 
dj^  ed  December  8,  1904,  respectiuL'  the  adoption  of  an  appropriate 
seal  for  the  Commission  and  indosin^  a  design  which  he  recom- 
mended for  adontion.  Upon  motion  of  Mr.  Parsons,  the  matter  was 
referred  to  the  chairman  with  power  to  act. 

A  comnuinication  from  Mr.  E.  A.  Drake,  vice-president  Panama 
Kai  road  Conn)any,  dated  December  30,  11)04,  was  laid  before  the 
meeting,  inclosing  report  of  the  shines  surgeon  of  the  Allianca,  ex- 
plaining why  certain  passengers  landed  at  Panama  by  the  steamsh  J 
Loa  ^yere  rehised  transportation  to  New  York  after  they  had  been 
passed  by  the  Coinmission\s  quarantine  olllcer  at  Panama.  The  chair- 
man was  requested  to  refer  the  same  to  Governor  Davis  for  his 
information. 

The  chairman  presented  the  contracts  recently  entered  into  with 
the  Lidgerwood  Manufacturing  Company  for  unloadcrs,  calling 
attention  to  the  bond  tiled  by  that  company  and  ex'icuted  bv  its  pres- 
ident On  motion  of  Mr.  Grunsky,  the  bond  as  executed  was  ac- 
cented and  the  check  ordered  returned  to  the  Lidgerwood  Company. 

Mr.  1  arsons,  as  chairman  of  the  executive  committee,  reported 
that  It  had  considered  the  request  of  Mr.  AVilliam  W.  Wood  chief 
clerk  in  the  oflice  of  the  disbursing  oflicer  at  Panama,  for  an  increase 
of  pay  from  $2  000  to  $2,400  per  annum,  and  recommended  that  the 
request  be  disallowed  pending  some  determination  by  the  Commission 
as  to  what  shall  constitute  grounds  for  increase  of  pay. 

The  committee  recommended  the  approval  of  the  "chief  eno-ineer's 
suggestion  in  his  letter  of  December  20,  1904,  for  a  scale  of  pay  for 
hreinen  and  pit  foremen  for  steam  shovel  crews,  which  was  adopted, 
as  f oUow^j :  ^      ' 

Firemen,  first  class pe           .^^  ^^r^%. 

Firemen,  second  class ^        T  so  qq 

Pit  foremen,  first  class  __ „                                                           1^' —  ^'''^^ 

Pit  foremen,  second  class _        "~                              ,i„  oo  ol^ 

Pit  foremen,,  third  class -Il"I-III~II-"IIII"IdoIIIZ  iSl"  00 

The  committee  reported  further  that  some  definite  system  of  pro- 
motion and  increase  of  pay  should  be  adopted,  and  will  prepare  and 
submit  to  the  Commission  such  a  programme. 

Mr.  Parsons,  of  the  executive  committee,  also  reported  upon  the 
communication  of  Governor  Davis,  submitting  voucher  in  favor  of 
Mr.  fe.  P.  Walker,  of  the  engineering  department,  for  $35  for  seven 
days  lodging  while  awaiting  orders  in  Panama,  referring  the  ques- 
tion to  the  Commission  to  decide  the  propriety  of  paying  expenses 
while  awaiting  orders  on  the  Istlunus, 

S.  Doc.  127,  50-1 IG 
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/^         r         f  \fr  Riirr  it  wnM  rosolvpd  that  t'lnployeps  arriving  in 
On  motion  of  Mr.  liurr.  it  w»m  u  ■     ^    j        expenses 

Vannnui  should  b.  j.rompt  y  '^^^:K;'';V>r    o  ,  ^        t     "^'^^^^^ 
whilcawuitinKUss.gnnuMitHW.l    n<     hel)^^^^^^^^^^  approving 

Uu>  vcjudjoro    M  .  S.     .  W^^^^^^^^^^^^^^^^  -tit.g  in  the  afnrn.ative. 

^'1^'^.^rh^mlC^^^^cut\^  conmutteo,  also  rq.ort.d  regard- 
Mr.  1  arsons,  uom  uu'  ^  *f)  ,100  uvr  annum  requested 

i„p  ,.„,  '-'■'^'^^^:^>'JZ'J;^^hZ  irfli....  chi.f  Unitary 
by  Mr.  A.  II.  ;^ ''' '  '"^^^^'V.  ,    ,  ,sion  bv  (ioveim.r  Dhvis,  that  no 

^T^'''-"rJi'l::i:i^ri.  S^^n"  J;:'.r'u.— .  ..ting  for 

r  f  i;;,  1  Vr  Hsts    f  r"iKn.ti..ns,  .lischnrp's,  ..ppointmcnts    promo- 

|'ie\':rCom;;ii'is»n?'\5;;to*ion;.irr:port  ^^f  the  conLutee  wa. 
approved,  the  lists  being  as  follows: 
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T?'»*Tring  to  a  rommunicnlion  of  Governor  Davis,  of  Dcoonilwr  17 
11)01,  respertin^  t\H\  inHtiilliitioii  of  ii  wireless  U'lejrraph  station  anJ 
inclosing  a  copy  of  letter  from  Major  I^^jeuno,  of  the  United  St«t«H 
Murine  ('orpH,  t\u>  executive  conimittee  r(^{)orted  that  it  approved  as 
to  l)I(K«ks  IxMinded  by  K  and  II  and  Third  aiu!  Fifth  streets  in  the  city 
of  Colon,  and  recorim, ended  advisinir  tlie  leuse  of  this  tract  of  land  by 
the  Panama  Railroad  directors.  The  matter  was  referred  to  Mr. 
l*arsonH,  as  chairman  of  the  executive  committee,  who  stated  tluit  ho 
would  take  it  up  at  the  meeting  of  the  I'anama  Railroad  C<mipany  in 
Xew  York. 

Mr.  Tarsons,  of  the  executive  committee,  further  reported  that  he 
had  written  to  three  of  the  largest  nnirine  insurance  companies  and 
three  large  itistirance  brokers  asking  for  rates  on  marine  insurance, 
and  stated  tluit  he  hoped  to  have  propositions  to  lay  Ik- fore  the  board 
at  its  next  meeting. 

Mr.  Hurr,  from  the  c(mimittee  on  engineering^,  statecl  that  careful 
consideration  luul  been  given  to  the  conununication  of  (lovernor 
Davis,  of  December  0,  1{>('4,  with  accompanying  letters  of  Mr.  Jos<;ph 
A.  La  Prince,  chief  sanitarv  inspector,  tlie  acting  chief  engineer,  and 
report  of  Mr.  Carlton  B.  Davis,  enginexr  in  charge  of  waterworks 
and  sewers,  regarding  a<lditions  and  improvements  of  waterworks  at 
(lorgona  and  Culebrn,  and  report(ul  favorably  on  the  same.  The 
report  was  aj)prove(l  and  a(i')p|«>d. 

Mr.  Cirunsky  reported  that  the  committee  on  sanitation  concurs 
with  the  views  expressed  by  (lOvernor  Davis  in  his  letter  of  Decemlwr 
!),  resi)ecting  the  complaint"  of  Doctor  Wilkins,  of  the  Ancon  Hospital, 
with  accom|)anying  indorsements  of  Superintendent  T^a  (Jarde,  of  the 
Ancon  Hospital,  and  the  chief  sanitary  oHicer  that  the  ambulance 
should  be  cared  for  at  the  secticm  and  not  at  the  Ancon  Hospital. 
The  report  was  approved  and  adopted. 

Regarding  the  communication  from  Governor  Davis,  dated  Novem- 
ber 21,  1901,  referring  to  the  establishment  of  an  independent  scien- 
tific laboratory  on  the  Istlimus  at  this  time,  Mr.  Grunsky,  from 
committee  on  sanitation,  reported  unfavorably.  The  report  was 
a(loj)ted. 

Air.  Burr,  from  the  committee  on  engineering,  reported  favorably 
upon  the  recommendation  of  the  chief  engineer  in  his  letter  of  Decem- 
Ivr  20,  relative  to  the  proposed  purchase  of  dinnp  cars  for  the  purpose 
of  trial  on  the  Isthmus,  and  rcconimendod  the  purchase  of  such  cars 
in  accordance  with  the  terms  of  the  chief  engiireer's  hotter,  at  prices 
heretofore  bid  by  the  three  companies  named,  viz,  Goodwin  Car  Com- 
j)any,  Pullman  Car  Company,  and  the  Western  Wheel  Scraper  Com- 
pany, of  Cliicago.     On  motion  tlie  report  was  approved. 

Mr.  Grt'nsky,  from  the  special  committee  appointed  to  consider  the 
report  made  by  the  auditor  of  the  Commission,  presented  the  fol- 
lowing report: 

As  chainiiaii  of  the  spoolal  committee  appointed  some  time  ago  to  consider 
the  report  made  by  our  auditor  and  comments  on  the  same  submitted  by  our 
treasurer,  I  want  to  report  progress.  The  matter  has  been  considered  from 
time  to  time.  It  was  Immediately  taken  up  by  the  committee,  fully  considered, 
and  l)efore  the  departure  of  the  chairman  on  Noveml)er  17.  1904,  for  the  Isthmus 
the  committee  had  reached  the  conclusion  that  It  was  desirable  to  call  uf)on 
some  expert  accountant  to  make  a  report  upon  the  chisalflcatlon  of  expenditures 
adopted  by  the  Commission,  with  criticism  and  suggestions  as  such  accountant 
may  deem  appropriate.    This  action  of  the  committee  was  called  to  the  atten- 
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tlon  of  tn*  rhBlrnjf.n.  who  by  "fovtoui  r#*'lutlon  of  i\w  ('oiiiinl«iilui>  hnrt  tMH»ii 
givi'fi  anthnrtty  t>.  irltKt  ntt  ti»j.r '»rt  mttiuiitiihf.  fiuiufilliitcl-,  u|m»ii  tltn  wturn 
of  tlj*"  'halnMim  f  tmi  tSi»  I^fb.min  tlir  iiiiUItT  wuh  a«itlii  i.ik««fj  up  >/ltli  Mie 
otmlnnnn.  uw*  tli«  (dtnmin:.  ii  Iihh.  throtiKli  Hh  ••ximmiIIvi.  .niiiinlftiHv  Immmi  In 
Cotir«r<iricfi  wlH:  R*»vcrai  arroi.iith.K  flriiiH,  whoHi-  ti-ni  >»ro  boliiu  milniiltt»'<l, 
and  It  tR  4«xr*><'iH<1  timt  i\\»  <>'utriuiitt  wDI  witliln  u  fuw  duyn  mtluct  tb«t  tlrui 
tlint  h  to  i)iHl;«  a  n'por-  uinxi  our  H.VHfi'iu  of  aci-uuiidiiK. 

It  M»eiiiH  il«<.4lrMl'le  tc  ih«  wfi.iiiltt*^'  fhaf  ihtj  an<Ilti>r  nhoulrt  have  a  brnnrh 
Oft1(t»  upt)n  the  lathrtiuH  In  «  h»r»f»'  of  a  tlfpnly,  vvh<>,  In  adillt  nii  to  IiIm  roRUlar 
dutlMi  under  tlio  iftWu  of  Wxki  Canal  Zoiu>.  will  art  for  thw  auditor  In  tho  nmttiT 
of  the  audit  of  vouchet..  for  i'x|K«niUtun'!<  of  the  rn.ial  Zon««  KovornnnMit.  Tho 
midltor  Mr.  AmstrooK.  In  now  on  IiIm  way  to  llif  iHtlintuii  to  nnike  pernonal 
juvifNtlKiitlonfl 

Mr.  liurr  Htntfid  thiii  the  mutter  of  the  Pulton  piuMiiuiitic  look  for 
canals  hiui  Iw^en  coiiHidorcil  by  tlio  conuniitoc  ntid  (hut  tho  pupurn  rolat- 
iuK  then'to  Khoiild  b«  lih'.d  as  u  mattor  of  infurioiition. 

Air.  IJurr  also  reportod  thnt  the  matter  of  purchase  of  u  rock- 
crushing  plant,  hh  recommeiuK'd  by  the  clief  cn^'imM'r,  was  still  umler 
consideration  by  his  committee. 

The  request  of  the  presidfiit  of  the  Civi'  Service  Connuission,  as 
per  letter  of  December  '2t>,  UXH,  for  the  detail  of  two  clerUn  for  tem- 
porary service  with  thai  Commissiim  was  declined  upon  the  secre- 
Ury's  Htatement  that  no  clerks  could  [mssibly  l>e  spniod. 

upon  motion  of  Mr.  Grunsky,  the  Commission  adjourned  at  12.25 
p.  m. 

SlXTY-»KVKNTlI   Mi;KTIN(J. 

KVKMNO    SlAM     Hl'Il.lUNO, 

W(in/iinjjf.(>n,  1)    ('.,  Janiiiiri/  7,  /.W/>. 

The  Connuission  met  a*  the  call  of  the  chairman  at  10  o'clock  a.  m. 

Present:   Chairnutn  \Valk;'V,  Messrs.  I*arsons,  Burr,  and  (inmsky. 

Absent:  Genend  Davis,  on  duty  on  the  Isthmus  of  Panama,  and 
Mr.  Ifnrrod. 

'Hie  minutes  of  the  meetings  of  December  JiO  and  31,  11)01,  were 
read  and  aj)])roved. 

Mr.  Burr,  from  the  committee  on  en|:rinecrinp,  reported  that  care- 
ful consideration  had  been  ^^iv»<n  the  various  bids  for  sanitary  fixtures 
and  roughing  materials  for  bucheluis''  (juarters  and  for  the  .\ncon 
Hospital  on  the  Isthmus,  and  recommended  the  acceptance  of  the 
lowest  bids  by  classes,  subject  to  possible  rejection  of  the  bids  of  the 
Standanl  Sanitary  Manufacturinfr  Conninny.  of  Pittsburg,  Pa.,  and 
the  Ahrens  &  Ott' Manufacturing  Company,  of  I^)uisville,  Ky. 

On  motion  of  Mr.  Parsons,  the  report  was  adopted  and  the  recom- 
mendations of  the  committi^'e  ord»Ted  to  be  carried  out  by  the  chair- 
man. 

Mr.  Burr,  from  the  same  committee,  also  reported  favorably  ui)on 
the  recommendation  of  the  chief  engineer  f<»r  the  appointment  of 
Mr.  C.  F.  Annett  as  superintendent  of  telegraph,  telephone,  and 
electric  lighting,  at  $225  per  month,  salary  U^  begin  from  the  date  of 

sailing. 

On  motion,  the  recommendation  of  the.  committee  was  approved. 

The  chairman  stated  that  Dr.  Walter  Wyman,  Superintendent  Pub- 
lic Health  and  Marine-Hospital  Service,  had  volunteered  to  purchase 
for  the  Commission  medicine.s,  surgical  instruments,  and  the  like^  as 
his  office  had  a  well-equipped  purchasing  department    On  motion. 
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it  WftH  roHolvod  that  tl.o  iQAttei  bo  rvfornul  to  ihi)  rhiiirnmii,  with 
powtr  to  iK't. 

Th«<  clirtirmnn  wIho  rrportfcl  tlint  Mr.  K.  A.  Cnnilrn'V  l»n«l  «lo«litMHl 
tlui  offt'r  iiitttlu  him  of  iiri  ii|>|>ointiii(*nt  nt  '$V2>i  |N'r  iiioiith  uiithtr  tho 
chiof  ««ngiruH'r. 

Thi)  a|)|Miihtni<>rit  of  h  piinhiiHini^  np»nt  whh  Uisnissi'd,  imii  on 
motion  of  Mr.  limr  the  miittor  of  thf  >«'lt'»'tion  of.  a  Muitablo  nniii  for 
thifi  |MHitioii  wiis  oi<h'n'(l  ivfcrriMl  to  h  coiimilttcw  iMtnMlHtiii^  of  tho 
rhninniin  and  Mr.  (iniii^Uy. 

Tho  fhr'ritiiiri  rnid  ii  coiimnMiiration  from  .Mr.  I,<M'h,  Secretary  to 
the  l*r»>Mi<h»nt,  t\n\o(\  .laiiiinry  <J,  lJK)r»,  iliroctiii^  that  h«'r«'aft«'r  evvry 
appoinliiu'iit  within  the  IOx«'nitiv»'  M<'rvic«  at  Wasliin^Mon  Im*  niatio 
Pitlior  from  the  h'-ts  <»!  tlic  Civil  Scrvi*'^  (lommission  or  fiom  tho  lists 
of  th»»  board  of  labor  t'mpl./ynu'iit,  o.xcopt  wImto  spcritic  oxomplions 
am  mado  by  tho  I'n'sidont. 

Vouchors  for  transportation  of  M<'ssr«.  Drako  and  Slioo<Taft,  ro- 
forrojl  by  (Jovornor  Davis,  ucro,  on  motion  of  .Mr.  I'ar^ons,  ordorod 
lotnrnoil  by  tho  <hairnian,  (lirortin;;  tlio  ijjovornor's  altontion  to  tho 
rop;uhuions  of  the  Coiufnission  that  travoliii/.^  o.xpenscw  from  Now 
York  to  Colon  are  not  to  exc<M»d  $25  for  «mployoos.  and  that  the 
Commission  can  not  antlioii/o  tin*  payment  of  any  lar^iT  sum. 

Tho  cliairman  road  for  infornwilion  a  communication  from  (lov- 
ernor  Davis,  d.itod  l)oconil»or  22,  IIKH,  rospoctin^  tho  liospital  chargo 
of  $1  nor  day  for  attondaiu'o  ami  fuodicino  and  advising  that  no 
Hchotliilo  of  char<j;cs  had  boon  adoptod  for  ho-pitid  atton<ianco. 

On  motion  of  Mr  (JrunsUy,  tho  su^'jio^tion  contained  in  (lovornor 
Daviw's  letter  of  Docombor  22,  ItK)!,  to  allow  Doctor  llannon  lod«rin/^ 
a/id  nuNds  at  the  hospital  at  Ancon  in  addition  to  his  salary  of  $l.rtOO 
per  annum,  was  approved. 

(iovorm)r  Davis's  reference  of  the  re<|iiisit  ion  for  law  book-,  for 
Jud^o  Kyle  was  ordered  refeirod  to  tho  <ronural  counsel. 

The  chairman  read  a  i-ommunication  fi'om  the  chief  engineer,  dated 
DocemlHT  25,  l!)()-t,  suiT<i:eslinjjf  thiit  the  (|ue<tion  of  runninjjj  ni^ht 
trains  on  tlie  Panama  Railroad  be  taUen  up  with  the  I'auama  Kail- 
road  Company.  Tho  loKor  also  contained  su'^'ioslions  as  to  the  fur- 
nisliinp;  oX  a  set  of  standard  switch  stamis,  connect injj;  rods,  frogs,  «tc., 
of  the  ty|)e  used  by  the  Illinois  Centnd  Itailroad.  Ordoicd  n  fc;'re<I 
to  the  directors  of  the  Pamuua  liailroad  Company,  with  re(|uo-t  tiiat 
action  bo  taken  in  accordance  with  the  chief  engineer'.s  recommen- 
dation. 

(Jovornor  T)avis's  communiciition  of  December  21.  lOOt.  acknowl- 
edgin<;  receij)t  of  six  (opies  of  ••the  proceedings  of  the  Comuii^-ion 
from  Alarch  to  September,  UK)},  meetings  No.  1  to  Ii)  inclusive,"  was 
ordered  placed  on  file. 

Two  comnnmications  from  Governor  Davis,  dated  December  24, 
1904,  submitting  re(piests  of  the  sup<'rinteiul(Mit  of  the  Colon  Hospital 
(with  concurrence  of  the  cliief  sanitary  oflicer)  for  the  assignment 
of  oi»e  interne  to  that  hospital  about  March  1,  three  about  June  1, 
and  two  about  July  1,  oiu;  nurse  about  February  1,  two  nurses  about 
March  1,  two  about  April  1,  two  about  June  1,  were  referred  to  the 
sanitary  committet%  which  rej)orted  that  internes  were  authorized  in 
accordance  with  the  scheme  of  sanitary  organization  and  could  be 
assi^ed  as  required,  and  recommended  that  one  interne  bo  asssignod 
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for  tluty  Rt  ('olon  Hty«|)i(Hl,  ah  riM^uasUxl,  coiiimencing  Starch  1.  and 
oiiH  niUN8  asMijfiHHl  I'Vhnmrv  I. 

A  roiniiMinicjiiKni  from  (lovornor  Davin  ronpecting  thn  cliHtrihiition 
of  quinine  to  inlitilntuntH  of  liio  CauaI  Zona  WttM  ordenul  reforr«tl  to 
Uie  sanitary  coininitt«M». 

T!i«  «liairrn*.n  laid  lM«fon»  th«  inoi»hng  the  n»|»ort  of  I)(M'tor  Halch, 
with  t!o|)y  of  h'tti^r  of  Foninan  I'!j(au  and  t\w  irwlorsi'rnont  of  the 
chiof  sanitary  ol!ic««r,  tranNUiitti'd  by  lJov«Miu)r  Davis,  n>si><«c(in^  the 
tlle^t'd  (h'stniclion  «)f  clothing  of  .loM'jih  liryan  l»y  tho  htmlth  dupttrt- 
iiKMit  whiio  fumigating  his  houso  in  i'anania. 

Upon  motion  of  Mr.  ParsoriH,  it  was  roNolvnd  that  tho  cluiirman  be 
dirvotiul  to  inform  tli«  lufovornor  (hut  tho  rhiim  was  orio  of  douhi  ful 
merit,  atid  tho  ('otnmis.slon  (U^sinvs  fuller  ovidciuo  JM'ftiro  (iiuil  action, 
but  tnat  whiuo  funugiition  iH  for  tho  g«inriil  good  privato  ownori 
yhould  not  l)o  nnidr  io  MilTor  loss  in  cons('((uonco. 

(/Ornmunication  from  (iovoiiu)r  |)avis,  dated  Docondior  22,  1004, 
was  road,  advising  that  l>r.  .lolin  W.  Hoss,  iliroctor  of  hospitals  for 
th(^  (^aiuil  Zono,  intended  to  avail  himself  of  a  month's  leave  of  al>s<>n(« 
and  resign  at  tho  expiration  of  the  samo  on  tho  gi-«)und  of  ill  health. 

Up(ui  motion  of  iNlr.  I'arsons,  tho  matt«'r  was  referred  to  the  chair- 
man with  power  to  act. 

Mr.  (irunslty  moved  that  Doctor  Ross's  placio  as  director  of  hos- 
pitals Iw  not  lilled  for  the  pros<Mit,  and  that  tho  duties  of  tho  oIVk  e  be 
performed  by  the  chief  siinitiiry  ollirer.     Ailopted. 

The  following  appointmeiils  mad(>  at  the  Washington  oflico  since 
Dcccmbor  22,  lliOl,  were,  approved  upon  motion  of  Air.  (irunsky: 

Jbr  »ervice  on  the  I»(hmui  of  I'timtma. 
KNOINKKHINO  DEPAIlT.Nf KNT. 


Niiine. 


Boynfrm,  I,.  T 

Clifplti,  ('   li 

riiir.>r<i,  M,  F 

lltnlNiin,  lliiod 

Prefcoit,  K  M 

8hm  uOlt*.  M.  VV 

Bintih,  Jiio   IC  ,  jr 

Hix-iijflcr,  Wirt  H 

Tnomintiin,  K<lKHr  J'  ... 

ArcMiertunU  drajtimen, 

Perkliid,  Percy 

Plngr«y,  R.  K 

Wehrefl,  John  K 


Steamnhovfl  men. 
Anger,  0.  F 


Holcomb,  Wm 


Loal*n,  Fntok . 


' •>•••••«•. 


Freeman,  T.  0 . 

I>«gaiiU',  Geo 

Bmoot,  K.  S 


Pott  lion. 


Cli-rk.cliMKia. 
<:ii!rl(,t'liuM3. 

rio. 

<lo. 


Clurk.clRaM'i. 

...    lo  

<lo 

do 

Clerk,clBiw8. 


Rank  of  tranxilinan 

....do 

....do 


Crane  man. 


r)r«man. 
FItniaii.. 
Fireman. 


I)iiii>  (if 
n|iii(itriUiH-nt. 


Tak«*ii  «ffect~ 


Dw!.  27,  I90*     D«»r.  'iH.VMH 

l»i«c,  U8,  IWH     ,l«!i     111.  HKif) 

i)t>f,  w.mn  I do 

\h<f.  U7,  \'My{ 

Dof.  23,  i'.m 

Dei'.  2«.  IKO-I 


Ratn  of  pa/. 


.do, 
.do, 
.do. 


Dec.  'A  1901 

....do , 

....do 


Di'f.  ',»,  lUOl 
do 

Jan.  17,  li)Oft 
do 

Jnti.  4,1906 
do 


Jan.     4,1006 
. ..  .do 

.   •   •   «   r  (JU    ••••■•■ 


Crane  man Jiiti.     U  1906    Jan.    4,1906 


Engineer do 


Dec.  27,1904 


do 

Dec.  81,  1901 
Jan.    8,  1906 


.do. 


Dec.  28, 1901 


...do 

Jan.    4,  1006 

I    ■   •  •   a  UU     •  a   •  •  •  • « 


f  UK)  iH'r  month. 
|r^  piTuiuiith. 

Do. 

Do. 
tlOO  p*>r  month. 

Do. 

Do, 

Do. 
•l'^  per  monl% 


$160  per  month. 
Do. 
Do. 


tlfi/i  iier  calendar 
nioiitn  and  tl  extra 
for  t-ach  1.000  ;uhio 
yardn  of  cxcravited 
material  loadt*^.  by 
hIiovmI  In  hli>  charge 
during  1  calendar 
Dinnth  In  exccH  of 
■^ri.ooo. 

S190  per  calendar 
niontri  and  extra,  aa 
above. 

tl('>5  per  calendar 
month  and  extra,  ac 
above. 

•76  per  mooth. 

Do! 
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UNiMNKfUINd   f.KI'ARTMKNT    <'„nUnti,d. 


PIh  mh»ri. 


M«fl. 


<'h«»p.  Th#o.  T. 
Lowta,  Wm 


rmltion, 


numlMr 


.tlo 


*  •  taft*«»»»« •, 


fofi-mtifi 

'tn,.,, 


hull'  oi      t     . 


Dm.  ai,  IIM 
It.  .no 


J«n   10,  IMA 
...do 


Hull'  of  pay, 


•100  Mr  Biootk. 
Do. 


Otn^nlert. 


Br..wii,  W^iiry  W K..rprriiifi 

HiMkiiill,  W,  M ....'.....do 

»Mf»tl.i.r,  j<Ni , I gg'  • 

e/orriKHti.  .r,  A Hi,    ..' 


j»iM)    Wm  i 

»""    »«    A 

M<r,ii|.  II   K 

O'Ni'll,  Ji.hll 

l'«'iMlifjfriimi,  n.  W 

iVlrv   Jotiii  11 

K..I.I,  ir  M ;..;,:.. 

Rum*!  II,  I,  W , 


iHnm 

At>|ili«li>n,W. J  ... 

Aitirhiiry.T.c;,,. 
Aiilir»'y,T  r, ,..,, 
Itrintoii.  W.  II  .... 

Ullllxpl...  K..; 

l'M<|ta>lu-,  Artliiir. 


J  MiwhinlnU. 

».rnh(irilt,.l  |.; 

•  MmnliiKhaiii.B * 

DhvIx.H 

homer,  Krii/ ,...] 

I'oriuT,  Mi'liirU'h 

llipikHni.c.  H  

lloMkMtii.J.M.A 

ti""'h.n. 

.M..rl.7,Ct.HH  C 

I'ltTHon,  K  II 


t'>»r|i«'nii>r 

.!.« 

....«1o 

....«li. 

...  flo..,.. 

....iJo 

....rto 


J«ti^^ft,  IMMV  [  Jaii.  10  im>  I  {lift  p«r  month. 

ItUO  fwr  niimili. 


.do 


FoffiiiHri 
....•!»... 
....»lr.... 

.....lo    .. 

lo... 

,..    'lo... 


i>*>o.  n.  iwH 

!»•'(■.  ,'ll,  IJ04 

l>»«i.  ■».  IWH 

'hii.  It.  IWA 

JHti.  i,  IWJft 

«l«» 

IH..-.  ■»,  1904 

Jmi.  A,  ttRM 

Jnii.  4,  iwift 

I  )!<«<.  i:i,  ItMH 

|)UI!.   Ill,  IINM 

i>«o.  a,  lyiM 


Mitt'hliiWt 

.lo 

•!< , 

<li» 

<lo 

.lo 

.lo 

do 

...do, 


I)«j. 
.Inn. 

Ill'IV 

D'c. 


80.  tWM 

4,  ItXiA 

•n.  I'XH 

W).  IlKH 
Z\,  IMN 


Jm.  u,  IVU6 


fJpf    W,  HUM 

I'll,    i;,  I'NKi 

.Irtll        i,    1  HIA 

Jmii    II),  1416 

.....lo 

....<>.. 

JkI).  4.  IttlM 
Jhm,   '0.  UW6 

.,  .lo 

loll  A.  I'KIA 
lilM  II  UNk-, 
I'.'iv  :«,  ItAM 


Ihii. 
.lull 


18. 190ft 
t,  IMti'^ 


....do 

Di'c,   MI.IWM 

l)«c.  ai.niw 

.....lo 

I'ff.   27,  'WM 

.....I.. 

I>«<'.    •.'!   I'.KII 
I »«•«',    'J?,  IWI 


imm     ;t,  luiifi 


T|ii,nK,;,\v:M.r:::::::::i;:::::{;::::::::::-::;:::i  ;;;■ -ii'i::;^ 


11  «*  por  month, 
imujicr  iiioiith. 

Ixi! 

fir>  (HT  month. 
lou  per  monih. 

li..'. 

il'.Jft  |i««r  m'inth. 
lU)  iicr  m.mth. 

I)o." 


•n»0  |nT  montli. 

Do. 

I»o. 
•!'.;'•  |M'r  month, 
|l(J)i  iiir  iiioiitii. 

Do. 


it\  icliln  piT  Imiif, 

l».l. 

I'o. 

Do. 
Ho. 
Do. 
Do. 
Do. 
Do. 
D... 
D.'. 
Uo. 


KXrciTTIVK  DKI'AHT.MKNT. 


<>fflrr  ferretnr;/  of  Vnnui 
/one. 


Biik.T,  ChaN.  H  . 
Fny,  Clu.-tnco  K 


C'lirk,  .mMHa , 
do 


Jnn,     4,  l!Hi.'i 


.Ihii. 
Jun. 


ItfOfj 


SIJ.")  I'.'r  iiiiiiitli. 
Do. 


HKALTH  DKF'ART.MKNT. 


AiiilrcwN,  Dr.  riian.  (I...I  Inf.'riic. 

(^iiralu'r,  .Imiiii'n i  NnrM' 

Paynn,  Dr.  1'.  M Iiiteriit'.' 


D.'c.  21,l!KU 
Dfo  :S0,  l'.H» 
Dec.  23,IWM 


Dec,  M,  HXH 
Jun.   10,  IV06 


•fto  p.T  month. 
Do. 
Do. 


LEOAL  DEPARTMENT. 


Muuii,  Harryl. 


Sergpantof  pollc« 


Dec.  28,1904 


Dec.  2«,I904    ll.otK)  per  year. 


trnmrnm 


■M 


250 


REPORT   OF   THE   ISTHMIAN    CANAL   COMMISSION. 

For  m'fv'i  ■«'  nil  llw  hllmtnx  of  I'ltiiainn — (Jonthuusd. 
MATIKIAL  AND  Sri'l!,!!.-;  HKI'A  IMMKNT. 


Niiino. 


'iiMiicn. 


j  Dllll'Kf 

Mp|H>iiilln('iil 


Takes  c'tTt'ct— 


kiito  of  pny. 


Frillmnii,  M   A  Clci  N,(lii>>  3 I'i'C.  'i\l'.MM     ,Ii«ti.      I,  l't«*"i     glJ')  pi'i- month 

M(('iit<li.'(.ii,  I I  Htoitk«'f|icr In-c.  31,  I'M!     ,!i»ii     I(),l'JW'i|         Dii. 


A( corN  IS  |)i:i'autmi;nt. 


Cttrler.Clm-'.  L Cii.xJiiir. 


Dfc.  Ill),  I'.Hii    Jan.     4, 1W5    y.'.iJrtO  per  year. 


A  c'Diiiiiiiiiiicalion  from  (li(>  chief  (  ii^^inccr  in  rcfi'ri'nc'c  to  civil- 
sorvico  r(';Liii  lit  (ions  ivcoiitly  [)r()iuiil^<it('(l  was  rel'i'iTed  to  tlie  engineer- 
ing committee  for  report. 

Mr.  Hiii'r.  of  (he  committee  on  eii<>'in('('rin^,  rei"»ortefl  j^rojjress  in 
the  nialtci-  of  pui-cliase  of  a  modern  American  rock-ci'ii<hin<i:  phmt, 
statin*^  tii.tt  tlie  sii;Li'^estions  of  the  chief  eiiL'ineer  were  l)i'in<j  observed. 

'I'he  chairman  read  a  (ommunicalioii  from  (lovernor  Davis,  dated 
December  V.\.  ll'Ol.  rehi(in<z  (c-  "*v'ire  screens.  The  matter  was  referred 
10  tiie  committee  on  sanitation,  and  Mr.  (irnnsky.  from  that  commit- 
tee, reported  that  aflei-  (hie  a<lvcrti-ement  pr()|)()sals  had  been  received 
for  necessary  wire-screen  mati'i'ial  and  that  in  a  ^hort  time  purchase 
wonhl  1)(»  made  and  the  requisition  (iUei]. 

]\c((iiisition  No.  'M'!  A.  fi-om  llie  chief  of  mat(M'ia1  and  supplies 
tle|.-arlment,  f<u'  1,000  creo-.itcd  ])ine  jiilcs  of  dill'erent  len<i'ths.  was 
laid  before  tlie  meetin«>:,  and  on  motion  of  Mr.  Parsons  it  was  resolved 
tliat  the  same  be  })urc]iased  aft(>r  pnblic  advertisement. 

'I'tie  chairman  I'cad  for  information  House  of  Representatives  Reso- 
lution No.  411.  Fifty-ei<ihth  Con<ii:ress.  third  session,  calling;  upon  the 
President  to  inform  the  IIor.se  of  Ki'presetitatives  whether  it  has  been 
the  ])rav'tlce  of  the  Isthmian  Canal  Commission  to  i)urchase  in  foreign 
countries  materials  obtainabh'  in  the  United  Siate<,  and  whether  it 
has  beePi  and  still  is  tlie  practice  to  chai'ter  foi-eion  vessels  for  the 
conveyance  of  material  to  the  Isthmus  or  Panama  when  American 
vesi-els  have  been  and  ar(>  still  available  for  sucli  pui'pose. 

The  chairman  read  coi)y  of  the  order  of  (Jovernor  Davis  of  De- 
cend)er  '28,  1004,  de(4arin^  ftiilure  to  meet  commercial  oblifrat ions  on 

i)art  of  employees  of  the  Commission  under  his  jurisdic;ioi\  on  the 
sthmus  of  Panama  would  be  considered  suflicient  cause  for  di-missal. 

Tiie  chairman  i)resente(l  a  letter  from  ffudire  Kyle,  transmitted  by 
Governor  Davis,  relatiiiir  to  th(^  ajipointment  of  a  stenon-rnjiher  and 
clerk  of  the  court  in  the  Canal  Zoih\  On  motion  of  Mr.  (irun>ky,  it 
was  resolved  that  the  a])|iointment  of  Mr.  Hunter  Johnson,  who  had 
been  selected  by  Judp'  Kyle  as  stenofrrapher,  be  confirmed,  and  that 
he  be  directed  to  j)(rform  for  the  present,  in  addition  to  his  other 
duties,  the  duties  of  clei'k  of  ihe  court  without  increase  of  pay. 

At  12.50  p.  m.  the  Commission  took  a  recess  until  2.45  p.  m. 

The  Commission  reassi^mbled  at  2.45  o'clock  p.  m. 

The  chairman  read  for  information  a  communication  from  the 
chief  enj^ineer,  dated  December  22,  1004,  asking  for  the  appointment 
of  additional  stenographers  because  cf  great  pressure  of  work  in  his 
departme  it. 
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inn\  comrnunicalion  from  jhe  chiof  onn:iii,.or,  dnted  Dccomhor  20, 
l.)04,  vvUitm^  (<)  tlu"  (liilic'iiUy  in  ohtiiiiiin.;  information  as  to  cost  of 
inatonals,  supplies,  (.(c,  and  mpiostin^'  that  tlic  treasurer  or  auditor 
of  the  Connnissum  furnish  his  statements  at,  re^nihir  periods  as  to 
nature  of  (hllerent  expenditures  was  read,  anc!  the  chairman  an- 
nounced that  he  woidd  send  copy  of  the  s^ime  to  tiie  cliief  of  nuiter'al 
and  siipphes  department,  askino;  liini  to  confer  with  the  chief  enjrineer 
in  r'»^rard  to  the  matter. 

Mr.  A\'alhu-e*s  recommen(hition  of  December  24,  IDOK  askin<>'  for 
the  ap|)on.tment  of  II.  W.  Daub  as  superinteiKh-nt  of  water  -crvreo  at 
5<li>()  I)er  month  was  ai)j)rove(l.  subject  to  the  action  of  the  ('ivil  Serv- 
ice Commission. 

A   communication    from   the  cjiicf  (Mi«riiieer',   (hitc<l    I)(MM>mber  20 
1001,  with   coi)ies  of  correspondence  witli  IJobert   \V.   Hunt   &  Co.^ 
eii'Tineers,   of  Chican:o,   was  onh-red    referred    to   the   coiinnilt(>e   on 
en/?ineerin«if. 

The  cluiirnum  read  a  letter  from  th(>  chief  oncrincei-,  dated 
Decemb(>r  24,  100k  recommcndiiinf  aj)poinimeiit  of  II?  P.  Lutz.  of 
Chicao-o,  111.,  as  expert  steuo<.n-a])licr  and  t  \  p(>wi'iter,  at  a  salary  of 
$12.''>  j)er  nioiith.  in  the  supjdy  department.  Tlie  recoiinnendation'was 
appr()V(>d,  subject  tc  the  action  of  the  Civil  Service  Comnussion. 

The  chaii-man  read  a  comnmnication  from  the  chief  engineer  dated 
December  20,  lOOt.  respcctinof  tlu^  conduct  of  Mr.  C.  W.'stunievant 
ag<'nt_of  the  Atlantic,  (lulf  and  i*acilic  ('omi)anv,  who  had  been  <r\von 
permission  and  assistance  in  takinnf  borinirs  and  L''alhei-in<r  special  in- 
formation re«;ardinir  the  harbor  at  (^)lon,  ask'inir  in  n^f.^ivncc  to 
cour-e  to  be  i)ur-ucd  when  such  aiicuf-  decline  to  relurn  the  courtc^sy 
and  i-efiise_to  f,dve  data  so  olUained.  The  matter  wa^  rcfcnvd  to  the 
cluiirnum  for  re})ly. 

Mr.  Tarsons.  from  the  executive  committee.  rei)ort(>d  upon  the  sev- 
enil  |)ropositions  for  fiirnishinL^  laboi-  for  (he  construction  work  on 
the  canal,  reconuueiidino-  that  (l.e  luleriiatioual  P)ankinL^  Corporation 
be  consulted  with  the  view  of  securin<r  labor  in  China  and  Japan, 
and  that  Mr.  Takiha^hi  be  a-ked  to  <ubmi(  a  pi'oj-)osition  ree-.irding 
Ja|)ane-e  labor.     IJepoi't  adopted.  " 

'J4ie  chief  eii,e-iiieer"s  instructions  to  Mr.  Kariier.  orderinir  him  to 
proceed  to  Barbados  for  tlie  pui'|)os(>  of  seciiriue-  labor  tJK're.  were 
read,  and  ui)on  motion  of  Mr.  Par-ous  th(>  action  of  the  chief  enidiuHT 
in  endeavorini;  to  obtain  labor  from  Barbados  was  a|)|u'ove<,.  hm  tho 
chairman  was  directed  to  commuiiicat(>  to  the  chief  euirineer  the 
views  of  the  Commission  reirardiuir  thi^  mattei-. 

The  chief  eiiofiiHM'r's  li-tter,  dated  I)ec(Mnber  2S,  1001.  will,  copies 
of  letters  from  James  W.  Sims  and  C.  ^y.  P.aines,  was  laid  b.d'.uv  ilie 
m(;eting,  and  his  recommendation  for  the  ai)pnintment  of  the  latter  as 
steno^n-apher.  file  clei-Ic.  and  cai-d  indexiiiir  expert  at  $100  per  monih 
w^as^  approved,  subject  to  the  action  of  tlu^'Civil  Service  Commission. 

Tlie  report  of  tJie  chief  eno-iiKM-r.  with  accompanviiu'-  iipi)oint- 
nients,  promotions,  and  resio-nnt  ions,  for  week  iMidine-  l)(u'<.inber  27. 
1004,  was  approved,  subject  to  the  action  of  the  Civfl  Service  Com- 
mission, as  follows: 
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nf^L^^"^-!''  f'^-r'^  ^^  r)eceml)er  27,  H)OK  for  tho  appointment 
of  four  accountants,  two  copyi.fs,  an.l  one  stenographer  was  approved, 
subject  to  the  action  of  the  Civil  S^-rvice  Coin.mssion  ' 

Ihe  recommendation  of  the  chief  engineer  contained  in  his  letter 
of  December  22,  1904  asking  for  the  promotion  of  Mr.  James  K 
J^eecher,  supervisor  of  tracks  and  trains,  lo  a  salary  of  $150  per 
month,  was  approved.  j         pi  u  ptr 

A  communication   from  the  chief  en^nr„,.r,  dated   December  22, 
1004,  respectinc:  a  suitable  mar.  to  act  as  bri<lge  engin.-er  and  recom- 
mending Mr.  W.  E     Vngier,  of  Thebes,   Ill.:f<,r  The  position,  at  a 
alary  of  between  |[,J.,0  and  $;'.00  per  ir>onth,  was,  on  motion,  referred 
to  the  chairman  with  [)0wer  to  act. 

n'^M^t:^^''^-'''"r"  ^^^^^^  "  eoFnmunication  from  the  president  of  the 
Civil  hervjce  Commission  transmitting  regulations  for  the  isthmian 
canal  service  on  the  Isthmus  of  Panama,  and  stating  that  Commis- 
sioner Green  and  Mr  C.  A.  Snyder,  of  the  Civil  Service  Commission, 
had  had  nersonal  conference  with  the  governor  of  the  Canal  Zon.'  an<l 
the  chief  engineer  in  connection  with  these  resolutions,  and  thev 
were  nronounced  entirely  sati-<factorv  Uv  lhe<e  gentletnen. 

A  letter  from  the  chief  enirineer,  diited   Dtvember  )>r>,   1004    was 
read,  asking  that  there  l)e  seeiir.Ml  and  sent  him  as  soon  as  possible  si.-? 
I)il<'  driver  gangsmen  capable  of  work  oti   pile  driving,  rou«'h  dock 
warehouse  construction,  and  hridif-e  w<.rk.  -  &  ) 

The  chairman  stated  that  he  would  tak.'  the  matter  up  and  do  all 
tnat  was  possible  to  meet  the  emerirencv. 

The  chairman  read  a  communication  from  Mr.  Loeb,  Secn^tary  to 
the  1  resident,  asking  for  report  respect inir  complaint  as  to  unfaVor- 
at)le  conditions  on  the  Isthmus.  Tfie  diairman  >tated  that  he  would 
reply  promptly. 

The  chief  engineer's  request  of  December  '2'2,  1004,  that  in  addi- 
tion to  the  two  right-hand  iiriloadinir  plows  recentlv  purchased  two 
left-hand  plows  and  one  additional  bank  spreader  be  purchased  was 
referred  to  the  committee  cm  engin.'eriiig.  Mr.  liurr.  of  that  com- 
mittee, reported  favorably,  and  upon  motion  it  was  resolved  that  the 
recommendation  of  the  chief  en<rineer  be  approve,!,  and  that  the 
chairman  be  directed  to  take  the  necessary  steps  to  procure  the  plows 
and  the  bank  spreader.  ' 

The  chairman  announced  that  he  had  secured  from  the  Vavy  De- 
partment the  d.'tail  of  Payma^er  Vi<'t.)r  S.  Jackson,  and  ordered 
him  to  the  Isthmus  as  assistant  to  chief  of  material  and  supolies 
department.     ()n  motion,  the  action  of  the  chiiinnan  wa^  approved. 

A  communication  from  the  chief  sanitarv  olll.Tr  relatin*'  to  the 
appointment  of  Miss  Margaret  (lillick.  who  held  an  irrcLmlar  ap- 
pointment at  Ancon  TTo-^pital,  was  read,  and  the  matter  was  referred 
to  the  chairman  for  action. 

A  communication  from  the  chief  engineer  wa-  read,  asking  for 
three  additional  TO-ton  Bucvni<  -team  shovels.  Fhe  matter  was  re- 
ferred to  the  executive  committee,  and  upon  its  favonible  report  the 
same  was  approved  and  the  chairman  directed  to  take  necessary  steps 
to  purchase  same.  "       ^ 

Mr.  Parsons,  from  the  executive  committee,  reported  that  consid- 
eration had  been  given  to  the  recommendation  of  the  chief  engineer 
for  the  purchase  of  2,500  tons  of  rails,  American  standard,  and  r*ecom- 
mended  purchase  of  the  same  be  made  after  advertisement,  and  if  the 
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bids  vv<'ro  not  fomul  sntisfactory,  purohnpo  to  Im»,  nuid*^  throii/Ljh  tlio 
Pttimmu  Kailroud  Co.'ipany.  On  muliou,  reconiiiioiidutions  were  up- 
proved. 

There  was  read  ft  letter  from  I'ayiiia^ler  Tol»ey,  chief  of  department 
of  niat<'rial  and  snp|)lies.  dated  lieccrnher  liT,  li»OI,  respecting  requi- 
sitions from  the  Islhnuis,  and  a-Uin^  to  he  advised  of  the  action  of 
the  Commission  re^ar(fin^  tlie  same,  and,  u[)on  motion  of  Mr.  (Jrun- 
sky,  the  matter  was  referred  to  the  chairman  with  power  to  act. 

LeM.T  was  read  from  chief  of  depai-linent  of  iniitcrial  and  sujipTHvs 
rehitin^  to  picks,  sjjoveis,  etc.  On  motion  of  Mr.  (irunsky,  the  matter 
was  referred  to  the  chairman  with  po\v(>r  to  acX. 

Mr.  liiirr,  of  the  committee  on  engineering'.  re{)orted  that  the  bids 
for  fiirni-hing  .')<I0  feet  of  1-inch  H-|)ly  steam  hose  and  .MK)  feet  of 
l:^-inch  "^  l)!y  >team  ho-e  had  been  caicfnlly  considered  and  recom- 
mended the  acce|)tance  of  thi'  bid  of  the  United  and  (ilobe  Rubber 
Manufacturing  Comj)any  of  New  York.  On  motion,  the  report  was 
a])[)roved. 

Mr.  Parsons  j)resente(l  the  following  resolution: 

Thnt  (luriiiK  sucIj  time  as  the  Coiniiilssiou  eonsists  of  six  nieiultfTH,  the 
chiiinuan  and  two  lueiubeis  sliall  constitute  a  quorum  for  tliO  transiictiou  of 
business.     Adopted. 

A  communication  from  the  chief  engineer,  dated  December  20, 
IDOk  was  nnid.  n'lating  to  establishment  of  a  re-tauranl  to  j)rovide  for 
the  feedinir  of  the  worlcmen  at  Culebra.  and,  on  motion  of  Mr.  Burr, 
Avas  nd'erre(l  to  Mr.  'I'ohey  w  ith  power  to  act. 

The  Ct)mmission  adjourned  at  b)'.*)  j).  m.,  to  meet  at  the  call  of  the 
chairman. 

SrxTY-Eiuirni  Meetino. 

Faening  Star  Bnr.nixG, 

Wa^^/iifKjton,  /J.  C,  January  in,  1005. 

The  regular  monthly  meeting  was  called  to  order  by  the  chairman 

at  10  a.  m. 

Present:  Chairman  Walker,  Messrs.  ITarrod  and  rrrunsky. 

Absent:  (ieneral  Davis,  on  duty  on  the  Isthmus,  Messrs.  Burr  and 
Parsons. 

The  Commission  adjourned  to  meet  in  New  York  on  January  12, 
the  hour  of  meeting  to  be  fixed  by  the  chairman. 

SiXTY-NlNTIT    MlVETINO. 

Board  Room.  Paxa-ma   Railroad  Company. 

Xi:tc  York.  January  12,  1905. 

The  Commission  met  at  the  call  of  ihe  chairman  at  10.;U')  a.  m. 
Present:  Chairnum  Walker.  Messrr,   r<arrod.  Burr,  Parsons,  and 

Grunskv. 

Absent:  (Jeneral  Davi^.  on  duty  on  the  Is  '  mus  oi  Panama. 

Mr.  (irunsky  was  ai)|)ointed  -ecivtar    {    »>  . -n,j    t-e. 

'iiie  minutes  <.f  the  meetiiig  of  Jan>-aiv  V  were  lead  •  rd  approved. 

Mr.  Parsons,  chairman  of  the  execut:  -^      icee,  reported  that 

bids  had  been  received  for  insurance  on  a  .c!«^s  iupj^ed  from  Atlantic 
and  Pacific  ports  to  Colon  and  Pan.Mna  '  o  u_  .■  Higlas^'iraham 
Sinythe,  Uie  Ins\irance  Company  of  North  A.  Sij?^  J.  A.  Eckert  & 
Co.,  Thames- Mersey  Insurance  Compar»y,  aui^  i/ubiafcr*  &  Higgins, 
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The  chitrncioT  of  (ho  fmln  wm«  niich  thnt  further  nnnlysis  of  the 
same  woiiM  hjiv  to  prcccch;  a  drfinito  r('cornrrM'ri<hition  in  this  inattc^r. 
1  Ills  woiiM  Im;  siihimltrd  in  uritinir  !)>'  the,  (roimnittor. 

Mr.  Ihirr,  cliMirnian  of  tho  coiumittce  on  cn^iricfTiri^',  reporting 
on  the  nintt.-r  of  ratr-,  of  inspection,  rmminicndHi  the  corniniiancf  for 
the  pi  'Sent  of  file  rate-,  and  eliar<;(es  for  inspection  quoted  tothe(V)rn- 
mishion  by  Kohe.t  W.  Hunt  &.  Co.  and  Hilrh-eth  &  Co.  f„r  -,1.1.  in- 
spection sorviccH  as  may  he  re(|uired.  The  coiurnitlee  further  r.;<oin. 
niended  that  a  tiihuhir  statement  of  these  rates  be  made  for  conven- 
lence  aiifl  mfoniiiition,  showing  the  daies  of  the  letters  from  which 
the  rate;,  were  Ijiken. 

Mr.  liiirr,  cIuiinnMn  of  the  <'oiiiniitt<'e  on  eri^'ineering,  re[jort<!d  as  a 
matter  of  j-ru^ress  tlie  situation  in  re^r.,rd  to  the  proposed  purchase 
of  a  rock  rni-hin^'  {)hin(. 

Mr.  I'.nrr,  chairman  of  (lie  cuniniitlee  on  enirineering.  reported  that 
ciiLrine.  .ii^r  d„t;i  J,, 1,1  ,,i,t|i,„.  pi;,,i^  f,,i.  (1j(,  j„„,,f.  |,.,p|,f,p  .jf  (Visto!)ai 
submitted  by  llie  clnef  en<;ineer  luid  iK'en  under  consideration,  and 
-tated  that  the  matter  of  comph-tirii?  the  informaticm  rf^uired  by  the 
Commi-Hoii  wnuld  rereive  the  special  attention  of  the  committee  "upon 
its  arrival  (»ii  the  I-thinus. 

Chairman  (Jriiii~ky,  of  the  committee  on  sanitation,  reported  as 
follows: 

The  reiM.rt  of  tlie  cliief  ssinltnry  offirer.  suhniittpd  some  time  ago  aa  a  report 
for  the  inoatli  of  Octol.t-r.  was  referivl  to  t'le  (•«.iiiiiiittee  on  .sanitation  with 
uistni.tiuns  to  take  Huitahlp  action  with  a  view  to  the  a.Iuption  of  |)erumnent 
lornis  f(.r  the  monthly  ref.ort^. 

ISeuniar  re[«)rts  from  .-ill  suhfiepartmeiitH  of  the  healfli  an«J  sanitary  serv'ce 
will  be  of  trreat  value  and  sliouhl  he  |.re{)are(l  in  confise  form.  The  Information 
eoiUained  therein  shouhl  he  laofterly  systematizHl.  in  order  that  the  publioa- 
tion  thereof  will  he  a  eom()!ete  and  (•omi)rehensive  exhiliit  of  the  health  and 
sanitary  conditions  on  Mie  Nthnius. 

A  form  for  th"  flaiiy  hospital  rep<.rts  was  adopted  in  Sef^temher  aft.;-  ...i- 
fereiice  with  the  chief  sanitary  otlicnr  and  full  agreement  of  this  officer  and  th*" 
director  of  hospitals. 

It  was  understood  that  similar  blanks  would  be  prepared  by  the  chief  sani- 
tary officer  for  monthly  reports,  liu'lnding  reiwrts  from  each  emergency  hospital 
and  dispensary.  ' 

The  Washiii-'ron  office  wa.s  to  be  .supplied  with  cople?«  of  the  dally  report.«i  to 
be  forwarded  each  week.  Neither  these  re[,ort.s  nor  the  monthly  rer>ort.s  have 
a.s  yet  been  re<eived. 

All  re[K)rts  from  the  health  dcpnrtnient  sliouid.  so  far  as  practicable  be  in 
tahuhir  form,  ami  reipiirenients  shouid  be  fort^sccri  to  sn-h  ;in  extent  thjit  forms 
once  adoptnl  can  be  adhered  to. 


Tb.e  O('to!>er  re[x>rt.   whi<  h   is   rhc^  oniy 


one   that   ii.is  ever  Ijcen   received. 


l!4 


more  than  a  monthly  re[)ort,  and  it  i.s  not  in  a  desirabie  form  for  publication 

It  was  ex{)e<-ted  that  a  concise  but  sulllcientiy  comi'lrr..  roi.,.n  w.-uld  he  made 
by  the  iiiCdical  df^'arriiicnt  upon  all  of  its  openiri.,us  and  adivities  t.;  rlie  close 
of  ScpftMiiber  of  n,roh.  r  in  time  to  niake  it  avail.ible  for  u.se  in  the  firo[,;iration 
of  the  Coiemissions  l'"irsn  .Annual  lieport  which  tiie  t'omniission  vv.'is  re«iuired 
to  subn  't  and  did  subt-sit  to  the  S«>(  retary  of  War  on  Decemiter  1. 

This  conuuittee  -;,iu;wsts  that  a  report  l>e  now  prepared  by  the  health  der)art- 
ment  for  pubUcatiou  uiM>n  conditions  on  the  Isthmus  r.s  tliev  existed  when  our 
>if)er!itions  commenced:  ;iNo  upon  rbc  work  done  by  the  several  branches  ')f  the 
service  by  the  maritime  .pKu-antine  servi(  cs.  by  tiie  health  officers  of  Panama 
at\d  Colon.  t)y  ttie  hospital  and  ilis|,eii.viry  service  covering  the  whole  period 
since  the  fniteil  States  took  pos.session  of  rl;e  canal  properties  on  May  i  to  the 
close  of  the  year  i;Ki4. 

Thi.s  report  should  t)e  followed  by  daily  and  monthly  reports,  suitably  niani- 
foldeit.  so  that  co[)ies  tliereof  will  ne  avai'al  !<>  for  the  chief  s.Mnitafy  officer  "for 
tbe  governor  of  the  Canal  Zone,  and  for  the  W.ishington  office. 

All  aucti  rept>rty  should  be  promptly  trausuiitied. 
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Profewtor  Burr,  of  thl«  coiTimltt*^},  will  take  this  mattor  up  with  the  chief 
sanitary  offlcer  on  the  iHthmnw.  and  it  1h  miKK<»«t«Ml  that  reixx't  foniiH  propannl 
and  put  Into  u«e  be  Huhtnlttcl  at  tlio  parlicHt  posslhlo  daf<'  to  the  CoirunlHHloa, 
In  order  that  any  re<iulre<l  n  ..dlUcatlon  may  be  InUleatud  before  pnblU.'utlon. 

This  report  was  adopted. 

In  reference  to  the  proposition  of  the  In((  rnational  Banking  Coni- 
p&ny  to  maintain  the  parity  of  tiu'  jk;so,  as  far  aa  the  Governmont 
reqiiircinonts  were  concerned  on  tlio  Istlinius  of  I'lnmma,  in  consid- 
eration of  a  gold  deposit  with  thcin  in  New  Yorii  of  $1,500,000,  fro 
of  interest,  it  was,  upon  motion,  dctcnnincd  to  he  the  sense  of  the 
Commission  that  such  an  arrangement  would  he  of  advantage  to  the 
Commission  in  the  prosecution  of  its  work  on  tlie  Istlnnus, 

A  k!tt(?r  was  read  from  (Jovernor  Davis,  dated  December  G,  1904, 
relating  to  the  proposed  purchase  of  a  tract  of  land  known  as  "  Las 
Espla'iadas,"  now  the  property  of  the  Panama  liailroad  Company, 
by  the  i?epublic  of  Panama. 

It  was,  on  motion  of  Mr.  (irunsky,  resolved  that  tlic  chairman  he 
authorized  and  directed  to  proceed  in  tiie  matter  of  taking  over  the 
commissary  of  the  Panama  Uaih-oad  C()mj)any  and  the  estal)lishing 
of  the  commissary  provided  for  in  the  scliome  for  the  organization  of 
the  department  of  material  and  supplies. 

On  motion  of  Mr.  Bur.',  it  was 

Resolved,  That  the  conunittee  on  onginot-liit:  pl.-ins  be  authorized  to  ascer- 
tain on  what  terms  the  services  of  Mr,  F.  H.  M  iitl)y  .wuld  l)e  socunMl  tor  the 
purpo.se  f  making  designs  of  u  seaKoins  dicdtre  and  tlie  superintending  of 
dredging  operations. 

On  motion  of  Mr.  Parsons,  the  meeting  then  adjourned. 

Seventieth  Meeting. 

EvENiNO  Star  Bimi.imno, 
Wftf^himjtoti^  D.  6'.,  January  17,  lOOo. 

The  Commission  met  at  10.30  a.  m.,  at  the  call  of  the  diairman. 

Present:  Chairman  Walker.  Messrs.  Ilarrod  and  (irunsky. 

Absent  ■  (ieneral  1 'ivis,  on  duty  on  the  Istlnnus  of  Panan  »  ;  Messrs. 
Burr  and  i*ar.sons,  en  route  to  the  Isthmus  of  Panama. 

The  minutes  of  the  meeting  of  January  12,  1005,  were  read  and 
approved. 

A  letter  from  Doctor  Gorgas,  transmitted  by  Governor  'i>avis,  relat- 
ing to  the  monthly  exjjenditure  for  labor  u.id  (he  hire  of  teams,  was 
laid  before  the  Commission,  liie  commitiee  on  sanitation  reported 
in  favor  of  authorizing  an  expenditure  not  to  exceed  $1,(100  per 
month  for  labor,  hire  of  teams,  and  the  like  at  Ancon  Ilespital.  The 
report  of  the  committee  was  adopted  and  the  expenditure  authorized. 

In  the  matter  of  the  request  of  the  chief  sanitary  oflicer  for 
authority  to  establish  a  hospital  at  Tahoga.  whi(;h  request  was  accom- 
panied by  a  letter  from  Governor  Davis,  tlie  committee  on  sanitation 
reported  that  it  is  of  the  opinion  that  the  facilities  at  Ancon  should 
be  extended  as  required,  but  that  the  time  has  not  yet  come  for  estab- 
lishing an  additional  hospital  at  Taboga.  The  report  of  the  com- 
mittee w^as  adopted. 

Several  letters  submitted  by  Doctor  Gorgas,  under  date  of  Decem- 
ber 3^,  1904,  all  relating  to  tike  desirability  of  publishing  periodical 
information  regarding  the  health  conditions  on  the  Istlimus,  were 
read.    Mr.  Grunsky,  chairman  of  the  committee  on  sanitation,  stated 
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that  (ho  viows  of  thr,  conirnith.o  ivlmin^r  to  thn  matter  of  |,ul,Ii,..,|i„i, 

Tho  cliainnan  hiid   l)..f,»rn  {\w  ('ominissio,,  a   l.tfl.-r  hum   W     1 
Ca„H.n.„,  Stato  .,^<.nt  for  Alaha.na  of  the  \Vas!uM;.i:,;i li^l'i;;.,);^,,;^; 

Tho 


C.m,,,.,ny,  ..f  N.w   Vnrk,  «i.h  iv^ard  to  UniHinK    1 ,    „,  ,  1 
ina((,T  was  n-!m-n]  l„  ||,,  ,-l„,in,i„n  f,.r  u  ,„it„l,l,.  .-.■nlv 

A  c,„nmiiiii,.,iti„„  „as  r 1  froiri  Kiim.i,,.  (i,„„|,vi,i  «,.m.t„iv  „f  tl,n 

P.i<;,hc  Coast     I„nlw.„-e  nn.l  M„.„|  AH«„cl„(i«, ,  &  ,  „    '  '   " 

VoHo  ."I*!    ",",;  ■;'"l","'""""'  i"  -^ •  "f  t).;  ells  for        posuU 

cur,..„t  f,.s,.„l  vc:,!-,  „n,l  noi,,,^-  ol,j,,.ii.,r,s  lo  such  n.<|nin.n„.iit.     it"  ,1"° 

J  ho  letter  u,is  referre.l  to  tho  rhainniijj  for  answw 
Jwo  eoninniniealions   fn,,,.  J.  Z.   Nelsor,,  Mount  Vornon    W'i<h 
under  dates  of  Decendx'r '^!>    lJ)Oi   -uul    r.n,/p.,n    il    i.J.^       V    ^:>  <»>n-. 

eral  (juartennasten  reh.tin^r  to  the  inunher  L\  li  V  b  b,^  of 
employees  n,  the  en<>:,neeri„^  department  on  the  Tsthm  h  ^  ^ re,^ 
afid  oidcred  fil(>d  foi-  rcftM-eiicc.  ■«•"«  <   >>a,    itau 

The  n.si^nalion  of  Dr.  Join,  W.  K.)ss  as  dh-erfor  of  hoMpiials  on 
oceount  ot  illness,  was  transinitte.l  by  (hn-.rnor  i)avi.  a  1  m^" 
acH.pted  bv  th..  Commission,  to  take  effect  Jannnrv  20    1005 

U  ith  ivfeivnee  to  the  recommendation  of  floveriior  Davis  thm  ihn 
olh.v  of  dnv,-tor  of  hospitals  be  abolished.  Atr.  ( Jrun  k  '^,  f  ,h  t 
tlu.  Commission  had  a  ready  acted  tentatively  in  thn  n  iter  bv 
a.ssi-mn-  the  chities  of  tins  ollieo  to  the  chief  sanilarv  r.{fi<..r  ^^ 

(r;^i;rn ''11!;k;';-!':;^^'?I^'  K.  U  /alinsld,  major,  llnited  Stat^^s  Anrr 

on  th 

r»;ferenf'e. 

;rhe  establishnient  of  a  library  at  Ancon  Hosijital  requested  by  the 
chief  sanitary  oflirer  and  appr.,ved  by  Governor  Davis  eame  up  for 
consideration,  and  d  was  tlie  sense  of  (he  (^oiumission  that  a  -no'dv 
of  readinn:  matter  be  providH  for  the  use  of  the  hospital,  ami  tha  She 
san.e  sho,d<  be  m  cl)ar<:re  of  regular  hospital  employees.  The  Cont 
mission  authon/.ed  the  exper.ditnre,  thrmi-h  the  ehninnan,  of  j;;;]00 
for  he  pirrchase  of  l)ooks  pemdieals,  aiul  paper,  for  nso  ul  the  l.os- 
pitals  J  he  expenditure  by  the  hospital  authorin.'s  of  a  -uw  neces- 
sary to  provide  proper  shelves  to  receive  the  books  was  uiso  uuihor- 

A  letter  was  read  from  Governor  Davis,  dated  December  30  1004 
transmitt,n|r  the  minutes  of  a  meeting  held  in  Panan.a  with  a  V(.„re- 
s^ntativ-e  o^  the  Young  Men's  Christian  Association,  respecting,  the 
establishment  (,f  a  branch  of  the  Youn^  Men's  Christian  Association 
in  or  near  the  city  of  Panama  and  the  providing  of  a  suitable  buildii  cr 
lor  its  purposes.     It  was  -> 

Resolved.  To  be  the  sense  of  tt.e  Commission  that  Governor  Davl.s  be  called 
S.  Doc.  127,59-1 — ^-17 


,.,  .X        ,   ,•        /   ,      ,'^;*""- "'' '"<M'Ji.  I'luiea  rMates  Army 

M-d),  relatin-  to  the  suppiyin-  of  Japanese  hiborers  for  work 
e  canal,  was  laid  !)efore  the  Commission  and  ordered  filed  for 
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A  coiiunimicahott  from  (lovj'rnor  |);iviM,  dnlcd  Jiiiiiuirv  :J,  1005, 
Iniiisimttiii;;  llic  sliitciiM'iil  of  ,lo-t'|)li  hrvaii,  who  <l!niiis  id  have  lost 
PhmIh  by  fiiv  rosullini;  from  ftimi^'atioii Of  prcmi-tos,  wim  rtad.  On 
motion  of  Mr.  (innisUy,  tiio  wholo  ma(»"r  was  rcfrrrrd  to  (i()V(»rnor 
Davis,  with  dircrtions  to  a'^ccrtaiii  whether  the  hiss  was  a  hoiia  Tnlu 
our  and  without  i-ollnsioii  on  the  part  of  Mr.  Hrvan.  If  it  was  an 
honest  i«)ss.  to  jjetermine  whether  the  United  States  or  i'anama  should 
Im'  responsible  for  it.  If  determined  that  the  United  Stati's  is  lespon- 
sihle.  to  llx  a  fair  and  reasonable  sum  foi-  the  property  destroyed  and 
authorize  payment  ther<d'or. 

In  the  nuitter  of  the  proposal  of  the  I'idlman  Company,  under  tiato 
of  .laniniry  11,  li»0."i,  to  furnish  twelve  In^'old-hy  patent  duinj)  cars, 
the  i'xeeutive  conuuittee  reported  in  favor  of  nri  aeceptaneJ!  of  the 
proposal.      The  rej)orl  was  adopted  hy  the  Comndssioti. 

A  letter  from  .lames  li.  (Jill,  dated  .lanuary  !>,  ll»()r»,  a(ldres.s<«d  to 
tho  Secretary  of  War,  recommending  t' "  adojttion  of  tents  of  a 
spec'ial  desij;n  for  use  on  the  1-thmus,  was  i,ad  for  infornnition. 

A    letter   was   reail    from   tlu^  chief  en/jfiiieer,   dated    December   IJO, 

1004,  suj,'^a'stin^'  the  advisabilily  of  (Muphivin;^'  a  trailic  mana;,'er  who 
shoidd  have  char/j^e  of  the  shimneiit  of  all  malerial  and  <uppiies  to  the 
Isthnuis.  The  matter  was  tak'en  under  consideration  by  the  Commis- 
sion. 

Two  communicatiims  were  read  from  the  chief  en^dneer,  dated 
December  'M)  and  I)e<'ember  .'M,  ll'OI.  in  which  he  recommends  tho 
a])pointment  of  K.  (',  Chri-  as  supervisor,  at  $ir)0  i^'old)  per 
month,  and  the  followiiii;  promotions:  K.  ('.  McFarland,  from  $100 
(l^oid)  per  month  to  $l'j:.  per  month;  K.  (J.  Castel.  from  $100  to  $12.">, 
and  Charles  L.  Parker,  from  $8.'^.:}^  to  $100.  The  a])pointment  and 
promotions  were  approved  by  the  Commission,  subject  to  civil  service 
rules, 

A  letter  under  date  of  December  liO,  1I>0I,  was  laid  before  the  Com- 
mission from  the  chief  enirine<»r  giving  an  e-timatt  ,»f  the  amount  of 
coal  which  will  probably  be  rcipOred  for  the  use  of  the  Commission 
on  the  Isthmus  duriiiir  th(>  year  V.HVk  The  malter  was  referred  to  Mr. 
Harrod  for  examination  and  report. 

A  letter  from  the  chief  en«rin<'er.  dated  December  .'U,  1004.  was 
laid  bef  jre  the  Commission.  This  letter  rcfrrs  to  the  matter  of  dump 
cars,  tiie'i!-  earl\  deliw^ry,  and  as  to  whether  patents  on  the  various 
devices  will  remain  in  force  of.  the  Dtlimiis  of  Panama.  The  sul)ject 
of  patents  was  referred  to  the  <j:eneral  counsel  of  the  Commission  for 
examination  and  re[Hirt. 

A  communication  was  laid  before  the  Commission  from  the  chief 
en/rineer,  dated  Decemln^r  ;U,  I'.iOl.  relatinir  lo  the  use  of  certain  rail- 
road tracks  in  the  vicinity  of  Cristobal  by  the  Panama  Railroad 
Company.  The  matter  was  referred  to  the  chairman,  to  be  taken  up 
with  the  Panama  Railroad  Company. 

A  letter  was  read  from  Chief  Kn<j:ineer  Walhice,  dated  January  3, 

1005,  relating  to  the  ecpiipment  of  dun.p  cars  about  to  l>e  purchased 
with  air  dum{)in<^  device  Such  e(juipment  is  favored,  and  tho  mat- 
ter was  referred  to  the  chairnum  for  i)rop<'r  action. 

A  letter  from  the  chi<'f  en<,diK'cr,  dated  .Fan  ary  H,  1905,  inclosing 
copy  of  a  letter  addressed  to  (Jovern  >r  Davis,  under  date  of  Decembe' 
31,  lOOl,  with  regard  to  the  cost  of  a  co^  or  cable  railway  on  Ancou 
Hill,  vsasj  read  for  tlie  infonnation  of  the  Conmiit^ikn;. 
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A  \vHvv  from  tin*  c'liof  i-n^inpor,  diit.-d  Jiiriiijirv  Jt,  lOO."),  in  wliich 
ho  sii^r^r.-sts  tho  onh-rin^'  of  iidditionul  uinoiints  of"  I  iricfi,  Cinch,  iii.f! 
H  iiM'h  pi|)«',  'viih  s|H.ciiils  for  th«'  siirms  v/as  rca<l,  and  on  tUv  recom. 
nu'ndation  (»f  tho  «'oinrnitt<M!  on  vu^iuwnufr,  it  was 

UrHi,Uv,l.  Thitf  thiM  ndilltlMti.'il  riHitorlnl  Hho-iKl  |,«.  uhu\\\m\,  "  nossU.l"  fr.»m 
tlio  HUf<'»'KHful  M<|i|«T  for  Mlmllnr  iimfrrliil. 

iV  coninninication  from  (Mii.'f  Kn^'inf^T  WaMam,  dntinl  Jannary  3, 
H>Or),  asking'  that  the  ('oninii-isir)n  pnrchas*'  lT*  piKMimatic  rork  ih'ilU, 
was  ruud.  'I  h<-  piir('h,i>,«'  of  the-*'  drills  was  apf)n>v«'(|  hy  the  Com- 
mission, and  th<'  f>n'f)aratiori  of  sp«'ci(ir;itiori-,  for  (hr  saiu*!  was  ro- 
forrod  to  MesHrs.  Harrod  and  (ininsky. 

A  h'ttor  from  the  chi.-f  rn^nrM-rr,  daft-rl  January  3,  100:>,  rolafini?  to 
tho  paving'  of  the  -trccts  of  Panama,  and  n'rommrndirif;  th«  ijs«  of 
l)ri<-k  as  a  snitahh-  paving'  mafi-rial.  was  hiid  h«'for<'  thi;  Commission. 
In  this  connection  Mr.  ffarrod  snhmitted  tho  following  rf-ohition: 

ItcHohrd.  That  it  h*  fla?  wiiso  r.f  tlio  ("oninil-tMlon  that  nufh  «\irfacp  or  pnvlntf 
fiM  I'xiHfod  over  fho  tr.'iichf.s  ui>t'\m\  In  tli»'  sfn^tM  of  I'MiiiiiiKi  !>♦»  rcMtoPfnl.  iinlf-MH. 
nftiT  (<,nf.'ifii(«'  ti.'fuM.ti  Hi»'  iiiif»iorifi»"4  «.f  I'aiiiitn;.,  tfie  if'iV»>rnor  of  rnp  r'anal 
Zoiif,  iiikI  thf  cliU-f  »'titfii)f«'r.  It  shoiil.l  n[.p«>;ir  that  the  Piinanm  Government  In 
wlllliij,'  to  ♦'tit<'r  into  a  Joint  iirr.iriKfin.  nt  for  tlie  [mviiii;  <)f  thf  MtrfH^t^, 

Adopted. 

Tlie  auditor's  statement  for  the  month  of  iWiniber.  1004.  was  laid 
Ix'fore  th«»  Comnnssion  for  its  information. 

.\t  \-2.:>()  p.  ni.  the  Commission  adjoumerl  to  the  call  of  the 
chitirman. 

Sevkn TY  FIRS .'  NrKfrrixo. 

EvKvr.vo  St.'.r  Brrr.ni.vo, 
W<v^hinrjt*yn,  D.  C,  Jantianj  21,  1006. 

The  Commission  was  called  to  order  by  the  chairman  at  IL  o'clock 
a.  m. 

Present:  Ch.iinnan  Walker.  Mt     r  .  Ifarrod  and  (iriinskv. 

Absent:  (leneral  Davis,  Messrs.  Parsons  and  Burr,  on  tiuty  on  the 
Isthmus  of  Panama. 

The  minutes  of  the  meeting  of  Janua-'v  17.  i:)05,  were  read  and  ap- 
proved. 

The  chairman  read  the  following  appointments  made  since  January 
7,  1905.  which,  on  motion  of  Mr.  Trrunsky,  were  confirm»^d: 

For  HiT'  'I'l'  'it   ^V'ii>hui<jt'iii,   n.  f. 
S-ECRETARY'S  OFFICE. 


Nanu.'. 
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Do. 

Do. 
»U(K)  p.T  vear. 
Sl.JWJ  pt'ryear. 
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(Id Inn.   17,  I'.Hm 


Cohi-n,  MA 

Iliiilir,  II    M 

MiNiri',  <'liiiN  H 

Whltf,  Ui'ii.  M 

iicwiiH,  i:.  w 

HtiWHrt,  Jno.  A ,   ,  .     , 

VIrilHi,  J.  C 1  MlntT  foriMiirtri Jmi    i:i,  Iwi 


j«ii,  21,  vm 
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Kcb.    7,  IW.'. 

Jmi.  Jl,  l>JO.'i 

<l.) 

,.....l<. 
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Brriiiifit,  MIko 

Klilnll,K.  H 

Carly,  C.  (» 

(liHptr'iii,  C.  K  .. 

HiiHfd.H.  K 

Kyti'.  .Iix).  I* 

I.01I'    HradvH.. 
NfwiM.ld,  Win.  H 
BlIlliiK^Ify,  'ieo.. 
Bulliird,  W    L.... 

Blxlfi.  J(..M 

Clarke,  Tlioft 

CriiM,  I'.  A 

FIt'ld",  .Iiwt 

Oftti'loy,  M.  A..., 
Oorinli-y,  IVter... 
Hi'Hli'y,  KuKcrie. 

Hlr»«'»i   ("nrl  

JenkiiiM,  Cliiiii... 
Ji'iikiiis,  .Miiiiroc 
KrrriKoii,  .l'>i  •  ■• 
Klniiid'',  Win... 

LlKlitiit  r,  H'TlKTt il« 

l/iiiK.  Hi'iiry <'•> 

Lynch,  Owm i <lo 

MaKiiIri",  .lolin <lo 

NaiiKli',  Kd do 

Ncllllf,  Andrew ilo 


Hwliih  I'hKini!  man |  Jan.    17,1905 

Yard  inictfr do 


C«r|i<iitt'r  (oreniHii. 

.....do 

do 

do.... 

do.... 

do    ... 

Curii'iitfr 
do..,. 


Jan.  10,1005 
Jan.  i:i,  l'JO.'> 
do 


..do. 
..do. 
.  .do . 

.  .do . 
..do. 
..do. 
..do. 
..do. 
..do. 
..do. 
..do, 
..do, 


Jan. 
Jan. 
Jan. 
Jan. 

.'an, 
Jan 


Noliti't,  (ii'o.  II... 
O'l)onni'll,..'iio... 

KolHrtd,  Ofo 

HoHH,  Dnni-an  . . . . 
Sriilniiif,  AiiK'i'^t- 

Hinlth,  Y.  I 

Tliornlon,  Kd 

Trarlili-r,  Ountav. 

Walter,  C   I 

YoiiiiK,  .liiliiiaO. . 
Naylnr,  J,  F.C... 


....do 

....do 

....do.... 
....do.... 
....do.... 
....do.... 

do.... 

do.... 

....do.... 
....do  .... 
.Nlucliinl.sf 


7,  I'JtV) 

i;»,  \Wfi 

•J,  I'JOf' 

1'.),  I'Hl.'S 

l;i,  1'.X'6 

.    lU,  I'JOf) 

....do 

....do 

...do 

Jan     JO,  I'JOfi 

Jan.    19,  l-W.*) 

....do 

Jan.    IC,  11WI."S 

Jan.    I'J,  liHlft 

....do 

....do 

....do 

....do. 

....do 

....do 

.....do 

do 

Jan.    A).  ]m< 

Jan.    ly.  \Wh 

do 

do 

Ian.  7,  \9*rr> 
10,  i'.>or> 
VA,  l'.^n■^ 
19,  l".iOf> 
•iO,  190:. 
17,1«.H».'> 
1»,  HH).'-, 
7, 1W6 


Jan. 
Jan. 
Jan, 
Jan. 
Jan. 
.Ian. 
.Ian. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 


'.^1, 
'J.^. 


I'JOft 
HlOft 

,  1'.IW) 

,  I'.MIsi 
•21.  V.n'y 

\1,]'.M 

2»,  I'JOfi 
17,  IW).") 

•ii.  lyof) 
17,  vm 
:;4,  lyofi 


.do 
.do, 

.do. 

.do, 
.do, 


Jan. 
.Ian. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 


....do 

....do 

....do 

lo 

....do 

....do , 

....do 

Jan.  Zi,  I'.KVS 
Jan.    '.M.iyO.^ 

do 

, . .  .    'o 

Jim  ;tl,  I'JOfi 
Jan.   ;i,l'X)5 

do 

do 

Jan.  n.iya") 

do 

Jan.   24,  iyo5 

do 

Jan.  31,1W.'> 
Jan.  17,1'.^^ 
Jan.  ■J4.1Wfi 
.Ian.    17,1906 


11,'jno  |ii'r  yiar, 
ll'jo  per  month. 

1)... 

Do. 
ll.'iO  (ler  month. 

Do. 
112.')  (iiT  month, 
lion  per  niotith. 
IIIU)  per  liiiiliih. 
llQi)  jxT  nioiiih. 

Do 

Do 
ll'i*)  per  month, 
1100  jier  nionih. 

Do 
lino  per  month. 
f7.'>  per  month. 

Do. 

Do. 

Do. 

Do, 
IIOU  per  month. 
175  per  ni'Milh. 

Do. 

I)... 
IPiO  per  month. 
17.^  per  month. 

Do. 

Do. 

Do. 
•100  per  month. 
|7'i  per  month. 

D). 
1100  fH'r  month. 

Do. 

Do. 
175  per  month. 

Do. 
1100  per  mon'h. 
|7f)  per  montli. 
Jim)  per  niunlh. 
175  per  month. 

1)0. 

Do 
1100  per  month. 
46  cents  per  hour. 


I 


1 


^ 


The  report  of  the  chief  en|^neer, 
fippointmeiits,  dismissals,  resignations, 
7,  li)05,  was  aDurovf»^l      Tlu^  reoort  was,  as 


dated   January   10,   1905,  of 
otc.,  for  wwk  ending  January 
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of  rotiuiiiitiitioi)  in  liiMi  of  (imii'tcrM  for  iitonth  of  l>(«fi>tiilM*r,  lUO^i,  WM 
ti[)|it'ovi><|.    'I'Im*  fi'puri  wiiM  ti»  IuIIowm: 


Nkiiii*. 


Di>|mrtiiii'tit. 


nnrrHI  J   KM Ilfitllh 

Hunt,  AM KiiKliiiMrtiiit  . 

HulhT,    I     J .| >li> 

(Hriiili  k,  K,  »,,,,,,, <•"• 

n»y,  W   II .lo.. ...... 

('•mil,  II    T'l lllHllIt 

<;r<iwi'll.  •'  V> A|i|irtilMil 

('iivtlUi*r,  ('  M  KiiMflMt'crinH  . 

ItHKl.'V,  V  II .1 

I>Hly.il  H .)<• , 

|>HVli|Mitl,  !*,'• Kkl'l'lltlVV..., 

KnKi)i«<i*rliiK> 
ii.'Mlth 

.IimIIi  liiry  , ,. 
Kituiix'trlfiK. 
l>ikl>iir<i|iiK  ■■ 
KiiKliuvrlnK. 

Mi-iil(ti 

KliKltii'tTtliK- 

llnilth 

KtiKliii't'rliiK. 
Ili'iilth 

KlIKllli'iTlltK. 
Ilrrilth 

KiiKtui'vrliiK. 

ilu 

I'ollii' 


I'lwition 


|>n  I'tilroti,  .V.  ti 

HhII.W,  H 

Ilrirrl^  H.A.,.. 

Kyle,  I)«Ci>iiIh  .. 

MiitititKOf,  t.  K  . 

I'HK.,  .1 

I'Hrktr. (    I,  . 
HiH'kfi,  .titttitfii 

Ht'oll.  .lollll 

Hinllh,  II  I 

Ttimy.  II.  K 

'i'hiini|iMiiii,  I) 

Tiirliirt,  SV    \ 

\Viil<ln>ii,  K.  K.'t 

Wn.Ml.  .1,11 

Wrik'lit,  I'.O 

VNiiUko,  1' 


>••••••< 


•  •  *  t • ••« • * 


lo 


n.rh 

Itritftmnii  II. ...,,,. 
t'u\n  1*1  .  ,...,.,.•• 
|)riiji>iimil 

. ..  il.. 

Htiiiiiiiry  lii«i>>  iinr 
iMi'iiitMT  o(  iDMiril. 

IMimilH'r 

rifrh  , 

<'Hr|it'iiifr 

I'rlvnii'  M'i>ri't«ry 
l(t)Vt>rnor. 

t'li-fk 

I 

LfVi'lninn  .  

J.i<ltfi'i)fiiii|iri'tn« 'irt 

Chlirodlivt-lori 

<M..rk 

r<t|ivi«ti 

HiiiiitHry  lni>|ii>i>tor 

Ch-rk 

-lo 

Chlrriif  ittvlNJitll 

Cli'rk 

<'liiilhiiiHii ...,, 

,>^i»rilt(iry  lti«|ii'cli>r..... 

ci.rk 

liritftMiimn 

KiTKi'iillf 


.M»ttiht]r 

■NUrjr. 


tiinution. 


17'. 

7-^ 
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iiHiiliirv  iiuT('if<i'<l  froia  i'liio  per  month. 
hAiiOiorl/fil  (ly  AOintnil  WnlktT. 
'Wiiliiry  IniTi'ii-^'d  trcini  81.     |n  r  niniitli. 

The  chiiirnian  road  for  (lio  informiition  of  tn«  nuH'tiiijjj  the  follow- 
ing (•oiiiiiiiinicalioiis: 

l-'roiii  (iovciiior  Davis,  ilatcil  Jamiary  1.  li'<>">,  traii.smittin^  ^'^ti. 
niato  i)ii'[)an'il  by  IIm'  chiof  saiiitai-y  olliccr  of  the  pcrsonnol  rt'i|iiiri'(l 
in  tluMv-itiiblisliiiH'Mt  of  the  [jroposed  sanitariiini  at  Taho^'a. 

From  (lOVciMor  Davis,  dated  Jatiiiarv   10.  1!»()."),  rt'latiii<i:  to  cstah- 

lisluiicnt   of  a  hoard  of  iiisj tioii,  and  Mi;r,Li:t'stiiif,'  that  such  hoard 

coiihl  hi'  foniii'd  of  pci  niaiii'iit  i'Mii>h)yi'c's  of  the  t'oiiwnission  on  tin 
Isthmus. 

From  (lovornor  Davis,  (hitcd  January  O,  1005,  n'spcctin^'  the  hudd- 
in^'of  a  tramway  from  tlic  m-i^rlihorhood  of  the  si'ction  to  the  top  of 
Ancon  Hill.  incl"osin;j  report  of  the  chief  eii^nneer  on  tho  same,  and 
su^Ii^estin^  that  the  cost  reaches  such  a  sum  as  to  make  it  practically 
impossil)ie. 

From  (Jovernor  Davis,  dated  dainiary  '.\,  11)05,  relative  to  po.stiil 
system  and  (juotiii^'  tele«rram  from  Mr.  ()haldia,  minister  from  Pan- 
ama to  the  United  States,  to  Mr.  Cooke,  collector  of  revenue,  Canal 
Zone,  respectin«jf  the  same. 

From  Governor  Davis,  dated  January  10,  11)05,  transmitting;  copies 
of  correspondence  with  Jud^'e  Kyle  and  Mr.  N.  Harselli  relative  to 
certain  civil  proceedin/j^s  th-it  had'  been  pending!;  in  courts  of  Panama 
before  the  control  of  the  Canal  Zone  passed  to  the  United  States. 

From  Chief  Kn«;ineer  Wallace,  dated  January  7,  11)05,  relative  tn 
inspection  of  material  intended  for  the  engineering  and  construction 
department. 
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From  Omt  Kumwwv  Wr.l.K.i.,  (liucd  .rummry  1),  lOOft,  inquiring  an 
tu  luhli*  inoMiamM  llmi  hnvo  lN><*n  conMidfn^l  iiniu«o»»Hwiry. 

l''rom  ChiufKn^finivr  Wiilhu-o,  iliiti>i|  .Imumry  U,  lUOfl,  nhkm^  for 
incri'iiMiMl  niimlK't*  of  st<«iioi;riii»|ii.rH. 

From  Clih'f  I'ji^^'inctT  Wiilliuv,  (tatod  Jiitinaty  10,  IlK)r>,  n-port  of 
IH'i-Moiuu'l,  ojt|M«ns««H,  iind  diNirilMition  of  fonv  in'  liis  dc|)iit-tni«>nt. 

From  Chii.f  Fn^Mfii-.T  Wallm-p,  datrd  .January  10,  IIM).'»,  inclo«inj( 
«)|>y  of  Htiilcniint  of  .1.  |J.  clow  it  Si.n.  adiiroj^Vd  t«>  (oMu'rai  Hum- 
pluvvH,  {].  S.  Army,  h'pirdini;  nanilary  t'oniliti«>ns  oti  \\\i>  isfl^nuH. 

From  (!hi<'f  Fn;fini't'r  Wallaco,  duti'd  January  i),  IJM).".,  a«ain  ex- 
plainin^r  his  r«M|ui'sl  for  incrfasi-d  supply  of  tiiM. 

Fniin  Chi.'f  Fii^rinn-r  \Valla<v,  datt-d  .'laiiuary  f),  n)Or»,  traiHUiithnL' 
ri'|MUt  of  ('ill  lion  F,  l)avis,  i'ri;^'in«'fr  in  cluirp'  of  walfi  works  and 
M'W»«rM,  r»'laliv»«  to  brick  pavement  feu*  rorlain  ^hi-t'l  h  in  Fanania  and 
cslimato  of  coMt  of  sam«». 

'I  in-  <|iiiiiinan  laid  iM-fon-  lli«»  moj'tin^  for  artion  llu»  following  roc- 
urnnicndationH: 

l''rom  tln'  rliiof  t'ngiri'i«r,  dat«'d  January  '•>.  n'0.1,  n»('onun«»ndin^  the 
(Muployrni'nt  (d'  Mr.  \.  S.  'riiornhm  an  sti»no^naplu'r  at  $Il':»  per 
rnonil..  and  -tadnjir  ilial  he  was  in  ilw  employ  of  the  Panama  Itail- 
roati^  (Company,  Iml  Imd  r<'-i;jf?u'«l  ih.it  poHtitiii  and  ha<l  tcndfri'd  hiri 
HervictiH  in  iIh'  rn^rin.'fi m^r  drp.ii-tim.ni  in  mi  «'iiirr;r<'n('y. 

From  the  cliicf  of  the  di'partnn'nt  of  material  and  supplies,  dated 
January  10.  IHO.'*,  r.'i'ommendin^  (lie  promotion  of  .Mr.  IJ.  .S.  Ijeyer, 
clei-k  al  Critohal,  from  >!(;.'»  to  i^s,",, .",:',  p..r  nioriih. 

l''rom  (he  chief  of  tlepMrlmeiil  of  matei'ial  and  Hipplie^  dal.  J  Janu- 
ary 10,  l'.H)5,  n'commcndin/,'  promotion  of  .Mr.  J.  !,.  .Nohui.  clerk,  from 
$75  to  $100  per  month. 

I*'rom  chief  of  deparlmciil  of  mutrrial  and  Mipnjies,  dated  Januarv 
10,  I'.K).").  recommeiiilin<4  promoiion  of  Mr.  Flar-rv  L-oiiard.  clerk,  froiii 
$7r)  to  $.S.'i  per  njondi, 

On  motion  of  Mr.  (Iriinsky,  tin  recommendations  ,vere  aj. proved, 
subject  to  the  civil  -ervice  rcLTuIal ion^. 

The  chairman  read  two  coniniunical  ion<  from  chief  of  I'lc  depart- 
men(  of  material  and  supplies,  dated  January  li  and  Janmirv  15,  l!>0."), 
respectively,  iu)tifyin/j:  the  chairman  of  temporary  appoint tnents  of 
Mr.  J.  Simon-  as  Imnher  cli'rk  at  I>a  P.oca  at  $:i  per  day  and  Mr. 
Charles  l'"ianciscani  clerk  of  hoai-d  survey  and  apprai-al  at  ^T."*  per 
month  jrold.  inul  askinj^'  that  the  Civil  Service  Commission  Im>  re- 
quested to  ratify  the  appointments  and  make  the  same  peruuineiit  if 
consistent  with  their  rc<jfN  la  lions. 

On  motion  of  Mr.  (Iriin-ky,  the  appointments  W(  i-e  approved,  suh- 
jeet  to  the  action  of  the  Civil  .Service  ( 'ommi^sjon. 

A  conmiunicalion  from  the  chief  of  the  department  of  material  and 
supplies,  daleil  Jamiai-y  10.  1!»()."").  incl()sin«r  copy  of  correspondence 
with  the  chief  en<,nnccr.  was  read,  relative  to  the  inspection  of  fualerial 


and  supplies  on  the   Jsthmiis.  and  reco,imiendin<;  that 
board  of  inspection  l)e  autlmri/ed  witli  necessary  assistant 


I  compet(nt 


foil 


\fter  discussion  of  the  recommemlation.  Mr.  (Jrunskv  presented  the 


owin^  reso!)itM)n 


li'csohril,  Tliiit  iieniHiiu'  a  periiiiuieiit  oiKi'iii/iitlon  of  tit*'  pur.  liasiiiK  divl.sloa 
of  tlie  material  and  siip[>lies  (lei)iirtiiient.  the  liovenior  of  flu.  ('aiiiil  Zixie.  the 
elilef  of  file  lUMterial  ami  supplies  (lepnrtliietif.  iiiid  tlie  rliid'  (>!ii,'iii('<'r  Im>  iiuilier- 
Ized  tu  lietail  cajpiuiees  already  in  the  .service  of  the  Sslhni'iia  Canal  Coiuuila- 
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sion  to  makQ  Inspection  of  mnchiuery,  umteriHl,  and  .su[)pli^  purchased  on  or 
sent  to  tbe  Isthmus  as  to  condltlou  only,  or  as  to  quality  and  irondltlon,  according 
to  tbe  terms  of  purchase. 

Adopted. 

The  request  of  Major  La  Garde,  with  the  favorable  indorsement  of 
the  chief  sanitary  officer,  transmitted  by  Governor  Davis  under  date 
of  January  7,  1905,  for  twelve  additional  nurses  at  the  Ancon  Hos- 
pital, was,  on  motion  of  Mr.  Grunsky,  approved,  and  a  call  upon  the 
Civil  Service  Commission  for  these  nurses  was  authorized.  Tne  same 
communication  from  Governor  Davis  reported  the  number  of  sick  at 
Ancon  Hospital  as  197,  of  whom  95  were  noncmployees. 

The  recommendation  of  the  chief  sanitary  officer,  with  indorsement 
of  Governor  Davis  of  January  9,  1905,  for  the  employment  of  Dr.  J. 
Tomaselli,  at  $1,600  per  annum,  as  physician  at  La  Boca,  was  con- 
sidered. Mr.  Grunsky  moved  that  a  dispensary  be  established  at 
La  Boca,  with  a  [physician  in  charge,  at  a  salary  of  $1,800  per  annum, 
and  that  the  Civil  Service  Commission  be  requested  to  approve  the 
appointment  of  Doctor  Tomaselli  to  that  position  because  of  his 
recognized  standing  es  a  yellow-fever  expert.  The  resolution  was 
adopted. 

The  chairman  read  a  letter  from  Governor  Davis,  dated  Januarjr  7, 
1905,  respecting  claim  of  ownership  of  certain  land  through  which 
the  Rio  Grande  flows  from  its  soi-T-ce  to  the  junction  of  the  tributary 
Cardenas  and  submitting  preliminary  report  thereon. 

On  motion,  the  matter  was  referred  to  the  general  counsel  for 
examination  and  report. 

The  appointmtni  by  Governor  Davis  of  Rev.  Peter  C.  Russell,  of 
Missouri,  as  chaplain  at  Ancon  Hospital  was  confirmed. 

Governor  Davis's  letter,  dated  January  6,  1905,  with  certificate  of 
Debtor  Balch  that  Mr.  Howard  Ferguson,  clerk  in  office  of  the  execu- 
tive secretary,  was  unfit  for  service  on  the  Isthmus  and  recommending 
his  transfer,  was  laid  before  the  meeting.  The  secretary  was  directed 
to  notify  Mr.  Ferguson,  through  Governor  Davis,  that  if  he  desired 
to  be  transferred  to  another  branch  of  the  Government  service  he 
must  arrange  to  be  called  by  the  head  of  the  Department  into  which 
he  desires  a  transfer. 

The  chairman  read  a  communication  from  Governor  Davis,  dated 
January  3,  1905,  relative  to  the  position  of  director  of  hospitals, 
which  he  considered  unnecessary,  and  submitting  recommendation  of 
the  chief  sanitary  officer  for  the  appointment  of  Dr.  H.  R.  Carter, 
now  chief  q^uarantine  officei  as  di:^ector  of  hospitals,  and  Dr.  J.  C. 
Perry  as  chief  quarantine  officer. 

Mr.  Harrod  presented  the  following  resolution : 

Resolved,  That  the  recommendation  of  Colonel  Gcrgas,  chief  sanitary  officer, 
of  December  28,  1004,  forwarded  by  Governor  Davis  under  date  of  January  3, 
1905,  for  the  appointment  of  Dr.  H.  R.  Carter  as  director  of  hospitals  and  of 
Dr.  J.  C.  Perry  as  chief  quarantine  officer,  be  approved. 

Mr.  Grunsky  offered  the  following  substitute: 

Whereas  the  necessity  for  a  director  of  hospitals,  suggested  by  Dr.  W.  C. 
Gorgns  in  his  original  plan  of  health  department  organization,  did  not  receive 
the  unquallfled  approval  of  all  the  Commissioners,  as  It  did  not  appear  an 
essential  feature  of  an  efficient  health  department  organization,  but  was 
assented  to  on  account  of  the  great  desirability  of  securing  the  services  of  Dr. 
John  \7.  Ross,  U.  S.  Navy,  an  eminent  authority  on  tropical  diseases,  as  evl- 
denred  by  his  professional  record ;  and 
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Whereas  the  services  ot  Dr.  H.  R.  Carter  as  chief  quarantine  officer  are  of 
tite  highest  importance  and  that  the  Commission  would  be  unwlliing  to  relieve  - 
Dnvtor  Carter  from  the  service  for  which  he  is  so  eminently  fitted; 

Whereas  it  therefore  appears  that  the  recommendation  of  the  chief  sanitary 
officer  that  Doctor  Carter  be  appointed  director  of  hospitals  should  not  at  this 
time  be  approved :  Therefore,  be  It 

Reaolved,  That  it  is  the  sense  of  the  Commission  that  the  offlct  '^f  director  of 
bospitHls  Is  not  an  essential  feature  of  the  health  department  organic. "tlon ;  that 
the  administration  of  hospital  affairs  should  be  under  the  direct  supervision  of 
the  chief  sanitary  officer,  and  that  the  chief  sanitary  officer  be  requested  to  sub- 
mit a  plan  for  the  reorganization  of  the  office  of  the  chief  sanitary  officer  to 
accomplish  this  result  TLis  reorganization  may  include  a  suitable  officer  1» 
act  as  an  assistant  chief  sanitary  officer,  relieving  the  chief  of  the  department 
from  any  increased  burdens  caused  by  the  proposed  consolidation  of  two  offices. 

Pending  the  adoption  of  a  plan  of  reorganization,  the  employment  of  some 
suitable  person  to  attend  to  the  increased  office  worlc  incident  to  hospitals,  the 
temporary  service  of  the  chief  sanitary  officer  as  acting  director  of  hospitals  ie 
hereby  authorized. 

A  vote  was  taken  on  the  substitute  proposed  bv  Mr.  Grunsky,  and 
it  was  adopted,  the  chairman  and  Mr.  Grunsky  voting  aye,  and 
J I A  Harroa  no. 

I'here  was  read  a  communication  from  Governor  Davis,  dated 
January  3, 1905,  transmitting  letter  of  the  chief  sanitary  officer,  with 
notification  of  the  resignation  of  Dr.  T.  S.  Wingo,  physician  at 
Bohio,  and  recommending  Dr.  John  P.  Bates  to  the  position,  at  $2,400 
per  annum,  thereby  made  vacant;  Dr.  D.  T.  Harmon,  now  on  tem- 
porary duty  at  Ancon  Hospital,  to  the  place,  at  $1,800,  made  vacant 
by  Doctor  Bates's  promotion,  and  Dr.  A.  H.  Wilton,  interne  at  Ancon 
Hospital,  to  the  position,  at  $1,500,  made  vacant  by  Doctor  Harmon's 
promotion. 

On  motion  of  Mr.  Grunsky,  the  recommendations  were  approved, 
subject  to  the  action  of  the  Civil  Service  Commission. 

The  chairman  read  a  communication  from  Governor  Davis,  dated 
January  6,  1905,  transmitting  letters  of  Colonel  Gorgas,  chief  sani- 
tary officer,  and  Doctor  La  Garde,  superintendent  Ancon  Hospital, 
relative  to  internes,  and  stating  that  Doctor  Welch,  of  Johns  Hop- 
kins University,  had  expressed  a  desire  to  furnish  three  internes  from 
that  institution. 

It  was  ordered  that  copies  of  these  communications  be  trauornitted 
to  the  Civil  Service  Commission  for  their  consideration  in  the  selec- 
tion of  internes  for  service  on  the  Isthmus. 

A  communication  from  Governor  Davis,  dated  January  4,  1905, 
transmitting  resignation  of  Mr.  I.  A.  Barnes,  asking  views  of  the 
Commission  as  to  his  power  to  accept  resignations,  and  requesting 
that  the  Civil  Service  Commission  be  asked  to  fill  the  vacancy,  was 
referred  to  Mr.  Grunsky  for  examination  and  report. 

Governor  Davis's  order,  dated  January  5, 1905,  to  the  mayor  of  the 
municipality  of  Ancon,  directing  him  to  visit  the  other  municipalities 
for  purposes  of  inspection  and  increasing  his  salary  to  $100  per 
month,  was  approved. 

The  chairman  read  a  letter  from  the  chief  engineer,  dated  Janu- 
ary 9,  1905,  inclosing  communication  from  the  supervising  architect 
regarding  Mr.  Barnett,  recently  appointed  foreman  carpenter  at 
$100  per  month,  stating  that  his  age  (66  years)  rendered  him  unfit 
for  services  on  the  Isthmus.  The  chairman  was  directed  to  notify 
the  chief  engineer  that  Mr.  Barnett's  appointment  was  evidently  a 
mistake,  and  tiiat  if  h^  was  not  fit  for  service  he  should  be  sent  back 
to  the  United  States. 
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in?!^°  commiinicatioKH  from  the  chief  enginoor,  dated  January  6, 
1»0.),  iiskuig  for  .in  inr-oiiHe  of  force,  were  read,  and  the  flllinu  of  the 
positionH  under  civil  m.rvice  reffulationa  was  authorized:  Four  rod- 
men,  2  chnm  men,  20  locomotive  machinistH,  10  ordinary  machinist*, 
U  boiler  miikerH,  12  blaclcHmiths,  5  pipe  fitters,  1  copperamith,  6 
molderH,  3  pattern  mukors. 

The  chuiriruin  stated  that  ho  would  write  to  the  chief  engineer  in 
rogurd  U)  additional  miarterH  for  eninloye«ia  on  the  Isthmus. 

A  letter  from  the  chief  engineer,  dat<Hl  January  9,  1905,  weh  read 
respecting  the  appointment  of  a  division  engineer  experienced  in 
river  and  harbor  work,  dredging  machincH  and  dredging  operations, 
and  reconimondmg  the  appointment  of  Mr.  F.  I).  Maltby  to  that 
position  at  a  salary  of  $5,000  per  annum. 

On  motion  of  Mr.  Harrod,  the  appointment  of  Mr.  Maltby  at  $5,000 
per  annum  was  authorized. 

'iiiere  was  read  a  communication  from  the  chief  engineer,  dated 
JaiHiary  9,  15)05,  relative  to  the  purchase  of  rock  crfishers  and  sub- 
mit! ing  report  of  Mr.  Carlton  E.  Da  via,  engineer  in  charge  of  water- 
works  and  sewers,  regarding  same. 

Mr.  Harrod,  from  the  committee  on  engineering  plans,  reported 
m  tavor  of  the  purchase  of  two  rock  crushers,  both  to  be  of  the  gyra- 
tory type,  one  having  the  strength,  size,  and  capacity  of  the  No.  8 
Gates  crusher  and  the  other  of  the  No.  5  Gates  crusher,  or,  resr)cc- 
tively,  of  the  Austin  crushers  of  equal  capacities.     Mr.  Ilarrod  also 

On  motion  the  report  was  adopted,  and  Mr.  Ilarrod  and  Mr 
submitted  form  of  specification  for  same. 

The  chief  engineer's  request  of  January  6,  1905,  for  six  additional 
rodmen  and  eight  men  competent  to  lay  and  calk  joints  in  cast-iron 
pil)e  was  approved,  and  these,  .wiploydes  are  to  be  obtained  under 
civil-st^rvice  regulations.  ^    " 

At  1  o'clock  p.  m.  the  Commission  took  a  recess,  reassembling  at 
2.30  o dock  p,  m. 

Mr.  Ilarrod  moved  that  the  matter  of  present  insufficiency  of  hos- 
pital accommodations  as  reported  by  Colonel  Gorgas,  chief  sanitary 
officer,  in  his  letter  of  December  13,  1904,  be  referred  to  the  committee 
on  sanitation  for  report  as  to  facte  and  on  the  steps  which  should  \ye 
taken  to  meet  any  emergency  tK.it  exists  or  may  occur  at  the  earliest 
possible  moment.     The  resolution  was  adopted. 

Mr.  Harrod  reported  on  rock  drills,  recommending  the  purcha.se  of 
25,  and  presented  specifications  for  same. 

On  motion  the  report  was  approved. 

Mr.  Iftirrod  presented  a  report  recommending  the  purcha.se  of  coal 
for  the  year  1905  as  follows : 

First  quarter ^ «  qqq 

Second  quarter _~  k  r^^ 

Third  quarter  -_ ^'^ 

Fourth  quarter '^^^^^^.^l^ll^^l^^"  12  500 

Total   — _ __ 3Q  QQQ 

Mr.  Harrod  also  presented  specifications  for  coal. 

On  motion  the  report  was  approved. 

Mr.  Harrod  stated  that  Mr.  Burr,  before  his  departure  for  the 
Isthmus,  had  left  with  him  a  letter  from  the  chief  engineer  asking 
for  the  appointment  of  an  electrical  engineer,  which  matter  he  reoom- 
mended  be  Veld  up  for  the  present 
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Tn  tin'  ii'ntfcr  of  thfl  maint«fi8nc«  of  a  private  Htahlft  in  the  >K»«tpitnl 
^moiiiicIh  nfifl  th«  uw,  of  the  whopH  in  the  section  for  th<i  repair  of  pri- 
\'al<'.  v('hicl«'!H,  refftiTftd  to  by  letter  of  Governor  Davis  unfJer  date  of 
l)wA'.iu\H:r  27,  11)04,  it  was,  on  motion  of  Mr.  (JruiiHky, 

Heitolvfut,  Thnt  tfw  wim^  utiihlf*  nhnnM  n$Tr9  both  tiw  »iwtIon  «ml  th*  hf>«pltal. 
If  finjr  nnlinnln  nro  titnhlwl  In  nriy  htjll'llntc  not  In  tfi*"  (w^-tlon  fh^r  «h^.TiH  h« 
uridtT  tlie  mime  (('•ni-rnl  «ui)frrl»«lon  nnd  ntntinKPmf^nt  nn  tJi*>  •♦jrtlon  ntnMft.  Th« 
Ntntilinfc  of  prlvntp  horn**,  pxrept  two  for  the  rnrrhijce  <>t  ttie  Htijj^rrlnt^rxlftTit  of 
Anfon  tfoMpltal,  In  the  (Wf-tlon  Mtnhle  or  In  the  iitnble  on  the  tKwplt«l  scronnd*  In 
not  flexirnhle,  l»iit  mny  bt>  [jemiltterl  on  npproTwl  of  the  (tovernor  of  ttie  f;«nal 
Zone,  pnrtldilnrly  when  fiorne*!  prtvnfely  o-;vnefl  nre  n«e<l  more  or  less  In  th« 
(lervlce  of  ttie  iHthnilnn  Clanal  r;oninil««lon  or  the  Canal  JVme  acoverrtrnent,  hnt 
the  feedlrifc  nnd  rnre  of  nurh  f»f>niefi  shall  tie  at  the  exr)en«e  of  the  own*>rs  of  the 
homea.  Wlnhlnjc  to  enronraKe  tlie  nae  of  horMea  by  «t«  employee*,  the  C/>niml#- 
alon  la  prejinrHl  to  nanrtlf»n  the  erection  on  anifnhle  gjoriu/l  of  a  atahle  for  the 
exelualve  uae  of  ItK  etnployeea  In  whl^h  at  private  ext-ense  private  h<-»rsea  may 
he  atnhled. 

The  «lM)f«  at  the  aef-tlon  are  not  available  for  the  ahrielnfif  of  private  hor?ie« 
or  the  rejidir  of  private  farrliitceK,  tmt  nvfU  aae  rnay  he  anttw^rlxerl  by  the  scov- 
crnor  whu-never  ttie  prliK-ipiil  ase  of  lK>rves  and  canriajcea  la  In  the  <w»rvi.'e  of  the 
United  .States  or  the  (Jaiurl  '/-one.  H\uh  iwe  la  tuerfby  nntti<'>r'.j!ed  for  the  car- 
rln^e  nnd  two  horaea  of  the  atii*r1iiter:<ient  of  Ana>n  Hospital. 

The  chainnun  stated  that  he.  veould  at  the  ne,xt  meetinfij  submit  for 
approval  a  j^chedule  of  increa.-e.d  .salaries  for  certain  cterk.H  and  other 
employees  in  the  Wa.-hington  of^ce. 

At  3.40  o'clock  p.  m.  the  Commiiwion  adjourned. 

Sevbnty- SECOND  >[rktin'*;. 


EvExr.vo  St.vr  Brrnj)T>ro, 
Washingtc/n^  D.  C,  Jamming  2-'>.  1006, 

The  Comminsion  met  at  11.45  a.  npr.ia.t  the  o-all  of  the  chairman. 

Present:  Chairman  Walker.  ]Vfe>^sr.-:.  Harrod  and  Gninsky. 

Absent:  (Tenc-rai  Davis,  Mexsrs.  Parsons  and  Burr,  on  duty  on  th« 
Isthmus  of  Panama. 

The  reading  of  the  minutes;  of  the  meetin<?  of  January  21,  11)05, 
wavS  dispensed  with. 

The  chairman  submitted  a  list  of  clerks  and  other  employees  oc 
the  Washington  office  whose  salaries  he  had  increased  from  date  of 
Januarv  1,  ii>05.  the  increa.^ed  salaries  allowed  being  as  foil«>ws; 


Name 


Po8ir.i<-,n. 


Uatrt  itf  ;)ay. 


Mr 
Mr 
Mr 
Jdr 
Mr 
Mr 


TAim  M 
Mlas  V. 
MimF. 
MiasM 

MbwS. 
Mrs-  E 

Mias  E. 
Mis>»Ct 


E.  B  Harlan (^hW  Ira.l'tHmtt.i 

T  O,  Wan-'ii'b'^a Draft-tman. 

r>  B- I>Gr«.jr ■-    S!;»noifr:ipli«r    . 

M.  J.  Whw Cnbroiiian 

Mit'Arii  L   P>^«r3«>n Mt»«B«n(fHr  . .     .. 

i>*H>rire  S<-ttr,t •  • '*'' 


Wella <!»' 

Hazard. do.   

Dnrfae 'Clerit '.tjrpe writer  r 

Zunm«r     la -  >io ^ ■ 

Davinfai>u  - --      <Io 

BevQoUis --,  Tbna  -AtiV^ 

H<;rri.D;^ i  Stenoifrtiphur 

MiiwL.  B.  McS^ld^a j  Clerk:  ..Kypawrrtairi. 

Mia*  Adel»tdi=  Eteifsaaxu do 

Mi» Mar»  Robey -'--■-  *'-  --^-  --• 

Mka  A.  L.  Moofw - ---    StunoifTriphwr  

WmAsxm.Tfl.  Rix>« AL'counCaat.-iBrk... 

MtoZ.  NKhoIaoB St«ao(frafph»« 


jaiH!  per  month. 
JT.'t  per  aionrJi. 
Hlh)  Dur  tiionrii. 

Do. 
Jil  9«r  2ionT.h. 
i/A)  p«r  cnonrJi. 
fTfi  n«r  tnonrh. 

Do. 
P«)  pHr  Tionrli. 
JBTi  pnr  tnont  *i. 
HHI  ner  month. 

Do. 

Do. 
jHT)  pnr  monrti. 
$M  pur  3iunth. 

Do. 
150  per  month; 
|!7)  pttr  month. 
106  par  moiitJi. 
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The  Action  of  the  chairman  was  approved. 

The  following  resolution  as  introduced  by  Mr.  Grunsky  was 
adopted : 

Renolvtd.  Thnt  the  Rovernor  of  th«  Cnnnl  Zone,  tlm  rhlef  eriKlneer,  and  the 
chief  of  the  deimrtinent  of  uiaterlnl  nnd  HuppHes  be  mithorlsMKl  to  dlHchnrRe 
for  cnuse  or  to  HUNix-nd  and  to  ncrept  reMlKuatlonn  of  eiuployooH  Htatloried  on  ttie 
lithmua,  In  thoir  rexiMHtlve  dej  artuieutH,  whoHe  salari^'H.  exciuHlve  of  couiuiuta- 
tlon,  do  not  exceed  |1,8()0  i>er  year.  All  Huch  dlHcharKcs.  HUHpcuHlons,  and  oc- 
ceptauces  of  reHlgnatlonii  .'v,?  to  be  subject  to  such  civll-servlce  rules  and  regula- 
tions as  may  be  In  force  from  time  to  time,  and  shall  be  at  once  reported  to  the 
Isthmian  Canal  CommlHaion  for  Its  approval. 

The  chairman  laid  before  the  meeting  the  draft  of  a  circular  re- 
nting to  expen.ses  to  be  allowed  to  officers  and  other  employees  of  the 
Commission  when  traveling  on  official  business.  The  matter  was 
taken  under  advisement. 

At  12.30  the  Commission  adjourned  to  the  call  of  the  chairman. 

Seventy-tuiri)  Meetino. 

EvEMXo  Star  Buildixo, 
Wnxhinffton,  I).  ('.,  January  31,  1005. 

The  Commission  met  at  the  call  of  the  chairman  at  3  o'clock  p.  m. 

Present:   Chairman  Walker,  Messi-s.  Ilarrod  and  Grunsky. 

Absent:  (Jeneral  Davis,  Messrs.  Parsons  and  Burr,  on  duty  on  the 
Isthmus  of  Pananui. 

The  minutes  of  the  meetings  of  January  21  and  25,  ii)05,  were  read 
and  approved. 

The  chairman  presented  a  communication  from  Governor  Davis, 
dated  January  17,  I'^O."),  calling:  attention  to  the  numerous  resignations 
i-ecently  tendered  in  the  difTerent  departments  of  the  Zone  govern- 
ment;  his  refusal  to  accept  the  same  until  successors  are  obtained  to 
fill  the  places;  giving  reasons  for  the  allowance  to  employees  of 
increasetf  comnuitation  in  lieu  of  (juarters;  describing  the  ?5unday 
outing  for  employees  he  has  provided  in  conjimction  with  the  chief 
engineer;  suggesting  the  necessity  of  a  regular  contract  to  l>e  entered 
into  with  each  appointee,  and  requesting  that  ten  employees,  half  at 
$100  and  half  at  $12")  per  month,  be  sent  him  as  soon  as  possible. 

On  motion  of  Mr.  Harrod,  it  was 

Resolved,  That  the  question  of  the  sufficiency  of  the  commutation  o>:  quarters 
now  allowed  to  euiployees  on  the  Istliinus  be  referred  to  the  executive  committee 
for  reiK)rt  as  eoon  as  i)osslblo. 

The  chairman  read  a  letter  dated  January  12,  190."*,  from  Fre^.  W. 
Amer-,  jr.,  pharmacist  at  Ancon  Hospital,  requesting  that  the  increase 
in  salary  recently  allowed  him  be  dated  from  Septemljer  15,  1004,  in 
accordance  with  the  scheme  for  the  reorganization  of  the  Ancon  Hos- 
pital. The  letter  bore  favorable  indorsements  from  Doctor  La  Garde, 
superintendent  Ancon  Hospital,  Col.  W.  C.  Gorgas,  chief  sanitary 
officer,  and  (lovernor  Davis.  In  this  connection  Mr.  Grunsky  intro- 
duced the  following: 

Whereas  In  the  plan  of  the  organization  of  the  health  dei>artment  It  wa* 
intended  to  fix  the  salary  of  the  drupglst  at  Ancon  Hospital  at  $1/jOO  per  year, 
with  qnarters  and  board :  and 

Whereas  the  amoimt  has  erroneously  been  entered  In  the  approved  mlnatw 
at  $1.200 :  Therefore,  be  it 
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llennlvrd,  Tlint  It  wnii  tlu*  Intpiit  of  tho  CommfMlon  to  allow  the  <lrnmtl«f  at 
Aricoii  lIoHpttMl  $1,r*<M)  jxT  ypar,  with  (|iiart«>rM  iiiid  honnl  fiiUiiiK  ffTert  on  S<»ih 
t«'ii»l)or  IT),  1904.  and  thiit  tin-  druKKlMt  n-ft-rrod  to.  F  \V.  Ahhm,  Jr.,  Ih  hereby 
dt^'lnrcd  to  Im?  entlth-<I  to  <-oiii|>eiiMntlon  at  thnt  rate  from  Mild  date. 

The  resolution  wjih  adopted. 

Mr.  Grunsky,  from  the  committee  on  sanitation,  reported  on  the 
resohition  of  Jamuirv  25,  1005,  in  the  matter  of  the  miml)cr  of  sick 
that  can  be  provided  for  at  the  hospitals  of  the  Commissiim  on  the 
Isthmus  as  follows: 

AlfCON    HOSPITAL. 

Ordlnory  cnpnrlty,  obout  5^)0  beds.     EmerRenry  capnrlty,  about  700  hvAn. 

HoHpltal  space  now  ujmhI  for  qujirten*  of  odUerH  nnd  for  nl)out  ¥)  canni  em- 
ployeeH  la  e<iulvMJerit  to  nlKiut  '3\*i  be<ls. 

The  remnlnitiK  Hpn*^*  riov;'  available  will  ocfoniino<lnte  abrmt  .'ViO  pntlentA. 

The  space  which  has  tx**'!!  fK'cuple<i  Ijy  the  HlHtern  of  tlie  Order  of  St  Vincent 
de  Taul  will  at  once  In-  occupied  by  nur«e«  who  will  vacate  a  ward,  thereby 
adding  atxjut  ^)  \m\H  to  the  available  space. 

The  hospital  otflcers,  now  In  «»  two-story  ward  bulldlnjf,  ahould  be  pnt  Into 
other  f|uarterH  aa  «w)n  as  i>fisalble. 

The  two  wnnl.M  now  f»ccupied  a.s  men'a  quarters  should  also  t>e  vacated  aa 
Boon  u.«»  other  quarters  can  be  n.ssiiirn«<l. 

There  are  now  in  the  hos[»ital  ahout  2^)0  patient:^,  of  whom  some  are  Incura- 
bles, who  are  to  Ive  tran.*iferred  to  the  Miraflores  Hospital,  now  open,  with  a 
capacity  of  lOf)  beds. 

COLO.V    HOSPITAL. 

Is  nearlnsc  completlcn. 

Is  being  e^iutpiied  for  Ulf)  beds. 

The  nuint^er  of  patients  at  present  Is  at>oat  30. 

MIBAFI-OBES    HOSPITAL. 

Is  now  ready  for  occnpancy. 

Its  capacity  is  Ifff)  beds. 

It  Is  to  l)e  u^cfl  for  lepers,  insane,  and  Incurablea. 

It  therefore  apr»ears  that  the  fircsent  avnilahle  capacity  of  Ancon  and  Mlm- 
flores  hospitals,  without  crowding  exceeils  40^)  beds,  while  the  number  of 
patients  reported  Is  atjout  2fj0. 

On  motion  of  Mr.  Ilarrod,  the  report  was  adopted. 
Mr.  Grunsky,  from  the  committee  on  sanitation,  presented  the  fol- 
lowing preamble  and  re.--oliition : 

Whereas  the  Commission  has  information  by  cnhle  from  Govprnor  Davis  that 
the  Republic  of  I'anama  has  admitte*!  its  inability  to  ademi.ntely  enforce  the 
sanitary  ordinances  prescribed  by  the  United  States  for  the  cities  of  Panama 
and  C  >lon  ;  and 

Whereas  under  Article  VII  of  the  treaty  between  the  Uniteil  States  and  the 
Republic  of  Panama,  approvetl  .November  IS.  1903,  the  L'nlted  States  In  such 
case  has  the  right  to  enforce  sanitary  ordinances:  Therefore,  be  It 

Refolred.  That  the  action  of  Governor  Davis  in  taking  charge  of  the  sanitary 
work  in  the  cities  of  Panama  and  O.^lon.  including  street  cleaning  and  gjirbage 
disposal.  t)e.  and  the  same  is  hereby,  approve*!  and  the  expenditures  cr  any 
Bums  nei^e>isary  tor  sanitary  purposes  In  those  cities  is  hereby  authorized,  and 
that  the  substance  of  this  resolution  be  communicatetl  to  Governor  Davis, 

On  motion  of  Mr.  Harrod,  the  resolution  was  adopted. 

The  chairman  stated  that  he  had  notified  Governor  Davis  by  cable, 
under  date  of  January  27,  1905,  that  such  sanitarv  measures  as  he 
should  see  fit  to  take  would  receive  the  approval  of  the  Commission. 

The  chairman  laid  before  the  meeting  a  letter  of  the  chief  engineer, 
dated  January  17»  1905,  respecting  rock-crushing  machinery  taken 
over  from  the  French  cwmpany  and  now  on  the  Isthmus  and  justify 
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inp:  Ihh  rccomm*  iidation  for  the  erection  of  a  modern  rock-oruHluii;; 
j)ln:it. 

The  dikif  ejiginwr's  letter  of  January  14,  11)05,  sugKcsting  in«miM- 
in^  the  equipment  of  the  ranamu  liailroiid  Company  by  the  purchase 
of  100  steel  flat  ears,  so  that  thev  may  U»  used  mterchanKeai)ly  with 
the  construction  Hat  cars  ordered  by  the  Conmiission,  was  referred  to 
the  chairman,  to  bo  taken  up  by'  him  with  the  Panama  Railroad 
Company. 

The  question  of  coal  supply  was  discussed,  and  Mr.  Gnmsky  moved 
that  in  view  of  the  fact  that  the  Panama  RaiJroad  OmApany  has  made 
an  informal  offer  to  furnish  coal  of  a[)i)roved  quality  at  any  point 
along  its  line  at  the  rate  of  $6  per  ton  the  action  of  the  Commission 
authorizing  the  purchase  of  coal  be  rescinded  and  that  arrangements 
be  made  with  the  Panama  Railroad  Company  to  continue  furnishing 
coal  for  the  present  at  the  reduced  price. 

The  resolution  was  adopted,  the  chairman  and  Mr.  Orunsky  voting 
aye,  and  Mr.  Harrod  no. 

Mr.  Cirunsky  also  presented  the  following  resolution,  which  was 
unanimously  adopted : 

Resolved,  That  the  chief  of  the  department  of  nuitertnl  and  8ui>plles  be  In- 
structcil  to  pivpare  for  the  reffipt  of  hirge  shipments  of  coni  nn^'  to  keep  the 
Commission  n;'vl8ed  as  to  the  quantity  required  from  quarter  to  quarter. 

Governor  Davis's  letter  of  January  17,  1905,  respecting  the  desira- 
bility of  establishing  definite  rules  relating  to  the  granting  of  trans- 
portation from  the  Isthmus  to  the  United  States  at  reduced  ratos, 
was  read,  and  the  matter  was  referred  to  Messrs.  Grunsky  pnd  Harrod 
for  suitable  reconmiendation. 

The  chairman  read  a  communication  from  L,  II.  Bigelow  &  Co., 
of  New  York,  dated  January  30,  1905,  asking  payment  of  bill  of 
$125  for  stationery,  and  inclosing  copy  of  letter  ^rom  Mr.  Tobey, 
chief  of  department  of  material  and  supplies,  dated  July  12.  1904, 
ordering  the  same.  The  matter  was  ordered  referred  to  Mr.  Tobey 
for  explanation,  as  the  bill  seemed  to  be  irregular. 

The  chairman  laid  before  the  meeting  the  report  of  Judge  Magoon, 
general  counsel  of  the  Commission,  on  the  proposed  amendment  to 
the  municipal  act  (No.  7)  submitted  by  Governor  Davis,  under  date 
of  December  19,  1904,  providing  for  the  collection  of  a  commercial 
tari:  by  the  municipalities  of  the  Canal  Zone,  and  transmitting  four 
copies  of  draft  prepared  bv  Governor  Davis,  modified  by  striking 
ouc  the  words  "  board  of  assessment "  and  inserting  the  word 
"  council." 

The  amendment  is  as  follows: 

An  ACT  to  ameDd  act  No.  7  of  tb«  Istbmlan  Canal  Commlsalon,  entitled  "Au  act  to 
provide  for  the  organisation  of  municipal  goTernmenta  In  the  Canal  Zone,  latlimua 
of  I'anama." 

By  authority  of  the  Pretident  of  the  United  States,  be  it  enacted  by  the 
I»th>»(an  Canal  Gommitgion: 

That  section  28  of  act  No.  7  of  the  Isthmian  Canal  Commissloo,  approved 
on  September  1,  1904.  be,  «nd  the  same  hereby  Is,  amended  by  Inserting  as  the 
fifth  paragraph  of  said  section  the  words: 

"Fifth.  A  tax  on  goods  and  merchandise  consumed  within  tlie  monieipaiity 
to  be  equitably  levied  by  the  municipal  council  on  the  sale  for  oonsnmptlon  of 
commercial  commodities. 
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Mr.  (ininHky  mov<»d  th«  nrloption  of  tho  a<;t  hh  n'jul.  A  vote  um 
taken  ra  tlic  motion,  and  the  follow in;^  niinie<l  voted  '•iiye:"  'lli« 
chninnnn,  Mr.  iliirrod,  Mr.  (ininsky.     Nii>  :  None. 

Three  menilM»rM  having  voted  in  fiivor  of  the  motion,  the  chair- 
man dechired  it  carried  and  the  act  enacted  as  a  hiw  of  the  Canal 
Zone. 

A  hitter  from  Messrs.  Hopkins  &,  Co.,  dnt»'d  January  .'il,  100.% 
was  read,  resncctiriji?  the  re<;ent  hid  of  Hrown  &  Co.,  of  New  York, 
on  tieH,  hids  for  which  were  piihlicly  ot>cned  on  the  2.'>th  of  Jariuarv, 
1905. 

The  matter  was  referred  to  the  executive  committee. 

The  chairman  presented  a  list  of  appoirjtmcnts  made,  with  ap- 
proval of  the  Civil  Service  Commission,  since  January  21,  IKO.'j,  as 
follows: 

•"or  Merriff.  at  WaAhinf/ton,  If,  C. 
SECRKTARYfi  OFflCB. 


N«mc, 


f'f*<ltion. 


appoiiitrfthnt. 


T*kfii  cltt^t. 


rut»'  'f  pay 


Crowell. Daniel  J !  8teri<«r«pher  »nd  l>-p«....,  Jan.  80,1906    /ah.   30, !*»    H0Op«ryMir. 


Ff/r  tfrnci^  on  thf  iHhmuji  of  porinma. 
MATERIAL  AM*  .SUPPUF-S  DEPARTMENT. 


Brfx^vkt.  Arthur  r Su»r«keepeT Jan.  2»,  l»/>  Feb.     7.  lonft  f  l.nno  p*»r  ronr. 

♦  ircene.  FfHnk  E  r|»-rk Un.  24, 1'JiV.  .Jan.   Si.i'joft  f ".  .tx)  {*r  •. -Hir. 

(jijfJerlaii.  Frwlerlek  ..  Strx  k  Mijer  ^ii^rk J*ri.  21, 1 '4*%    do #l  UXi  p«^  V.fir. 

Judso^j.CUuil  C LuraUr  ttoreman Jan.  a»,  IWJtj  i'>^h     A.\<if)f,  !;'"<;«  r>«»r  y-.-H.-. 


EXECUTIVE  DKPARTMKNT, 


flay  worth.  GK.pife  ... 
Johnii'in,  Julitu  R 


.    Stenriurnpher Jtn,    2!V.  1'>V>     Ff.h      1, 1'j»)fi     fli".  p«r  mr.nth. 

.    Clerk Jan.    26,  IXA    Jan.  31,1^06     l;..C  per  mouui. 


ACCOrST8  DEPAKTMI-A'T. 


Bwk.  F^lsror. 


•"i<';-k. 


Jin.   24,  l*j6     Jan.   31. 1006     n,2fi*>  pt.T  jcar. 


E.V'rr.VEEHIN'^/  DF.PARTMENT. 


Danb.  H.  W ?or^nrt«r>r 

Colt,  .\l«xAad«:r Tr»a*.tinAn 

Grim.  C Bmi'tinx  «upvnrtenilen^. 

Edm brtUm.  J .  3 Y*Al!Tia.>«er 

Oriflin.  Fr»rik  H MachtnUt 

Ash,  EHsrer..?  H A WMint*nt 

Hoitk.  David  E C«>pn« 

Si^wden.  W  .\ .Xdoanrant 

Murphy.  Martin Rotmnn 

C«i«teUo.  Danitl '  jwitfh  ensritiemAn 

Hamilton.  Theo.  T '1o 

StanleT.  C.  D do ... 

Ga»kili.  J.  F Work-irain  conductor 

Hugh«-i»  T.  P ; do 

Lips^tl.  L.  M C»rp«*ntierforem«D 

Thomas.  Frank  B do 

AoKUj.  E.  H i  Carpenter 

Austin.  \UveA  D ; dt> 

ATCck.  Robert  I**... d«> 

Bard.  WiUiam  S do 

Baaiiwr.  W.J dr;.     

Beai«r.  H.  W i «lo 

BC11.JM.A 1 do 


Jan.  y>. 

Jan.  24. 

Jan.  2S. 

Jor_  iJ*. 

.Ifin.  ». 

Jan.  25. 

Jan.  H. 

-lo.. 

Jan.  2«. 

Jan.  r. 

Jan.  'Jri. 

Jan.  •&. 

Jan.  2», 

do  . . 

Jan,  '>■ 

Jan.  i.*), 

.'an.  .«, 

.Jan.  2.1 

Jan.  2> 

Jan.  at. 

Jan.  A. 

Jan.  'X. 

Jan.  21. 


I'JIW 
I'Xjfi 
1-J«)6 
1906 

vm 

ISOn 
1«6 
1906 
1906 


Feb. 

F^h. 

F.-n 

¥fh. 

J*n. 

Ja£t. 
do. 

Feb.     I 

Feb.   il 

J«n.    ■;: 

Feb.     ■» 
<%n  . 


10O5 

V  rn 

vm 

I'JOft 

V»)fy 

5906 


VMty 

l'Jt).T 

190ft 
191)6 


d.i 

^io., 

F*^b.  r, 
Feb.  l.V 
Jim.   .11, 

do. 

F«»b.  ». 
Feto.     7, 

do.- 

i  Jan.   31. 

I do.. 


lUOTi 

i»jr> 
vm 

1906 


1130  pprmnn:h, 

fl.U)  p*^r  mil  nth. 
t.i  •■«nt»  pur  lurnr. 
II  Ji»  pt»r  y»;ar. 
f.tyi)  pet  yfTU. 
t'  X'i  p*'T  y»»ar. 
•••a,;t3  perniDnth. 
^-i.i^^p^r  7^af. 
fM  per  m.  nth. 
fU»)  prr  month 
D<. 

r>... 

I125  o<-r  tnonch. 

Do. 
ilOO  p*-T  montlL 

6... 

rv>. 

fTTi  per  month. 
flW  per  EBfmth. 
175  pt?r  CBonth. 
SiOO  p«r  month. 
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/br  iten<ice  on  the  iMhmm  of  Paiuima—ConlUnHtl. 

BNUINKKKINO  DKfAKTMKNT-OoaUnuwI. 


Ntitim. 


PoitUloti. 


CnriKMilur  .... 

...,.l» 

....do 

....ilo. ..,„,. 
4o 


do. 
do. 
do. 
do. 
do. 
do, 
do. 
do. 
do, 
do , 
do, 
do. 


RliHxI.Kiiy  K 

BriKK".  Kri'd 

r.n«tiT,.John  P 

('oop«T,J<ihii  M 

CroMilry.Kninut'l  ... 

Duckiln,  John 

DiU'V.OIiiui.  W 

P»)>lan.Johii  J 

KU«,  Tho«  .1 

KniiiclK.John  

Uarncr,  KriioKt  I* ... 
HHgiTty,t;iin'».  K.... 
lUvfh'n.Frniih  L... 

II<><1k<-i*,Jux  K 

lloin<'ii,.lnit.  H 

Hoiu>y.Win.B 

JohiiHoii,  lltirry ,., 

Kolly,  K<>WHrd  W I do. 

KU'liidlenut,  J«m.  K do. 

McDoiiKHll,  Archie  ....; do  . 

MiMiew,  I/eo do. 

Miller,  H.  R «!«• . 

Morrl-«)n,  (it»«)rKe do  . 

Murpliy,  Drtviil .lo  . 

Murray,  John  J  ' <!■> . 

Plucker,  E.  W do. 

...do. 
...do. 

...do. 

...  d..  . 

....do. 

....do. 

....do. 

....do. 

....do, 

....do. 


8<'hlrid»'\e,  (Ji'o.  J, 
BkelUm,  WIIIIhC... 
8t«'pheiiH(in,  A.  il  .. 

Btortjt,  J.  I) 

Thi'    V*,  OeorKO 

V         ■   A.  J 

,n.  !),  h1  c!!!! 

>  naoy,  John  W. 
WliliHinx.  Hiirtoii... 
Young,  Frank  C 


DRle  of 
iit'p<>t>dniunt. 


jMti.  M,  IMJO 

...do 

Jhh.  ■,;i,tWA 
Jnii.  ib.lMA 
Jan.   XIWA 

....do 

....do 

....do 

....d. 

Jnn  2ft.  nw 
i\.l'Aitt 
■i'\.  l'..i>ft 
■£i,  l*A 

'2l,lUliA 
'.^1,  \VOf) 
•it),  VH\f> 
27,  IWV) 
-21,19()A 
•2J«,  1U06 
AIWA 

....do ., 

...do 

Jan.  Jil,  1»<)6 
Jan.  'iS,  I'JOft 
Jan.    ».\SK& 

....do 

Jim     ift,  IW6 

...do 

Jnn  -i)i.  IWiT) 
•J",  I'JOft 
2.'>,  I'JO.'S 

•^.190.') 


Jan. 
Jiin. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan 
Jan. 
Jan. 


.iHII 

Jnn. 
Jan. 
Jan. 
Jan. 
Jan. 


Takea  trteit. 


Jan,   8I,IUU6 

do 

do 

....<lo 

do 

Keb  lA,  IWft 
Pel).  l.tSVA 
Jan.   3I,1VU6 

do 

do 

do 

do 

do 

do 

do 

do 

do 

Feb.     7,  m* 

SI, 190ft 

1.'),  IWtft 

7,190ft 

31,1906 

7,  IVW.', 

»i,i9ur) 

1ft.  I90ft 
31, 190ft 

....do , 

....do 

do 

Feb,  H,  lOOft 
Jan  Sl.lW*'. 
Feb,  1ft,  lUOf) 
Feb      7, 1906 

do 

Jan,   31,1906 

do 


Jan. 
Ffb. 
Feb. 
Jan, 
Feb. 
Jan. 
Feb. 
Jan. 


Rate  of  |i«y. 


r 

IXt. 
I»o. 

f70lM 

tlUu jM-'f  month. 

|7ft  (M-r  month. 
flOU  iMT  rniinth. 

Do! 
f7ft  vvsT  month. 
l)o 

r>o, 

IIOO  pt!r  month. 
Do. 
Do. 

Do. 
iw. 
Do, 
t75  iMtr  month, 

IM), 

Do, 
•100 jier  uiuQth. 

Do. 

Do. 

Do 

Do. 
|7ft  per  month. 
tlOO  |Htr  month. 

Do. 

[/o. 

Do. 
175  |>er  month. 
tlCiO  tier  month. 


On  motion  tlu'  iippointniont.s  were  approved. 

A  number  of  promotions  recommended  by  the  chief  engineer  m 
his  several  communications  dated,  respectively,  January  10,  11,  and 
13,  1905,  were  approved,  subject  to  any  necessary  action  by  the  Civil 
Service  Commission.    The  list  is  as  follows: 


Name. 


Promotion. 


Ace«l,K,  A '  From 

A11koo<1.  Kdward  P From 

BaiiUi,  hjtrl  J From 

Camel, K. (J  From 

Downey,  P.  J From 

Oa«parinl,  ("has From 

Loren«,  rpton From 

McFarland,  K.C Fr«>m 

Parker.  Chiun.  L From 

Paterxon ,  K.  T i  From 

gorrell,  Otto  D From 

SUx-keiburf .  C.  L -. '  From 

"Van  Duwn.U.  L j  From 

I 


tlmekee|Hr,|l()0,  to  chlif  tlniekee|;H?r,S12a 

foreman,  II W).  to  foreman,  fri"> 

clerk,  1100,  to  general  foreman,  $125 

clerk,  8UX),  to  clerk,  $125 

Kenenil  foreman, $100,  toRcneral  foreman,  1125 

foreman,  $75,  to  general  foreman. flOO 

general  foreman.  $125,  to  supervisor, $150 

clerk, $100,  to  clerk, $126 

clerk. $83.33.  to  c'.ork,  $100 

clerk,  $125,  to  chief  clerk.  $140 

foreman, $100.  to  foreman, $1'2S 

Keneral  foreman,  $Ii\  to  mipervliior, $150 

clork.»l25,  to  chief  clerk.  $150 


Takea  effeot. 


Jan.  1,1906 
Do. 
Do. 
Do. 
Do. 
Do. 
I>o. 

IX). 

I>o. 
I>o. 
Do. 
I^. 
IX). 


At  4.40  p.  m.  the  meeting  adjourned. 

seventy-rourtk  meeting. 

Evening  Stab  Building, 
Washington,  D.  C,  February  4, 1905, 
The  Commission  met  at  the  call  of  th«  chairman  at  2.30  p.  m. 
Present:  Chairman  Walker,  Messrs.  Harrod  and  Grunsky. 
Absent:  OJeneral  Davis,  Messrs.  Parsons  and  Burr,  on  duty  on  the 
Jsthmus  of  Panama. 


IM 


HPT 


BBPOttT  OF  THK   I8TUMIAN    OANAL   OOMMIBBION. 


278 


mgincer  in 

10,  11,  and 

y  the  Civil 

Take*  effect. 

Jan.     1,1W6 

.. 

I)o. 

Do. 

.. 

Do. 

I)i>. 

... 

Do. 

... 

Do. 

Do. 

r>o. 

Do. 

Do. 

Do. 

... 

Do. 

Tho  miniit4^  of  the  mw5ting  of  January  ai,  1005,  were  r«!ftd  and 
approved. 

I'ho  chairman  called  atti>ntion  to  tho  fact  that  owing  to  unfavorable 
oonditionH  prevailing  on  the  I.sthrruiHof  Panama  \w  had  dirocced  that 
twi)  additional  Hhiprnents  of  2,0()()  pounds  each  of  inwict  powder  b« 
made  aft<?r  exintiruf  orders  had  Ikmti  fdled. 

In  tho  matter  ofcomnnitation  of  quarterx  to  emplovefls  of  tho  Com- 
miasion  in  the  Cinal  Zone,  Mr.  GninHky  otTcred  the  n*liowing: 

Whereaii  It  api>oar»  thnt  an  alluwnnc©  of  right  per  centum  of  the  nalnrlcn  of 
ptnploy«'<»fi  on  the  iHthiniin  In  an  lnn(l<H|UHt««  fr.rnniutntlon  nnd  Indumflpiit  to 
riH-ouipj-riMe  thc«ni  for  oxiHjniMm  Infurrcnl  In  rcntlnK  nultiihl«  umnun,  rontii  having 
tH»en  advnncwl  iinreuMonnhly,  pnnkulnrly  In  the  (My  of  I'annina  :  ThPfpfore,  he  It 

Iteaotved,  That  an  a  ter:ifK>riiry  nn'iiNurf.  effiH-tlvc  from  Ffhniary  I.  lOfri,  to 
the  clone  of  tho  year  100ft.  conunutntlon  for  «|uart*'rH  will  \h'  allowfnl  at  tho  rate 
of  flftJfn  i)er  (ontum  of  the  aalary  ;  that  «/n  and  aftor  Jaiuiary  1,  IIKXJ.  the  r-oni- 
mutation  for  <|uartorii.  unloHa  otherwUe  oniore<l.  will  tx?  eight  per  c»!ntum,  and 
that  whenever  qua.-terH  are  offered  by  the  ConunlHwIon  to  any  employee,  whether 
accepted  or  nr>t,  the  commutation  for  qunrterM  »ihall  ceaMe. 

The  re.soliition  wa.s  adopted. 

Kcliitive  to  recent  Hiiggcstion.s  from  Governor  Davis,  Chief  Engi- 
neer Wallace,  and  Mr.  K  C.  Tol>ey,  chief  of  department  of  material 
and  supplien,  requesting  the  estaKilishment  in  the  Canal  Z^-ne  of 
branches  of  the  Young  Mttfj's  Christian  As.so<iation  and  the  estab- 
lishment of  rest  houses  and  fcjod  stations  by  the  Salvation  Army,  it 
was,  on  motion  of  Mr.  Harrod — 

fie$olveft.  That  the  w^rrespondence  relating  to  the  establishment  In  the  Canal 
Zone  of  branches  of  the  Young  .\fen*«  Christian  A.s«4H-latIon  and  of  the  .Salvation 
Army  h»e  rt'ferrwl  to  a  c-omntittee.  who  Hhall  reiK>rt  what  a«*liitance.  If  aDjMtt  la 
proper  and  desirable  for  the  Canal  Commission  to  render. 

The  amendment  to  the  plan  of  organization  for  Cclon  Hospital, 
proposed  by  Dr.  L,  W.  Spratling,  superintendent  Colon  Hosp.tal,  in 
his  letter  of  December  10,  190.5.  with  favorable  report  of  Colonel 
Gorgas,  chief  sanitary  ofTicer,  forwarded  bv  Govenior  Davis  under 
date  of  December  10,  100.5,  for  action  of  tKe  Commiasion,  was  dis- 
cussed, and  Mr.  Grunsky  offered  the  following: 

Remlved,  That  In  lieu  of  the  pharnjac-y  employees  authorized  for  Colon  Hos- 
pital, tlie  employment  of  one  druggist  at  $100  per  month,  one  .ii«Hl.stant  druKzl.'rt 
at  $75  per  month,  and  one  dispensary  scrubber  at  |20  per  month,  with  qua.nera 
and  l)oanl,  be  authorized. 

On  motion  of  Mr.  Harrod.  the  resolution  was  adopted. 

In  the  matter  of  Governor  Davis's  recommendations  contained  in 
his  letter  of  January  17,  1905.  respecting  the  dispxjsal  of  night  soil, 
the  copy  of  specifications  for  daily  removal  of  same  and  commtmica- 
tion  from  Colonel  Goigas.  chief  sanitary  ofSc»?r,  with  estimate  cost 
of  proposed  bucket  system,  Mr.  Grunsky,  from  t^ie  committee  on 
sanitation,  reported  a?  follows: 

The  disposal  of  ulght  soil  on  the  Isthmus  at  all  points  between  Panama  and 
Colon  Is  discnsaed  In  the  communication  fn>m  Governor  Davis  above  alluded 
to.  The  committei  on  sanitation  Is  strongly  of  the  opinion  that  the  views  of 
Governor  Davis  In  this  matter  are  correct:  that  wherever  practicable  privy 
ranlts  or  pits  should  be  osed.  and  that  the  fecal  matter  collected  In  vesf<els 
sboold  be  thrown  Into  these  vanlta.  In  the  construction  of  these  vaults  care 
■boaM  be  taken  to  locate  tb«n  where  they  are  least  likely  to  be  filled  during 
Btoraia  by  surface  drainage  and  the  excavated  material  should  be  thrown  on 
the  ai^tiill  ride.  They  should  be  of  a  temporary  character,  to  be  filled  with 
euth  wboi  abftDdoocd.    It  may  b«  well  to  requU?  a  layer  of  dry  earth  to  b« 
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(U>tK>KltiHt  In  oiuli  KiH'li  vnult  from  titiu'  to  tlnu».     If  iu><><>Minry,  «'urltlMtc  tuny  Im» 

(if  \v I  hIiiiIIiip  to  ro<l  i-yprcHM  or  riHlwcxMl,  whlrli  n'Mlnt  «li'«'iiy  fnlrly  \v«»ll,  iiiut 

hImiuIiI  I)<>  cotiNtriK-tiMl  with  ('Iiimi>  JuiiitM  iii>iir  tin'  Hiirfiu'i>  of  tin*  Kroiitid.  Til* 
furl»  on  the  up  hill  mI(I««  mIioiiIiI  rlnc  noiiu»  InchoH  nliuv«>  tl»«  KmuinrH  mirfiui?, 
hihI  rarth  Hlioiiltl  Ik-  \v«'II  liniiktMl  ii^cnliiHt  It  t»  turn  iiway  nurfiui*  »|riiluiiK«. 
HlMipIt',  w<>ll  ronNtruftCil  HhcllcrH  Mhuultl  h(«  (<r«'<-t«M|  ov(>r  tin*  pItM  amt  Nhoiihl  t>« 
liiMpt)  (imI  liy  tlu>  f<iinltiiry  drpiirluii-tit  from  tlmo  lo  tlni«>. 

Th«<  HyMlcui  lutrodtKH'M  no  new  ••Irun'iit  of  diiiiKfr.  It  riHluct'it  th«»  prohahlllty 
of  Mu«'|i  (IIhciihi'  Ki'rniH  iim  tlio^t'  of  ty|iliiii<l  f^-vrr  ri'iifhluK  tho  Mtn«iiuiH.  Mor*'* 
ov«>r,  It  win  not  Im»  numy  yt'iirs  lu'foro  uouil  drinking  water  froiri  <ianil>oa  or 
Alhiiju«>ln  LaU(>  will  he  xup|>lliMl  to  all  tli(>  InhahltantM  nIoiiR  t*.*  tiuuil  lino,  ho 
that  oven  cnntauiliuitctl  watcrx  would  Im>  hut  an  unimportant  nuMiaci>  to  th« 
priliiic  liralth. 

'I'ho  coiiiiiiltfco  HuhiiiltM  tlio  forfK-dntf  witii  (ln>  HUKK<'«tlon  that  It  Ix*  at  oncn 
tranHiidttcil  to  tln'  (Iiicf  nanlfiiry  oi!l<i<r  for  IiIm  coninH'nfs,  and  to  (iov(<rnor 
DavlH  for  any  additional  MUK;,'('-«th»nM  l»«  may  lU'sIro  to  make.  In  tlu»  monn- 
while  th*'  niuld  xoil  tnOH  alrt-ady  purt'haMi>d  should  he  |n:t  Into  une  wher« 
namt  n«'0«l(Ml  and  llUcly  to  Im'  rt'i|nln'd  for  houm-  time.  Am  mooii  as  n'pll<»M  are 
received  fruui  tlu'  lslliinn«  the  rouniilttt'*'  ulll  offi-r  suitable  reMolutloUH  und 
nmendmentH  to  the  Canal  Zone  laws  if  hu<h  Ik)  n'qulred. 

'I'he  report  was  approved  niid  iulopted. 

The  piirehaso  of  r)(),00()  ties  (>  by  H  inches  by  8  feet,  of  r)0,()00  ties 
7  by  0  inches  b^  '.)  fetit,  and  of  4.800  switch  ties  from  Mes-,rs.  lirown 
Ishiiul,  New  "\  ork,  (hited  F«'bniary  2,  11)05,  rehilin^  to  his  patent 
11)05,  was  authoii/.ed. 

A  coniiminicHtioii  from  James  J.  Towers,  of  Cotitral  Park,  Lon/i( 
Island,  New  York,  dated  Febniarv  'J.  15>05,  rehitin^  to  Ids  patent 
aiitisei>ti(t  chlorinating^  apparatus  for  disinfecting  «];arba.Li:e,  infected 
mallei-,  etc..  w  ;h^  oi'deretl  referred  to  the  chief  saniliiry  dUicei-. 

(Consideration  was  given  (Jovernor  Davis's  letter  of  January  21, 
1005,  respectinj;^  the  sanitation  of  Panamii  and  Colon,  nskiiijL?  wbether 
rnos(pnto  work,  such  as  cleaning  water  containers,  draining  places 
where  mos(juitos  brecnl,  the  destruction  of  larva*  and  of  the  mature 
insects  by  fumigation,  >h()uhl  be  classed  as  sanitation,  and  asking  also 
whether  the  Comptroller  of  the  Tr'\'isurv  would  pass  vouchers  show- 
ing expenditures  for  inos(juito  work.  (lovernor  Davis  inclosed  copy 
of  communication  from  the  chief  sanitary  oHlcer  to  the  Secretary  of 
War  res{)ectiiig  the  same  subject,  and  also  copy  of  letters  from  the 
minister  of  the  Republic  of  Panama. 

The  nuitter  was  ordered  to  the  general  counsel  for  examination  and 
report. 

The  chairman  announi-i^d  the  detail  to  the  Commission  cf  Maj. 
Hugli  J.  (Jallagher,  of  the  (Jeneral  Staff,  U.  S.  Army,  by  direction 
of  the  President,  and  that  on  the  1-t  of  February  he  had  assigi\ed  him 


in  charge  of   duties  of   purchasing  and   shipping  siipplies   to  the 
Isthmus. 


ot  duties  or  nurciiasmg  and  sni|)ping  supplies  ro  me 
The  chairman  further  stated  tliat  Major  Oallagher's  army 
pay,  including  allowances,  was  $4,075.80  per  annum.  The  nuestion 
of  compensation  to  Major  Gallagher  by  tne  Commission  and  of  his 
proi)er  designation  was  referred  to  the  executive  committee  for  report 
at  an  early  date. 

The  chairman  announced  the  appointment  of  Mr.  Robert  R.  West 
as  deputy  auditor  for  service  on  the  Isthmus  of  Panama,  at  a  salary 
of  $4,000  per  annum,  connnencing  February  4,  1905;  that  Mr.  West 
had  taken  the  oath  of  office  and  would  shortly  leave  for  the  Isthmus. 

In  response  to  inquiry  from  Mr.  Grunsky,  the  chairman  stated  that 
the  Panama  Railroad  Company  was  the  lowest  bidder  for  transporta- 
tion of  the  200  flat  cars  purchased  from  the  Standard  Steel  Car  Com- 
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pjiny,  of  Pitrxhiir^,  timt  rontnid  for  ciirryin/sr  f<nrrn<  hiid  U'l'ti  tiwnrdiKl 
timt  compiiiiy,  aiul  it  is  umlorstood  tliut  tht«  cars  woiiM  In;  iK'liv<Mi»d 
on  tlu'  iMthmiis  by  th«  Int  of  Ami),  11)05. 

TUi*  cliiiirrnnu   imrioiiruvil   tlio   following  iippointnwntM  mndo  by 
bim  hirno  Junuury  31,  Um: 

For  Hfrvict  on  the  hlhmu*  of  Pitnnnut. 
MATKRIAI,  AND  Hri'I'UKM  UKI'AUTMKNT. 


N»in«. 


IHwiUoB. 


pMliiliiiunt,    j  •»■••'•■"••' I- 


Hr.it,  Wm.  II I  rU'Tk 
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Mu.l.l...k    K   W Hl.Mk  .I.Tk... 
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Mel  nil,  r.  Iliinici' i  AN>i|»tHiit  I'liiiiiiilMiiry  .,., 

M«-xt<>n,  <  hnx.  H I  HtiH'k  IimIvit  i-li<rk , 

Viiimiit,  c.  L ,  KrulKht  I'ltvt  k<-r , 


Jiiri.  SI.  IMA 

K.li.  I.lwift 
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..   ,.i|o 
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ri'tj,  I  UHVi 

Ki'b.  ;i,  twift 
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Fell,  n,  iWVt  \  1 1   U»t\,vr  y<-itr. 

Ki'b.  7, Itwa  (Mm  (xr  >uur. 
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On  motion  of  Mr.  IFarrod.  the  api)ointmonts  were  approv 
ject  to  the  action  of  the  Civil  Service  Coniniission. 


ed,  sub- 


en^meer 


The  chairninn  presented  the  following  report  of  the  chii.'f  ...„ 

covering  appointnient.s.  resignations,  disch:ir«res,  etc.,  for  week  eTidin'r 
January  14,  11)0'),  which,  on  motion  of  Mr.  (Iriinsky,  was  approved, 
subject  to  the  action  of  the  Civil  Service  Conunission : 
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The  appointnioiit  of  Vernon  Henriqiiez  as  levelman  at  $100  per 
month  gold,  to  take  oU'ect  January  7,  11)05;  of  C.  E.  Morrice  as  time- 
keeper at  $100  per  niontli  gold,  and  of  W.  J.  Williams  as  general 
foreman  at  $100  per  montli  gold,  reported  by  the  chief  engineer  in 
his  letters  of  January  17  and  20,  were  approved,  subject  to  action  of 
the  Civil  Service  Commission. 

The  recommendation  of  the  chief  of  the  material  and  supplies 
department  of  January  '20,  for  promotion  of  the  following  namiMl,  was 
approved:  G.  Morbotin,  clerk,  from  $!)!).7I  per  month  to  $125  per 
month;  C.  D.  McCarn,  stenographer,  from  $100  per  month  to  $125  per 
month. 

The  appointments  of  Artistide  Alfaro,  clerk,  at  $G0  per  month 
gold,  from  January  24,  1005,  and  E.  W.  Eraser,  clerk,  at  $75  per 
month  gold,  recommended  by  the  chief  of  department  of  material  and 
supplies,  wci'e  confirmed,  subject  to  the  action  of  the  Civil  Service 
Commission. 

The  chairman  called  atention  to  the  communication  from  (lovernor 
Davis,  dated  January  20,  1*,)05,  rospeeting  the  erection  of  barracks  for 
troops  stationed  on  the  Isthmus,  and  inclosed  copy  of  letter  of  chief 
engineer  on  same  subject. 

A  comnuinication  from  Mr.  E,  A.  Drake,  vice-president  Panama 
Railroad  Company,  dated  January  31.  1905,  transmittiiig  copy  of  let- 
ter of  Mr.  J,  K.  Shaler,  general  superintendent  Panama  Railroad,  con- 
cerning certain  damage  and  inconvenience  to  tenants  of  the  railroad 
company  evicted  to  provide  locution  for  hospital  service  and  wireless 
telegraph  station. 

A  letter  from  Governor  Davis,  dated  January  24,  1005,  suggesting 
that  with  the  discontinuance  of  the  position  of  director  of  hospitals 
there  will  be  required  an  increased  clerical  force  for  the  office  of  the 
chief  sanitary  officer  and  specifying  the  nature  of  the  positions  to  be 
created.  The  matter  was  held  unchn^  advisement  pendmg  the  receipt 
of  report  from  the  chief  sanitary  officer. 

The  request  of  the  Colon  Electric  and  Ice  Supply  Company  for 
indemnity  for  loss  sustained  on  account  of  a  purchase  by  that  com- 
pany of  the  plant,  buildings,  and  lease  of  the  Colon  Eh  ctric  Illumi- 
nating Company,  with  the  adverse  report  of  Mr.  J.  M.  Keedy,  prose- 
cuting attorney  of  the  Canal  Zone,  therein,  forwarded  y  Governor 
Davis  under  date  of  January  2H.  1005,  with  expression  of  opinion  con- 
curring in  the  views  of  Mr.  Keedy,  was  ordered  referred  to  the  general 
counsel  for  examination  and  report. 

Governor  Davis's  letter  of  January  23,  1905,  with  notification  of 
appointment  of  Mr.  W.  W.  MacNeill.  postmaster  at  Cristobal,  as 
mayor  of  that  municipality,  vice  Mr.  Juan  de  la  Guardi^,,  resigned, 
was  considered. 

On  motion  of  Mr.  Grunsky,  the  increase  of  salary  of  Mr.  MacNeill 
as  postmaster  at  Cristobal  to  $150  per  month  was  approved,  and  his 
appointment  as  mayor  of  the  municipality  of  Cristobal,  without  pay, 
was  confirmed,  as  recommended  by  Governor  Davis. 

Governor  Davis's  letter  of  January  21,  1905,  as  to  amending  the 
instructions  of  the  Commission  of  August  28,  1904,  in  regard  to  pay 
patients  in  the  hospitals  at  Ancon  and  Colon  and  surgical  treatment 
m  those  hospitals,  with  an  accompanying  copy  of  letter  from  Colonel 
Gorgas,  chief  sanitary  officer,  in  regard  to  the  same,  was  read. 
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On  motion  of  Mr.  Hnrrod,  the  resolution  propcsed  by  Governor 
Davis,  as  follows,  was  adopted : 

ItCHolvvd,  That  any  pay  i)atlont  <'an  employ  any  phyHlcIan  dcslnvl  by  axwh 
patient,  and  such  phyHiclun  can  linvc  ncceHs  to  Kuch  patient  and  n.si>  of  ail  s\iii 
plies  and  convcnionfeH  of  the  liospltal,  tindor  regulations  to  be  pics;  rlln.'d.     A 
ebai-Ke  of  not  less  tban  $5  and  not  more  than  $10  will  be  made  for  tbe  use  of 
the  operating  room. 

In  ease  n  pay  patient  In  n  hospital  elects  to  have  a  phyniclan  cinpioyed  by  (lie 
Conunlssion  attend  him  or  her,  the  suiu'rlutcndeiit  shail  cliar^'e"  for  such 
attendance  or  surgical  operation  in  acordance  with  a  scale  of  fees  to  be  agreed 
iiI)on  between  tbe  chief  sanitary  oflicer  on  tbe  one  band  and  the  h'Kallv  (malltied 
medical  men  of  Tanania  and  Colon  on  the  otiier. 

Governor  Davis's  letter  of  January  23,  11)05,  transmitting  transla- 
tion of  letter  from  iMr.  Narciso  (iaray,  of  Panama,  and  copy  of  reply 
thereto,  respectinL'  lands  ownersliip  of  wliicli  is  claimed  by  Manuel 
Jose  Ilurtado  and  certain  heirs  at  law  of  his  brothers  and'sisters  in 
the  Canal  Zone,  and  asking  for  instruction  as  to  ilie  action  to  be  taken, 
v/as^  referred  to  the  general  counsel  for  examination  and  report. 

The  chairman  read  a  conimitnication  from  Mr.  E.  C.  'Jobev,  chief 
of  department  of  material  and  suj)])lios,  relating  to  the  transfer  of  the 
connnissary  of  the  Panama  Railroad  Company,  asking  for  decision 
regarding  the  ice  plant  and  for  authority  to  establish  commissary 
branch  at  Ancon. 

The  chairman  stated  that  the  question  of  transferring  ice  plant 
from  the  Panama  Railroad  Company  is  now  under  consideration. 
The  establishment  of  a  branch  commissary  at  Ancon  was  approved. 

The  chairman  read  a  communication  from  Mr.  K.  A.  Drake,  vice- 
president  Panama  Railroad  Company,  dated  February  2,  1005,  sug- 
gesting that  eniph)yees  of  tlie  raih-oac'i  company  be  treated  at  the  hos- 
pital at  Ancon  at  the  rate  of  $1  per  (hiy,  the  same  rate  as  prevails  in 
the  hospital  at  Colon.  It  was  resolved  'that  omj)]ovees  of  the  railroad 
company  be  treated  in  any  of  tin;  hospitals  of  Colon  at  the  rate  of  $1 
per  day. 

On  motion  of  Mr.  Grunsky,  it  was  resolved  to  approve  the  request 
of  Colonel  Gorgas,  chief  sanitary  oHicer,  forwarded  with  ap|)r()val 
of  Governor  Davis,  under  date  o'f  January  21.  1<)05,  that  in  lieu  of 
30  ward  attendants  at  Ancon  Hospital  at  a  salary  of  $25  gold  per 
month,  with  board  and  lodging,  there  be  allowed  20  ward  attendants 
at  $25  gold  per  month,  with  board  and  lodging,  and  10  "  class  2  " 
attendants  at  $30  gold  per  month,  with  board  and  lodging. 

The  request  of  Chief  Engineer  Wallace,  contained  in  his  letter  of 
January  17,  1905,  for  the  detail  to  the  engineering  department  of 
Lieut.  Robert  E.  Wood,  lliird  U.  S.  Cavalry,  stationed  at  West 
Point,  was  taken  under  advisement. 

The  chief  engineer's  letter  of  January  12,  1905,  respecting  rates  of 
pay  and  protnotions  from  grade  to  grade,  was  ordered  held  for  fur- 
ther consideration. 

The  letter  of  Mr.  E.  C.  Tobey,  chief  of  department  of  material  and 
supplies,  of  January  14, 1905,  with  copy  of  letter  of  the  chief  en<rin<'er 
and  W.  E.  Dauchey,  division  engineer,  as  to  probable  supply  of 
explosives  needed  for  the  year  1005,  were  referred  to  Mr.  Harrod  for 
examination  and  report. 

Letter  of  chief  of  department  material  and  supplies,  dated  January 
16,  1905,  transmitting  copy  of  letter  of  chief  sanitary  officer,  with 
cost  of  items  omitted  from  requisition  of  August  19,  1904,  for  medical 
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supplies  for  10,000  men  for  three  months,  was  ordered  referred  to  the 
purchasing  agent,  with  direction  to  have  purchase  made  in  the  usual 
manner. 

The  chairman  road  for  information  of  the  Commission  the  follow- 
ing communications: 

From  (lovernor  Davis,  dated  December  27,  1904,  respecting  door 
and  windov.'  screens  for  the  Ancon  Hospital  and  the  delay  in  obtain- 
ing same. 

From  (lOvernor  Davis,  dated  January  17,  190^  acknowledging 
receii)t  of  copy  of  resolutions  adopted  by  the  Comiu,  sion  l)eceml)cr 
22,  11)(  ,  respecting  the  delimitation  line  of  Canal  Zone  near  the  city 
of  Panama,  and  as  to  the  acquisition  of  portions  of  the  Domingo 
Diaz  property. 

From  Governor  Davis,  dated  Januarj^  17,  1905,  relating  to  health 
conditions  on  the  Isthmus  of  Panama,  inclosing  a  copy  of  letter  of 
Dr.  Lewis  Baloh,  health  officer  at  Panama,  aduressed  to  Hon.  John 
Barrett,  United  States  minister  to  Panama;  copy  of  letter  addressed 
to  minister  of  Panaman  Government  by  Governor  Davis,  and  copy  of 
letter  from  chairman  of  the  Commission  addressed  to  the  Secretary 
of  War. 

From  Governor  Davis,  dated  January  18,  1905,  inclosing  copies  of 
letters  of  Mr.  Tom  M.  Cooke,  director  of  posts,  and  Dr.  Louis  A. 
La  Garde,  superintendent  of  Ancon  Hospital,  relative  ti^  short-paid 
postage  stamps  and  the  use  by  the  Panama  Railroad  Company  of 
penalty  onveloper>. 

From  Governor  Davis,  dated  January  20,  1905,  referring  to  former 
communication  of  January  17,  1905,  containing  information  as  to 
the  submission  of  a  draft  of  the  proposed  sanitary  re^ilations  for 
the  cities  of  Panama  and  Colon.  Letter  was  accompanied  by  trans- 
lation of  a  letter  from  the  minister  of  foreign  affairs,  communication 
of  Governor  Davis  to  Colonel  Gorgas.  chief  sanitarv  officer,  and 
copies  of  sanitary  rules  and  regulations  for  the  cities  or  Panama  and 
Colon,  pursuant  to  article  7  of  the  convention  between  the  Republic 
of  Panama  and  the  United  States. 

From  Governor  Davis,  dated  January  20,  1905,  respecting  the  fur- 
nishing of  information  by  a  subordinate  officer  of  the  sanitary  depart- 
ment to  the  American  minister  to  Panama,  inclosing  copy  of  letters 
addressed  to  the  Secretary  of  State  by  Hon.  John  Barrett,  United 
States  minister  to  Panama,  memorandum  of  yellow-fever  case  sub- 
mitted to  Minister  Barrett  by  Doctor  Carter,  chief  quarantine  officer 
of  Panama,  etc. 

From  Governor  Davis,  dated  January  21,  1905,  inclosing  copy  of 
letter  from  PI  C.  Tobey,  chief  of  department  of  material  and  sup- 
plies, relative  to  charges  for  supplies  issued  to  the  Isthmian  Canal 
Commission  and  its  emplovees  from  the  railroad  commissary. 

From  (iovernor  Davis,  dated  January  21,  1905,  with  copy  of  letter 
of  ()sceola  Kyle,  justice  of  the  supreme  court,  Canal  Zone,  regarding 
his  leave  of  abs€»nce  for  six  weeks  with  pay,  and  also  containing  sug- 
gestions as  to  properly  filling  th  .t  vacancy  arising  in  case  of  t/udge 
Kyle's  resignation. 

From  Chief  Engineer  Wallace,  dated  January  16,  1905,  suggesting 
that  the  question  of  increasing  the  efficiency  of  the  Panama  Railroad 
Company  1x5  taken  up  and  discussed  with  the  directors  of  that 
organization. 
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From  Chief  Eng^ineer  Wallace,  dated  January  20,  1905,  respecting 
his  etForts  to  secure  additional  labor  in  Niciirngna  and  the  West 
Indies,  and  reporting  that  up  to  date  of  hia  letter  about  400  laborers 
from  all  sources  had  been  secured  through  such  efforts. 

From  Chief  P^n^ncer  Wallace,  datecT January  21,  1905,  reportii  g 
the  result  of  the  excavation  operations  in  Culebra  cut  for  the  six 
months  ending  Deceml)c^r  31,  1904,  showing  the  amount  and  cost  of 
material  excavated  and  removed  during  that  period. 

From  Mr.  A.  W.  Brm)ks,  of  Augusta,  Me.,  addressed  to  Hon. 
William  P.  Frye,  Unite<l  States  Senate,  respecting  sanitary  condi- 
tions on  the  Isthmus  of  Panama,  etc. 

There  being  no  further  business,  the  Commission  adjourned  at  4.30 
p.  m.,  to  meet  at  the  call  of  the  chairman. 

Seventy- FIFTH  Meeting. 

Evening  Star  Buildino, 
Washington^  D.  C,  Fehmmry  10,  1005. 

The  Commission  met  at  the  call  of  the  chairman  at  10,15  a,  m. 

Present;  Chairman  Walker,  Messrs.  Ilarrod  and  Grunsky. 

Absent:  General  Davis,  Messrs.  Parsons  and  Burr,  on  duty  on 
the  Isthmus  of  Panama. 

The  minutes  of  the  meeting  of  February  4,  1905,  were  read  and 
approved. 

The  chairman  announced  the  following  appointments  as  having 
been  made  since  the  meeting  of  February  4,  1905: 

For  senrice  on  the  Mhwus  of  Panama. 
MATERIAL  AND  SUPPLIES  DEPARTMENT. 


Name. 


Position. 


DllU!  of  Hp- 

poiatment. 


Tiikes  effect. 


Deibert,  Geo.  9 Stiinciirrnphor  ani?   type 

writer. 

Goldstein.  Harriett  H  ...I  Tvpcwriier '  Feb.  9,\Wh 

Wilson.  Lewis  E '  rlerlt Feb,  7.  litor-i 

White,  S.  Moru'rtii Sliip  liner F.'b.  ti,  19()fi 

Cooper,  ,[rt('ob  .J Fdreniitn  laborers Fet),  7, 191).') 

Coyne.  John ! <lo Feb.  4, 1906 


Rate  of  pay. 


Feb.     4,1905     fi-eb,   15, 19a5     31,200  per  year, 


ilo 1  Do, 

Feb.   J-i,  1905  I  Do. 

Feb,    !.'>,  1905     -ih  cents  per  l\onr. 
<io i  81, (HN)  per  year. 

Feb.     7, 1905  ;  Do. 


HEALTH  DiPARTMENT. 

■■- 

Jone.^,  Oliver 

1 
Warn  attendant j  Feb.     7,1905     Feb. 

'                          1 

22, 1906 

$26  per  mouth. 

DEPUTY  AUDITOIVS  OFFICE. 

West,  Robert  R  

1 

Deputy  auditor Ian.   21,1905     ,ran. 

.\eeonntunt ,  Feb.     9, 1905     Feb. 

24,  1905 
9, 1905 

54,  (KK)  per  vear. 
8', 500  per  year. 

West.  William  K 

ENGINEERING  DEPARTMENT, 

Acheson,  Wm.  M 

Craft,  C.P 

De  La  VerKne,.I.C.. 
Mlilen.Clarli 


Levelman 
Rodman.. 

.do 

,do.... 


Feb.     7,1905  i  Feb.   16,1905 

do I   Feb.   21,1905 

Feb.     4, 1905  i  Feb.   15, 19J5 


ThompHon,  Wm.G .do 

Duckworth,  J.  T Work  train  oonduetor. 

Mann.  W.  H I do 


.lo 
.do 
.■:io 
.do 


.do 

Feb.  21.1906 
Feb.  15,1906 
.....do 


8125  per  aonth. 
i»3M.i  p«. .  Dwntb 

Do 

Do 

Do 
9100  pa  montb 

Dq 


282 


RKI»<)UT    OK     I'lIK    IMTHMIAN    CANAL    (!()MMIMHH»!f. 


Nnmi). 


^f<•|)(HlaM,  !••.  I'.. 
Vlrkii.y,  K.  A.... 
Hmltli.  lien.  A.... 
Sc.itlrl.l,  U.  U  .... 
Arinlmr,  littt .,.. 
('iiriiiti,  liH  IdP... 

LiiiiK,  H.  o' 

KllKliuIrr,  .f.  J 

.IVIIMMI,   Ulli|lll|lll. 

Jiir(|iiii,  f'Im.-i 

(ii  1(11.  Chiis 

ItniillfV.ChuM,  J.. 
Hiixh,  Uol  •,  11.... 

Iliiihli,  V.  K 

Smith, I', If 

KriU'Nt,  W.  A 


Giirltiitl/riios 

LvotiN,  Sum  

KilNlKiniim!),  l{olit 
Ht(!vciis,  Khtilicr . 

Wi(rr('n,.)(.s. ,( 

Willliim«i,\V.  !•;.... 

Cmwli  V,  |i..I 

Imlic,  Iviilorc  II  .. 
l))iiiw«Mily,T..I  ... 

M('(Jrt'Kiir,  S.  ,\ 

nndcrwddil.C.  W  . 
W'llliuTiiM.A.H 


For  iwrriee,  on  the  lulhiimt  of  i'Hn'i?/<a— {J«»ntitHie<l, 
KNOINKKHINO  UKI'AKTMKNT-CunlliiucM. 


rtwitliin. 


Hwltrlii'llKllii'  liiiill 

...   fl<. 

'rriiliiiiiHii 

YiuilMiH>.|i'r 

HVN  ilrlimill! 

LiM'tiiriullvt'  iriiii'hItilKt  . . 

.If) 

MlllllilllHt 

.lo 

il<i 

(I.. 

Holler  m:ikfr 

ripe  inter 

<lo 

(In 

Sicam  Hiid  iilr  ili'lll  worlc- 
iiiiiii. 

a.) 

«1<. 

Cnriieiiier 

...  do 

(Ill 

do 

niiuk>;iiii(h 

do 

do 

do 


.(lo  . 
.do. 


t)Kt«>  of  Kp- 
IMlllltlllUlll. 


I'-cl.. 
Feb. 
Fell. 
Feb, 


.do , 


(>,  UHJf) 
«.  Ittl)6 
•I,  liWIi 


Fib. 
Fib 
Feb 
Feb. 


.do, 
.do. 
.do, 


9,  iw>r> 
fl,  IWfA 
t>,  llH).') 
I>,  IUU6 


Feb, 
IVb. 

F.I.. 


9,  \WU 
7, 1.H)f) 
«,  I'JOi* 


Feb.     4, 1905 


Tiikiti  eflfeet. 


Feb,    \rt,\VW> 

do 

Feb.   ?l,|-.)().^ 
Feb.    1ft,  IU06 

do 

Feb.  7, 1<,X* 
Feb.  '.'LlWlfi 
Ift,  19o:> 
•i\.  UKlft 
21,  MX  (ft 
\U,  lUtlA 

....do 

....do 

Feb,    n.vm 

....do 

Feb.   iW,  1905 


Feb, 
Fcl). 
Feb. 
Feb 


.do 


Felt.     7,  ll«i6 


.d. 


Feb 
Feb. 


do, 


9.  l',«)r.  I 
7, 1 'Mir,  j 


Feb 

Feb. 


.do, 
.do. 


7,  IW);. 
9, 190fi 


Fib.  If,,  190r> 
Feb.  11,1 '.•lift 
Feb,  \U.  VAYi 
Feb,  'J.H.  \\r\:t 
Feb.   •Z\,V.A):> 

do 

do 

d.. 

Feb,  If.,  I9<)f) 
Feb.   21,19(t5 

do 

Ffb.   22, 1905 


Rate  of  |«jr. 


flfi  piT  month. 
•  liK)  per  rnniith. 
S7'i  per  liioiilh, 
|iri<;  per  month. 
•KiO  per  month. 
4ft  ciiiUi  MT  lunir. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 
60  eenlH  per  hour, 
4ft  eelilK  jier  hour 

Do. 
tlOO  per  irionth. 

8h:i.;<:(  |ht  month. 

Do. 
tlOO  per  month. 

Do. 

Do. 
§75  per  month. 
■16  eeniH  per  hour. 

Do. 

Do. 

Do. 

Do. 

Do. 


On  nuition  of  Mr.  (Jninsky,  the  iipiiointrnonts  were  confirmed,  sub- 
ject to  the  action  of  tlie  Civil  Service  Commission. 

The  chief  eii^nnecr's  report  of  a{){)ointments,  promotions,  resij^na- 
tions,  etc.,  for  (he  week  endin*;  January  '21.  11)05,  was  approved,  sub- 
ject to  civil-service  regulations.     The  report  is  as  follows: 
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The  recommendation  of  Mr.  Wallace,  coiitained  in  his  letter  of 
January  25,  1905,  for  the  promotion  of  William  Lindsv  from  foreman 
first  grade,  at  $75  gold  per  month,  to  forem:m  secona  (jnide,  at  $100 
gold  per  month,  wa.s  approved,  subject  to  civil-service  regulations. 

The  chairman  re:id  a  communication  from  Chief  Kngineer  Wallace, 
dated  Januarv  20,  1905,  reconmiending  the  revision  of  circular  No. 
26  of  the  Civil  Service  ( ommission,  dated  January  18,  1905,  providing 
for  the  examiiuition  and  classification  of  assistant  civil  engineern, 
instrumentmen,  transitmen,  levelmen,  rodmen,  and  chainmen.  The 
matter  was  referred  to  the  executive  conunittee. 

The  chairman  laid  before  the  meeting  letter  from  the  chief  engi- 
neer, dated  January  24,  1905,  transmitting  proposition  from  Dr. 
Temistocles  Boiigifo  V..  of  the  city  of  Panama,  to  furnish  labor  from 
Colombia  for  canal  work.  On  motion,  the  matter  was  referred  to  the 
executive  committee. 

The  communication  of  the  (^hief  en^'ineer,  dated  January  28,  1905, 
C|uoting  telegram  from  Mr.  Dauchy,  division  engineer  at  Culebra,  ask- 
ing for  authority  for  the  employment  of  Pat  Marty  as  engine  foreman, 
first  grade,  at  $100  (gold)  per  month,  to  take  effect  January  27,  1905, 
and  suggesting  that  a  tentative  arrangement  shotild  l)e  made  to 
obviate  the  present  embarrassing  situation  regarding  the  nuiking  of 
temporary  appointments  provided  for  in  the  civil-s€'rvice  rules,  was 
reaa.  After  discussion  the  mutter  was  referred  to  the  chairman,  the 
sense  of  the  meeting  being  that  the  chief  engineer  had  power  to 
employ  temporarily  under  tlic  resolution  contained  in  the  minutes  of 
the  forty-first  meeting,  held  August  27.  190i. 

A  communication  from  Johnson  &  Higgins,  insurancti  brokers,  of 
New  York,  dated  February  9,  1905,  asking  whether  the  Commission 
had  decided  the  question  of  insurance  on  the  shipments  of  materiald 
and  supplies  to  the  Isthmus  of  Panama,  was  referred  to  the  chairman. 

The  cnairman  read  a  lettter  from  S.  Bloom  &  Son-;,  of  San  Fran- 
cisco, Cal.,  inquiring  as  to  the  arrangements  for  the  transmission  of 
freight  across  the  Isthmus  of  Panama,  and  as  to  what  are  the  exist- 
ing arrangements  as  to  landing  a  vessel  of  500  tons  on  both  sides  of 
the  Isthmus.  The  matter  was  directed  to  l)e  referred  to  Mr.  Drake, 
vice-president  of  the  Panama  Railroad  Company,  to  furnish  the  neces- 
sary information. 

'The  chairman  read  a  letter  from  Mr.  Drake,  vice-president  of  the 
Panama  Railroad  Company,  dated  February  9,  1905,  respecting  the 
transfer  to  the  Commission  of  the  railroad  company's  ice  plant  at 
Colon.  The  chairman  was  directed  to  communicate  with  Mr.  Tobey, 
chief  of  department  of  material  and  supplies,  in  regard  to  the  matter, 
and  to  furnish  him  with  a  copy  of  Mr.  Drake's  letter. 

The  chairman  presented  to  the  meeting  a  communication  from  Mr. 
R.  R.  West,  depu'y  auditor,  addressed  to  the  Commission,  and  relat- 
ing to  the  o^rjanization  of  a  clerical  force  for  service  in  the  oflBce  of 
the  deputy  <iuditor  on  the  Isthmus  of  Panama.  Regarding  Mr. 
West's  recommendation  that  he  be  authorized  to  employ  a  chief  clerk, 
who  shall  examine  and  audit  time  rolls  and  pay  rolls,  at  $2,500  per 
annum;  a  clerk  as  assistant  in  checking  and  auditing  rolls,  at  $1,500 
per  annum;  an  accountant  to  examine  and  audit  claims,  invoices, 
orders,  etc.,  at  $2,000  per  annum;  a  clerk  as  an  assistant,  at  $1,500 
per  annum;  a  bookkeeper  to  keep  memorandum  books,  necessary  to 


RKI'ORT   OF  THR    IflTHMIAN    CANAL   COMMIMHION. 


2S5 


prevent  (luplication  of  nflymerits,  at  $1,500  per  annum;  a  Ht45noffra- 
pher  antl  typewriter,  a*  |l,600  per  annum,  it  was,  on  motion,  rttHoIved 
that  organization  of  the  deputy  auditor's  staff  lie  audiori/ed  aH  Hug- 
gestcd,  except  as  to  the  sahiry  of  tlie  chief  clerk,  which  ia  not  to  ex- 
ceed $2,000  per  anruim. 

The  chairman  presented  the  recommerwlationH  of  Major  Gallagiier, 
U.  S.  Antiy,  purchasing  and  shipping  ag«nt  of  the  Commission, 
respecting  the  orgniiization  of  tlie  depjirtment  under  his  supervision. 
Consideration  of  tl»e  nuitter  was  postponed. 

Mr.  Grunsky,  from  the  comrnitt«>e  on  sanitation,  reported  that  he 
had,  as  directed  by  the  Commission,  conferred  with  Surgeon -(ieneral 
Wynum,  of  t[»e  rublic  H'Mihh  and  Marine-Hospital  Service,  and 
learned  that  the  10  jht  cent  which  his  departmc^nt  would  charge 
the  Isthmian  ('anal  ('onimissicm  for  attending  to  the  purchase  of 
medical  siij)plies,  medicines,  and  instruments  would  include  inspec- 
tion, crating,  and  labor  involved  in  shir)piii;^,  and  that  this  10  per 
cent  charge  was  one  alrejidy  establishe<l  an<l  charged  other  depart- 
ments of  the  GovernuK^nt  purchasing  through  the  Public  Health 
and  Marine- Hospital  Service.  In  view  of  these  facts,  Mr.  Grur.sky 
moved  th;jt  the  offt^r  of  the  Sur^eon-(imienil  of  the  United  States 
Public  Health  and  MsiriiuvHospital  Service  to  the  Isthmian  Canal 
Conunission  for  purchasing  mt'dicines,  medical  supplies,  and  surgi- 
cal instrunients  at  a  commission  of  10  j)er  cent  \)e  accepted.  This 
motion  was  adoj)ted. 

The  re( omnieruhition  of  the  chief  of  the  department  of  material 
and  supplies,  dated  Febriuiry  "JS.  100."),  concerning  the  rent  and  repair 
of  the  wharf  at  Colon,  the  berthing  and  quick  dispatch  of  vassels, 
demurrage  charges,  etc.,  was  held  under  advisement. 

The  chairman  read  the  following  for  the  information  of  the  meet- 
ing: 

Ijctter  from  Governor  Davis,  dated  January  20,  1905,  transmitting 
copy  of  letter  of  Dr.  Lewis  Balch,  health  officer  at  Panama,  respect- 
ing claim  of  Joseph  Bryan,  of  Paiuima,  for  indemnity  for  losses 
claimed  to  have  In^en  sustainod  du'-ing  thf;  fumigation  of  his  premises 
by  the  officers  of  the  sanitary  depirtment.  The  chairman  stated  that 
the  settlement  of  this  matter  hr.d  l)een  left  to  Governor  Davis,  who 
was  fully  advised  on  the  SOth  uMmo. 

Report  of  Mr.  William  H.  B'lrr,  chairman  of  engineering  com- 
mittee, dated  Ancon,  Canal  Zone,  January  26,  1905,  regarding  Tack  of 
laborers  for  construction  work;  that  the  chief  engineer  could  utilize 
1,000  laborers  per  month  for  some  time  to  come;  that  up  to  the 

S resent  time  but  800  laborers  had  been  secured;  confirming  cable  of 
anuary  27,  1905,  in  regard  to  advising  that  authorization  be  given 
to  ^\ .  J.  Karner,  labor  agent,  to  draw  on  the  treasurer  of  the  Canal 
Zone  for  funds  to  meet  expenses  incurred  in  securing  labor,  and  that 
negotiations  for  oriental  labor  shoidd  be  hastened. 

At  1.10  o'clock  p.  m.  the  meeting  adjourned,  subject  to  the  call  of 
the  chairman. 


JsUiiniui  ol  I'aiiAiiuL 
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EvKNiN<i  Star  BiiM.DiNn, 
Wanhinffton^  I).  6'.,  February  l,i,  1005, 

The  Connnissioii  mot  nt  tho  '"ull  of  the  clmirmiin  nt  lO.'iO  ii.  m. 

Present:  (Miiiinimii  WalUcr,  Mrssrs.  Ilnrnul  and  (Irufisky, 

Absent:  (lencnil  Djivis,  Messrs.  Piirsons  and  liurr,  on  duty  on  tlie 
Istlnnns  of  Pananiii. 

TIk!  minutes  of  the  n\ee(inff  of  February  10  wore  rend  and  npprovod. 

The  ohairnuin  read  for  inI(»rmation  a  h'tter  from  the  chief  of  jnato- 
rial  and  supnlies  department,  <hited  February  1,  1005,  transmittinc 
copy  of  oireular  issued  to  tlu«  heads  of  departments  on  the  Isthmus  of 
Pnnama  respecting  th«  furnishing  of  conunissary  supplies  to  em- 
ployees. 

(lovernor  Davis's  letter  of  January  2(5,  1005,  requesting  approval 
of  ids  action  increasing  temporarily  the  sahiry  of  Mr.  Iterman  A. 
Gudger,  deputy  collector  of  revenues,  to  $1,8()0  United  States  cur- 
rency, in  view  of  tin  fact  that  the  coUection  of  rents  from  the  lease 
of  lands  and  buihlings  and  the  establishment  of  schools  in  the  Zone 
had  been  transferred  to  the  revenies  department,  and  renuesting 
Mr.  (ludger's  permanent  appointment,  was,  on  motion  of  Mr.  llarrod, 
referred  to  the  general  counsel  *o  submit  an  amendment  to  the  law 
perfuitting  the  same. 

The  chairman  read  a  letter  from  Chief  Engineer  Wallace,  dated 
February  1,  H  05,  inclosing  c<jpy  of  memorandiun  from  Captain  King, 
general  quarternuistcr,  and  recommending  that  the  disbursing  oflicer 
be  instructed  to  pay  vouchers  of  Mr.  Hoyd  Fhle  and  party,  who  had 
been  sent  on  exploring  service;  vouchers  covering  transportation  of 
labonu's  from  Bocas  (hd  Toro,  and  also  petty  exixMist^  accrounts.  On 
motion  of  Mr.  ITarrod,  the  matter  was  referred  to  the  executive 
committee. 

The  request  of  the  chief  engineer,  dated  January  28.  1005,  for 
decision  on  the  following  paragraph  of  circular  No.  3  of  the  Commis- 
sion, dated  Washington^  I).  C,  November  3,  lOOt: 

Services  of  nppolnteen  slioukl  be  tenuiiiated  only  upon  written  resignation  or 
written  aisclmrKO.  In  all  cuse.s  a  (•oi)y  of  the  rslKiiation  or  dlHcharKe  should 
be  sent  to  this  oflice. 

Mr.  Wallace  asked,  in  view  of  the  fact  that  as  there  are  a  large 
number  of  men  employed  on  the  Isthmus  on  a  gold  basis  who  do  not 
receive  appointments,  but  are  put  to  work  without  entering  into  any 
written  contract  and  paid  for  what  they  do,  whether  they  should  be 
designated  as  "  appointees  "  or  "  employees,"  and  suggesting  that  a 
distinction  be  made  between  these  terms.  Upon  motion,  the  matter 
was  referred  to  the  executive  committee. 
— "The  chairman  presented  a  memorandum  from  the  Chief  of  Bureau 
of  Equipment,  Navy  Department,  dated  Februarv  3,  1905,  respect- 
ing the  selection  of  a  suitable  site  for  wireless- telegraph  station  on 
the  Isthmus  of  Tanama,  together  with  copy  of  his  letter  addressed 
to  the  Secretary  of  the  Navy;  letter  of  the  Secretary  of  the  Navy 
addressed  to  the  Secretary  of  War,  asking  that  authority  be  granted 
the  Navy  Department  to  proceed  with  the  construction  of  the  sta- 
tion upon  the  site  selected  by  the  Chief  of  the  Bureau  of  Equip- 
ment. The  last-mentioned  letter  bore  the  indorsement  of  the  Chief 
of  Bureau  of  Insular  Aflfairs,  stating  that  the  Secretary  of  War 
would  be  pleased  to  know  what  interierence  with  the  plans  of  the 
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CoinrniHtiion  there  will  ins  if  tliu  r«M|(u>sl  of  l\u\  Navy  Dopai'tinont  ii 
gnuitod. 

The  recommendntlons  of  Miijor  Galla^hiT,  U.  S.  Army,  purcluiMinfj 
and  ::hip|)iii^  a^iMil,  roliitivo  to  tli«  or^iiiiizution  <»f  liis  (lopjirtmoiit, 
worn  i\u'u  consiih'nMl,  and,  on  motion  of  Mr.  (JninsUy,  it  w  is  roHolviul 
that  th«  position  of  assistant  niirchasinjf  and  shipinnifj;  a^»'iit  at  New 
York  City  be  created,  at  a  salarv  of  $2,l()()  per  annum,  with  a  cU^rk 
at  $1,'J00  per  annum  and  a  clu'cUor  at  $«'»()()  per  anniun.  Mr.  (Jrun- 
sky  also  moved  tiuit  the  position  of  assistant  purchasinjr  n^ent  Ih> 
offered  Mr.  Alfred  Anderson,  provided  his  services  can  l)e  secured 
without  friction  with  the  Panama  Uaiiroud  Company.     Adopted. 

()n  motion  of  Mr.  Ilarrod.  tlx^  salary  of  the  purchasing  and  ship- 
ping agent  at  Wi.shington  was  lixed  a»  $1,800  ncr  aniiuni. 

At  ll..'iO  o'clock  tlie  meeting  aujou.ned,  subject  to  the  call  of  tho 
chairnuui. 


Seventv-skvkn'iii  Mkktino. 


EVKNFNO   St.xu    Birn.DINO, 
Wn.Hhhi(jt<)U,  I).  6'.,  luhruanj  I',,  1^05. 

The  quarterly  meeting  of  tlu;  Commission  was  called  to  order  by 
the  chairman  at  12  o'clociv  m. 

Present:  Chairman  NN'alker,  Afossrs.  TTarrod  and  Ciitinsky. 

Abs<'nt:  (Jeneral  Davis,  Messrs.  Parsons  and  Burr,  on  du.ty  on  the 
Isthmus  of  Pamima. 

The  ndinitesof  tiie  meeting  of  February  l.'l  were  lead  and  approved. 

The  chairman  nresentiMJ  tlie  I'-port  of  the  auijitoi"  of  tlu;  C'onnnis- 
sion  for  the  month  of  January,  11)05,  as  follows: 

Dee.  31,  1004.  nnlaiuo  to  credit  of  tlio  appropriation  \\\   United 

States  Treasury. ifS,  .''sSn.  0(W.  27 

To  advanci's  to  A.  S.  Kenny,  troaHurer 140,  (KM).  (X) 


Jan.  31,  lOO.'i.  IJaiMiice  to.crcdit  of  the  appropriation   In    Ihilted 

States  Troasnr.v H,  44i),  OOM.  27 

Respecting  the  chief  engineer's  recommendations  of  February  1, 
1905,  relative  to  expense  accounts,  the  chairman  was  directed  to 
inform  the  disbursing  ofllner  on  the  Isthmus  and  the  chief  engineer 
that  it  is  the  sense  of  the  Commission — 

(a)  That  e.xpenses  incurred  by  any  .surveying  or  exploring  parties 
operating  at  points  other  than  those  assi^.,(Ml  as  perinaneiit  stations, 
including  subsistence,  are  to  ho  borne  by  the  Commission. 

{b)  Thftt  expenses  incurred  by  agents  of  the  Commission  in  secur- 
ing labor  are  a  proper  charge  against  the  (^anal  construction  fund. 

{c)  That  the  cost  of  transporting  laborers  to  the  Isthmus  nuiy  bo 
paid,  but  is  to  be  considered  an  advance  to  the  laborers,  to  be  recov- 
ei-ed  by  a  suitable  adjustment  of  their  pay,  unless  otherwise  provided 
by  agreement.  Approval  of  such  transportation  cost  by  the  resident 
meniber  of  the  Commission  and  by  the  chief  engineer  shall  in  all  cases 
be  requisite.  It  is  to  bo  understood  in  this  connection,  however,  that 
no  general  authorization  has  In'en  given  to  the  chief  engineer  to 
negotiate  for  labor,  but  it  should  be  understood  that  approval  to 
enter  upon  negotiations  should  first  be  secured  from  the  Commission; 
but  that  in  cases  offering  special  advantages,  when  laborers  can  be 
had  from  near-by  sources,  steps  to  secure  the  same  may  be  taken  upon 
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joint  net  ion  of  (h«  chiwf  onffineer  And  the  resident  ineniU^r  of  the 
OununiMHion. 

Mr.  Gninnky,  from  tli«  committee  on  ranitntion,  retorted  thet  the 
committw  reomnnu»n<lH  the  approvnl  of  th«  action  t>f  (iovornor  I)ftviH, 
■H  tmi  forth  in  hin  conuuiiniciition  of  .Iiinuary  27,  11K)5,  authorizinic  the 
charj(«  o(  7ft  vmtn  ( Ainorionn  currcucy)  por  clay  for  pati«ntH  admit- 
ted to  Ancon  IIoHpital  hy  the  "  OMnisum  <lo  HenoHcencia." 

On  motion,  the  report  waH  approved  and  adopted. 

A  comnnmiciition  from  Hrown  A  Co.  whm  nMul,  (hited  Fehruarv  14, 
1905,  respet'titjg  coiitnict  recently  iiwnrdod  tlicni  for  fiinuHhing 
cypreMH  rroKH-tieH,  to  U^  *lelivered  at  ('olon,  whereupon  Mr.  (IruoHky 
oflered  the  following  renolutionH: 

VVIioiTHn  It  In  (Jt'Mlnil)l«»  to  H«Mnn«  tlio  linfiu««llnti»  ulilpinont  of  i\pn  to  \ht>  T«th- 
muR,  im  offert'd  by  MoHnrH.  Hi-owii  A  (V),  niidri-  ilnte  of  I'Vltrunry  14.  I1KK\  (thoy 
now  havliiR  n  vohkoI  muWr  rliintt»i-)  ;  inid 

WhoreuM  Kt.OOO  of  tl»»  Um  utrvrvt\  hy  tlicni  for  linnu>«IlMt«  delivery  do  not  fall 
Into  tlK»  clnHWM  re<«Mitl.v  fontriutjul  for.  Imt  nrn  nfr«'i»'d  nt  ri  rnto  \vhh  tliiin  thiit 
of  ttie  Huld  Hrown  A  to.  (the  lowi'Ht  l)ldd«iM)  for  an  Inti-nni'dliitr  Hlr,«  tl<'.  thU 
nit«  l>elnK  detorinincU  l»y  the  fonteiita  of  tlio  ties  In  ffut  board  ni«aHur««  riiere- 
forf*  1)19  tt 

nrnolvrd,  That  the  purcha>>e  of  nn  nrtdltlonni  lot  of  10,000  t\vM  from  unld 
Brown  A  Co.  ho  authorl/wl.  an  followH  : 

T\en  7  liH'hoM  hy  »  InclM-s  hy  HJ  foot,  at  77  cfntM  i»a<Ii. 

Tlt«  7  Inclu'H  hy  8  Inclu'H  hy  HJ  ft'ct.  at  <JH  (vnts  oitch. 

It  iM'InR  undorntoo*!  that  tln'so  tU'H  inUMt  conform  In  othfr  roH|M»(tH  to  tho  sjtwl- 
flcntlonH  of  tlu»  ties  to  he  fundnluMl  under  contra.t  l»y  Maid  Hrown  A  Co.;  and 

be  It  further 

Roaolvfui,  That  tho  acceptanre  of  not  to  exceed  ri.iKio  tlcn.  faced  top  and  t>ot 
toni  only,  hut  otherwii-e  In  exce«M  <'f  the  pre^crlluHl  dhiieiiHUtiiH  of  0  InclieH  hy  H 
lnchv'».i  hy  H  feet  tlen.  and  which  would  If  K»|uared  at  the  «ldt'«  conform  to  the 
■peciflcatlonM,  Ih  hereby  authorized  aH  n  part  of  the  delivery  of  the  r>0,(^K)  tle« 
of  that  Hize  already  contracted  for. 

The  resolutions  were  adopted. 

The  chairman  called  attention  to  the  matter  of  the  estahlifihnient  of 
a  wireless-telegraph  station  upon  the  Isthiuuij  and  laid  Iwfore  the 
meeting  correspondence  relative  thereto  with  Governor  Davis,  the 
Bureau  of  Equipment,  Knvy  Department,  the  Secretary  of  the  Navy, 
and  the  Secretary  of  War,  and  asked  for  an  expression  of  opinion 
in  regard  to  the  same.  -   ,     /-, 

After  discussion  it  was  resolved  that  it  was  tho  sense  of  the  Com- 
mission that  tho  station  should  he  placed  where  it  may  not  interfere 
with  future  improvements,  but  that  rather  than  cause  delay  the  Com- 
mission, wishing  to  facilitate  the  erection  of  a  wireless  telegraph 
station,  is  willing  to  withdraw  its  objections  to  the  site  first  selected 
and  now  desired  by  the  Navy  Deparinient. 

Mr.  Harrod,  to  w  hom  had  been  referred  at  a  previous  meeting  the 
correspondence  relative  to  the  establishment  of  rest  houses  and  food 
jftations  by  the  Salvation  Army  and  tho  esUiblishmcnt  of  branches  of 
the  Young  Men's  Christian  Association  on  the  Isthmus  of  Panama, 
offered  the  following  resolution  : 

rteaoJved,  That  the  chief  eiiKlneer  be  InHtructed  to  prepare  plans  and  Bpecl- 
flcntlons  for  the  erection  of  n  rest  bonne  and  food  stntlon  for  the  use  of  the 
Salvation  Arniy  on  such  site  In  CriHtobal  ns  Governor  Davis  may  Indicate,  and 
that  the  exi)enditure  of  $2,500  Is  hereby  nuthorlxed  for  the  erection  of  said 
tralldlng  and  of  $750  for  the  i>urchaf»e  of  standing  furniture. 

The  use  of  said  balldtng  shall  l>e  subject  to  such  supervision  and  regulntlom 
aa  the  governor  of  the  Canal  Zone  may  lmpu«e,  and  it  must,  at  any  time,  be 
Tacated  upon  his  order. 


IMIli 
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The  rem)lution  wm  «dopt4id. 

Tho  coiiiiiiiiiMcittion  from  th<^  He<'i^Urv  of  War  in  rflgtrd  to  th« 
iwtahliHhiiient  ol  timnclifiN  of  the  Voung  Man'ii  ChriNtian  AMiojiiition 
Of)  the  iMthmuH  of  I*iiniimii  wm  then  laid  before  the  mei^ting,  and  it 
wtt«  the  H*^uMi  of  the  ('oiiimiNHJon  that  the  rhaimian  shrmld  obtain  from 
the  offijers  of  th#»  ("oiruiiiMMioii  on  the  iMtliniim  the  noci'MMiiry  informa- 
tion aN  t«  pntper  U>cation,  character,  and  cohI  of  buiUliri)(M,  and  mioh 
other  infonnation  aH  wouhl  enable  the  CommiHsion  to  take  pro|)er 
oction. 

The  mi'etiiig  adjcurned  at  12.40  o'clock  p.  m.,  Hubject  to  the  call  of 
the  chairman. 

SiVlNTY-BIOflTII    MkiITINO. 

KvRNiNO  Star  Bmi,niNO, 
WoMhinf/ton^  I).  6'.,  Fehnuiry  17,  lOOfi. 
Tho  Commission  met  at  the  call  of  the  chairmnn  at  3  oVIixk  p.  m. 
I'resiHit:  ("hnirnuiri  Wiilk^r,  Mejwrs,  IlnrnMl  and  (JnirtMky. 
Absent:  Oeneral  Davin,  MesHrs.  ParsouM  and  Burr,  on  duty  on  the 
iKthnniH  of  Panama. 
Tlu^  ininuteH  of  the  meeting  of  February  14  were  read  and  approved. 
Mr.  (inm.sky  presented  the  following  resolution- 

HcHolvrd,  That  I>«i»uty  Auditor  KoJ>«rt  rt.  WoMt  Ih  hereby  (I«»«l«n«te<l  nn  fh« 
deputy  junlltor  who  In  to  iwt  for  and  reprewnt  the  auditor  of  the  iHthiiilaii 
Ciitial  (VtnitiilNHloii  (Ml  the  iHthinuM  of  I'liinttu'i,  atid  he  Ih  liereliy  tnithori?.ed  and 
eiii|M)\vere<l  to  |M>rf«»riii  /ind  exerrl(4«  the  dutien  and  powern  of  th«  ol!1i>e  of  the 
nutlltor  of  the  ('nnnl  Zone. 

The  resolution  was  adopted. 

The  recommendation  of  Major  Oallagher,  purchasing  and  shipping 
:ipmt,  that  assistant  purchasing  and  ahipning  agents  \m  appointed  at 
N((vv  Orleans  and  San  P'rancis<'o,  at  a  aiary  of  $'2,000  each,  with  a 
njes.senger  each,  at  a  salary  of  $480  per  aimum,  was  then  considered. 

Major  ITarrod  moved  that  agents  lie  appointetl  at  New  Orleans  and 
at  San  Francisco,  at  salaries  of  $2,000  each  per  annum,  to  perform 
such  duties  as  may  l)e  assigned  to  them  from  time  to  time  in  connec- 
tion with  Major  Gallagher's  office,  and  that  each  be  allowed  a  clerk, 
ut  a  salary  of  $(500  f)er  aimum. 

The  resolution  was  adopted;  Commissioners  Harrod  and  Ornnslcy 
having  voted  in  the  aftirmative  and  Chairman  Walker  in  the  negative. 

The  following  appointments  made  by  the  chairman  since  February 
10,  li)05,  were  approved,  subject  to  civil-service  regulations; 

For  MTvice  at  W<u>hm<jUm,  D.  C. 


Name. 


Dcdgu.Orkhain  0 
ioneit,  Wm.  K 


PoxitionT 


Stenofp^apher. . 
McMHenger 


[>«t«  of 
appointment. 


TikoH  effect. 


Feb.  11.1906 
do 


Rate  of  pay. 


Feb.  W,t90A  !  tl.OOO  per  year. 
Feb.   11,1«06  i  f4()0  per  year. 
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I  M44<mmm9QQ^9gi 
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Ibf  mrvitt  on  (A#  ttthmtu  qf  himtmm, 
■HOINReillNU  DEfAKTMBtlT. 


fri^Urtn. 


ClATk,  Wm,  K. 


(l*row,  Wm  ... 
•hMiiiion,  Wm 
Alwiaixtt-r,  <'lii 

MiiM.  WlllUtii 


M 


ghMw.  (!«rl  f   ..... 
uff,  JftiiMo  H  ,  Ir . 

Mtfyiui.  linrry  C  .. 
Wa1iirl«*l<t,  CliHu.  R 

Wlu'Uii.  J««   I 

DkVlMun,  Will  II   . 


BnnluMf . 


.40. 

•to 


Pkt*  of  <fkk^  a^^M. 


rob.  i^im 


.t»*i»ft.. 


Oriiiic  ttt«n  ......t.itii. 


IMiiiimi .. 
Ktri'iiimi. 


'  •■••••••••t««B< 


WituriM.M,  K  U  ... 
WIckwHro,  Jnti.  II.. 

Alli'ii.  Knxl  K i  ItKtImiiii 

Dorm-tt,  K.  C rto 

Miihn,  C    C il.* 

I'alnu'r,  (li**!  W   \. 
HlaphiMiMiii,  I..  I>  .. 


Mt«tii)KrM)ih«r. 

,,,.(tu 

tu 

....till 

....do 

Ri>iil(li>m  anrttu'i'f,  Cii 
li'ltm 

TrmiKlt  iiiHU 

Levi  I  iiiMii 


Tnw«r,  Martin  . . 

MutliM'k,  U.  T... 
Hmlili,  Jno.  0.. 
RoltvrUMin,  Wm. 


T.. 


»«'otl,  K<lw»ri«  M.... 

OlniKtt'Hil,  H.  K 

Tdwih',  M»r<'»'lluii  W 
Dicklnmm,  W.  E.... 

Kox   Wm 

Wtiwin,  Uli'hHr*!  W  . 

KepiHTly,  Wm 

KumlxTKiT,  ('liMH  . . . 

I)«wi»y,  Jii(»  

Lur    y,  «»«•<>.  W 

Wo»er,  K  B 

Coc.'.rmi.  Wni.  J 

PoiMKliinlH,  .)iio 


(^hitliitniiii 

Kori'iiiitii     iillvdrtvllig 

Work  trkVn  pomttiPtfir 

.....I.. 

Hli'Hm  Hiul  Air  drill 
wiirkiiiitn. 

....<l.i 

CftfiKmter 

....do 

UUi'kNmlth. ........... 

..  .d.. 

Bolli-r  innkcr 

(!ti|i|)<'rtitiilth 

do 

MftchiiiiNt 

]/<><'<  imi)tlv«mHcliltdNt. 

MnchliiiNt 

Miililer 

do 


r»b.  10,  IM 

do.. 

r^b.   IS,  IMA 

...,do 

Ffb.    ll.ltNM 


Feb.  XI.I9uft 


UMtttf^f. 


reb  iMWA 

.  di».   ... 

r«h.  ai.iiM 


rub.  IS,  IWM 
Kidt  II.IWiA 
Ftdi.    Ill,  tW)5 

,,..d.. 

l-idi,    II.IWXS 

rt'b  ti,iw» 

do 

Fill.  I»,  tWM 
Kill.   Il,"<ift 

rib.  i».  >oft 

do 

Ki-b    U.ltfUft 


r«<b 
r«b 


31,  \'*^> 


ri*b, 

Fidi 


Si.iwn 
IMWA 
Kob.  Vl.lwift 
ri-b,  »4,  Iwift 
■iM,  IWA 


Kil. 


.do . . 


r«b.  »,190A 
Pdb.   'il,IW)A 

Ptdi.  an,  ittoft 

Pfb    il.tVOA 

do 

do 

Fib    IN.IWA 


Koaun,  J  do.  J Pattvrn  iuaki>r. 


....do 

fidi  i:i.  lOOft 
K('l>  10,  IWUA 
....do 


...do 

Vvh.  iMWft 
Kill  IS,  IINIA 
K«b.   tMtt06 

.   ..do 

KHi.  10, 1«IA 
Feb,   i;«,l»()ft 

....do 

Fub.  Ift.  lUOft 

....do 

....do 

Fob,  13,  l«KS 

do 

Feb.  14,  1W)6 


Feb.  'i3,lWft 

do 

Fi'b.  21.1110ft 
Feb.   ia,  IttUA 


Fvb, 
Fpb. 
Feb 
Fib 
Feb 
Fttb 


lM90ft 
•n.  I90A 

■>,i«us 

■iv.  i«trt 

'il.HIOft 
Zi,  l«06 

do 

...do 

Feb.  **,  MiOft 
K.d).  2\.  1UK6 
Mar.  it.  IWiA 
Kfb.  it,  1906 

...do 

....do 


|IW)  por  <<  a  I  •  n  d  •  r 
iiioiiih  and  |l  oalra 
r>>r  ••«)  h  I  (iiiii  I'liliUi 
jmrda  i<l  •ii'avaUKl 
maii'rUI  l<mdi<d  bjr 
■hiivol  III  hia  ■■banta 
diirliif  I  ralriidar 
inoiilb  tu  asvMa  ul 
■/AIKW. 
|k». 

IKI. 

•lAA  and    ailra   M 

almvti 
|7ft  iwr  miitith. 


tl.rim  |>«>r  yMF. 
t\.iint  |«<r  yi>*.r. 
ili.^ jLivr  iiioitih. 

Do! 
|:hio  i><>r  mntilh. 

Ilfto  piT  iiiiinib. 
il'iA  pt'r  inoiitb. 
fKI.Sa  Mtr  moiiib. 

Do. 

MO  |M-r  month. 
il?A  |»<r  rnniitb. 

Ihi. 
IIQi)  firr  montb. 

l»o. 
|H.'l  Xl  |HT  inonlta. 

|7ft  (M'r  monlh. 

I)o 
llui  JHT  tnoiilh. 
4/s  (•<  ill"  |>er  houf. 

l»o. 
Iki. 
\M. 
Ho. 
Do. 
l>o. 
I»o. 
Do. 
Do. 
Do. 


MATERIAL  AND  SITPPLIM  DEPARTMINT. 


Cotter,  J.  N.rt 

Epiielxlu'lini'r,  I.  P  .. 

Ht'|tn,.lmin'N  I' 

KcyeM.Olenii  L 

Readlnger,  M.d.''  .. 


A«il«tant  roniinlx'nry  .. 

K(>(|'iiNitinn  clerk 

I.unilMT  cliTk 

Hookki'i'i-cr 

8tori>k(>i'jii-r 


Fob.   IS,  I'.mfi 
F«b.   lO.lUOA 

,  ....do 

do 

Feb.  11.190ft 


Fob,  ri.\W) 
Feb.  VtJWh 
Yah.  ti,  WM 
2I,I1K).'. 
7,1906 


I  Fel 
I  Mnr. 


fi  .MX)  p*>T  yi-ar. 
fl.^l)0^>l•^  yiar- 
|l,(KKi  per  yi'tir 
•  I. '.110  |kt  vfiir. 
two  |ier  .\oar. 


-L 


BEALTU  DKI'AKTMKNT. 


Blake,  Allen  D.. 
DarlliiK.HHiiil.T 
Jaqua,Janii'S  H. 


Interne Ffb. 

do '  Kill. 

Clork I  Feb. 


10,1005  I  Feb.   21,1905 

i;t,  IW).")  I do 

10,1905  I do 


ir^O  per  month. 

Do. 
|l,-W|itT  year. 


DEPUTY  AI'DITOR'H  OFFK'K. 


Strong,  Conrad  M. 


Accountant 


X 


Feb.  16,1906 


Feb.   16.1906 


t2,000  per  year. 


•Vice  C.  B.  McCall,  rexlKned  Feb.  U,  1906. 


tRealffned. 


MHlHi 
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Tht  ehf#f  mpn^r\  rfrrmimtiidilioii  of  Ffhnmrv  I.  1005,  for  tli« 
■ppointtiiciit  of  Willium  II,  l>«r{iiirm  tn  n^^iilont  iuiiriti.<r  nt  ('iilfl»r«, 
N(  «  Hulwry  of  $;WK)  i^r  numth.  wuh  upprovoU,  siiI»j«mi  i.»  civil  mTvii* 
n'KuliitioiiM,  «M  w«re  iiU>  lln«  following  iirotiiutioiix  n>commi-n(li»U  by 
him. 


N«m« 


AlliM%EP 

UM|Mirlnk«mM 
Lur«au, 


ittttt«ftt»#«*tii 


••t«>tt«»«t*i>t 


Flat  Innwn.  tlOft.  to  InmiMin,  •  «  

fmm  r>l#rl  cIam';.  Itoo.  ii)«*iiiir«t  tnr»m«n,  IIA, 

►'f>HM  forfiimii   f7\  to  tfi'iK-rnl  (orMmnn   ll'nt 

I^tttm  ^0tll^r»^  fmvmmu  %\l'i  ii>  «ii|i«r*iM>f,M|lAO, ,, 

rr..in  <  irrh.  t\i^,  lochlrf .  i.Tk,  |i,-ki) .,, 

tniBi  (wnauut.  1100,  to  tt>r»ai*o.  Iltt 


Ti*kM«ffMi 


Hn  I.  II 
Do. 

IM 

{m, 


•  Artinii  M  rnMior  in«('h«nlr. 

TlMm  boinp:  no  further  lniNinoMH.  tho  meeting  ailjonrned  at  4  o'clock 
p.  m.,  to  the  cull  of  the  rhrtirmiin. 

fcJBVENTY- Ninth    MrKTINO. 

Kvr.NiNo  Star  nitr.niNO, 
Washinitton,  I).  6'.,  Fthrnary  €0,  0)06. 

Tho  CommiMMion  mot  nt  tho  rail  of  tho  rhairtmin  ut  '.\  o'cl.Mik  p.  m. 

Pn"s«'iit :  ('hairiiiiin   \V'iill«'r,  Messrs.   Ilarrod  mid  (Jruiisky. 

Al)!^nl  :  (leru'ral  Davis,  Messrs,  Pars4)nH  and  Iturr,  on  duty  on  the 
iMtlimiiH  of  I'annina. 

'riii»  nunuteh  of  the  meeting  of  Fehnniry  17  were  read  and  ap- 
proved. 

The  cliairman  laid  In'fore  the  (?oi  iminsion  a  conununication  from 
I'resident  Anindor,  of  the  Uepid)lic  of  Panama,  aihlressinl  jfo  the  Sec- 
nUary  of  War,  dated  I'Vhrnary  2,  1!»0;',  in  relation  to  paving  the 
strtH'ts  of  the  city  of  Pananui;  cotniiiiini<!ation  from  Santiago  de  la 
(tnardia,  minister  of  foreign  affairs  of  the  liejjiiblic  of  Panama,  to 
Governor  Davis,  and  Governor  Davis's  recommendations  regarding 
the  same  subject  to  the  Commission. 

After  discussion,  Mr.  FFarrod  offered  the  following  resolution, 
which  was  unanimously  adopted: 

Resolved,  That  It  Is  th«  sense  of  the  Commhulon  that  mioh  mirfnce  or  paving 
an  eilNtetJ  over  the  treiu'lies  o|»ene<l  In  the  ntreetn  of  I'aniinia  he  restoriHl,  unleiui, 
after  confereiiee  tH'twi>en  tlie  luitliorltleH  of  I'aiiaina.  ttie  governor  of  the  l.'anal 
Zone,  and  the  ehU'f  ennlneer.  It  nhouUl  npj)ear  that  the  runaina  Oovernmeut  !■ 
willing  to  enter  Into  a  joint  arrangement  for  the  paving  of  the  Htreets. 

The  chairman  was  instructed  to  communicate  this  resolution  to  the 
Secretary  of  War,  and  to  inform  him  that  in  taking  this  pobition  the 
Commission  was  fully  awan»  of  the  advantages  of  doing  the  paving  in 
connection  with  the  laying  of  sewer  and  water  pi{>es,  but  they  consid- 
ered that  while  paving  undoubtedly  contributed  to  sanitation,  yet  it 
served  many  other  purposes — economic,  police,  commercial,  and  social. 
They  therefore  doubted  the  legality  of  paying  for  it  exclusively  from 
canal  funds  under  the  terms  of  the  clauses  in  the  treaty  authorizing 
the  expenditure  of  such  for  sanitary  purposes  in  the  citira  of  Panama 
and  Colon. 

If,  however,  th«  Secretary  holds  the  opinion  that  the  paving  of  the 
streets  of  Panama  om,  with  propriety,  be  exclusiyely  paid  n>r  as  a 


293 


BBPORT   or  THB   ISTHMIAN    OANAL   OOMinSSION. 


sanitary  measuro  from  the  appropriation  for  buildins  the  ctunal  be- 
tween ttie  two  oceans,  the  Commi^ion  will  immediately  proceed  with 
the  work. 

But  it  is  submitted  thit  the  letters  of  the  President  and  minister  of 
state  of  Panama  suggest  a  course  of  procedure  by  which  an  equitable 
adjustment  of  the  ourden  of  this  work  can  be  made  between  the 
United  States  and  the  Republic  of  Panama. 

Article  VII  of  the  treaty  provides  for  the  building  by  the  United 
States  of  waterworks  and  sewers  in  the  city  of  Panama,  and  for  a 
method  of  payment  extending  over  a  term  of  fifty  vears.  Adopting 
the  principle  and  phraseology  of  the  treaty,  the  following  agreement 
mignt  be  made  to  cover  the  case  of  paving: 

All  work  of  pavinfi^  shall  be  made  at  the  expense  of  the  United  States ;  and 
the  Qovernnieut  of  the  United  States,  its  agents,  or  nominees  shall  be  authorized 
tn  Impoce  und  collect  paving  rates  which  shall  be  sutficient  to  provide  for  the  pay* 
ment  of  Interest  and  the  nniortizaiiou  of  the  principal  of  the  cost  and  mainte- 
nance of  said  paving  within  a  period  of  fifty  years,  and  u{)on  the  expiration 
of  said  term  of  fifty  years  the  system  of  paving  shall  revert  to  and  become 
the  property  of  the  city  of  Panama. 

Such  agreement  would  require  the  authority  of  the  Executives  of 
both  countries. 

The  chairman  read  the  opinion  of  the  general  counsel  on  the  ap- 
pointment by  Governor  Davis  of  Mr.  W.  W.  MacNeil'  postmaster  at 
Cristobal,  to  the  office  of  mayor  of  the  municipality  of  Cristobal,  and 
called  attention  to  the  recommendation  that  tlie  appointment  be  dis- 
approved. The  chairman  was  directed  to  sond  copy  of  the  opinion 
to  Governor  Davis  for  his  information  and  guidance. 

The  chair  read,  for  the  information  of  the  Commission,  the  letter 
from  Mr.  J.  Bruce  Ismay,  agent  Pacific  Steam  Navigation  Company, 
dated  February  14, 1905,  addressed  to  the  Secretary  of  War,  advising 
that  the  service  of  that  company  would  be  extended  to  the  coffee  ports 
north  of  the  Iiithmus  as  soon  as  the  Panama  Railroad  Company  will 
give  through  billing. 

The  communication  from  Governor  Davis,  dated  Ancon,  December 
16,  190^,  asking  full  instructions  as  to  his  authority  in  deporting  un- 
desirable persons  from  the  Canal  Zone,  was  then  taken  under  consid. 
eration,  and  the  following  resolution,  prepared  by  the  general  counsel, 
bearing  on  this  subject,  was  presented : 

Whereas  the  letter  of  Instructions  of  the  President,  Issued  May  9,  1904,  con- 
ferred upon  the  Isthmian  Canal  Commission  authority,  as  follows : 

"  That  the  Commission  shall  have  power  to  exclude  from  time  to  time  from  the 
Canal  Zone  and  other  places  on  the  Isthmus  over  which  the  United  States  has 
Jurisdiction,  persons  of  the  following  classes  who  were  not  actually  domiciled 
within  the  Zone  on  the  26th  day  of  February,  1904,  viz:  Idiots,  the  Insane, 
epileptics,  paupers,  criminals,  professional  beggars,  persons  afflicted  with  loath- 
some or  dangerous  contagious  diseases;  those  who  have  been  convicted  of 
felony,  anarchists;  those  whose  purpose  Is  to  In^ilte  Insurrection  and  others 
whose  preaence  it  is  believed  by  the  Commission  would  tend  to  create  public 
disorder,  endanger  the  public  health,  or  In  any  manner  Impede  the  prosecution 
of  the  work  of  opening  the  canal ;  and  may  cause  any  and  all  such  newly  arrived 
persona  or  those  alien  to  the  Zone  to  be  expelled  and  deported  from  the  terri- 
tory controlled  by  the  United  States,  and  the  Commission  may  defray  from  the 
canal  appropriation  the  cost  of  such  deportation  as  necessary  expenses  of  the 
sanitation,  the  police  protection  of  the  canal  route,  and  the  preservation  of  good 
order  among  the  Inhabitants." 
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Now,  therefore,  be  it 


Re$cli)ed  hy  the  l»thtnian  Canal  Vommlsaion,  That  the  gorernor  of  the  Canal 
Zone,  iBthmus  of  Panama,  Is  hereby  directed  to  enforce  the  re<iulreinent8  of  the 
foregoing  Executive  order,  and  is  hereby  constituted  the  executive  officer  of 
the  latbmian  Canal  ConuulHsIon  for  the  puriKiHc  of  carrying  said  order  Into 
effect,  and  hereby  authorized  to  exercise  for  and  on  behalf  of  said  Commission 
the  authority  conferred  upon  the  CommiBslon  and  proiwrly  to  be  exercised  by 
it  under  that  portion  of  the  President's  instructions  hereinbefore  set  forth. 

On  motion  of  Mr.  Harrod,  the  resolution  was  adopted. 

The  communication  from  Mr.  E.  S.  Blackwell,  manager  of  public 
accountants  corporation,  dated  February  17,  1905,  with  preliminary 
report  regarding  the  installation  of  a  proper  system  of  accounts  for 
the  Commisusion,  was  then  considered,  but  action  was  withheld,  pend- 
ing the  receipt  of  written  detailed  proposal  from  said  company. 

The  chairman  read  for  information  letter  of  the  chief  engineer, 
dated  February  9,  1905,  transmitting  copy  of  letter  from  Robert  W. 
Hunt  &  Co.,  of  Chicago,  to  the  chief  engineer,  both  respecting  the 
shipment  and  inspection  of  the  flat  cars  recently  purchased  from  the 
Standard  Steel  Car  Company,  of  Pittsburg,  Pa.,  and  asking  for  copy 
of  contract  with  that  company.  It  was  directed  that  the  desired  c-opy 
of  contract  be  furnishe'l  tne  chief  engineer  as  early  as  possible. 

The  request  of  the  lief  engineer,  dated  February  9,  1905,  that,  in 
view  of  the  rapid  increase  of  routine  work  in  his  office,  Capt.  Edward 
L.  King,  general  quartermaster,  be  authorized  to  sign  vouchers  for  all 
sums  or  $100  or  less,  was  considered,  but  as  such  authorization  seemed 
to  involve  a  question  of  legality,  the  matter  was  ordered  referred  to 
the  auditor  for  examination  and  report  to  the  chairman. 

There  being  no  further  business,  the  Commission  adjourned  to  the 
call  of  the  chairman  at  3.56  o'clock  p.  m. 

Eightieth  Meeting. 

Board  Room,  Panama  Railroad  Company, 

New  York^  February  23, 1905. 

The  Commission  met  at  11.15  a.  m.  at  the  call  of  the  chairman. 

Present:  Chairman  Walker,  Messrs.  Harrod,  Burr,  Parsons,  and 
Grunsky. 

Absent :  General  Davis,  on  duty  on  the  Isthmus  of  Panama. 

Mr.  Grunsky  was  appointed  secretary  pro  tempore. 

The  reading  of  the  minutes  of  the  seventy-ninth  meeting  was  dis- 
pensed with. 

Mr.  Burr,  on  behalf  of  the  committee  on  engineering,  submitted  the 
following  written  reports,  which  were  received : 

Argon,  Isthmian  Canal  Zone, 

Executive  Office,  February  14,  1905. 

Sir:  The  committee  on  engineering  of  the  Isthmian  Canal  Commission  sailed 
from  New  Yorlc  on  January  17,  1905,  and  arrived  at  Colon  on  January  24. 
Under  resolution  of  the  Commission,  Maj.  Gen.  Geo.  W.  Davis,  governor,  b€cam3 
a  member  of  the  committee  during  its  stay  on  the  Isthmus,  and  acted  continu- 
ously In  that  capacity  until  its  departure. 

The  committee  began  its  duties  immediately  upon  Its  arrival  and  held  its 
sessions  and  conferences  daily  at  the  office  of  the  governor,  except  when  engaged 
In  examinations  of  the  actual  or  proposed  work  along  the  canal  line. 

The  chief  engineer  of  the  Commission  laid  before  the  committee  the  entire 
data  collected  by  the  engineering  field  parties  of  Ills  force  and  such  maps,  plans. 
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and  other  recordH  nn  had  been  prepared  In  his  offlre  up  to  the  depnrtiire  of  the 
coniuiittee.  He  whh  u1r<>  Iu  utt-ndance  at  the  incctliiKN  luul  conferences  of  the 
couiinlttee  and  on  the  field  examlnntioiiM,  which  Included  vIhUh  to  nil  the  partlen 
on  the  entire  line,  an  well  &h  to  all  points  of  IntereHt  and  Importance  In  conn'H!- 
tion  with  the  work. 

The  Interior  harlwr  at  the  CviHtobal  entrance  to  the  canal  and  the  adjoining 
works  received  early  cons'deratio.j  from  the  committee  becauHe  extensive  har- 
bor accommodutlouH  are  urgently  needed  at  once  to  serve  nMyrn  there  In  dla- 
charglng  plant,  materialH.  and  nuppIlcH  for  the  construction  of  the  canal.  These 
needs  are  already  pressing;,  and  they  will  rapidly  increase  and  become  far  more 
pressing  in  the  near  future. 

The  conmilttee  examined  In  detail  the  site  of  this  Interior  harbor,  as  we!l  as 
the  entire  water  front  of  Colon,  on  Friday,  Jaiuniry  27,  while  a  severe  norther 
WHS  blowing,  and  Its  mcniberH  were  thus  fortunate  in  viewing  conditions  bearing 
most  Impressively  on  the  desij^n  and  couHtructlon  of  the  necessary  works  at  the 
Atlantic  end  of  the  canal. 

The  norther  began  glowing  soon  after  noon  on  January  26,  with  such  force 
that  three  steamships  In  the  harbor  of  Colon  at  that  time  were  compelletl  to 
seek  safety  by  putting  to  sen  and  remaining  away  for  three  daya.  The  U.  S.  8. 
nixie  was  prci)arlng  to  leave  at  about  that  time  and  was  obliged  to  hasten  her 
departure  to  escai>e  the  danger  of  the  storm.  Not  a  vessel  of  any  description 
renuilned  In  tlie  hnrbor  except  two  schooners  In  the  slips  adjacent  to  the 
Panama  Railroad  station,  which  were  tied  by  a  number  of  cables  at  a  sufflclent 
distance  from  their  piers  to  prevent  damage  from  excessive  pitching  and  rolling. 
They  could  not  get  away  and  were  compelled  to  ride  out  the  gale  iu  grave  dan- 
ger to  themselves  and  to  the  neighboring  piers. 

At  the  time  of  the  commif  tee's  visit  storm  waves  of  great  magnitude  and  force 
were  roiling  directly  Into  Uie  liarlmr,  breaking  over  tlie  entire  water  front  of 
that  part  of  Colon  known  as  As[»lnwall  and  blocking  the  marginal  streets  with 
deluges  of  water  and  great  quantities  of  coral  rock  and  other  dAbris.  The  same 
effects  were  produced  on  ('ristol)ai  Toiiit.  seriously  injuring  a  number  of  houses 
and  rendering  them  uninhabitable,  as  well  as  potting  out  of  use  the  marginal 
street.  The  magnitude  and  violence  of  the  wave  action  along  the  entire  water 
front  of  Colon  not  only  drove  to  sea  every  vessel  that  could  get  away,  but  it  also 
endangered  the  piers  or  wharves,  some  of  whicii  have  been  heretofore  seriously 
damaged  in  similar  storms.  Further  than  this,  great  inconvenience  and  some 
loss  were  caused  not  only  to  the  sbip|)ing  Interests  affected  but  also  to  the  canal 
work  in  Interrupting  the  discharge  of  cargo  urgently  needed  and  In  other  ways 
Injuring  Isthmian  transportation. 

These  storms  occur  on  the  average  but  once  or  twice  a  year,  and  during  some 
years  they  do  not  occur  at  all.  For  probnMy  not  less  than  throe  hundred  and 
sixty  days  In  the  year  the  harbor  of  Colon  is  free  from  any  objection  of  this 
kind.  If  the  construction  of  the  canal  were  a  purely  commercial  enterprise,  the 
protection  of  an  outer  terminal  harbor  open  to  storms  at  rare  Intervals,  as  In 
this  Instance,  would  not  be  justified.  This  project,  however,  Is  a  great  public 
work  by  the  United  States  Government,  in  which  no  feature  contributing 
effectively  to  either  safety  or  eHiciency  should  be  omitted. 

It  Is,  therefore,  the  unanimous  and  un(iualified  judgment  of  the  committee 
that  a  harbor  directly  open  to  such  heavy  storm  seas  as  to  drive  out  shipping 
and  endanger  water-front  structures,  even  If  the  s^^orms  occur  on  the  average 
but  once  or  twice  a  year,  is  clearly  unsuitable  even  for  the  outer  harbor  at  the 
entrance  of  the  Panama  Canal,  where  many  ships  must  from  time  to  time  nec- 
essarily He  at  anchor. 

For  these  reasons  the  committee  unanimously  recommend  that  plans  and 
specifications  be  at  once  prepared  for  a  breakwater  extending  across  the  mouth 
of  Limon  Bay  approximately  on  the  line  drawn  from  the  light  on  Toro  Point 
to  the  Colon  light.  This  breakwater  will  probably  be  designed  In  two  parts, 
each  about  4,000  feet  long,  with  an  opening  between  them  700  to  800  feet  wide 
for  the  entrance  of  ships. 

It  is  the  judgment  of  the  wmmittee  that  the  construction  of  that  portion  of 
the  breakwater  nearest  to  Colon  should  be  commenced  at  the  earliest  practicable 
date.  This  would  Insure  a  substantial  measure  of  protection  In  the  near  future 
for  the  piers  and  wharves  of  the  Colon  water  front,  where  ships  may  at  all 
times  transfer  cargoes  In  safety.  The  remaining  portion  of  the  breakwater 
could  then  be  constructed.  If  experience  should  show  It  to  be  necessary,  or  It 
can  he  omitted  if  there  should  prove  to  be  suflndent  harbor  protection  without  It 

The  rock  required  for  tbe  breakwater  can  be  obtained  of  proper  quality  and 
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In  any  desired  quantity  from  the  deep  portions  of  the  Rumnilt  nit  of  the  canal 
between  Oblapo  and  Culebrn,  from  the  quarry  at  Bohlo.  and  from  Kenney't 
Bluflf,  on  the  woHt  shore  of  the  Bay  of  Llnion.  The  hard  ro<'k  of  the  aununlt  cut 
l8  well  adapte<l  to  the  re<iulrenient8  of  the  »up«'rHtnjcture.  The  coHt  of  quarry- 
ing la  not,  therefore,  an  element  of  cost  of  the  breiik water. 

The  Interior  harbor  at  the  entrance  i<f  the  canal  Immediately  south  of  Cris- 
tobal Point,  as  proposed  by  the  New  Panama  Canal  Couipiiiiy,  is  urgently  n^inled 
even  at  this  time.  Temporary  timber  pile  wharves  at  Cristobal  and  adjacent 
to  the  entrance  to  the  dry  dock,  half  a  mile  farther  south,  have  already  been 
completed  and  uscfl,  but  they  are  of  small  capacity,  and  there  Is  insuttlclent 
depth  of  water  In  front  of  them.  This  harbor  and  the  channel  from  the  outer 
bay  should  be  dredged  at  once  and  substantial  timber  quays  or  wharves  should 
also  be  constructed  Immediately. 

At  Its  meeting  on  February  1  this  committee  unanimously  passed  the  follow- 
ing resolution,  as  shown  by  the  minutes  of  Its  meetings  accom{)anyiDg  this 
re|)ort : 

Resolved,  That  the  committee  approve  and  recommend  to  tbt  Comiiission  30 
feet  as  an  Immediate  depth  for  the  Inner  harbor  at  Crl8tol>al  and  approach 
thereto,  beginning  at  the  .30  foot  contour  in  the  outer  harbor  and  extending 
thence  to  station  f)!,  where  It  apj)ear8  that  Indurated  clay  will  be  met  at  that 
depth.  The  width  of  approach  channel  should  be  about  500  feet,  niid  that  of 
the  inner  harbor  about  i.lKK)  feet,  except  ns  narrowed  at  the  north  on, I  of  Man- 
grove Beach  Island,  to  reduce  coral  rock  excavation,  and  widened  at  turn  to 
make  a  basin. 

This  harbor,  so  constructed  ns  to  bring  conveniently  along  Its  quays  the  tracks 
of  the  Panama  Railroad,  will  be  of  the  greatest  value  during  the  entire  progress 
of  the  canal  work. 

In  order  to  cover  all  possible  contract  work  which  It  may  be  desirable  to 
undertake  along  the  ai)pronch  channel  and  Interior  harlwr  heretofore  contem- 
plated as  parts  of  a  finished  canal  and  entrance  harbor,  this  committee,  at  the 
same  meeting  of  February  1,  unanimously  [)aased  the  following  resolutions  as 
expre.ssing  further  recommendiition.s  to  tlie  Commission: 

Resolved,  That  bids  be  lnvlt<  '  for  (Iredpiiig  from  the  oi  ter  harbor  to  station 
61  on  the  widtl  as  In  the  prectding  resolution,  and  fron  station  51  to  station 
100  for  a  width    f  about  1,(KX>  ffct,  all  at  depths  of  30,  35,  and  40  feet 

Resolved,  That  the  material  be  classified  as — 

1.  Coral  and  otlier  rock ; 

2.  Indurated  clay ; 

3.  Sand  and  mud; 

and  that  bids  lie  asked  for  delivering  material  excavated  by  pumping  at  any 
point  within  2,000  feet,  as  selected  by  tlie  engineer,  and  with  extra  piires  for 
each  1.000  feet  in  addition.  Hard  material  shall  be  carried  to  and  dumped  at 
sea  within  a  maximum  distance  of  3  miles  from  Cristobal  Point,  as  directed  by 
the  engineer. 

Resolved,  That  the  chief  engineer  be  directed  to  prepare  the  plans  and  specl- 
flditlons  for  the  work,  as  Indicated  by  the  ai)Ove  resolutions. 

Although  the  Interior  harbor  and  approach  channel  as  planned  and  recom- 
mended should  be  built  immediately,  it  is  the  unanimous  judgment  of  this  com- 
mittee that,  with  the  construction  of  the  l)reakwater,  a  direct  entrance  to  the 
canal  at  or  near  Boca  Mlndi,  with  a  straight  approach  channel  from  the  outer 
harl)or,  has  such  substantial  advantages  that  It  should  be  adopted  independently 
of  and  in  addition  to  the  canal  connecting  with  the  Inner  harbor  as  heretofore 
planned.  Ships  may  then  proceed  directly  through  the  outer  harbor  Into  the 
canal,  or  into  the  Inner  harbor  for  coal  or  other  purposes,  and  thence  Into  the 
canal.  The  proixjsed  direct  entrance  and  api>roach  channel  are  shown  on  the 
plans  submitted  herewith  by  the  chief  engineer. 

The  estimated  quantities  of  material  reqnlre<l  to  be  excavated,  or  to  be  used 
for  the  construction  of  the  breakwater,  are  as  follows : 

Common  rock  fill,  3,000,0<X)  cubic  yards. 

Hard  rock,  400,000  cubic  yards. 

At  the  present  time  the  waters  of  the  Gatunclllo  River  flow  through  a 
diversion  channel  south  of  Gatun  into  the  Chagres  River  at  that  point.  The 
combined  flow  of  the  Chagres  and  Gatunclllo  Is  taken  almost  entirely  Into  the 
channel  of  the  former  to  the  point  where  it  cuts  the  canal  excavation,  a  short 
distance  north  of  Gatun,  where  the  Joint  discharge  divides,  the  larger  part  fol- 
lowing the  Chagres  to  the  sea,  and  the  remainder  flowing  through  the  canal  exca- 
vation to  Boca  MIndl,  where  It  escapes  through  the  enlarged  mouth  of  the  MIndl 
River  into  Limon  Bay.    The  natural  result  has  been  the  formation  of  a  large 
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bar,  fllllng  almost  the  •ntir©  canal  channel  Immediatelj  north  of  Roca  Mlndl. 
This  action  has  been  Inteniilfled  when  floods  ba?e  flUed  the  Oatunclllo  and 
Cbagres  rivers. 

The  old  Panama  Canal  Company  nearly  completed  what  Is  known  as  the 
Oatunclllo  diversion  channel,  located  east  of  and  mainly  near  to  the  canal  line 
from  the  Gatnuclllo  River  or  Puerto  Bscondldo  In  Manxanlllo  Bay.  The  con- 
tinuation of  this  diversion  sonth«r.'y  was  partially  excavated  at  numerous 
Eolnts  from  Oatun  to  Oamboa,  easterly  of  the  canal  line,  and  It  will  probribly 
ave  to  be  completed  throughout  that  entire  distance.  Immediate  attention, 
however,  Is  directed  to  that  portion  already  described  and  called  the  Oatunclllo 
diversion,  which  receives  the  waters  of  not  only  the  Oatunclllo  River  but  also 
of  the  Mlndl  and  other  smaller  streams  flowing  down  from  the  high  ground  In 
that  vicinity  and  thus  prevents  them  from  entering  the  canal. 

Whatever  may  be  the  final  plans  of  the  canal,  or  of  Its  subsidiary  work,  this 
diversion  must  be  completed  and  employed  to  discharge  the  waters  it  receives 
into  Manzanillo  Bay.  The  bottom  width  of  the  prenent  excavation  is  about  ll^ 
feet,  and  It  originally  had  a  depth  of  water  of  about  15  feet  Silt  and  mud 
have  now  settled  In  It  to  a  depth  of  1  to  3  or  4  feet,  leaving  from  iO  to  13  or 
14  feet  of  water.  Two  short  stretches  still  remain  to  be  excavated,  one  back  of 
Monkey  Hill,  about  1,000  feet  in  length,  of  hard  Indurated  clay,  ond  the  other 
about  2.000  feet  in  length,  mostly  of  mud,  silt,  and  sand,  near  the  Mlndl  Klver. 
where  the  railroad  crosses  Its  Hue;  besides  any  enhirgement  of  section  that  may 
be  necessary. 

Two  small  dams  must  also  be  constructed  alxjut  2.500  feet  apart  ncross  the 
Chngreff  River,  near  Mlndl.  to  retain  within  the  diversion  channel  the  waters 
which  must  not  enter  the  canal.  A  diversion  of  the  Chagres  on  the  westorly 
side  of  the  canal,  in  the  same  vicinity,  nmst  be  retained  to  take  the  flow  of  the 
Chagres  directly  to  the  ocean.  Another  dam  niunt  l>e  built  ,  . >>hs  the  B(Ka 
Mladi,  on  the  line  of  railroad,  to  prevent  the  dlschjirge  of  the  Gatunclllo  diver- 
sion through  that  oi>enlng  which  Its  waters  now  follow.  These  three  dnnis  and 
the  Chagres  diversion  are  necessary  to  complete  the  sei>aration  of  the  waters 
intended  to  flow  through  the  Gatiinclllo  diversion  and  the  Chagres  River. 

All  the  works  thus  far  discussed  are  quite  lnde|>endent  of  the  tyjw  or  dimen- 
sions of  the  canal  south  of  Gatun.  and  their  construction  Is  imi)eratlve;  there- 
fore this  Committee  unanimously  recommends  their  Immediate  completion. 

Before  other  subsidiary  questions  can  be  decided  or  even  considered  a  de- 
termination nmst  be  reached  as  to  the  elevation  of  the  summ't  level.  The  |)lan 
of  the  French  company,  under  which  they  were  working,  placed  ttls  level  at 
97.5  feet  above  mean  tide,  to  Imj  supplied  with  water  from  a  storage  lake  at 
Alhajuela,  which  was  also  to  regulate  the  Chagres.  The  former  Istluuian 
Canal  Commission  considered  a  summit  level  at  8f)  feet,  to  be  maintained  by  e 
large  dam  at  Bohio,  making  a  lake  with  un  area  of  38.5  stiuare  miles,  and  thus 
regulating  Chagres  floods. 

When  the  present  Commission  was  created  It  was  realized  that  before  a  final 
determination  could  be  made  with  propriety,  additional  data  should  tie  obtained 
other  than  that  possessed  by  the  French  company  or  8e<urod  by  the  former 
Commission,  and  especially  that  ix)sltlve  Information  should  be  had  as  to  the 
probable  cost  of  excavation,  for  on  such  cost,  both  as  to  time  and  mono-  will 
the  type  of  the  canal  In  large  part  depend. 

Survey  parties  were  at  once  established  and  contracts  let  for  the  Installation 
at  Culebra  of  a  modern  excavating  plant. 

The  work  of  excavation  In  the  summit,  or  Culebra.  cut  has  been  actively  prose- 
cuted under  the  direction  of  the  chief  engineer,  so  that  the  total  quantity 
excavated  during  the  month  of  January  of  the  current  year  was  about  71.000 
cubic  yards.  The  first  three  steam  shovels  of  the  17  recenily  contracted  for 
In  the  United  States  are  now  set  up  aiid  at  work,  although  the  third  one  had 
DO*  made  a  beginning  of  Its  work  on  the  Ist  of  February.  A  shovel  has  ex- 
C£«ued  a  dally  output  of  rock  excavation  of  1,000  cubic  yards.  The  operations 
of  the  shovels  have  been  entirely  satisfactory,  and  they  have  already  proved 
th^nselves  to  be  machines  of  high  efficiency.  Indeed,  the  results  so  far  at- 
tained Indicate  that  there  is  no  other  type  of  machine  better  adapted  to  liie 
class  of  work  to  be  done  In  the  summit  cut  or  which  can  reach  a  greater  effi- 
ciency. The  French  excavators  have  also  been  put  In  a  much  more  efficient 
condition,  ao  that  In  clay  excavation  a  single  machine  has  also  reached  a  dally 
oa^ot  of  nearly  1,400  cubic  y&rds,  but  they  are  not  well  adapted  to  rock. 

As  a  result  of  the  experience  thus  far  gained  In  the  actual  rock  and  claj 
excayatlon  at  Col^ra,  the  average  monthly  cost  per  cubic  yard  has  fallen 
below  SO  cents.    The  chief  engineer,  therefore,  la  confldent  that  the  UTerage 
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cost  of  all  the  excavatloo  In  tlse  Kuiimilt  cut  wll!  not  exceed  50  t^nta  per  cuWc 
jard.  and  tbis  fommlttee  concuru  in  that  opinion.  The  former  lathnilau  Canal 
ConiiulMlon  afisumed  in  Ita  oHtlniataH  that  the  averaK«  cost  of  excavation  in 
the  great  Hurnnilt  cut  would  lie  80  tentH  per  cubic  yard.  The  deuionntrated 
coat  of  this  ConinilHHlun'a  actual  work  at  Culebra,  If  api)lled  to  the  quuntltlea 
employed  by  the  former  C'ommlHHion,  would  re<lu<'e  the  total  eathuated  coat 
of  the  <an.il  alwut  115,000,000.  Thin  larRe  saving  In  coat  makes  a  fundamental 
recoiwlderutlon  of  canal  plans  by  this  Conmilnxlon  eHHentlul.  It  Ih  obvious 
that  this  actual  reducetl  coHt  of  excavation  Juntlflea  a  reduction  in  the  eleva- 
tion of  the  Hunmilt  level  of  the  canal  by  a  correHi>ondlngl.v  greater  volume  of 
excavation.  After  a  careful  consideration  of  all  the  elements  ()f  this  portion 
of  the  canal  problem  this  committee,  as  an  expression  of  its  Judgntent,  passed 
unanimously  the  following  resolution  at  Its  meeting  on  February  I  : 

"RcHoUed,  That  the  elevation  of  the  sumndt  level  of  the  canal  should  not 
exceed  «»0  feet." 

As  will  be  8«ca  by  the  accompanying  report  of  the  cliief  engineer,  he  has 
prcr»ared  full  statements  of  estimated  costs  of  construction  of  the  canal  for 
throe  different  sumudt  elevations : 

1.  With  suntmit  elevatit>n  at  m  feet  almve  mean  tide. 

2.  With  summit  elevation  at  [\i)  feet  above  mean  tide. 
'A.  A  sea-level  canal. 

Tlie  total  estimated  costs  of  these  three  ty|)es  of  canal.  Including  m,  break- 
water, direct  approach  channel,  and  interior  harl>or  at  Colon,  will  be: 

Sununit  level  at  m  feet  elevation,  $17H.Oi:i.404l. 

Summit  level  at  :«)  feet  elevation,  $l!)4.213,40C. 

Sea  level,  $2:{0.47r),725. 

Tiicse  totjils  Include  a  margin  of  20  per  cent  foi  contingencies,  artniitilstra- 
tbm.  sanitation,  and  engine«'ring. 

riie  effective  control  of  the  Chagres  River,  especially  during  Its  floods,  wliich 
••re  fi«|uently  sudden  an«l  of  great  volume,  has  also  been  c-<jiisidere<l  in  all  Its 
rciiiMons  to  ';«  plans  of  the  canal  which  may  ultimately  l)e  adopted.  Inas- 
much as  the  clevatl(»u  of  the  water  In  the  Chagres  Uiver  at  Gamboa  is  about  .% 
f«  ,'t  alM>ve  mean  tide,  or  but  5  feet  below  a  summit  level  placed  at  00  feet  a»><)ve 
mean  tide.  It  Is  the  Judgment  of  this  committee  that  the  control  of  the  Chagres 
Ulver.  with  a  sumndt  level  at  an  elevation  of  fiO  feet  or  less,  should  be  effected 
at  or  in  the  Immediate  vicinity  of  Gamboa,  which  the  examinations  made  by  the 
Held  party  ojK^rating  at  that  lo<-atlon  and  In  the  valley  of  the  Chagres  above 
(;and>oa  show  to  l)e  entirely  feasible. 

For  these  rea.sons,  the  committee  unanimously  passed  the  following  resolu- 
tion, expressing  its  recommendation  to  the  Commission  at  the  meeting  of 
February  1 : 

•liesolved.  That  in  the  event  of  the  Commission  approving  the  foregoing  reso- 
lution, that  the  ChagrcH  River  be  retained  by  a  dam  lo<'ated  at  Gamboa  and  built 
to  a  crest  height  of  about  200  feet." 

The  complete  data  secured  by  the  surveys  and  examinations  of  that  field 
party  are  given  In  the  accompanying  rei><«rt  of  the  chief  engineer.  They  show 
that  the  higli  bills  on  l)Oth  sides  of  the  river  at  Gamboa.  in  connection  with  the 
m.iximum  depth  of  be<l  rock  in  the  river,  about  bO  feet  below  low  water,  render 
the  construction  of  the  dam  across  the  Chaigres  at  this  location,  with  the  at- 
tendant works -of  pipes  and  gates  and  waste  weir,  reasonably  free  from  serious 
difllcultlea  and  bring  construction  within  reasonable  co^t.  Surveys  show  that 
the  area  Inclosetl  within  the  flow  line  of  the  lake  formed  bv  this  dam  for  the 
elevation  of  water  surface  at  200  feet  above  mean  tide  would  be  4.3..^  .square 
miles;  at  the  elevation  of  170  feet,  .ms  s<iuare  miles;  and  at  the  elevation  of 
132  feet,  14.9  square  miles. 

.Accurate  fltod  records  for  the  Chagres  River  have  been  kept  during  the  past 
thirteen  or  fourteen  years  only.  The  greatest  flood  which  has  occurred  since  the 
beginning  of  the  construction  of  the  Panama  Railroad  In  1851  was  that  of  1879, 
No  authoritative  record  of  the  highest  water,  either  at  B<:hio  or  Gamboa.  or  at 
any  other  point,  nor  of  the  maximum  dLscharge  of  that  storm,  exists.  The 
storm  which  caused  this  flood  lasted  about  six  days  and  approximate  evidence  of 
its  highest  stage  at  Bohio  is  preserved  In  the  memories  of  some  persons  now 
living.  All  the  reliable  information  that  can  be  ascertained  has  been  used  to 
determine  approximately  the  greatest  rate  of  discharge  of  the  Chagres  at  Boblo, 
which  Is  supposed  to  have  been  about  136.000  cubic  feet  per  second-  It  baa 
further  been  concluded  that  the  average  discharge  fw  48  hours  was  about 
112,000  cubic  feet  per  second.  While  these  results  are  approximate  only.  It 
•Wmn  that  tbey  may  be  aaMj  employed  for  tbe  determination  of  some  gen- 
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era!  fpntures  of  control.  T!k»  n^Mtiltn  for  (Jnmboa  are  Komewhat  less,  both  ia 
rate  and  In  total  vnUinie  than  iit  Ifolilo. 

If  an  avernffe  dlHchnrKe  of  KMMMX)  ruble  f«>et  iK»r  acoond  for  72  houra  be  a»- 
ruiikhI  at  OanilwH,  tlie  rcHUltlnff  computatlonH  win  c^M-talnly  inad  to  safe  con- 
cluaiona  regarding  the  capacity  for  control  of  the  propowd  Oaml>oa  Lake.  If 
that  amount  of  water  flowed  Into  the  lake  formed  by  the  pro|H)Meti  (}aml)oa 
dam,  with  an  Initial  water  surface  of  the  lake  at  an  elevation  of  UR)  foet,  auch 
a  three  days'  Inflow  with  no  ontiiow  would  ralRC  that  Kurface  not  more  than 
8(>  feet,  or  to  the  elevation  of  about  MM)  feet.  If.  on  the  other  hand,  a  uniform 
outflow  of  '20,000  cubic  feet  per  aecond  were  maintained  during  the  aame  lengtb 
of  time,  the  resulting  rise  of  lake  nurface  wimld  be  but  a  little  over  20  feet,  thus 
.'alalng  the  elevation  of  that  surface  to  allghtly  above  180  feet.  The  Oamboa 
Lake,  therefore,  may  be  UHe<l  In  (bis  niMiii;(>r  as  an  effective  ^'ontrol  of  the 
Chagrea  Itlver,  even  during  the  hijjheHt  flood  which  there  Is  any  reason  to  an- 
ticipate. 

The  greatest  volume  of  continuous  Inflow  Into  the  lako  which  could  take 
place  under  the  authentic  records  of  the  past  14  years  Is  about  :{»».'),0(K)  acre-feet 
per  month  for  six  consecutive  months  In  18i)'J,  and  of  700,(K)0  acre-feet  for  one 
month  In  1804.  A  continuous  outflow  of  not  more  than  lO.OfX)  cu!)lc  feet  i)er 
sei-ond  during  these  two  i)erlods  of  Inflow  would  enable  the  lake  to  take  care  of 
I»oth  these  perbMls  of  great  discharge  without  raising  the  surface  of  water  more 
thiin  a  few  feet  and  for  a  short  period  only. 

While  further  detailed  studies  bey>)iid  those  which  were  available  to  the  com- 
miffee  on  the  Isthmus  are  re»nilred  to  determine  the  exact  elements  of  this 
problem  of  the  control  of  the  (  hagres  during  varying  periods  of  high  rates  of 
Inflow,  the  exatnlnatlon  inside  by  this  committee  shows  conclusively  that  the 
lake  proposed  has  sufficient  capacity  to  aflTord  abundant  regulation  of  the 
Chagres  floods. 

The  necessary  rates  of  the  outflow  from  the  lake  during  flood  periods  may  be 
obtnlned  by  means  of  large  i)ipes  and  gates  built  Into  the  dam  Itself,  together 
with  a  waste  weir  at  the  same  point,  or  by  moans  of  a  tunnel  about  3.4  miles 
long  through  the  dividing  ridge  between  the  Chagres  and  Gntunclllo  water- 
aheds,  or  by  both.  The  elevation  of  the  Invert  of  this  tunnel  at  the  Chagres  end 
may  be  placed  at  l.TJ  feet  above  mean  tide.  If  such  a  tunnel  were  l>ullt  at  the 
elevation  named,  with  a  diameter  of  .'?()  feet,  it  <x)uld  be  depended  upon  to  dis- 
charge 15,0(M»  cubic  feet  per  swond,  wltU  the  elevation  of  water  surface  l^etween 
ISO  and  185  feet,  the  mean  velocity  of  water  through  the  tunnel  being  about  20 
fept  per  second.  At  le.nst  the  same  rate  of  discharge,  and  a  greater  one  if 
required,  may  be  ol>tnlned  through  properly  controlled  pipes  at  the  dam  dis- 
charging either  into  the  cnnal  or  into  a  diversion  channel  on  the  easterly  side 
of  the  Chagres  River,  constructed  the  entire  distance  to  the  Gatunclllo  diver- 
sion, or  Into  both. 

Surveys  for  the  location  and  estimate  of  cost  of  the  tunnel  for  discharging 
Into  the  u[»per  waters  of  the  Gntunclllo  have  already  been  completed,  as  well  as 
for  a  similar  tunnel  to  discharge  into  the  Padflc.  Completi  siirveys  are  about 
to  be  undertaken  to  ascertain  the  exact  amount  of  work  whl<-h  has  been  done  on 
tlie  Chagres  diversions  l)etween  Gand)oa  and  Gatun,  so  as  to  make  an  accurate 
estimate  of  the  coat  of  their  comi)letlon.  As  soon  as  these  latter  surveys  are 
conii»leted,  the  exact  estimates  of  cost,  both  for  the  tunnel  and  for  the  diversion 
discharge,  can  be  made,  and  all  the  details  of  these  features  of  the  regulation 
works  can  be  determined. 

Work  on  the  foundation  for  the  dam  at  Gamboa  can  be  begun  at  once.  This 
portion  of  the  construction  of  the  dam  will  probably  require  from  a  year  to  a 
year  and  a  half  of  time,  and  it  Is  the  unanimous  judgment  of  the  committee 
that  It  should  be  undertaken  immediately,  and  that  the  construction  of  the 
entire  dam  should  be  completed  as  soon  as  practicable. 

The  building  of  the  dam  at  Gamboa  will  not  only  furnish  complete  and  effec- 
tive means  of  controll  for  the  Chagres  floods,  but  it  has  the  further  advantage 
of  being  entirely  accessible  by  the  Panama  Railroad  for  the  transportation  of 
men  and  materials.  The  plan  of  the  dam  will  probably  require  a  masonry  core, 
with  a  great  mass  of  earth  and  rock  fill  on  either  side  of  It,  from  the  waste 
excavation  of  the  summit  cut.  The  plan,  therefore,  has  marked  merlta  of  l)oth 
efficiency  of  control  and  economy  of  construction. 

The  conditions  attending  the  construction  of  this  dam  are  In  no  way  unprece- 
dented. The  depth  of  bed  rock  below  water  surface  Is  only  at)out  one-third  that 
at  Boblo  and  no  greater  than  has  already  been  reached  by  the  use  of  heavy 
timber  sheet  niling  for  founding  masonry  structures  In  the  United  States. 

Tbe  proposed  height  of  this  dam  from  its  foundation  to  its  top  is  far  less 
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thnn  found  In  n  number  o  mnnonry  diitiirt  nlrcndy  fnillt,  t.n<l  th«  mnklnjf  of  the 
earth  emhnnkmi»nt«  on  tho  two  hI(U'h  of  th«»  niiiwmry  core  In  slinply  wiiRtlng  tlie 
nmterlnl  from  the  mnnnilt  cut.  I'Ih*  i-oMHtnictlou  of  the  (]nnihoa  diiiii.  there- 
fore, Involvee  no  formidable  ol)ntacl«»H  not  heretofore  nucceHMfully  encountered 
In  englneeriuK  prnrtlce. 

The  i)rac'tUablllty  of  certainly  and  natlnfactorlly  controIIInK  the  floo<lH  of  tiM 
Chngrea  by  ho  Himple  nnil  economical  a  method  aa  the  (Jumbo;:  Li'ke  ai;»l  its  out- 
flow chanrie:^,  and  the  reduced  coHt  of  excavation  as  a<-tually  demonstrMtwl  by 
the  work  of  the  CommlMHlon  In  the  Oilebra  cut,  makes  the  construction  of  a  nea- 
level  "anal  at  a  reaHonalde  cost  fur  more  available  than  has  heretofore  api>eiired 
IH>«Hlble.  These  recent  developmeutu  In  the  comlltlonii  atfendluK  the  couHtruc- 
tlon  of  the  canal  are  ho  Important  as  to  l>o  nlmoHt  controlling  In  character.  The 
remaining  element  l«  that  of  the  time  required  to  make  the  great  Hummit  exca- 
vation. It  iH  to  be  carefully  obHer\ed  that  the  renulta  thuH  far  obtiiliied  1/  the 
Culebra  cut  have  been  reached  under  dlnadvantageous  conditions  of  l)oth  orgaul- 
■utlttn  of  plant  and  force. 

The  railroad  trackH  serving  the  excavatora  are  yet  fragmenhiry  and  tenta- 
tively placed  to  werve  the  purposes  of  InveHtlgatlon.  In  both  resiwcts  the  dls- 
rwHltlon  of  plant  la  far  more  unfavorable,  both  to  economy  and  celerity  of 
operatlona,  than  will  be  the  cawe  when  a  comi)lete  track  ayHtem  bus  l)e«!n 
arranged  and  laid  down  to  serve  a  large  number  of  Kteam  shovela  oiHMiiled  by 
an  experienced  force.  In  the  face  of  these  diHadvantagi'ous  conditions,  the  coat 
of  excavation  has  been  reduced  far  lower  than  was  aiitlcli)ated,  and  It  has  l)een 
demonstrated  that  each  steam  shovel  may  be  couiitwl  u|K)n  to  vield  an  average 
record  of  at  least  1,000  cubic  yards  per  working  day.  The  chief  engineer  esti- 
mates that  with  100  steam  shovels  Installed,  with  a  com|»lete  system  of  tracka 
serving  them,  a  yearly  record  of  ;K).0(X),(KH)  cubic  yards  of  excavation  may  be 
reaclK»<l  without  requiring  a  greater  output  per  shovel  or  greater  speed  In  work- 
ing than  has  already  Ix-en  attained.  This  rate  of  working  could  prol)ably  be 
reached  within  two  yc;     ;  from  the  present  time. 

With  the  rate  of  pro^iess  which  now  appears  reasonable  to  anticipate,  this 
committee  believes  that  a  sea  level  canal,  with  a  tidal  lock  l.(KX)  feet  long  and 
100  feet  usable  width,  at  Miratlores.  can  be  completed  within  ten  ti>  twelve  years 
from  this  time,  the  bottom  width  of  the  canal  being  150  feet  and  the  minimum 
depth  of  water  ;{.''»  feet. 

These  considerations  have  Induced  this  committee  to  express  to  the  Commla- 
Blon  its  unanimims  Judgment  that  with  the  (•(•ntemplated  system  of  working 
and  with  the  rate  of  development  whlcli  ai)pears  to  be  Justified  by  the  work 
now  being  performed  at  Culobni,  a  sea  level  canal,  free  from  tlie  restriction  of 
locks,  should  be  adopted.  This  committee  believes  that  such  a  canal,  with 
terminal  harlH)rs,  can  be  constructed  for  a  sum  not  exceeding  !f!2.*{0,500,000. 

The  advantages  of  a  sea-level  canal  across  the  Isthmus  are  most  obvious. 
It  would  be  a  waterway  with  no  restriction  to  navigation,  and  which  could 
easily  be  enlarged  by  widening  or  deepening  at  any  time  In  the  future  to  accom- 
modate an  increased  traffic,  without  any  inconvenience  to  the  shipping  using  It, 
whereas  a  lock  canal  Is  In  reality  a  permanent  restriction  to  the  volume  of 
traflic  and  size  of  ships  tha!  use  It.  Although  it  is  possible  to  design  and  con- 
struct locks  adapted  to  the  future  transformation  to  a  sea-level  canal,  that 
transformation  can  not  be  made  without  serious  inconvenience  to  navigation 
and  at  a  cost  so  great  as  to  be  excessive.  The  additional  cost  of  a  sea-level 
canal  over  that  of  a  canal  with  locks,  with  a  summit  level  of  (50  feet  above 
mean  tide.  Is  $r)2.402,000,  or  $70,742,000  more  than  the  e.'-timated  cost  of  the 
lock  canal  with  a  8un)mlt  level  85  feet  above  mean  tide,  propo.sed  by  the 
former  Isthmian  Canal  Conunis.sion.  after  allowing  $<],5<K).000  for  the  Colon 
breakwater  and  direct  entrance  not  previously  estimated.  This  connnittee  con- 
siders this  additional  expenditure  fully  Justified  by  the  advantages  secured. 

This  committee  has  considered  most  carefully  suitable  dimensions  for  the  cross 
sections  of  the  canal  to  be  built.  It  has  had  in  view  the  dimensions  of  the  ship 
canals  now  built  and  In  use,  such  aa  the  Suez,  the  Manchester,  the  North  Sea. 
and  other  similar  waterways.  The  fact  has  also  been  carefully  borne  In  mind 
that  the  city  of  New  York  Is  deei)eKlng  its  entrance  channel  to  40  feet.  On  the 
other  hand.  It  Is  recognized  that  the  depth  of  the  Suez  Canal  Is  less  than  'M  feot. 
that  the  depth  -of  the  Manchester  Canal  is  26  feet,  the  North  Sea  Canal  32.8 
feet,  and  the  Kiel  Canal  29.5  feet.  It  Is  also  recognized  that  at  the  present  time 
no  loaded  ship  either  enters  or  leaves  the  harbor  of  New  York  drawing  more 
than  about  33  feet.  It  Is  believed,  therefore,  that  for  many  years  the  commerce 
seeking  the  Panama  Canal  will  be  amply  accommodated  by  a  depth  of  water  not 
exceeding  35  feet 
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In  view  of  tlMMie  e«iisi!tU«r!itlon!i,  thin  mn)iiiltt««  t^xpccfiii^*  Iti  recommendation 
to  the  ConnulNNiou  by  tliw  fulluwIiiK  two  i-eiH»lutloiiii,  luiniilmoufily  pAMMd  In  Its 
meeting  of  February  .'» : 

"Ue$olved,  Tbat  150  fwt  Ik)  rocoiiiiiietulfMl  hh  the  nilnUiium  tN>ttom  widtli. 

"Retftlved,  That  .'(Ti  feet  l>e  recoiimu'iHkKl  hn  a  mlnluiuui  deptU,  but  tliat  Mtl< 
mnteii  be  prepared  for  u  d»|>tli  of  40  feet  an  w»ll." 

If  a  canal  with  liK-ka  Rhould  ultimately  t)e  determined  upon,  thlH  rommltt««  la 
of  tlMB  opinion,  In  view  of  the  reHtrlctlotiH  whirh  Huoh  Mtru<'ture«  liupreHM  u|ion  a 
growing  fommeree.  and  In  view  ulmi  of  the  illtflcult  and  eontly  pro<-«iMi  of  trana- 
fornintlun  to  a  tten  level  caiiul  under  any  practicable  condltlonii,  that  the  locka 
ahould  be  made  of  1,0(H)  feet  unable  leiiKth  un<l  1()0  feet  unnble  width,  but  fitted 
with  Intermediate  Raten,  no  on  to  accoinnuMlate  Huiall  ahiiMi  with  le«8  conaump- 
tlon  of  water  and  Icmm  time  retiuired  to  paMH  the  hx-ka. 

The  borlngM  along  the  hUcn  pr(iiM)MHl  for  the  dam  acrona  the  Chagrea  near 
Rohio  have  Hhown  that  ImhI  rock  Im  <!e4>per  than  haa  be<>n  aupiKxtetl  at  all  the 
altea  contemplated.  The  greiiteNt  depth  to  rock,  lK)th  at  the  French  alte  and  on 
that  tentatively  proi>OH<Hl  by  the  forincr  iHthmian  Canal  (V)mmlxalon.  la  about 
1&8  feet  below  aea  level,  and  but  little  leiiH  at  a  third  <lte  a  abort  dlntance 
upatream  from  the  former,  aa  ahown  by  the  liorlngH  tli  la  far  made.  These 
reMulta  indicate  greatly  hK-renned  dlfhcultlea  In  the  conntructlon  of  any  dam  In 
the  vicinity  of  Bohio.  Further  horiiiKH  are  now  l>elng  made  at  a  alte  near 
BnenavlHta,  little  more  than  half  ii  mile  al><)ve  the  French  Kite,  where  the  depth 
of  l>ed  rock  aeems  to  be  at  wMisildy  Ichs  depth.  The  lnve»tiKatlonH  now  In 
progreaa  vUl  noon  In?  coniplettHl.  Their  conipleticm  1h  ne<-eH«ary  to  determine 
the  moHt  advantaKt>onH  dam  Hite  In  the  vicinity  of  Itohio  or  Huenaviata,  If  auch 
a  dam  ahould  Ik>  re<piired.  Thcve  iKirinKs,  like  othera  previously  made  In  thh 
Iccatloii,  have  dlH<-los«Hl  coarse,  jji'iivelly  nniterlal  fr«»el.v  water  bcnrlmj  down  to 
be«l  rock  at  many  |K>liifH,  aa  well  a»  (M-cuHlonal  fragiiicMta  of  timlter.  Tbla 
clearly  Indlcatea  the  neceNalty  of  cutting  off  aubHurface  flow  along  the  deejHjat 
t)ed  rock  In  cane  a  dam  Hhould  l)e  built  at  tbiH  location.  These  condltiona  are 
formidable  l)ecuuse  tlu'y  are  found  at  hucIi  >;reat  depths. 

The  Rurveys  and  examinations  wliich  have  l)e<>n  made  In  regard  to  a  poaalble 
dam  alte  across  the  Chagres  Klver  at  Uatun  ahow  that  such  a  structure  ia  not 
feasible.  The  width  of  the  floor  of  the  valley  at  that  point  Is  about  5,0«)0  feet, 
and  two  borings  made  at  what  api>ears  to  l)e  the  most  favorable  section  |>ene- 
tnited  fo  a  de|)tlj  of  17*2.7  feet  and  l.HD.U  fcH>t  below  aea  level,  res|)e<'tlvely,  with- 
out finding  t)e<l  rock.  Other  examinations  and  txtrlnga  have  also  tteen  made  at 
otiier  aectlona  of  the  Chagrea  Valley  vvlicre  a  dam  alte  seemed  poaalble,  l)etween 
(jatun  and  Bohio,  but  with  e<iually  unfavorable  resulta.  It  la  clear,  therefore, 
that  It  la  not  feasible  to  construct  a  dam  acrosa  the  Chagrea  River  at  any  point 
lower  down  In  Its  course  than  at  Bohlo. 

Aa  will  be  seen  by  the  reiwjrt  of  the  chief  engineer  the  exaralnatlona  made 
along  the  alternative  line  l)etween  Bohlo  and  Gatun,  known  as  the  Tiger  Hill 
cut-off,  show  that  It  will  be  costly  to  construct,  and  that  for  a  considerable  dla- 
tnnce  l)etween  Tiger  Hill  and  Ik)lilo  it  would  be  necessary  to  retain  the  water 
In  the  canal  by  embankmenta  not  lesa  than  20  feet  high.  In  a4)n)e  easea  on  aoft 
ground.  This  comnilttee  la,  therefore,  unanimously  of  the  opinion  that  It  la 
advlanble,  both  on  the  score  of  economy  and  of  safety  of  construction,  to  retain 
the  present  canal  line  l»etween  (>atun  and  Bohio. 

At  the  meeting  of  this  conunittee,  held  on  February  14,  the  following  reaolu- 
tlon  waa  unanimously  adopted  : 

"Resolved,  That  this  conmiittee  approve  and  recommend  for  adoption  by  the 
Conimiaalon  a  plan  for  a  sea-level  canal,  with  a  bottom  width  of  150  feet,  and  a 
minimuiu  depth  of  water  of  .36  feet,  and  with  twin  tidal  locka  at  Mlraflorea, 
whose  usa'ole  dimensions  aha  11  l)e  1.000  feet  long  and  100  feet  wide,  at  a  total 
estimated  coat  of  |'230,500,000.  Such  estimate  Includes  an  allowance  for  adndn- 
latratiou,  engineering,  aanltation.  and  contingencies,  amounting  to  $38,4fi0,000, 
but  without  allowance  for  Interest  during  conHtniction,  exjiense  of  Zone  govern- 
ment and  collateral  costs,  and  water  supply,  sewers,  or  paving  of  Pai.ama  or 
Colon,  which  la^t  items  are  to  be  repaid  by  the  Inhabitants  of  those  cities." 
Re8i>ectfully, 

Wm.  H.  Bima, 

Wu.  Babclat  Pabsoiis, 

Quo.  W.  Davu. 

B«tr-Adjnira1  Johw  O.  Wai-kto.  U.  8.  N., 

Ohainnan  luthmian  Coral  Oommiation, 
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Ancoh,  ISTKM!Aif  Canal  Zofic,  February  14,  19US. 

Sib:  RmMm  tb«  miRlnMrliig  (luoMtloiiN,  whlt-h  hnvn  h4>on  trontinl  In  miotlH^r 
report,  all  brHurlK^n  of  tUv>  iUni.mlHHUux'n  ndinliilHtnit'vo  work  on  the  Uthiiiui 
receUiHl  full  ronaldoratlon  by  the  couin)t(tt><>  on  (>iiKlti<».'rinK  wlillo  thpre. 

The  cotintructloii  of  the  wntcrworUH  iiiwl  N«>w«>r  NyHtf>ni  of  1  miaina  l«  In  a  for- 
ward rftate  of  proffreitM,  hut  Merloufily  <U»la.v«Hl  nt  th«»  proNent  tlm«  hy  lM''iire  to 
receive  promptly  the  pipe  and  oth»»r  tniiti'ilal  riHnilriMJ  for  both  cIiimhi'm  of  work. 
Imniorllntp  Khiptnent  of  all  the  nMiinliUiiK  iniiti'rhil  mIiouUI  Im»  pn»xM«<l  ..y  ovwry 
legitliuiite  nienna  within  thn  powor  of  th«  C!  »uunlH«l<i:i,  Intituling  iJio  enforc«> 
ment  of  penalty  olauHOfi  In  the  contrnctM. 

An  excellent  Moun-e  of  wator  supply  for  the  city  of  Colon  h«n  been  found  on 
BrnzoH  F«r«>ok,  about  4  nil!<»»  from  tho  city.  A  Htnndptite  and  Hmall  i  ,iiii|>lng 
plant  will  bo  r«H|uircd.  The  cotiHt ruction  of  thin  work  Hhould  proceed  at  ou«'e. 
The  d«Hl|cn  of  the  Hewer  Hynteni  of  the  city  of  Colon  de|K»nd»i  largely  upon  the 
oniount  of  flllhiK  to  be  done  from  the  adjacent  canal  ex<'avatlon  Hoon  to  he  uiiiler- 
taken.  IMana  and  KpoelflcnttonH  for  both  of  tticHe  public  workn  for  the  city  of 
Colon  will  be  coniplete<l  at  the  earllent  prat  tlcMl)le  date,  ho  that  no  time  iiuiy  tie 
lout  In  the  ultimate  c<unpletlon  of  the  work  conteiuplated. 

The  adnilnlatratlon  of  the  department  of  nuiterlal  and  HurtfilleH  Ih  in  a  natla- 
factory  condition.  It  baa  taken  over  the  cf»mmlKHary  department  of  the  I'anama 
Railroad  Company  and  made  iircpHratlon  to  adapt  It  In  every  way  t«»  the 
nHjulrementB  of  the  CommlHHion.  Tlie  Ice  plant  ut  Colon  Htlll  reuMiluN  with  the 
ralln/ad  company,  but  It  should  l)e  made  n  part  of  the  (-ommlHaary  plant  and 
be  oi)eroted  by  the  department  of  material  and  HuppllcM.  A  cold  atoraKo  plant 
la  moHt  urgently  needed  for  the  reaHonnhle  comfort  and  well  being  of  the  Ameri- 
can employees  of  the  (^ommlsHlon  on  the  iHthmiiH,  and  this  committee  HfroiiKly 
rei-ommenda  the  earlleat  p.HHible  Inatalhitlon  of  Huch  a  plant  In  the  department 
of  material  and  auppllea. 

The  entire  work  of  the  depnrtnient  of  Hnnltatlon  has  been  pro«ecnted  In  nn 
efficient  manner  and  with  jfratlfylnp  rcHvUs.  The  present  state  of  Ancon  and 
other  completwl  and  organized  hospiialH  Ih  HatlHfactory.  The  rei»»lr  work  on 
the  C/olon  Hospital  Ih  fully  two-thlrdH  completed  and  Is  being  p\ished  aa  rapidly 
as  po«wlble.  TIiIh  will  afford  a  capacity  of  about  100  beds.  When  the  nurHea' 
quartera  are  completed  and  suitable  acconunod:itii)na  provld«Ml  for  the  niernbers 
of  the  sanitary  staff  and  the  engineer  force  now  (iinirtered  there,  the  capacity 
of  Ancon  Hospital  will  reach  500  t)eds.  The  nurwes'  quarters  should  therefore 
be  completed  imme<llately  and  acconimodatlonH  afforded  elsewhere  for  the 
menil>ers  of  the  sanitary  staff  and  engineer  force  with  etpml  iiroiiintness. 

Arrangementa  have  hoen  made  by  which  weekly  and  niontlily  reports  of  the 
hospital  service  will  be  regularly  forwarded  to  the  Washington  oflice  herciifter. 

The  work  of  exterminating  the  mos(iult(M's  tlirougliout  the  entire  Zone  Is 
■tin  tHsInK  vigorously  proae^'Uted  In  Panama  and  Colon  and  oloiig  the  canal  line. 
Improvements  In  this  dlre<'tlon,  Indicated  by  greatly  de<'renKed  luunbers  of  mos- 
quitoes, Is  marked  and  gratifying.  Much  remains  to  be  done  In  screening 
water  contolners,  eajieclally  In  Panama  and  Colon,  and  In  the  drainage  of  wet 
or  marshy  ground,  or  by  other  mcons,  but  the  sonltary  force  Is  making  excellent 
progress  along  these  lines,  and  there  Is  every  reas«»n  to  believe  that  satisfactory 
and  permanent  results  will  be  reached  and  maintained. 

During  the  past  six  weeks  the  nuuil)er  of  yellow-fever  cpses  has  Increased, 
although  the  number  of  new  cases  seems  now  to  be  decii  tsing.  This  Increase 
culminated  In  the  seven  ca.«<e8,  with  two  deoths,  on  the  U.  S.  8.  Hoston,  lying  at 
anchor  In  the  Bay  of  Panama.  None  of  these  cases,  except  those  on  the  linnUm, 
had  any  connection  with  any  other  case.  They  were  siwradlc.  ond  due  to 
Infected  mosquitoes  remaining  in  a  few  houses  or  hotels.  The  resulting  condi- 
tions have  received  prompt  and  effective  treatment  In  every  Instani-e.  Every 
building  In  the  city  either  has  been  or  Is  to  l)€  fumigated  to  kill  all  mosquitoes 
In  tbem.  Borne  foci  of  Infection  have  been  fumigated  more  than  once.  There 
Is  no  reason  to  doubt  that  the  sanitary  forces  of  the  Commission  have  control 
of  the  situation  and  that  yellow  fever  will  be  f miped  out  in  the  near  future, 
although  more  or  less  sporadic  cases  must  be  expected  until  that  condition  Is 
attained. 

The  streets  of  Panama  are  paved  with  cobbU  stones  and  are  In  a  very  unsatis- 
factory condition.  A  few  weeks  ago,  while  the  cleaning  was  done  by  the  munici- 
pality, the  aanltatT  condition  of  these  streets  was  very  bad.  On  the  Ist  of 
February  the  sanitary  department  of  the  Canal  Zone  assumed  entire  charge  of 
■treet  cleaning,  and  the  condition  of  the  streets  to-day  Is  as  satisfactory  as  It 
possible  with  a  pavement  such  as  exists. 
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TtM  n<)v»ri)m«iit  of  tii«  Hi>|»blU;  tiaa  ii«ke«l  tb«  ()oveniui«ut  of  tb«  tlnlt«d 
RtRtM  to  r«>Murrti('«*  tliniw  Htr<*<*lM  uixliir  ttii*  mitiiw  (xinilltloim  iis  to  r«|myiii«ut 
tliMt  iir«  flifNl  til  ttiD  caiitil  trt'iity  i-i>M|H><-tiiiK  wiiti*rwurkM  hihI  MMvrrM. 

Thff  ('otniiilHMloii  liiivInK  «>Mtiil»llNli«H|  n  iMirchiiMiiiK  «l(>|inrtiiit>iit  In  tli«»  WnMliliic 
ton  o(ftc-«>,  It  will  t)«  inimmIMm  t«>  fill  r«H|ulultliiiiM  for  (>iiKliM*«*rliii{  iiiiitorliiU  mid 
D)«Kltcnl  Rupi'llmi  «X|NMtlttuuMiy.  Tlie  twudN  of  (ti*tiartiiitMitii  on  th«*  iHthimiN  utiuiild 
r«(<«lv«i  tiiforniiitlnii  kn  to  thf  r«H<elpt  or  (1Im|n)nIMoii  of  ri*«|ulNltloiiM  mid  of  ili« 
oontlltlonM  of  Nlilptiipiit  of  iiiiiti*rliil  nnd  copU*!*  of  (xintritrlM  im  promptly  im  ihimmI- 
bli».  AdvortlM«>intMitN  for  piirrliiiMw  r«H|ulr<>d  by  riHpilMltlonii  Nlioiild  Im  pr««pitriNl 
nnd  printed  In  t[it>  nhortt'nt  |MiMMlt>l«  titiio.  mid  iiwardN  »>liould  Im>  iiiikIo  pnitiiptly. 
It  •■  partlculiirly  urgent  tliiit  iiieaiiN  b«  t«k«Mi  by  th«  purcbnitlng  d«|><irtr'mit  to 
Inanre  tbe  proniptt>Nt  |H)HHtbl«*  Hlilpiiif«iit  of  all  chiMMi'M  of  inatiTlalM  In  Mtirli  a 
ninnnor  and  In  Nu«'h  ordffr  nil  will  <>nabl«  tboir  riHvptlon  and  illH|M>Hltlon  on  tlie 
iMthimiN  to  b«  mad*'  in  pro|N>r  onicr  and  i>x|i«MlltlouHly. 

It  Im  of  the  ntinoMt  Iniporliin*  i>  that  arraiit{i'iii<>iitH  la>  iiii><!tf  for  ln"M<><llate 
and  large  addltloim  to  the  lalnir  forceti  here.  'rii«>  work  haN  ndvaiKiHl  to  airh 
an  oxteiit  that  It  will  lie  dldlcult  to  uuH>t  with  NuttlcUMit  proniptiii'NH  the  dciiiaiida 
of  Km  futnre  developtiiiMit.  DiirinK  the  month  of  Jmiiiary  abont  l,0(M)  men  were 
nb^irbed  In  the  labor  forceM  with  the  utnioHt  tMine  and  without  tiUHdlng  nearly 
tb«  full  retiulrementa  of  the  work.  Indee<l,  It  In  probable  that  with  the  prompt- 
eat  nnd  nioMt  ettlotent  treatment  of  the  matter,  It  will  Ik>  dirTlnilt  during  the 
next  year  to  bring  Into  the  Zone  an  large  a  plant  and  iih  many  lalH^rern  an  can 
tM  Hdvmitag(H)UHly  uHtH\  or  employed.  TIiIm  Hubject  urgently  needn  the  immedi- 
ate attention  of  the  ('ominlHalon. 

The  clerical  force  In  the  executive  office  at  I'aniimn  nnd  the  engineering 
forcen  aino  iie<Hl  ninterlnl  ndditionn.  At  the  prenent  tl<ne  it  In  found  irniHiNHlble 
to  keep  up  the  work,  even  with  much  night  Hcrvlce.  TIiIh  I«  a  condition  wlibh 
nhouid  Ih*  lmv)e<liately  remedied  liy  a  Niilllcient  addition  to  the  forcen  to  emit  le 
their  work  to  be  completed  with  reiiHonable  effort  eacii  day. 

Another  niibject  of  at  leiiMt  c<ui<il  urgency  Ih  that  of  Hultable  nccommodntlona 
for  the  American  employtMfi  of  the  ('ommiHHion.  New  ImlidlngH,  pleiiNnntly 
locnttHl  nnd  Hultably  pianne<l.  are  most  preHHlii»;ly  required.  It  in  in  tiie  tilu'lieHt 
degree  denlraliie,  If  not  neccsaar^,  to  provide  Huch  accommodationa  outalde  of 
the  city  of  Pnnaniu.  F'or  I'icmc  reaNoim,  which  will  be  amplifliMl  liy  the  oral 
atatenientn  of  the  nicmiterM  of  ttie  comiiilttee,  the  accompanying  reaolutlonn  were 
pannefl  unanlniouHly  at  the  meeting  of  the  committee  held  In  the  governor's 
oflQce  on  February  iS, 
Ke»i)e<'tfuily, 

Wm. 
Wm. 
Qeo. 

Rear-Adrnlrnl  John  O.  Wat.ker.  U.  8.  N . 

Ohait  "an  Inthmun  Vanal  VomminHi    i,  WnnMngton,  D.  0. 

The  resolutions  referred  to,  accompanying  the  foregoing  committee 
report,  are  as  follows: 

Retolved,  That  the  chief  engineer  he  authorized  to  erect  suitable  quarters 
for  married  men  with  families  and  aingle  men  of  various  graden  of  employment 
in  such  places  and  of  sucli  conHtructlon  as  may  be  approved  by  the  governor  on 
the  recommendutlon  of  the  chief  engineer.  Such  quarters  under  thin  n»Holu- 
tlon  to  be  limited  to  accommodiitlonH  of  50  families,  100  single  men  of  grade  of 
engineer  or  clerks,  2()0  men  of  grade  of  mechanics,  and  8,000  Inboretn,  nnd  tem- 
poiary  quarters,  with  commlHsary,  for  laborers  on  arrival.  The  chlei  engineer 
ahall  report  to  the  Comniissloii  from  time  to  time  what  action  ha<;  be«>n  taken 
under  this  authorization.  This  resolutlo  shall  t>e  sufficient  authority  for  the 
chief  engine  ir  until  revoked  or  altered  by  the  Commission. 

"Resolved,  That  the  chief  engineer  be  directed  to  examine  tho  canal  adminis- 
tration buildings  at  Tnboga  with  a  view  of  establiHhing  therein  quarters  for 
employees  and  their  families,  with  a  regular  transi)ortatlon  source  between 
Tnboga  and  Panama,  to  such  an  extent  as  will  not  Interfere  with  a  reusonalile 
use  of  the  buildings  by  the  sanitary  department,  and  to  report  to  the  Com- 
mission. 

"Uenolved,  That,  In  the  opinion  of  the  committee,  Ancon  Hill  and  the  adjacent 
territory  afford  the  best  site  for  erecting  permanent  quarters  of  the  Commtsnion, 
Zone  officers,  and  certain  claMsee  of  employees,  together  with  offices  and  bos- 


IT.  nuRR, 

RARCiJiY  Parsons, 
W.  Davis. 
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>nmry  *2^,  wito 


I»Ual».  and.  furtli»»r,  that  thta  «>mmlttf>»»  rwiimmpwi  to  th«  (femmtiwlon  th«  wirly 
«tii|>loyiiit<iit  of  a  liiiHlMni|i«>  iir<'iiltiH-t  to  vUlt  th<>  iMihiiitiN.  tu  ri*|mrt  to  tlw*  foV' 
4>rtior.  tiiiil  to  ntiifiT  witii  the  cliluf  iti)gtii«>««r,  Htid  to  iIuvIim  h  pl«u  for  iitoit 
NilviiiitiigtiotiMly  (|(>vi*lo|)lnK  tliw  Inrul." 

At  2  o'clock  p.  m.  tho  ConirniHHion  adjourruHl  to  tlto  call  of  the 
chairmuiu 

KiniiTV  riRST  Mrr/riNO. 

KvirjNiNo  Star  HiTii,nr\Ti, 
WMhingian,  I).  (J.,  Fehruarif  HH,  1005. 

Tlici  CotnnnsHion  wwi  wi  Ww  ciill  of  tho  chiiirriuin  at  lO.IU)  a.  m. 

Prt'M'iit:  ('luiiriiiiiii  Wiilkrr,  Messrs.  l*nrHonH,  Burr,  lliirrod,  and 
(Jriiri'^ky. 

Al»s«'i>t :  (ictHTiil  DiivIm,  oil  dutv  on  \\\{\  iHthriniH  of  fatiiinia. 

Tlu»  niifHit«'s  of  {|io  nM'4'tiii^H  ui  Kcbnuiry  '20  aiul  K«'l 
road  and  appfoviMl. 

'V\\is  chairiiiaii  fend  a  cahlr^rarn  from  th<»  chinf  i'ni^in«H>r  nn'om- 
riH'iidiiig  tln'  iiniiH'diuto  dischar^o  of  'Vh\  Ins(M'<'(or  hchriuver,  and 
stating  that  full  particulars  wouhl  Imi  wiMit  by  mail. 

Mr.  liiirr  mov«»d  that  Mr.  Schriovcr  Ix-  ri'liovod  from  duty  as  him- 
bcr  inspcctttr  and  discharj^'cd  from  tho  sorvico  of  the.  CoinmiHsion  as 
soon  HH  a  Huitablf  substitute  can  Lm3  found. 

The  motion  vvaH  adopti'd. 

Tho  chairman  read  a  communication  from  Edmund  L.  Raylios, 
rounsol  for  tho  (N'otral  and  South  American  Telegraph  Comj)any, 
respecting  the  matter  of  cable  communication  betweeri  the  l/nitecl 
States  and  Pananni,  and  olTering  a  reducticm  to  26  cents  per  word  on 
cabl<*  mesHa;u;eH,  conditioried  upon  certain  concessions  to  that  conipany 
ill  the  way  of  oflices  in  the  Commission's  buildings  at  Panama  and 
Colon  and  the  free  us<'  of  a  wire  iM'tween  Paiuima  and  Colon,  the 
arnintrement  to  la^t  for  a  neriod  of  two  years  and  to  continue  until 
canceled  upon  four  montns'  written  notice.  This  communication 
bore  the  indorsement  of  Colonel  Kdwards,  Chief  of  the  Insular 
nureau,  asking  for  consideration  and  report  by  direction  of  the  Secre- 
tary of  War,  and  stating  that  the  oroposal  was  the  result  of  a  con- 
fepMice  Ix'tween  the  Secretary  of  Vvar  and  the  representatives  of  the 
C/cntral  and  South  American  Telegraph  Company. 

After  discussion  it  was  the  sense  or  the  meeting  that  the  tele^aph 
company  be  allowed  to  connect  with  the  Commission's  wire  at 
Panama;  that  the  Commission  will  n»ceive  messages  at  Colon  without 
charge  to  them  if  that  company  will  bear  the  expense  of  delivery  and 
establish  a  messenger  service. 

The  chairman  presented  a  commimication  from  Major  Gallagher, 
U.  S.  Army,  purchasing  and  shipping  agent,  relative  to  the  present 
arraiigements  for  inspecting  macninery,  material,  and  supplies  pur- 
chased by  the  Commission,  calling  attention  to  the  fact  that  verbal 
authority  seems  to  have  l)een  given  by  the  chief  engineer  for  the  em- 
ploymert  of  Robert  W.  Hunt  &  Co.'s  bureau  of  inspection,  Chicago, 
111.,  ajid  that  Messrs.  TTildretli  &  Co.  seem  also  to  have  been  autlior- 
ized  to  do  part  of  the  work  of  inspectin|?.  The  purchasing  aad  ship- 
ping agent  recommended  that  he  be  given  control  of  all  arrange- 
ments for  inspection,  with  a  view  to  establishing  a  regular  system  of 
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iniip«cti<m  through  propr  i|n'f>f*m(«nt«  with  rt^iitbiii  inipM^ion  lit* 

roHiiN,  tAMtiiig  liihoratonnM.  and  iiulivuhiiil  inNtMuHom  whf^ii«v«r  th« 
NiiiiA  nitty  \m  ii«u<«*MMAry.  Iho  piirrhANiiig  N(j[«iitN  Intt^r  wrm  accofiipa- 
nietl  bv  <'«i)i««H  of  luttArM  fnmi  th«  chn«f  «ntfiiu»i>r  to  thw  Hwretary  and 
from  ni«  ch'u^f  **uifiumr  to  Mr.  Ho^M'rt  W.  Ilunt,  ot  Chicago. 

Aftor  diMcuHftion  it  wax  thc»  mum  of  tht*  ('onuiiiKMion  niut  nil  in- 
itruciionN  fihoiild  pasM  through  tht^  piirchaHing  and  Hhippiiig  itguiit  in 
ordwr  to  oNtabliNh  n-gularity  ot  prtMU'dun*. 

Tho  (VmimiNMion  t(M>k  a  nn'OHH  at  1  oVh^'k  p.  ni. 

Th«  C<>nmiiHj4ic)n  rwiMmnnbIwi  iit  3.20  o't!l<K!K  p.  m. 

0>nHidcrntion  wiih  given  the  r<>ooninuuidatiot)  of  tln^  ahiti  tngintir 
of  l«Vbruary  3,  IJK)5,  that  th«  prvMMit  onh»r  for  nUuun  Mhovolanii  in- 
cri'ttwd  bv  atldition  of  Hijt  Htoiim  Hhovt'ln  of  tym^  "A"  niul  six  Htwam 
bhovelM  of  type  '*  II,"  delivorii^H  to  Ixi  luti^U^  at  i\m  ralei  of  two  Hhovela 
per  month  U»tw»»on  July  an<l  l)o«'«»nib«'r,  incIuHivo,  of  thn  present  year. 

(^on»n»isHi<m(»r  IlarnMl  moved  that  tlie  purehane  of  12  MteHUi  nliovelM, 
0  of  ihe  70ton  type  and  6  of  the  90-ton  ty{)e,  Im^  authorized,  bidn  to  bo 
invited  oy  advertist'nient,  deliveries  to  be  nuidn  at  the  earliest  prac- 
ticable date,  and  pro|M)MalH  to  carry  with  them  an  option  jM'rrnitting 
the  ordering  of  12  additional  Hteam  Hhovels,  (\  of  each  ty|)e,  if  ordered 
within  six  inonthH  from  the  datt^  of  signing  the  contract. 

The  resolution  was  unanimously  adoi)te(l. 

Regarding  the  reouest  of  (Jovernor  f)aviH,  dateil  January  17,  IDOS, 
for  instructions  in  the  nuitter  of  issuing  orders  for  stcamsliip  tickets 
at  reduced  rates  for  empiovci's  who  have  lu'cn  discharged  or  have  re- 
Rigned,  Mr.  (Irunsky  otlrrcd  the  following: 

Renolved,  That  the  «tii|)loy(M<M  of  the  iHthniliin  Canal  ('onitnlnNlon  and  of  the 
CfiiiHl  Zone  Kovcrnnietit  nhall  Ik*  Krniitcil  for  thiMiiHclvcM  nnd  tiu'inltorH  of  tliotr 
f«iiilll«>M  Nil'  h  rcdiiciHl  rnUt*  of  tniiiH|Mirtiitluii  iih  iir«>  avallnltle  to  tM(>  iNttii'iiiin 
Cniial  ('oiiiiiiInmIoii.  from  the  iNthiiiiiH  of  raiiiuiia  to  |K>rtM  of  tlie  lJni><l  HtateM, 
In  eam'M  of  roHlKiwitlon  or  dlH<'hnrk{i'- 

1.  When  an  «»iiiployp«»  has  nMuU»re«I  Mjitlsfactory  Borvloe  on  the  TnthniiiR  for 
■Ix  months  or  niori*. 

2.  When  an  (Mnployee  huM  l>ecn  in  the  nervlce  on  the  InthniuH  fur  at  letint  one 
year. 

3.  When  111  health  \n  the  caune  of  renlKuatlon.     (Dortor'H  c«'rtlflc«t«  required.) 
RentAvvd,  That  «'iiiploy«»eH  hIdiII  Ik*  Klvt'ii  fnn?  trniiH|M)rtiitloii  from  thi«  iHthiiiUR 

to  eltlier  New  York  or  New  OrleanH  (or  San  FranciHco  If  the  »»m|>l«>yiM?  mine 
from  the  I'nclflc  i-oant  for  w'rvlce  with  the  ('onimlMlon),  and  th«'lr  fumllleii 
shall  he  entitled  to  rediKwl  rateH  of  tranHportntlon  to  TMilled  atat»»M  r»ortH — 

1.  When  reHlnnlnn  after  at  lenBt  two  years' HatlHfactory  aervlce  on  the  iHthinun. 

2.  When  phyHlcal  or  mental  dlHiihllity  dno  to  Injury  Nustained  or  to  HI  heiilth 
contracted  In  the  service  of  the  iHthmlan  Canal  (\>innilsHlon  or  of  the  Canal 
Zone  government  U  the  oiiuhc  of  the  roHlKiiatlon  or  diHiulsHal. 

8.  Upon  termination  of  the  work  for  which  the  Hervlces  of  an  employee  were 
Be<Mircd,  or  ufion  diHmlBHal  ncceHHiiry  tMM'auHe  of  a  reduction  of  the  force  of 
euiployeeH. 

4.  In  Bpeclal  caBes  heretofore  or  that  may  he  lieredfter  authorl7.ed. 

The  resolution  was  adopted. 

The  chairman  called  attention  to  the  fact  that  act  No.  22j  entitled 
"An  act  to  amend  act  No.  7  of  the  Isthmian  Canal  Commission,  enti- 
tled 'An  act  to  provide  for  the  organization  of  municipal  govern- 
ments in  the  Canal  Zone,  Isthmus  of  Panama,' "  was  enacted  January 
81,  1905,  when  but  three  members  of  the  Commission  were  present 
and  suggested  the  propriety  of  reenacting  it.  The  act  was  read,  and, 
on  the  motion  of  Commissioner  Harrod,  nxsnacted.  Those  voting 
aye  having  been :  The  chairman,  Massra.  Parsons,  Burr,  Harrod,  ana 
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(inn    Ky;  nayn,  non«.    Thn  clmirrnan  tlu>riMi|Km  declaretl  it  carried 
an*l  tho  net  i*n«ot(M|  hm  ah  act  of  th«  Cartal  Zoiui. 

Th«  chniritiiiii  <»illi««l  attention  to  th«  crommtiuiratioii  of  Govurnor 
paviN,  datiMl  .lanimrv  2<K  IIM)A,  a^kiiitf  for  approval  of  h\n  action  in 
incTfa^iiriK  t««mporuriiy  th«  naliirv  of  Mr.  liornian  A.  (Jurj^r.  dwputy 
wlloctor  of  rwvomus  to  $l,H(M)  ( lliiitc<l  Sta(«w  ciirioiiry)  |mu  annum, 
and  th«  clinirhian  alno  n'conwnond«'d  that  th«  Malary  of  Tom  M.  (j4X)k, 
colh'«'t<»r  «»f  ruvtuiUD,  Canal  Zone,  be  incn'ii««Ml  from  $'2,ft(K)  to  $31,000 
p4*r  annum. 

On  nu>tion  thn  oropoMi-d  itirriMtseM  of  nalary  wcro  appniviMi. 
•  The  ohiiirionn  then  read  (Iraft  of  hii  act  pn^piinHl  by  tho  gtnu^ral 
oounnel,  ontitlod: 

*'.\n  art  t«)  HiiMfuI  siu'tions  HO,  312,  and  lift  of  act  No.  8,  LawH  of  the 
Canal  i^ine,  iMthmun  <»f  Panauui,  entitled  'An  act  to  provide  for  the 
orgnni/.ation  of  tin-  c\«»<Mitive  hninch  of  the  government  of  the  Canal 
Zono,  Intlunus  of  I'anamii.'" 

Mr.  Hurr  moviHl  the  it(l<ipti<tti  of  tlu'^  act  as  rea<l. 

A  vote  wan  taken  on  the  motion  mid  the  following  voted  aye:  Tha 
chairman,  Mr.  I'arMoiiH,  Mr.  Burr,  Mr.  Ilarnxl,  an<l  Mr.  (iruiisky; 
nay,  none. 

All  the  memherH  present  having  voted  in  favor  of  the  moticm,  the 
chairnuin  declared  it  carried  and  the  ad  <>nacted  an  a  law  of  the  Carnal 
Zone  and  directe<l  that  it  Im>  printed  at  ris  early  a  date  as  posMtble. 

The  letter  of  the  chief  engineer.  <lated  Fehniary  13,  1})05,  reganling 
the  increasing  necessity  for  flat  i-ars  upon  the  Isthmu.s  to  relieve  the 
congested  conditions  of  trullic  on  the  I'anama  Railroad  wan  taken 
utuler  consideration. 

On  motion  of  Mr.  ParsonH  it  was  agreed  that  the  Commission 
h!u)Ii1(I  call  for  bids  for  150  dump  cars,  with  the  right  to  call  for  160 
more  within  six  months  after  signing  the  contract. 

The  chiiirmun  then  read  communication  from  Major  Gal'aghor, 
purchasing  and  shif)f)ipg  ngent,  regarding  his  recommendation  for 
the  iippointment  of  Mr.  S.  L.  Lupton  as  agent  at  New  Orleans,  the 
necessity  of  hii\  ing  a  representative  of  the  ('ommission  to  superintend 
i\w  transportation  of  the  mules  and  horses  recently  purchased  by  the 
Commission,  and  requesting  that  authority  l)e  given  for  the  tempo- 
rary employnuMit  of  Mr.  Lupt(m  (in  ca.s<«  his  pernument  appointment 
i»  not  authorized)  to  represent  the  Conunis.sion  at  a  salary  of  $5  por 
dav  afid  e.xpenses. 

Mr.  (irunsky  moved  that  the  appointment  of  an  agent  at  New  Or- 
leans Ih^  deferred,  and  thiit  Mr.  Luf)ton  be  authorized  to  superintend 
the  transportation  of  recently  purchased  mules  and  horst.y  from  Kan- 
sas City  to  New  Orleans  at  a  salary  of  ff.,')  per  day  and  expenses. 

Mr.  Orunsky's  motion  was  lost,  the  vote  being:  Aye,  Mr.  Grunsky 
and  Mr.  Ilarrod.  Nay,  Chaiiman  Walker,  Mr.  Parsons,  and  Mr. 
Burr. 

Chairmfln  Walker  then  moved  that  Mr.  Lupton  be  appointed  as- 
sistant purcliiising  and  shipping  ngent  at  New  Orleans,  as  recom- 
mended oy  Major  Gallagher. 

The  vote  resulted:  Aye,  Chairman  Walker,  Mr.  Pnrsons,  and  Mr. 
Burr.  Nay,  Mr.  Grunsky  and  Mr.  Harrod,  and  the  chairman  there- 
upon declared  the  motion  carried, 
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Governor  Davis^s  recommendation  as  contained  in  his  letter  of 
February  9,  1905,  relative  to  increasing  the  salary  of  Rev.  P.  O. 
Russell,  chaplain  at  the  Ancon  Hospital,  was  considered,  and  on  mo- 
tion of  Mr.  Parsons  it  was  resolved  that  the  Commission  does  not  see 
its  way  clear  to  increase  the  salary  of  the  chaplain. 

The  recommendation  of  the  cnief  engineer,  dated  February  18, 
1905,  that  in  view  of  the  valuable  services  rendered  by  Mr.  Ricnrdo 
Arango,  he  be  appointi;d  as  assistant  engineer  at  a  regular  salary  of 
$250  per  month  to  take  effect  March  1,  was  approved. 

The  request  of  Wm.  M.  Wood,  chief  clerk.  Isthmus  of  Panama, 
for  an  increase  of  salary  from  $2,000  to  $2,400  per  annum,  together 
with  favorable  recommendation  by  Mr.  Geo.  C.  Schafer,  disbursing 
officer,  was  read  by  the  chairman. 

On  motion  of  Mr.  Grunsky,  Mr.  Wood's  salary  was  ordered  in- 
creased from  $2,000  to  $2,400,  to  take  eflfect  March  1,  11)05. 

The  communication  from  the  chief  engineer,  dated  February  14, 
1905,  recommending  the  complete  duplication  of  all  existing  orders 
for  Lidgorwood  unloaders,  with  their  carrying  cars,  for  Marion  bal- 
last unloaders,  and  for  Jordan  bank  spreaders  was  laid  before  the 
Commission. 

On  motion  of  Mr.  Parsons,  it  was  decided  to  ask  for  bids  for  same 
'"'.rough  advertisement. 

The  letter  from  Governor  Davis,  dated  February  9,  1905,  regard- 
ing the  payment  of  a  small  sum  of  money  to  witnesses  summoned 
.K?fort.^  the  circuit  court  of  the  Zone  by  Judge  Kyle,  was  read  and 
orOv^red  referred  to  the  auditor. 

The  correspondence  forwarded  by  Mr.  E.  C.  Tobey,  chief  of  mate- 
ria! and  supplies  department,  relat'  /e  to  the  probable  requirements 
in  the  way  ot  explosives  for  the  year  1005,  was  read  by  the  chairman. 

After  discusision  Mr.  Parsons  moved  that  the  entire  correspondence 
be  referred  to  Mr.  Wallace  for  comment  ui)on  discrepancies  therein. 

Mr.  Burr  called  attention  to  a  list  of  requisitions  from  the  Isthmus 
which  had  not  yet  been  filled,  and  presented  the  following  motion : 

That  the  list  of  rejulslt'ons  given  by  Mr.  E.  C.  Tobey  In  his  letter  of  Febru- 
ary 14,  addressed  to  WliJIam  H.  Burr,  Isthmian  Canal  Coiuuiission,  and  the 
If  ;t  given  In  the  memorandum  of  February  14,  and  signed  by  W.  C.  Gorgns, 
chief  sanitary  officer,  be  referred  tc  the  purchasing  agent  for  examination  and 
repor'  to  the  CommlMlon  at  the  earliest  practicable  date,  giving  the  dates  of 
action  on  the  various  requisitions  noted,  the  date  of  shipment,  In  case  shipment 
has  been  made,  and  the  present  condition  of  these  requisitions  of  the  two  lists 
which  have  not  yet  been  filled. 

Mr.  Burr's  resolution  was  adopted. 

The  meeting  adjourned,  subject  to  the  call  of  the  chairman,  at  6.50 
c*dock  p.  m. 

Eighty-Second  Meeting. 

Evening  Star  Building, 
Washington,  D.  C,  March  1,  1905. 
The  Commission  met  at  the  call  of  the  chairman  at  12.20  p.  m. 
Present:  Chairman  Walker,  Messrs.  Burr,  Grunskv,  and  Harrod. 
Absent:  General  Davis,  on  duty  on  the  Isthmus  of  i*anama,  and  Mr. 
Parsons. 

The  reading  of  the  minutes  of  the  e^ghty-ftrgt  meeting  was  dispensed 
with. 
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The  chairman  laid  before  the  meetinj?  the  communication  from  the 
chief  engineer,  dated  February  14,  1906,  recommending  the  appoint- 
ment of  Mr.  Fred  Bennett  as  assistant  engineei-  in  his  department  to 
assist  in  the  installation  of  excavating  machinery  in  Culehra  cut  and 
later  on  to  assist  in  the  erection  of  ice  plants  on  the  Isthmus. 

On  motion  of  Mr.  Burr,  the  appointment  of  Mr.  Bennett  as  assist- 
ant enjfineer,  at  a  Hiilarv  of  $260  per  month,  was  approved,  subject  to 
tiie  action  of  the  Civil  Service  Commission. 

Commissioner  Harrod  presented  the  following  resolution,  which  was 
unanimously  adopted. 

Resolved,  That  the  resolution  of  August  18,  1904,  relative  to  purchases  by  the  Ck)m- 
mission,  be  modified  to  reatl  as  follows: 

That  hereafter  all  purchawta  of  machinery,  materials,  and  supplies  shall  be  made 
after  due  advertisement  invitinij  public  competition,  unless  in  the  judgment  of  the 
chairman  orof  the  CommiHsiou,  if  in  session,  there  exists  an  emergency  requiring  such 
purchase  in  open  market  or  otherwise. 

The  chairman  presented  the  opinion  of  the  general  counsel  in  re 
"Administration  of  the  estates  of  American  citizens  employees  of  the 
(Commission  or  of  the  Canal  Zone  government,  who  die  in  the  Canal 
Zone  leaving  small  estaten." 

The  chairman  also  read  draft  of  an  act  prepared  by  the  general 
counsel  relative  to  the  same  entitled  "An  act  providing  for  an  inexpen- 
sive method  of  administration  upon  estates  o*  employees  of  the  gov- 
ernment of  the  Canal  Zone  or  of  the  Isthmian  Canal  Commission  who 
are  citizens  of  the  United  States  and  who  die  in  the  Canal  Zone, 
Isthmus  of  Panama,  leaving  estates  of  small  value  upon  which  adminis- 
tration id  deeined  inadvisable." 
Mr.  Br  "r  moved  the  adoption  of  the  act  as  read. 
A  vote  was  taken  on  the  motion,  and  the  following-named  voted  aye: 
The  Chairman,  Mr.  Burr.  Mr.  Harrod,  Mr.  Gruiisky-     Nay,  none. 

All  the  members  present,  constituting  a  quorum  of  the  Commission, 
having  voted  in  favor  of  the  motion,  the  chairman  declared  it  carried, 
and  the  act  enacted  as  a  law  of  the  Canal  Zone, 

The  chairman  then  presented  draft  of  a  circular  prepared  by  the 
auditor  of  the  Commission,  respecting  the  traveling  expenses  of  offi- 
cers and  employees  of  the  Commission. 
On  motion  the  same  was  approved  and  ordered  to  be  printed. 
Tbe  chairman  read  a  letter  from  Hon.  Henry  F.  Greene,  acting  presi- 
dent of  the  Civil  Service  Commission,  dated  February  24,  1905,  and 
inclosing  letter  from  Mr.  D.  C.  Flanagan,  foreman  of  John  Shields's 
Construction  Company,  Quarry ville,  Pa.,  addressed  to  the  Civil  Sei  vice 
Commission,  in  which  it  was  stated  that  the  wages  paid  pit  foremen  by 
the  Isthmian  Canal  Commission  are  lowei*  than  those  paid  in  the  United 
States,  and  suggesting  that  that  fact  might  account  for  the  small  number 
of  applications  received  by  the  Civil  Service  Commission. 

On  motion  of  Mr.  Grunskv,  the  matter  was  referred  to  the  chief 
engineer  for  consideration  an^  comment. 

The  chairman  read  for  information  the  report  of  the  auditor,  dated 
February  27, 1905,  on  the  recommendation  of  the  chief  engineer  (dated 
January  22,  1905),  that  in  order  to  simplify  matters  a  distinction  be 
made  between  the  words  "employeeo"  and  "appointees,"  recommend- 
ing no  change  be  made  in  the  designation. 

Copies  of  the  report  were  ordered  sent  to  Governor  Davis,  the  chief 
engineer,  the  disbursing  officer  of  the  Canal  Zoae,  and  the  ooief  of  the 
dopartinQpt  of  material  and  supplies. 
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The  fi^enoral  counsel,  who  was  present,  then  prosented  a  translation 
of  the  old  Spanish  civil  code,  which  was  ordered  to  be  printed. 

By  invitation  of  the  chaimmn,  Mit*  M.  Kujfcnie  Hihh»ard,  chief 
nurse  at  Ancon  HoHpital,  appeared  before  the  Cornniission  and  gave 
valuable  information  re8pe<;tin^  that  institution  and  its  needs. 

Recess  was  taken  at  1.20  oVIock  p.  m. 

The  Commission  reassembled  at  3  o'clock  p.  m. 

The  chairman  read  comiiiunication  from  (jrovcrnor  Davis,  dated 
February  14, 1905,  respecting  the  cost  of  construction  of  the  wroposed 
road  to  the  Savannas  from  Caledonia  Bridge  to  the  limits  of  tne  Canal 
Zone,  with  report  of  AssiHtunt  Engineer  Carlton  E.  Davis  atlvising 
upon  the  same. 

The  matter  was  ordered  referred  to  the  committee  on  engineering. 

The  chairman  laid  before  the  mooting  the  opi'iion  of  the  general 
counsel  in  re  contract  botwoen  the  French  Canal  Company  and  the 
Panama  llailroad  Company  for  the  use  and  control  of  certain  tracks 
m  the  vicinity  of  Cristobal-Colon,  and  calling  attention  to  the  fact  that 
the  general  counsoi  concurred  in  the  view  entertained  by  the  chief 
engineer,  ''that  there  is  nothing  in  the  contract  which  prevents  the 
canal  company  from  making  such  use  of  these  tracks  as  it  may  see 
fit." 

On  the  motion  of  Commi.s.Mioner  Harrod,  the  report  was  accepted 
and  adopted,  and  copies  ordered  sent  to  (Jovernor  Davis,  the  chief 
engineer,  and  the  Panama  Railroad  Company. 

A  number  of  appointments  made  by  the  chairman  since  the  meeting 
of  February  17  were  approved,  and  also  the  weekly  reports  of  ap- 
pointments, promotions,  resignations,  etc.,  of  the  chief  engineer  for 
the  weeks  ending  February  4,  February  11,  and  February  18,  UH)5, 
were  approved,  subject  to  civil-service  rules. 

APPOINTMENTS   MADB   BY   TFIE    COMMISSION   AT  THE   WASHINGTON   OFKlC'ji  SINCE  THE 

MEETING   OP   FEBKUARY    17,   1905. 

For  service  at  Washington,  D.  C. 
SECRErARY'S  OFFICE. 


Name. 

Position. 

Date  o{ 
appointment. 

Takes  effect. 

Rate  of  pay. 

Anderson,  Alfred 

Oallagher.Mtj.H.A.. 
Waters,  Sarah 

AsdlRtant  mirrhRslng 
and  sbippinK  a^f  nt, 
NY. 

Purchasing  and  ship- 
ping aRint. 

Clerk  ( temporary) 

Feb.  24,1906 

Feb.     1. 1906 
Feb.  26,1906 

Feb.  24,1906 

Feb.     1,1905 
Feb.   26.1906 

$2,400  per  year. 

14.800  per  year. 
fT.'iper  month. 

For  service  on  the  Isthmus  of  Panama. 

EXECUTIVE  DEPARTMENT. 


Name, 

Position. 

Date  of 
appointment. 

Takes  effect 

Rate  of  pay. 

Brmnham,  A.  R 

Bovay,  H.  E 

fit(^noff  rftohcfr 

Feb.  21.1906 

Mar.     1. 1906 

11.600  per  year. 

do   

Feb.  24,1905  :  Mar.    7.1906  ;  tl. 200  per  year. 

do 

do 

Feb.  28, 1906  '         Do. 

n&ttnn  W   W 

rto     

do 

do 

tl.SOO  per  year. 

ITnMirithal   HvmfttiL.. 

do 

Feb.  ».1905 
do 

Mar.    7.1906 
Mat.    1.19Q6 

Do. 

do 

Do. 

mmm 
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fbr  tervice  on  the  iMhinut  of  /*«mxrn«~(Jontinufad. 
HEALTH  DKt'AHTMENT. 


Nam*. 


Punttion. 


DsUt  of  Ap- 
{MjlDtmunt. 


DouKhiTty.H.  A Niinm Kcb. 

Drew.  AniiH  L do Kcb. 

(iardncr,  !•'.  M.  E Itit«ni« Feb. 

ilolmen,  Amy  B Niipm;  Feb. 

Ifalnwi,  Dr.  A.  L fhynldan Keb. 

.ttMlii,  MarrT HU-fi«>KrH|.l  er do.. 

I'fichanI,  Ida  A ^  Kiinte  ■  Ft;b.   •iA.\'»)f> 

Vollum,  P,  E '  8«nlUry  U\M\>vi:\jot Feb.  26,  IWW 


Tske*  ufTect. 


(;*««T»w,  Wm.F IntiTne ■  Feb.  a4,l»06 

Darby,  In.  Taylor d<i do, 


■JA,  ItfOf) 
24,  1906 
IM, 1UU6 
24,l'J<y. 
17,  IWA 


Mar. 

F«b. 

Mar 

Mar. 

F.b. 

Mar 

Apr 

Feb. 

Mar. 

Feb. 


7,  H«f. 
'2«,  190ft 
14,190ft 

7,  l'JOf» 
2h,  KXV) 

7.  l*>ft 

4    t(»-' 

21,1906 

7,  IWJft 
2M,  1UU6 


Kale  uf  pay. 


fftO  {i«'r  inoiith. 

Do. 

Do. 

Do. 

Do. 

!)•>. 
Ji.fioo  j*r  yi-ar. 
II  •'»«)  («r  .'-••ar. 
f.y;  |j«;r  month, 
•luo  por  uioiiib. 


MATERIAL  AND  Sl'I'l'LIKS  DKPARTME.VT. 


Falr<-hlld.r;.  H 

McFnrland,  Jamea  . 


Htancliff.  ID'iiry  T.. 
v'annah,  I»reiizr»  C  . 


! 

Ikxikkeeper F*?b. 

SufxjriniiTidcnt  float-     Jan. 
Ing   e<4iiiprn(.-n(    La 

Clerk F»'b, 

8to<k  cU-rk Feb. 


20,190ft 
16, 1M6 


17, 1905 
2«),  IWJft 


fl  ,200  ptT  year. 
tM)  fmr  montb. 


11,800  per  year. 
fl.WO  per  year. 


OFFiCK  DEPUTY  AUDITOR. 


0>nu'll  H'Tiry.... StenoKrupbtr 'Feb.   18,1906     F'-b,  26, 1'JOfi     11  .VX)  per  year. 

Fortnan  .Jacob  C Ikx^kkteper do Feb.  21.  l9Ur't     fj.f/OO  per  >ear. 

i'imcoe,  H.L do do do 11,500  p«r  year. 

i  i  ! 


LETiAL  DEPARTMENT. 


Oudrfer,  Hen-kiel  A  ..   Judge.  Canal  Zcue Feb.  24,1906     Feb.  24.1906     t«.000  per  year. 


EXfilNEERI.V.i  DEPARTMENT. 


Clerkt. 

Freatal,  Harri<i Acronntant Feb 

Oerb<;r.  Alrr.aC 8teiii'i?raph>T Fet 

RiuBMjII,  Iran 

Smith,  Dnniil  D.  W 

gmith.  Ge*j.  A 

Staal.  Carl  I 


Tally,  J  no.  W 


Stiamnfujifl  men. 
S«ider9,U.L 


Erg^nringer.  W.  J  . . 
Housmatm.  K.  L. . .. 

Bnjvrn,  R.  M 

Fitzgerald.  John  F  . 
Householder,  F.  J  . . 
Mote,  Marmaduke. . 
T'nyaoa.  Bernard... 


21,1506 

20,  l'J«/> 

d.. Feb     IH.  l'j<Jf. 

do do 

do do 

Accountant Feb.   16, 1'JOft 

!?ten<JKrHpher...   Feb.  au,  1906 


Feb.  2«.  1906  fl.20O  per  year. 
Mar.  4, 1  j<)6  tl,.VJij  per  year. 
Mar.     1,1906  Do. 

Feb    2S,  ;3U6  Do. 

Do 

11.200  per  year. 

11  ..VX)  p*r  year. 


do 

Feb.    Ji.VJifi 
Feb.  28,1906 


Craneman , Feb.  20,  IXuS     Feb.  21.1906 


Pitman 

do F 

R<  'd man Feb. 

do Feb. 

do Feb. 

do Feb. 

Chain  mac Feb. 


.do 

b.  l«,19»;'6 
24.  iJ<J6 
H.  l'J06 
24,  Ii06 
20.  13«XJ 
17.1906 


fl65  p«r  calendar 
montb  and  fl  ejitra 
for  each  l.DfX)  <tihic 
yards  of  excavated 
material  loaded  by 
»hovei  in  hi*  i  harve 
during  one  calendar 
month  in  eicej»H  of 
I      2S,iJ<J0. 

Feb.  -28.1906     |75  per  month. 

Feb    ■>1,19«J6  Do. 

Mar.    S.  VAjn    tS3.33  per  month. 

Feb.  »,  1906  Do. 

Mar     %. :»»  Do. 

Feb.  28. 1S06     175  per  month. 

Feb.  38,1906    teo  per  month. 


SUam  cMd  air  driil  mem. 


Giiee.  Joo j  Foreiaan Feb.   17.1906     Feb.  2S,  1906    fl25  per  month. 

Lynch,  M , do do do fiOG  per  month, 

Bord,  J.  M [  Workman ;  Fib.  21,1906  i do 9^3.33  per  m<»th. 

Sacith,  Jno.  L do i  Feb.  17,1906  ,  Feb.  21.1906  [        Do. 

FMsrA 1 do Feb.  21.19K  i  Fd».  S.19Q6  Da. 
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Nftma. 

Potitioo. 

Date  of 
•ppointmeot. 

Take*  effeet. 

Rate  of  pay. 

PUf-dritdng  gang. 
KaKen»,  J.  I' 

Engineer 

Peb.  21.1906 

Feb.   20,1906 

do 

Mar.    1, 1905 
Mar.  16,l9tJ6 
Feb.   '28,1906 

do 

do 

Mar.     7,1906 
Mar.    1,1906 
Mar.    7,1906 
Mar.  11,1906 
Peb.   '28,1906 

. .       do . 

•100  per  month 
Vi;w»per  month. 
•100  per  month. 
•  ll'ipcr  month. 
•Kl  per  month. 
•90  per  month. 
$100  iHsr  month. 

Whitby.  Thomat 

Yard  miiHter 

Hhaw,  (.'haa.  A 

Hwlte.hnian 

Reed.W.  H 

Bariie.,  W.  I 

Hwit4-h  eugineman 

do 

Feb.    18.1906 
Feb.    17,11106 
Feb.   24,1906 
Feb.    17,190f) 
Feb,   24,1906 
do 

Johnson,  K.  0 

Train  man 

Chubb.P.  A 

Work-train  coiduetor.. 
do 

Dunc«n.  Chaa,  C 

McNlcol,  W.  K 

do 

CroM,  Chaa 

Carpenter 

FeD.   ! 7, 1906 
do 

Do. 
•8;i.!i;i  per  month. 
•  100  iK'r  month. 

Uonln,  Emile 

do 

Paulten,  Axel 

do 

do.       .  . 

do  .. 

Vemon,  Jo«.  A 

do 

Feb.  20,1 ->* 

f^O 

do 

do 

Dale.  W.  8 

BlaekHmith 

46  ccntit  per  hour. 
Do 

DtokeraoD.C.O 

do 

Pel      24,1906 

Mar.  11,1906 
Feb.   28,1906 
Mar.    8,1906 
Mar.    7,1906 
do.  .. 

Orlffln.P.) 

do 

Do 

Huckeby.D.  H 

do 

Fi        26,  \9^' 
Fi        24,  \\M 

Do 

Hunter.  Chai.  D 

do 

Do. 
Do. 

Kerr.J.L 

do 

Mannoni,  L 

do 

Pei     '26,1906 
Feb.   '20,1^16 
Feb.   24.1906 
Feb.    17,1905 
Feb.   20.1906 
Peb.   '24,1905 
Feb.   17,1905 
do 

do 

Feb.  28,1906 
Mar.    7, 1905 
Peb.  '28,1905 

do 

Mar.  ll,19(if) 
Feb,   '2-2,  IDO;-) 
Feb,  21,iy<i5 
Mar.     7,1905 
Feb.    '28,1906 
Mar,     8, 1905 
Mar.  M,1!H)6 
Mar.  '21,1905 
Feb,    28,1906 
Mar.  15,1905 
Feb.   '21,1906 
Mar.     7,1905 
do . 

Do. 
I>o 

Miller,  Jno.C 

do 

Opperman,  Harry 

do 

Do 

ChrfntopherMjn,  W  . . . . 

Boiler  maker 

Do 

Younge,  H.  F 

do 

Do. 

Miller.  Jno.  R 

MachinlHt 

Do 

Blum.  Robt 

Ix)comotlve  maehi!ii.st . 
do 

Do. 
Do. 

Brawihaw,  H.W 

Fonlkn,  P.  F 

do 

Feb.  24,1906 
Feb.    17,1905 
Feb.    20,1906 
Feb.   '24,1'»5 
Feb.    18,1905 
Feb.   20,1906 
Feb.   '26,1906 
Fi'b,   '20,1905 
Feb,   a-),  1905 
.do 

Do 

Ploth,  Jacob 

do 

Do 

Wright.  L.  r 

do 

Do 

Carney,  Frank 

Molder 

Do. 

OollinH,  Jno.  I 

do 

Do 

Ooebel,  H.  W 

do 

Do 

Beatty,  Burt 

Pi l>e  fitter 

Do 

Cook.  Ferd.  A 

do 

Do 

Green,  (Jeo.  E 

do 

Do. 

Qreen,  Harrv 

do 

Do. 

Magnell,  A.  M 

do 

.  ...do 

Mar.  14,1905 
Mar.     7. 1905 

Do. 

JohnHon,  J.  P 

do 

Feb.  24,1906 

Do 

The  recomnii^ndation  of  Governor  DavLs  for  the  appointment  of  an 
attendant  at  Ba^  Obispo,  to  take  charge  of  the  di.-.i)(Mi>sary,  at  a  sahiry 
of  1550  per  month  (Colomb'iin  silvei),  with  boara  and  lodging,  was 
approved. 

The  appointment  of  Mr.  James  McFarhmd  as  superintendent  of 
floating  equipment  at  La  Boca,  eflfective  January  10,  1905,  was  also 
approved,  suoject  to  the  action  of  the  Civil  Service  Commission. 

Governor  Davis's  reports  showing  cliang«»  in  the  personnel  of  the 
Canal  Zone  government  during  the  montli  of  Doceniber,  1904,  and  his 
report  on  commutation  of  quarters  for  the  month  of  Januar}',  1905, 
were  approved. 

At  3.25  p.  ra.  the  meeting  adjourned,  subject  to  the  call  of  the 
chairman. 

elghtt-third  meeting. 

Evening  Star  Building, 
Washington^  D.  C.^  March  6,  1905. 
The  Commission  met  at  the  call  of  the  chairman  at  11  o'clock  a.  m. 
Present:  Chairman  Walker,  Messrs.  Parsons,  Harrod,  and  Grunsky. 
Absent:  General  Davis,  on  duty  on  tiie  Isthmus  of  Panama,  and  mr. 
Burr,  because  of  miscarryinijr  of  mail. 


"•P 
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The  rnlmitps  of  the  ineetinjfs  of  Fehnmry  28  and  March  1,  1906, 
wt'io  nmd  and  approved. 

Tho  chairman  read  a  cahle^M-am  from  the  chief  of  the  department  of 
material  and  Miij)p!ie.sand  his  i('«|niHition  No.  'A'^'A-C,  Htatinj?  that  12,000 
harrels  of  cotneiit  would  be  retjuirc'd  for  the  remainder  of  the  year 
im)5. 

On  motion  it  wa.^  ordeied  that  1,(MM)  l)arrelsof  cement  l)e  purchased 
from  the  option  now  held  by  tlie  Comriiis.sion. 

Tiie  request  of  the  chief  ent,nneer  tiiat  meanH  be  found  to  induce  the 
contrac^orH  to  dcdiver  the  water  pipe  and  HpccialH  for  the  Panama 
waterworks,  with  his  recommendation  that  the  shipments  be  made  in 
smiill  lots  by  steamship  from  New  Orh'ans,  was  considered,  and  Mr. 
Harrod  moved  that  the  purclmsinjr  ai\d  shipf)ing  aj^ent  be  directed  to 
furnish  the  jroneral  courisel  with  a  list  of  all  contractors  in  default  an 
to  the  delivery  of  miiteriuls,  and  that  the  ^n'neral  counsel  advise  the 
Commission  what  steps  should  be  taken  to  protect  the  interests  of  the 
(fovernn«erjt;  also  that  the  purchitsinjr  and  ship[)in|^  aj^ent  be  author- 
ized to  |)r()reed  to  Philadelphia  for  the  purpose  of  expediting  the  ship- 
ment ot  j)ipe  and  specials  for  the  Panama  waterworks. 

The  resolution  was  adopted. 

The  chili I'lnuti  read  a  conwiiiinication  from  the  chief  enj^ineer,  dated 
February  20,  1905,  transjuittin^'  report  of  Mr.  Carlton  E.  Davis, 
enji^ineer  in  chari,'e  of  waterworks  ami  sewers,  in  reference  to  a  con- 
solidated water  supply  for  the  machini'ry  at  work  in  the  (>ulebra  exca- 
vation, and  estimatint'  the  cost  of  the  same  at  approximately  ♦82,500. 

On  motion  of  Mi.  Harrod  the  matter  was  referred  to  the  committee 
on  eno-iiicerinj^'  })lans. 

The  report  of  the  chief  enfjfineer,  dated  February  21,  1905,  respect- 
inji'  the  reorg-anization  of  his  department,  was  referred  to  the  coin- 
mil  tee  on  en^ineerinjf. 

Th(!  chaiiinan  read  for  information  a  letter  fronj  the  chief  of  the 
dei)artnient  of  material  and  supplies,  dated  February  20,  1905,  re(}!jest- 
in^''  that  he  \yo  duly  advised  or  the  approval  of  the  chief  engineer's 
recommendation  for  the  purchase  of  8,500  tons  of  75-pound  steel  rail, 
known  as  American  S()ci«'ty  Stanchird,  in  order  that  he  may  furnish  the 
Commission  with  proper  shipping  instructions  and  marks  for  the 
material. 

The  chairman  read  a  letter  from  the  chief  engineer,  dated  February 
16,  l'.)05,  recommending  the  employment  of  a  drafting  force  in  his 
piincipal  othce,  to  be  m  charge  of  an  assistant  engineer  at  $250  per 
month,  with  a  chief  draftsman  at  $200  per  month,  4  iirst-class  American 
draftsmen  and  calculators  (2  at  $175  per  month  and  2  at  $150  per 
month);  also  2  men  at  $125  per  n   'nth  and  2  men  at  $10<J  per  month. 

On  motion,  the  recommendations  of  the  chief  engineer  were  approved. 

The  recommendation  of  the  chief  engineer,  dated  February  17, 1905, 
that  a  duplicate  order  be  placed  for  a  stone-crusher  plant  similar  to 
the  one  for  which  requisition  has  been  made,  consisting  of  a  No.  8  and 
No.  5  crusher  in  combination,  was  considered,  and,  on  motion  of  Mr. 
Harrod,  it  was  resolved  that  advertisement  be  made  as  requested  by 
the  chief  engineer  for  duplication  of  the  rock-crushing  plant  already 
ordered,  and  that  bids  be  accompanied  by  an  option  for  4  No.  6  rock 
crushers. 

The  request  of  the  chief  of  the  material  and  supplies  department, 
dated  February  18, 1905,  that  the  contract  under  which  split  wood  pul- 
leys were  furnished  be  extended, vind  that  additional  pulleys  be  pur- 
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chaMod,  WHM  ttp{)i<>vf»cl,  and  the  requeHt  waH  ordonui  referred  U)  Major 
Galla^dier,  punhu-sin^f  and  Hhippliig'  a^iMit,  for  action. 

Th«  clminniiii  read  a  coinniunication  from  tlio  cliirf  of  the  depart- 
ment of  niHtfrial  and  Hupplien,  <lated  February  !<►,  i:»()5,  recjiie.stinj^ 
that  authority  be  ^iven  h'lH  otKce  to  ordo*-  mucIi  a"rti<>h'H...,  niav  l)e  iumtm- 
«arv  for  the  conunissary  diroctlv  from  tlie  Panama  Kai I roiid' Company 
in  New  York,  and  that  Mr.  An<fer,son  or  the  proper  railway  otiicial  be 
in.strueted  to  till  Huch  recjuiHitioiis  without  delay  arui  render  billH  for 
the  Hanie  to  the  department  of  material  and  Hupiiiies  on  the  IsthmuM. 

The  re«piest  was  denied.  Purchases  for  the  commiMMary  are  to  be 
made  thr'^u^h  the  Commission's  [JurehaHinjr  department. 

There  was  read  for  infor'tsation  a  lett«'r  from  the  chief  eri{,'ineei-, 
dated  .Fanuary  20,  li*()r>,  advising,'  that  the  steamer  Verorilfjut',  now  in 
the  harbor  of  I'anama,  was  for  sale,  the  price  asked  bein^r  i';}o,0()(>. 

The  comm.inication  from  Mr,  Carl  A.  Strom,  mechanical  encrituier, 
referred  by  the  chief  engineer,  under  date  of  February  17,  1!M'?),  con- 
cerning the  absence  of  fusible  r)lu^^s  on  the  boilei-s  of  the  Hucvnis 
steiMU  shovels  now  beinj;  receivecl  on  the  Isthmus,  was  ordered  referred 
to  the  purchasinjr  and  shipping  ajjent,  with  directions  that  that  com- 
pany be  re(juested  ((>  fuiriish  fusil)lc  plug's  for  all  boilers  of  steam 
.shovels  sent  to  the  Isthnuis. 

The  chairman  laid  b" fore  the  meet injr  a  conunutiication  fiom  Mr. 
E.  C.  Tobey,  chief  of  the  depai'tm<Mit  of  material  and  sup[)lics,  dated 
P'ebruary  H>,  lixm,  in<|uirin^''  as  to  the  policy  of  the  Commission  in 
rejfard  to  furni.sliinj,'  supj)lics  to  the  canteen  at  Cristobal  iind  the  lail- 
road  mess  at  the  VVashini'ton  House  heretofore  supplied  bv  tlu;  rail- 
road commissary. 

After  discussion,  Mr.  Parsons  moved  that  the  chairman  be  re<|iiested 
to  confer  with  the  Secretary  of  War,  and  if  the  latter  approves,  that 
the  canteen  at  Cris^tobal  and  other  canteens  en  the  /one  that  mav  be 
approved  by  the  jjfovernor  as  chietly  ene-utjed  in  providing-  accommoda- 
tions to  employees  of  the  Coimnission  and  of  the  railroad  company 
shall  be  entitled  to  the  privilcfres  of  the  conmiis.sary. 

On  motion  the  resolution  was  adopted 


un  morion  the  resolution  was  adopted. 
Mr.  Parsons  also  presented  the  following,': 


ReHolvfd,  That  the  hotel  at  Colon,  kiiusvii  an  the  \VHshiiitrf<iii  JIoiisc,  proi/frty  of 
the  Panama  Hailroa<i  {'oiiiiuiny,  be  entitled  to  tlie  pri\  ilcKes  of  the  ccninii.-.sarv,  a? 
in  tlie  pa^t. 


The  resolution  was  adopted. 

The  chairman  read  for  itiformation  a  comnumication  from  the 


•hief 


enjrineer,  dated  February  IT,  liM».'),  r-'spectin^' th«' adoption  of  methods 
to  regulate  and  control  expenditures  that  will  not  retard  the  work  of 
the  Conunission. 

The  chairman  stated  that  the  recommendations  of  the  chief  engiri(>er, 
contained  in  his  I:  ':er,  had  been  anticipat(!d  by  former  action  of  the 
Commission,  and  that  the  chief  engineer  had  been  notified  of  the  same. 

The  recommendations  of  Chief  Engineer  Wallace,  dated  February 
17,  1905,  as  to  double  tracking  of  the  Panama  Railroad  between  a  point 
near  Pedro  Miguel  and  La  Boca  (a  distancuof  8  miles)  and  from  the  east 
bank  of  the  Chagres  Kiver  near  Barbacoas  to  Colon  (a  distance  of  23 
miles),  and  his  request  for  the  necessary  supply  of  steel  rails,  etc., 
were  ordered  referred  to  tlie  committee  on  engineering  plans. 

Regarding  the  request  of  the  purchasing  and  shippmg  agent  for 
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authority  to  Lire  au  «xjM»rt  machiniMt  to  superviMn  purclmfieH  of  nm<liin- 
ery  nt  a  nalary  of  $7  |M',r  day,  or  lesn,  it  was  onlornd  that  in  tho  hirinjf 
of  such  oxjMUtx  as  may  Im'  iuMMi«>(l  from  tifn«  to  tiiiH'!  it  is  dosirahle  that 
tlM'ir  cmph)y merit  he  arran^jed  thrun^rh  th<'  (.'ommission. 

The  communicatioii  from  (Jovcrnor  Davi.s,  dated  Fehruary  18,  1906, 
re.spectin^r  Mr.  M.  ().  Rerdell,  now  holding?  the  ollice  of  municipal 
jnd^,M' and  treasurer  at  Colon,  and  recommend ititj  that  ho  U)njr  as  he 
performs  tlie  duties  of  municipal  treasurer  his  saiarv,  from  and  after 
Fehruary  1,  11K»5,  »)e  tixed  at  ♦l,r>oo  pet  annum,  wa«"  ordered  referred 
to  th»»  j^eneral  counsel, 

A  letter  from  Mr.  K.  A.  Drake,  vice-president  of  the  Panama  Iliiil- 
road  Companv,  (hiteci  Manh  ii,  H'Of),  was  read,  advising'  that  tiie  ice 
tnanufactured  at  the  railioad's  ice  plant  at  Colon  will  he  furnished  at 


1,  oi 
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the  price  of  omvhalf  cent  ner  pound,  or  at  $10  per  ton  of  2,000  | 
throu;,h  the  commissary  (leiiartriient  of  the  Cormnissiorj. 

On  moli(»n  of  Major  lliirrod,  it  was  resolved  that  the  arran^'oment 
su}/j,'ested  \)y  Mr.  Drake  he  temporarily  made,  juid  that  Mr.  Drake  and 
Mr.  Tol)ey,  chief  of  the  dtipartment  of  material  and  sujiplies,  he  noti- 
fied to  that  effect, 

A  letter  was  read  from  Mr.  .Io«d  H.  Krhardt,  |)resident  Puhlic 
Accountants"  Corporation,  New  York  City,  dated  .March 'J,  lIHla.  notify- 
ing,'^ the  chairman  of  the  acceptarxe  of  the  Conunixsioji's  proposition  of 
the  1-st  iiistant  resp<Mtin^  a  s\,stem  of  accountinj^'  to  f)e  ado[)ted  hy  the 
Coiiunis>ioti,  comjjensation  to  he  at  tfie  rate  of  *;i.'')  per  day  from  the 
date  of  leavirie;  New  York  for  the  Istlunus  until  return  to  .New  York, 
with  tiansportation  to  and  from  the  Isthrmis,  an(i  after  return  to  New 
York  compensation  to  he  ^.'{o  per  day  until  the  oomj)Ietion  of  the  work, 
the  j^'ross  sum  not  to  exceed  )i^;"i,r»0(l. 

'Pile  recommendation  of  Doct<jr  La  ( iarde,  superintendent  of  Ancon 
Hospital,  that  certain  patients  ije  transferred  to  the  sanitarium  at 
Tahoj^m,  with  indorsements  of  Doctor  Carter,  actingf  director  of  hospi- 
tals: Colot\el  (Joipis,  chief  sanitary  officer,  and  Governor  Davis,  was 
discussed, 

.Mr.  (irunsky  moved  tiiat  the  ('ommlssion  approve  the  use  of  the 
sanitarium  at  Tat)opi  as  a  temporary  residence  for  convalescents,  and 
that  the,  chief  sanitary  oilicer  he  re(|iie>ted  to  furnish  the  (Commission 
with  plans  showin^r  what  furniture  and  other  e(|uipment  may  he  nec- 
esMary,  in  accordance  with  his  recommendation. 

The  resolution  was  adopted. 

The  recoMime*i(lation  of  .\Ir.  K.  C.  Smith,  acting-  chief  sanitary 
inspector,  tliat  his  otiice  he  provided  witii  an  additional  clerk  at  a  salary 
of  $100  per  month,  with  favorahle  indorsenumts  of  the  chief  sanitary 
officer  and  Governor  Davis,  was  approved. 

Ke^jardinef  the  reipiest  of  l^n-.  l\  ().  Russell,  chaplain  at  Ancon 
Hospital,  for  an  increase  of  salary  to  '^U}(>  per  month,  with  favorahle 
indorsements  of  Doctor  La  Garde,  superintendent  of  Ancon  Hospital; 
Dr.  H,  R,  Carter,  actingdirectorofhospital.s;  Colonel  Gorgas,  chief  sani- 
tary officer,  and  Governor  Davis,  the  chairman  stated  that  the  matter 
had  already  heen  acted  upon  hy  the  Commission  at  its  meeting' on  Feh- 
ruary 28,  i90.5,  when  it  wa.s  resolved  "that  the  Conunission  does  not 
see  its  way  clear  to  increase  the  salary  of  the  chaplain." 

The  recommendation  of  Arthur  T.  Kendall,  chemist,  Ancon  labora- 
tory, for  the  increase  of  the  salary  of  Mr.  A.  J.  Lewis,  laboratory 
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afwiMtant,  from  $10<)  |)er  tnonlli,  nilver,  to  $160  per  month,  «ilver,  with 
favoruhlt*  indorMfimontw  of  Coloiifl  (Joi^aM,  chinf  Hanitary  (>{lif**r,  nntl 
Governor  httvin,  wiih  approv^ul. 

'V\w  rocommonclHtion  of  I>ortor  ('artor,  acting  director  of  hoHr)itHlN, 
with  thti  favomble  indorsi'iiitrits  f  the  chief  Miiiitary  officer  ami  (iov- 
enior  DaviM,  timt  an  aaditionul  phynieian  be  aliowcfi.  ut  a  nalary  of 
$2,4'M)  per  annum,  for  duty  alon^  the  lino  of  the  lanal,  was  approved. 

It  WR«  directed  that  the  chief  sanitary  otiicer  bo  called  upon,  throu^'h 
the  (governor  of  tho  Canal  Zone,  to  nominate  a  physician  for  the  place 
and  to  furnish  the  CommisHion  with  hiH  record. 

The  recjiu'Mt  of  the  chief  enjjineer  that  he  l>e  tfiven  authority  to  con- 
struct six  hotels  of  the  Maine  kind  as  were  autnorized  for  erection  ut 
Culcbra  wa.s  approved.  Plans  for  the  same,  and  also  plann  for  the 
Culobra  quartern,  are  to  be  tile<l  at  the  VVaNhinj^ton  oHice. 

A  comnmniaition  from  the  chief  nanitary  officer,  date<i  Kebriuiry  18, 
19or>,  re.spectinjr  increase  in  salaries  of  the  chief  rmrse  at  Ancon  Hos- 
pital and  of  otner  nurses,  transmitted  by  (Jovernor  Davis  with  his 
remarks,  was  referred  to  the  conuuittee  on  sanitation,  ixMidinjj  the 
receipt  of  a  reiK)rt  from  Miss  Hilthard,  chi«  f  nurse  at  Ancon  Hospital. 

A  communication  from  the  chief  enj^rineer,  dat4'd  Kebruury  I,  li><>5, 
recommending  certain  luomotions  in  order  to  a<ijust  ine<{na!ities  in 
salarioM,  to  taKe  elTeit  \iarclj  1,  r.>05,  and  re<'onnnen(iint(  an  additional 
force  for  the  rapidly  increasing  woik  of  the  enjjineerinj; and  construc- 
tion department,  was  orden'd  referred  to  the  executiv(»  conunittee. 

A  communication  from  the  pun-hasinj;  and  shi{)pint(  a«;cnt,  dated 
March  2,  1H05,  referring  to  a  requisition  from  the  Canal  Zone  callinj^ 
for  a  lonj;  list  of  utensils  to  be  furnished  for  the  use  of  the  aurL^eon  in 
charj.)fe  of  Ancon  Ilospibil,  and  su«,'gesting  that  the  <'ommissary  uenart- 
ment  keep  on  hand  a  supply  of  such  articles  for  sale  to  olliciais  and 
others  entitled  to  the  privilejje,  was  ordered  referred  back  to  Major 
Galla^'her,  purchasing  and  ahippinj^  agent,  with  instructi(»nK  that  the 
re(juisition  do  tilled  so  far  as  the  range  and  proper  range  furniture  are 
concerned. 

The  Commission  took  a  recess  at  1. 10  o'chnk  p.  m. 

The  Commis>ion  reassembled  at  2.50  o'clock  p.  m. 

The  recommendations  of  the  chief  engineer  fin'  the  employment  of 
Mr.  T.  J.  Slattery,  locomotive  engineman,  at  $125  per  month;  of  Mr. 
J.  Berger  and  Mr,  I).  Maguire,  switch  enginemen,  at  $100  per  month; 
also  the  promotions  of  Edmund  T.  PatttMson  to  chief  clerk,  grade  1, 
at  $160  per  month;  Mr.  Charles  L.  Parker  to  clerk,  grade  3.  $125  per 
month;  Mr.  George  W.  Steiner  to  foreman,  third  grade,  at  $125  per 
month,  and  Mr.  R.  F.  Craig,  timekeeper,  to  timekeeper,  secop-.l  grade, 
at  $100  per  month,  were  approved,  subject  to  the  action  of  ho  Civil 
Service  Commission. 

The  request  of  the  chief  sanitary  officer,  contained  in  his  letter  of 
November  30,  1904,  with  indoi-scsnent  of  Governor  Davis,  respecting 
the  personnel  of  the  hospital  for  chronic  cases  to  be  established  at 
Miraflores,  was  then  considered,  and  the  chairman  stated  that  the  same 
had  already  been  authorized,  and  that  Governor  Davis  be  notitied  to 
that  eflfect. 

The  recommendations  of  the  chief  engineer,  contained  in  his  letter 
of  February  20, 1905,  for  the  promotion  of  Mr.  Carl  A.  Strom,  chief 
mechanical  engineer;  Mr.  Charles  A.  List,  resident  engineer,  Cristo- 
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b«l,  and  Mr.  M.  ().  JoIhihou,  HU|wrviMintf  architett,  to  Mularie8  of  $3(X> 
p^r  month,  wpra  approved  on  motion  of  Major  Harrod. 

Thtt  riH'omm«;ndation  of  th«i  chief  ent(in<«flr.  contairnHl  in  hiM  com- 
munication of  Ffihrimry  9,  UK)b,  that  Oapt.  Kdwanl  I..  Kinjf,  (general 
qimrtormaMtcf .  Iw  authorized  to  nVn  voucruHM  for  muui.s  of  flOO  or  les*), 
toj^ether  with  the  reoort  of  Mr.  W.  P.  Armstrong,  auditor,  thoreon, 
wart  ordered  referred  to  the  executive  committee. 

Kejfardinjf  the  re<jueHt  of  Mr.  Cloyd  A.  Mcllvane,  an  employee  of 
the  en^'inrcrinjf  department  of  Panama,  addrcHscd  to  the  Hon,  Theo- 
dore K.  Burton,  House  of  RepreHentativcH,  and  hv  him  referred  to  the 
CommisNion  for  a  copy  of  the  proceedinjfs  of  the  Isthmian  Canaldom- 
misHion,  a  copy  of  the  report  f  the  Secretiiry  of  War,  etc.,  the  secre- 
tary was  directed  to  notify  Mr.  Mcllvane  tliat  his  course  in  writinpf 
Mr.  IUirt<»n  was  not  propc-r,  and  that  he  should  apply  for  information 
throuj(h  the  head  of  the  department  in  which  ho  is  employed. 

Mr.  Harrmi  moved  that  the  report  of  the  enjjineerin^  conunittee 
containing  rcconunendalions  for  the  nrosciution  of  work  on  the  canal 
on  a  sea  levt'l  basis  he  now  considerea. 

Mr.  (Jrunsky  moved,  jw  an  amendment,  that  the  report  of  the  com- 
mittee on  en^inecrinj^,  hearinj,'  datf  of  Fehruiiry  14,  l!M)f),  reliitirjjjr  to 
conduct  of  en^iiuMirinjf  work  on  the  Isthmus,  and  *o  the  type  of  canal 
tx)  be  constructiHl,  l)e  refened  to  the  c  /inmittee  on  enjjincering  planij 
for  its  consideration  and  comment. 

Mr.  Parsons  moved,  as  a  substitute,  that  in  the  absence  of  the  chair- 
man of  the  committee  on  en^inecrinjjf  discussion  of  the  matter  be  post- 
poned until  the  meeting'  at  the  Panama  liiiilroad  otlice  in  New  York 
City  at  10  o'clock  on  March  9,  UhK). 

Mr.  Parsons's  motion  was  adopted. 

The  chairman  read  for  information  a  letter  from  the  <'hief  enffinoer, 
dated  February '21,  l!U)r),  annomicin^''  the  receipt  )f  a  telet^ram  from 
Assistant  En^nneer  Dose,  stating^  that  the  last  hole  at  Buena vista  located 
>)ed  rock  at  a  depth  of  1HS.2  feet  below  datuni. 

The  I  iiief  eri^nncer's  letter,  dated  Fei)ruary  20, 1905,  announcing  his 
intention  of  substituting  air  drills  for  the  present  steam  drills  now  in 
use,  and  asking  that  (J  modern  air  compressors  of  the  Rand  Imperial 
type  of  air  compressors  and  75  more  pneumatic  drills  be  purcha.sed — 
25  for  delivery  f)efore  July  1,  25  before  October  1,  and  25  before  De- 
cember 31,  1905,  was  ordered  referred  to  the  committee  on  engi- 
neering. 

The  chief  engineer's  letter  of  February  21,  1905,  relating  to  cars 
and  engines  in  connection  with  construction  work  and  the  ''' layout"  at 
Matachin,  and  asking  that  he  be  authorized  to  tinish  the  construction  of 
shops  at  an  estimated  cost  of  $40,0{»0,  was  referred  to  the  committee 
on  engineering  plans. 

The  chairman  laid  before  the  meeting  the  opinion  of  the  general 
counsel  as  to  the  name  in  and  by  which  contracts  should  be  entered 
into  by  the  (>)mmi8sion  for  materiel  and  suplies  for  use  in  the  con- 
struction of  the  Isthmian  Canal. 

On  motion  of  Mr.  Parsons,  it  was  resolved  that  contracts  should  be 
drawn  up  by  the  purchasing  and  shipping  agent,  certified  by  him,  and 
thereupon  forwarded  to  the  general  counsel  for  his  approval  as  to 
form,  and  that  the  chairman  be  deflignated  as  the  proper  person  to  sign 
contracts. 
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Mr.  (iruriHk y,  of  thfl  connuittw«  on  MaiiiUtion,  proHonti'd  th<«  reiKH  i 
of  tli«  chief  Huiiit^ry  offii-ftr,  covarlng  orwrHtion«  on  tho  I«thmu8  from 
Mhv  4  to  I)oc<»mh«.r  .'il,  11)04,  iind  tiskcd  rhat  it  l»«  priiitwd. 

()n  motion  tlm  riM(U(^Nt  wh<  nj)nrov«»<i. 

Mr.  (JriniMky  pn-muitod  tho  rollowinjf  roMoluticnH: 

Rf»olveil,  Th«tlt»a<'<f)nlanco  with  th»'  ri««'.Mmn«ui<Ut|f»ri  i)f  th«  c.UM  diinlUry  ofll<i<r 
uikUt  <la(«  of  K«hniHry  IH,  l1K>ft,  IriiiiNinittwl  by  (Jovwrnor  DuvIh  with  n  fnvornlil.' 
n'coiniiuMulation,  th«  fwlnblinhiniMit  of  iMiii'rmjiu!/  hiMipiUtii  nihi  ttiHtxiiMrii^  klotiu 
th«i  lln»  o(th«  canal  l»ft  authorUftl  an  followM: 

For  I'anama  and  Ooioital:  A  «liH|wiis;iry  to  he  looatfd  at  raiHiina  «>r  elM«^where,  ait 
may  Im>  o<»avi'iii«>iit,  with  1  rixMllc.     nlliciT  and  lnt«'rnc. 

At  IVrtIro  Mi«»j«l;  A  10  I«m|  huMpitiit  «»vci  (iiH|M'ri«iry,  with  1  inixllciil  otHcur. 

At  I'araiao;  A  lrt-h«Ml  hi»H|>ital  luni  <\\     ciiHary,  with  I  tuM'iituI  otHct-r. 

AtOtiU^;»ra:  A  20  IhmI  hoHpiUil  atid  diH,»4«nHary,  with  2  jnt'<li<iil  olllcwra. 

At  Kiiipiru;  A  din|M'iiHary  hihI  ar  atU'tiiliiiit. 

At  halt  MutHthlii:  A  rH-h«'(l  ho,-4|)itHhin<l  diMpotiMary,  «HK'cittUy  HttctJ  for  emorsf«ni'y 
•urt<«'rv,  -vith  1  m«'<li(iil  ofRcfr. 

At{iaml)oaand  Hhm  ()l»iM|,(«:  Onw  20-IkmI  hoMpital  and  dinjM»nwiry,  with  1  nuMlical 
ofllcttr. 

From  CriHtohjil  to  (iHtiin:  A  iliMin'iiMary  with  I  nuHlical  ofllcer  and  an  lnt*'rn«,  pref- 
*!rHl(ly  (jUHrltTcd  at      .lOii  hoHpital, 

And  he  U  /nrl/itr  remln'it,  That  the  hoHpitalH  hh  almve  ♦•nuiiKTat«d  Imi  allowed  th« 
■amo  force  of  attfridaiitit  afl  an-  all..w»'d  in  th«  Kontsral  mjlifum  of  organization  of  the 
health  dt-partintMit  to  tMnergcncy  hoHpitalH. 

Ahi)  rfHiili'fil,  That  the  coiiipfUHation  for  th«  ahovo-natned  poNilioriH  dt)  not  t'xcet-d 
thoHe  lu'tofoH'  fixed,  or  that  may  hereafter  he  fixed,  for  einerKency  lioHpitah  nn<l 
diMpenHarieH,  imleHH  otherwiwe  auihori/ed  hy  the  ('onuninMion;  and  Im<  it 

AUn  rexitlved,  That  the  reemiiini  iidations  of  Ihf  chief  sanitary  officer  for  the  pro- 
m»)tion  of  interncH  to  the  poHitioiiHalon^  the  line  of  the  canal  Ik- approved;  and  (inally, 
l)e  it 

Hetolvtd,  That  the  additional  einploywH  made  iieceHSiiry  l»v  thin  Hchenie  tn'Helected 
through  the  propc-r  channeln  an  re<|tiired  from  time  to  time  hy "  !»e  i;hief  nanitary  ollicer. 

Mr.  (jrriniHky's  resolutions  wore  a(l<)[)t(;(l. 

The  Commission  udjoiirned  ut  4.15  o'clock  p.  m. 


ElOHTV-FOUllTH    MeETINU. 

BoAHi)  Room,  Panama  Raii  road  Company, 

New  York,  March  9,  1905. 

The  CommisHion  inf^t  ut  tlie  cull  of  tho  chHirmun  ut  10  a.  m. 

Present:  Chairman  Walker,  Messrs.  Murrod,  Burr,  Parsons,  and 
Grunsky. 

Absent:  (jeneral  Davis,  on  duty  on  the  Isthnms  of  Panama. 

Mr.  (trunsky  was  appointed  secretary  pro  tempore. 

The  reading  of  the  minutes  of  the  meeting  of  March  0,  11)06,  was 
dispensed  with. 

There  was  laid  before  the  Commission  a  communication  from  the 
purchasing  and  shipping  agent  relating  to  the  retjiicst  of  the  chief 
engineer,  per  cable,  that  if  possible  7  by  9  inch  b}  1'  foot  ties  be  sub- 
stituted for  the  6  by  8  inch  by  8  foot  ties,  originally  asked  for  by 
him.  The  proposition  submitted  bv  the  contractors,  Brown  &  Co., 
in  reference  to  this  matter  was  as  follows: 

If  the  Commi8«ion  will  accept  4,202  6  bv  8  inch  by  8  foot  and  up  ties,  hewn  on 
two  sides,  which  we  have  shipped  on  the  ^ewhall  for  our  private  account,  at  66  centa 

rr  tie,  in  addition  to  the  numoer  mentione<i  in  our  coniract,  we  will  furnish  25,000 
by  9  inch  by  9  foot  ties  in  place  of  that  number  of  0  by  8  inch  by  8  foot  ties  pro- 
vided for  by  our  contract 
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Browi.  A  C/O.  further  offtirod  to  furnish,  In  vfim*  the  CommiNNion 
deiirei  **aii  Hfiditionat  numljor  of  tloM  nny  from  r)(i,(K)<)  to  150,000- 
7  by  \)  inch  by  9  foot  turn  at  contruct  nru-o,  tiiiu»  of  <i««livi»ry  to  \}ti 
ttKroiMJ  ii|)o!i  to  riu'i't  thr  wishrH  of  thn  (  oriitiiiMMion." 

On  motion  of  Mr.  Burr,  thn  nuittcr  wiw  r«'f«'rr«»d  to  th«»  chiiirmnn 
with  |H)W«r  U}  lirt,  ««'(:urintr  still  inon'  of  the  largwr  niMid  tion  in  tiuu 
of  the  tt  hy  H  in<'h  by  M  foot  tioH  if  |K)riHibl«. 

Th«<  biirof  Friink  L.  .lounnini  for  *H2!»  f(.r  tranMhitinjr  tho  (Mvil  Code 
of  pHnumti  from  S|>iiniMh  into  Knt^lish  wits  approvuU  anci  orUunnl  (Niid. 

Mr.  (truiHky  pr»'M<'iit»Ml  the  following  n^Mohition: 

Hf»nlvtd,  ThHt  in  hII  «*aw>ii  in  which  lnwi^Mt  \M*  (-(inforiii  to  thi*  rtM|uirfiiHMiUi  of 
itMicllli-iitionH  MVMirilH  tiiHy  Im  iiiHdi*  to  lowi'Ht  liiiltlcm  by  thi>  piiri-hHMiiiK  Hrwl  nhlp- 
pln)(  iiKHiit  of  tliiM  CoinniiMrtioi);  uthMrMimi  the  iiiHtt*)r  mIimII  (>«  rffurrt**!  to  thi^  Cott^ 
iiiiMiioii  for  a<ljiiilifutioii. 

Adoptod. 

In  tho  milt  tor  of  tho  proposed  rotransfor  of  tho  commlsHPry  to  the 
I'anaiiMi  Itjiilroiid  Company  it  uiis  movrd  by  Mr.  Parsons  thatarrun)/(v 
ments  br  madr  with  tho  Panama  Hailroiid Company  to  tak«>  ovi»r  t)je 
('ommisMury  Department,  h'ayinj^'  Mr.  Toboy  In  charj^n' thiMvof,  without 
additional  <'omp<Misution. 

TIiIh  motion  prevailed,  Mr.  (irunsky  alono  voting' aj?ainHt  it,  ils  ho 
favored  deliiy  or  a  few  weeks  before  takiiij^  fintil  action. 

The  re<|ue.it,  by  eiible,  of  the  chief  engineer  for  a  duplication  of  tho 
order  for  '2,r>U0  tons  of  7<>  pound  stetd  rads  was  considered,  and  It  was 
moved  by  .Mr.  (Jrunsky  thiit  the  purchase  be  made  by  iidv«'rtisement 
for  comiM'titivf  bids.  This  motion  was  curried,  the  <hairman,  in  vot- 
\\\\f  a^aiinst  the  Mame,explainiiij,''  that  he  wa.s  in  favor  of  purchasing,' tho 
rails  under  the  I*iinanm  Kailroud  (  om[)any'8  contract,  thereby  Having 
tiuH^  and  prol»ably  money. 

Tin*  recpiest  of  Doctor  La  (Jarde,  dated  Decend>er  5,  for  allowance 
of  foraj^'e  for  2  horses,  addressed  to  the  QuartermaHter-(ienoral  of 
the  Army,  with  1'2  indorsements,  was  rea»l  for  inforn)ation. 

The  chairman  called  attention  to  the  fact  that  on  .Fanuary  21,  1906, 
tho  Htwblin^  of  2  horses,  the  private  property  of  the  superintendent 
of  Ancon  Hospital,  at  the  section  stalues,  was  authorized,  as  was  al'O 
the  use  of  th«>  shops  at  tlu^  .section  for  the  repair  of  the  supcM'irjtend- 
ent's  carriajjfe  and  the  shoeing  of  his  2  private  horses. 

In  the  matter  of  pay  allowaruie  to  Mr.  Hawkiny  Taylor,  formerly  an 

emi)loyec  of  the  Commission,  it  wa.s — 

Hmdvfil,  That  tho  rcHolution  of  Dfcfiiihcr  22,  1!>04,  in  roforcnco  to  loavp  of  absence 
of  IlLwlcinH  Taylor,  ho  roHcindod;  tiiat  louve  of  aiwonce,  with  pay,  from  Sopt«'rnl)«r 
14  to  and  in<'ludinK  .St^pteinhor  .'{(),  I1M)4,  \w  approved,  and  tiiat  his  claim  for  pay  8ul>- 
Bcquont  to  Soptomher  30,  1U04,  ho  diHapproved. 

Mr  Harrod,  the  chairman  of  the  conunittee  on  enpfineerinp  plans, 

submitted  the  following  report,  which  was  acce[)ted  and  approved: 

The  committee  on  erij^ineering  plane,  to  which  wae  referred  the  project  of  the 
chief  engineer,  accompanied  by  a  plan  for  the  increaHo  of  the  ofHciency  of  the  Bm 
Matachin  shops  by  enlarging  the  proHent  accommodationB  and  providing  additional 
machinery  to  three  times  their  j)re8ent  capacity,  at  a  cost  of  about  $190,000,  return 
the  same  with  the  recommendation  that  the  Commission  authorize  the  immediate 
conBtruction  of  the  necesHary  buildings,  and  advertise  for  bids  for  the  machinery 
as  soon  as  the  requisition  therefor  is  received. 

The  same  committee  submitted  the  following,  which  was  also  ac- 
cepted and  approved: 

The  coaimittee  on  engineering  plans,  to  which  was  referred  he  project  by  the  chief 
•agineer  for  an  additl^iial  water  supply  Xt^  tl)e  construction  of  a  dam  ou  tiie  ComachQ 
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Rivw,  with  intpnijr  iinni  Ut  fxtiriUi  from  Cubbrm  oorthwanl  ratanui  th«  mm*  to  tk* 
UumuiiM^m  wIUj  ft  ref»»mat*iMlatU»n  tot  a|)|»mvtti.  Ttje  «'«HRRt«rH'rmetit  d  work 
■hould  \m  •uthoritt^i  «ti<l  Ndn  (or  pl|i«  mlM  for  MirMin  m  th««  rfK|iHiiiUun  ia  r«(<«iviid. 

It  wan  (ioUTiiiiiK'il  to  \m  dimirtiblo  that  Mr.  Mitlthy  Nhould  nt  onco 
visit  the  iNthiiiuN  for  coiifornncw  with  th«  chi«f  (uiKiti«*i>.r  mitl  for  fur 
ther  Horvice  thorn  or  In  WnNhiii^ton,  vm  may  h«n'Hft««r  b«  dirM'ti^. 

Mr.  Rurr,  chairman  of  the  (*ommittf««  on  engimM^rini;,  ma<le  th«  fot 
lowing  re{K)rt: 

Th« commitUt* on  AiiKintH^HnK  r«><iinun<*nrta  th«  approval  o(  the  plan  of  th« chlal 
«ii|{ifiiH«r,  an  «(«t  forth  In  hii«  U'tivr  nl  IVhruary  21,  for  th«  n«>rK»ui<ali<iit  ajul  «xt«a- 
•ion  of  th«  forvfw  of  thofiiKiiiforiiiK  and  romttruction  il«'))Artiit«nt. 

The  committe*^  tm  enj;in«««rinjir  nicomnn^ndu  the  approval  of  the 
re<'omm(*ndationM  of  the  chief  engineer  contained  in  hin  two  lett4>rH  of 
Fehnmry  '2l,coverinj(  the  promotion  of  tho-ne  metnlK^rH  of  hin  tMHf iiicer- 
inj^  and  clerical  foncH  ^iven  in  thoHe  lettern,  aH  follown: 


± 


BartMtur.J.  H..,. 
Bnynion,  L.  T ... 

^'•twftii,  A.O 

liAllnito,  I 

Ooul.l,*'  M 

Mncuiri).  J.M... 
MrKrlmi'l.lCC. 


*■*»#••«•••■« 


PmU'hell,  W.J,. 
fhaUn,  kdwkrd 


rating. 


CI*rk,rlaHil 

Clf.'k.i'tiuw'i 

CI«r<i,i'lMNt 

il.. 

Clerk.rlaMiS 

flo 

do 

riprk.rliiiMii 

KiMiiniin,  ('I«m3. 


Fr«ii>nt 
pay. 

tW)  (X) 

n.i.:is 
mm 
moo 

\'if>.  00 
\'if>.00 

100  no 
K},n 


l'ni{MMMl  rttlng. 


Chiof  clerk  . . 
(U«rli,olMii8. 
Cli'rk.rlMM], 

do 

Chlttfrlcrk.. 
do 


«1o, 


Clfrk.flawiS. 
Cl«rk,i!l«wi'i. 


Frn(in«Nl 

i«y 
II  no  00 

lift  00 
101).  00 

ion.no 

IIMI  U) 
IW.  (W 

IM).  nu 
I*  no 

100.00 


The  comniitt4M'  on  on^jineeHn^f  rccominendH  the  approval  of  the 
recoiiuiiendutitdi'^^  of  the  chief  cnijinccr  in  hiH  letter  of  Fehnmry  21, 
coverinjf  the  promotion  of  ccrtiiin  meml)er«  of  the  corpa  engaged  under 
the  .siijHjrviH'Mj^  Hichitect,  &h  foUown: 


Namp. 


Artao,  Rmnat 

Betanruiirt,  R.... 

BowloK,  K.  W 

Burtt,  A.  M 

Caldwdll,  O.  A  ... 
Carmick.  E.  8  .... 

Daly.  Henry  K  ... 
DUborrv,  J.T..... 

Dixon,  Robert 

Du  Boin..  L.  E 

Duey,  W.J 

Hallar,  Q.  N 

Uulcu,  E.  tl 

Nawbold,  W.R.,Jr 

Pintt,  J.B 

Read.  W.H 

lialdy.  J.J 

Banaut,  A 

Uffaodell,  W.a... 


PrvHMsrit  rallnff. 


A  PI*!  *  tan  t  time- 

ket-p^T. 
A*>^li<lnnt  'orfmaii, 

tfrMilu  i. 
HiillilfnK  auper- 

viMir. 
Inatrumi'ntman... 

I.<>vel  inan,  clami  I. 
Rod  man,  cIhm  2  . , 

Foreman,  claM'i  .. 
FliiDibvr 


AaMtiitant  (oretnaii. 

flai«4  3. 
PiirL'mnn.  claim  1  .. 
Aiwlataiit  foreman. 

oIam  3. 
Rodman,  claan  3... 
Timeke«pcr,claaa  2 

Foreman,  claaa  2  . . 

Forenian,  claaa  I  . . 
Foreman,  claaa  2  . . 


....do 

Rodman,  claaa  1 ... 
Level  man,  claaa  3. 


Preaent 
jiay. 


mo  00 

du.OO 

IM.OO 
17V  00 

too.  00 

H3.83 

100.00 
a. 46 

7ft.  00 

88.93 
76.00 

88.38 
100. GO 

100.00 

83.  .18 
100.00 

100.00 

75.00 

US.  00 


Pr<>iHiM>i|  rating. 


Aaafatant  foreman, 

rtaMa  2. 
Awilitnnt  foreman, 

trriide  3. 
Hiip«'Hntcndi«nt  ... 

Aawmtant  engineer, 

claiM  2. 
Ij<!vel  man,  claaa  2. 
Clerk,  claaa3 


Foreman,  claaa  8  . 
....do 


Foreman,  claaa  2 


.do. 
.do. 


Level  man,  claaa  1. 
Clerk,  claaa  8 


Foreman,  olaaaS  .. 

Foreman,  claaa  2 .. 
Foreman,  claaa  3  .. 


do 

Level  man,  claaa  1. 
Tr»nalt  man 


Proponed 
pay. 


ftIO  00 

7,V00 

ano  00 

200.00 

12ft.  00 
100.00 

I2ft.no 

126.00 

100.00 

100.00 
100.00 

100.00 
126.00 

126.00 

100.00 

r».oo 

126.00 
101.00 
160.00 


Position  on  organ- 
ixAtlon  acheme 
•heet. 


Timekeeper. 

Foreman  Panama 

road. 
Superintendent. 

Chief  draftaman. 

Draftaroan. 

Pay  roll  depart- 
ment. 

Foreman, Culebra, 

Foreman,  d  1  v  I  - 
Mlon. 

Foreman,  Job. 

Do. 
Do. 

Draftaman. 

Material  check 
clerk. 

Foreman,  Pan- 
ama. 

Foreman,  Job. 

Foreman,    dlyl- 
lion. 
Do. 

Draftaman. 
Do. 


aFartaoox. 


lilH^tT   Of   Till    ItTHMIAH    0Alf4L   OOMMIIMIlOlf. 
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Thu  followlntf  liNi  of  promotiont,  m  rtcommeiirf<Hi   by  the  ''hlef 
i'ngini'ur,  WM  nI.Hii  H|)|)roy«t|; 


>  #•#■•••< 

'■«•••! 


AndMion,  R.  B 
Arrh«r.  K,  I 

AwnvantA,  A  

H*rrfl.(»  V 

H*iit  u«,  W  I 

M.MIyH  W... 

MiiM'kbiirii,  K./ 

Hi>lt«  T  V    .,... 

ntimholipr.  *V,I 

Hiiriiiiri,  H  . 

stniUr^  ('  M 

'   U.I,  J    A  ... 

<  «r|M>nli>r,  r.  h 

•  '•fviT,  K.  H 

i'MM,  ¥.  W 

V\Mk,  II.  H 

i>iiviii,  v..  L  ...... i .... 

Iioniliillii**!,  R. 

hriiki',  II.  I' 

K..wli.r,  K  <* 

unttUli,  W    r.  R 

Iliivi'«,  liitiri 

Ill«li,  J    H     

llorlKimtliu",  .1   I, 

nortiMmHiif,  .1    VV    ... 
MiiiiiinK'loii,  L  M  ... 

.Iiilinwm,  N.  M 

KliiirKUmV  K,  B ...... 

K<.rtn>i.|i.  K   B 

MrmflVo.  I* 

Miii^iy,  H.  I, 

MaiinltiKton,  J.  A 

Mmitoii,  II.  H 

Miirxtmll,  (!.  B 

Mii-oti,  A.  I* 

M  iiMtnr*,  F.  W 

\l.  Morn.w. .;,  W 

MliciiNhKln,  H.  A 

I"hilll|».,  O.  I' 

giiiml.  (».  A 

KiilMTlmm.  A.  O...... 

Sohliilor   I'Hul 
-iiiilth,  K.  (•  .. 

H|'«'rry..l.  I, 

Irniiy,  M.  W 

Ihuin,  I,  (I 

1  hninpiHin.  R.  M  . 

riii»riu>.  <;.  \, 

WcwJnn.  O.  K 

W.-IH,  o.  .M 

Wright,  I)   E 

YiKMini,  A.  » 

Youinf,  H.  C.Jr.. 


rrvmnl  raUnf . 


••••••• 


liMtrumanl  »«• 

\^yp\  iiiAit  I'Ufli  I,,,.., 

R'Hliitmi.i'irMM  I 

IrHimit  iii«ti         

IfuUuinvtit  ui*n 

MT^Bwn,  e)ui  fl 

• , . .    mO , 

RiMtiimti.rliiM  1  ........ 

K)Htinaii,  <Imm  |., 

Mv«l  man  i-Imm  | 

KtxImAfl,  rln  w  3 

Inntrtiinttnt  miin 

■   •  '1" 

I^v*l  ntftn,  dto  1 

RiMlniftn,  rlMw  w 

larval  m«ii,  vSmm'l 

I^ivol  man.  diMi  |...... 

Ro«im*n,  olMi  I 

...  «lo...., 

R«M)in«n,  cXiuml 

Tritiialt  mau 

.!<) 

DrftfUtiiftn,  oUwii 

RudiiiMi,  uImh  3 

do 

....do 

...do 

Rodnwn,  cImm  1 

HiMlmiin,  cInm  i 

Inmrumnnt  iiikii 

I.«*v**l  nmn,  cImh  1.... 

KiwIiiiMn,  RlkM  1 

TratiNlt  m»n 

<lo 

liflvrl  nun,  (Ikm  I.... 

HimIiiihii,  i'lMi)  a 

Lfvitl  iiiitti,  cliuM  1..., 

KixlitiMn,  cIkmn  2 

ItixtrniniMit  tnnn 

KlMlllliiM,  ClKMt  1 

Rfxlinitii,  cIam  I 

do 

IimtruniMntmnn 

RfMliiiAn,  oIkmk  I  

(nxlriiiiHMit  tniin 

Ktxlinan,  cIm*  i 

do 

Ia'vpI  man,  cImi 

do 

Trnnstt  m»n 

Kixlmtn,  clan  3 

....(!(»    

Tranittt  man..... 


mr. 


ii... 


urnw 

n.00 

180.00 

moo 
mw 

lift.  00 
7b.  00 
75.00 

13ft.  00 

DO  U 

moo 
moo 

100.00 

Mil  aa 

136  IX) 

lUO.UO 

7ft,  00 

7ft  OU 

IM)  mi 
lAU  <)0 
I  ■/?..(» 

ft3.3S 

mm 
M  la 

7.V00 

Ha  ;« 

17ft. 00 

KM  uo 

7ft.  on 

lAU.OO 
l.'0. 00 
lOU.OU 
as.  83 
100  00 

MS  H;i 

17ft  00 

Kl  Sa 

7b,  00 

7R.00 

17ft. 00 

7ft.  00 

175  (» 

¥»  H8 

K\  ;J8 

lUD.UO 

100.00 

IftO.OO 

8.1.  :ia 

IftO.  01) 


rrofMiMid  miisf. 


■•••t*a»« 


iii««»*»ttak»t 


■■«••••• 


•••■f«B«»ia#t«f 


Awttlam  vnffioMir.elMi  I 

Mival  nail  t'lM«t3 

R<idinan,  I  law  X 

InatriiniKnl  rii»ii...,',;i;  

AaaUUnt  •iigiuwr.flkMii 

TraiMli  man 

...  do , 

....  do ...,...t. ......... 

I^vri  man.clMil , 

do 

Tratialt  man 

Uival  man.  ilaw  1. 

AMlaUnl  vii|iii«^r,  <<la«a  \ ,..,, 
do 

UvkI  man,  claw  3 

\My»\  man.  i<)a«i  1 

Iranali  niait 

Uvfl  man.  ila«|..... 

L«v«l  man.  clawi  1 

— do 

...  do 

liiNtriimenI  man.. 

..do  ... 

TrannU  man V.V.V.'. , 

l-affi  man,  t'laiMl , 

■lo 

lo 

do  ".. 

tuxtman,  "la-w  i 

l*vp|  mail,  1 1  Hon  I , 

AwiNUnt  etiKlin'.T.  vImm  I 

I.*vi'l  man,  rl»>«  3 

I.«iV<'l  IIINII,  rJHiMi  I ., , 

Inatrumont  man 

do 

I^evel  mn'a,  olaaa  3 , 

.  ..do 

.  .do 

I/pvpI  man,  olaiw  I 

AMiMUiit  *>ii|rlni>i)r,  rlaat  I 

I.i«vi'l  limn,  (  Ihimi  1 

R«Klnian,  claiw  2 

Ix'Vi'l  man,  clann  I 

AMiitUnt  eiiffliifiT,  rla«H  1 

l/flvi>l  rnaii,  claMi  1 

AmiKtant  (.•iiKliiiHT,  <-Ih'«  I 

I<evi»l  ma',1,  riawi  3 

•  ••  d<) 

TraiiKit  man 

Ixivfl  m/iii,  cliii-K  3 

Indtrnnu'nl  man 

I./evi'l  man,  ila«n  | 

...do  

InNtruifU'nt  man 


iXM  00 

lift  00 

MO.Ii 

1 7ft.  00 

tm  00 

IVi  JO 
IftU  00 
\fA\  00 

luu  (10 
tin  00 

110  00 
iOO.OO 

K»  uo 

■«i«i  uo 
\ir*  uu 
ion  uo 

I'M  00 
I3A0O 

lUO.tXI 

nw  00 

17ft  00 
1 7ft,  00 
IftO.OO 

too.  00 
ion.  00 

100.09 
100.00 
ft3  tS 

uw  oo 
'Ala  00 

13ft  00 
101)  00 
I7A.0O 
17ft  00 
13ft  00 
lift  00 
13ft  00 
100  00 
300  00 
lOi)  00 

loo  00 
31  III  00 
loo  00 

3l<«i.  00 
I  v..  00 

r'n.oo 

IftO.OO 

I',.:'.  00 

1 7ft.  01) 
IKl  00 

'iX)  00 
176.  W 


Th«^  rommittPG  on  mpinooring  n'comiiicnd.s  tlio  approval  of  the 
proposition  of  the  rhiof  engineer  contained  in  hi.s  letter  of  February 
20  re^rardinj,'  the  Hub.stitution  of  air  drillH  forHtt-am  drills  and  the  pur- 
<ha.se  of  6  modern  air  c()nipre.s,sorH,  each  with  a  capacity  of  2,600  cubic 
feet  of  free  air  per  minute,  and  the  purcha8t»  of  76  air  drills,  to  be 
delivered  between  July  1  and  December  31,  1905,  all  as  8et  forth  in 
t  hat  letter. 

The  committee  on  engineering:  approvew  the  general  report  of  the 
chief  engineer  of  February  20, 1906,  and  recommends  that  it  be  received 
and  filed. 

The  committee  on  engineering  recommends  that  the  salary  of  W.  E. 
Dauchv,  division  engineer,  be  increased  to  $600  per  month  from  and 
after  March  1,  1906,  in  accordance  with  the  recommendation  of  th() 
chief  engineer  under  date  of  February  21,  1906. 


^g^gjgjgjjl 
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All  of  the  recommendations  of  the  committee  on  engineering  as 
above  notod  were  approved. 

I'he  report  of  the  engineering  committee  dated  February  14,  100ft, 
and  relatmg  to  the  work  on  the  Isthmus  and  to  the  type  of  canal  which 
ahould  be  conRtructed,  was  taken  up  for  consideration. 

This  report  wa«  litill  under dijscusaion  when  theCoramiasion  adjourned 
at  2  p.  m. 

Eighty-fifth  Meeting. 

Evening  S  ar  Building, 
Washington^  D.  6'.,  March  llf.^  1905.  . 

The  regular  monthly  mee^ngoi  the  Commission  was  called  to  order 
at  11  o'clock  a.  m.  i)y  the  chairman. 

Present:  Chairman  Walker,  Messrs.  Burr,  Harrod,  and  Grunsky. 

Absent:  Governor  Davis,  on  duty  on  the  Isthmus  of  Panama,  and 
Mr.  Parsons. 

The  minutes  of  the  meeting  of  March  6  and  I),  1905,  were  read  and 
approved. 

Dr.  L.  W.  Spratling,  U.  S.  Navy,  superintendent  of  Colon  Hospital, 
was  called  into  the  mectint*-,  and  gave  Viiluable  information  to  the 
Comnii-ssion  respecting  health  coiiditions  on  the  Isthmus,  medical  sup- 
plies, etc. 

The  following  list  of  appointments  made  at  the  Wa.shington  oflice 
since  tho.'^e  announcinl  at  tlie  meeting  of  March  1,  1905,  were  approved, 
subject  to  civil-service  regulations: 

APPO^NTMK^TS   MADK  BY  THE  COMMISSION    AT  THE  WAPniNGTON  OFFICE  SINCE  THE  M^BT- 

INQ   OP   FKHRUABY    28,   19U5. 

For  service  at  Washington,  D.  C. 


Name. 

PoHitlon. 

.  Date  of 
appointment. 

Takes  elTect. 

Rate  of  pay. 

Bon  Dnrant, Wm.W... 

Niland,  Julia  P 

Roman,  Julia  B 

Clerk  (stenoRrapher) 

Typewriter 

Stetiograplier 

Mar.    1,1905 

Mar,    8,1905 

Mar.  11,1'J05 

do 

Mar.    2,1905 
Mar.    9,1905 
Mar.  11,1905 
Mar.  13,1905 
Feb.   10,1905 

81,-100  per  year. 
$-180  per  year. 
%T1'J  per  veur. 

Rous,  Bessie  D 

do 

Do. 

Weatherbe,  Wm.  C 

Clerk 

Feb.   10,1906 

$2,000  per  vear. 

For  service  at  New  York,  N.  Y. 


Evans,  Robt.  B 

Nordslck,  Frank  C 


Checker i  Mar.    2,1905 

Stenographer j do 


Mar.    2, 1905  '  8600  per  year. 
Mar.    P  1906  |  81,200  per  year. 


For  service  at  New  Orleans,  La. 


Lupton,  Silas  L. . . 
Murray,  John  A . . 


Assistant  purchasing  and 

shipping  agent. 
Messenger 


Mar.    1,1905  \  Mar.    1,1906 

I 

Mar.    8,1905  i  Mar.  11,1906 


82,000  per  year. 
8600  per  year. 


liMII 
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f^  Berini'e  on  the  hlfitniut  of  Paimiua. 
KXK(;UTIVK  IjKI'AKTM  KNT. 


Nfttne. 


MHrnew,  Jhiix'n  U  . 
I.Miitz,  llarry  A.... 

Niiiius,  (Jeo.  A , 

l'r('lzf(;l(ler,  Li'Oii... 
ShiTwcxxl,  Kvort'tt , 
>li(tli'r>'.  JamoH  A  ., 


I'cNiltton. 


StenoKrHplu"- Miir. 

.do I'.l). 


.do, 
.do , 

.do 

.do 


Dat-  of 
appointment. 


Kfl). 
.Mar. 
Feb. 


■2,  I'.HI.') 
27, 1'.Hi.'i 
2K,  1 ;»().") 

•11, 1 '.•();> 

10,  HH).'. 
■-'8,  I'JOi't 


TakeN  effect. 


Mar. 
Miir. 
.Mar. 
Mar. 
Mar. 
Mar. 


ll.lWf) 

'_'«,  i'.Mir> 
■n.  I'.H),'') 
•Jl.iwfi 

■I'l,  VMi 
2>i,  190,") 


Rate  of  pay. 


Jl.aoOpir  year. 
(fl,.')(K)  per  year. 

Do 
81, '..'(H)  per  sear. 

Do 
Jl.fjOO  per  year. 


I'OLKJE  DKPARTMKN'T. 


Roberta,  C.  V.... 


FoHoe  Bergeant. 


Mar.  lO.iaOfi  |  Mar.  21,190.')  |  $1,000  per  year. 


HKAI/Ill   DKI'AKTMKNT. 


HpII,  Florenee NiirNc 

Bidwell,  Louise  C ' do 

Diiley,  Mary  J ; do 

Lvoiis,  Mary  L 

Matt,x,  Minnie  M  ... 

Pope,  Amy  E 

Sinlt!),  Sara  B 


Mar.    7,190.') 

....do 

....d(. 

—  do i  Mur.     il,19i.'i 

■  ■   .do Feb.   27, 190.^1 

I)ietl>t Mar.    '2,  lv.05 

Nurse :  Mar.  11,1905 


Mar.  14,190-> 

....do 

\|>r.    1«,  190,') 

M.lltO,') 

7,  lOO.'i 

U.l'.iO,') 

4, 1906 


Mar. 
Miir. 
Mar. 
Apr. 


S.'iO  per  nioiilh. 

Do. 

Do, 

Do. 

Do. 
t'7.^  pe'  month. 
J.'M)  j)er  month. 


MATKRIAL  AND  SUPPLIES  DEPARTMENT. 


CarriuKton,  Harley.. 
f'osti'llo,  liawri-nce.. 
IliiKtu's.  Patrick  J... 

.lames,  \Vm,  I' 

Powell,  Fred.  H 

Slarkey,  C.  McF 

Willson,  FredDeS.. 


Bookkeeper  and  ihrk |  Feb.  27,1905     Mnr.  15,190-") 

Ciiik ; do I  .\l,ir.     7,  lUO.") 

do .Mar.  11,1<KI,t|  Mar.  'Jl,  IW.') 

Stnrr keeper Mar.   10,  I'.io,'')  ! do 

CU'ik \\:h.  2'.VMh-  .Miir.   M,  llHi.") 

Lumber  clerk Mar.  11.190.">  '  Mar.  2,H,  llMif) 

Freight  checker .Mar.  2,1905:  Mar.   14, 190.'> 


81,200  per  year. 

8720  per  vear. 
89110  per  vear. 

Do. 

Do. 
81,000  jieryear. 
$9(K)  per  year. 


DEPUTY  AUDITOR'S  OFFICE. 


McLean,  John  H.,  Jr..    Clerk Feb.  27,190ft|  Feb.  28,1905  I  «125  per  niunih. 


ENGIXKiCUI NG  DKPARTM ENT. 


Arango,  R i  Assistant  eiiKini'cr. . . 

Bennett,  Fred j do 

Tucker,  Hoode do 

Zook,  E do 

Keller,  J.  C. , '  Copyist 

McDonauRh,  Bard  L  ..    Steiiograplur 

Thome,  Clarence  P do 

Bergen,  Geo.  H Rodman 

Hobday,  W.  H da 

HaverRtick,  E.  W j do 

Johnson,  Tiff ' do. 


I 


Annelt,  C,  F.. 


O'Neill,  Thos.  J 


Martin,  Oscar  F , 


Gradison,  Jos 

Brown,  T.  A , 

Carrigg,  Mike 

Roberge,  Arthur  L . 

ShuU,  E.  H 

Maher,  Pet.  F 

Showers,  Ira  M . . .  . 


Superintendent  tele- 
grat>l',  telephone,  and 
electric  light  in  Canal 
Zone. 

Assistant  8Uj.erinten'lent 
te'egrapn,  ♦3lephone, 
and  electric  light  in 
Can  111  Zone. 

Tunnel  and  shaft  work  . . . 

Superintendent  excavat- 
ing department. 

Work-train  conductor 

do 

.....do 

do 

Locomotive  enginenum ... 

do 


.Mar.  1, 
-Mar.  2, 
.Mar.  7, 
Feb.  28, 

do.. 

Mar.  1, 
Feb.  28, 
Mar.  2. 
Mar.  10, 

do.  . 

Mar.  11, 
Feb.  27, 


1905 
1SK)5 
1905 
1905 

igo.-) 

1".»05 
1905 
1905 

imV 

1905 


Mar.     1,1905 


Feb.   2S1905 


Mar.  1,  190,'. 
Mar.  11,  m)5 
.Mar.  22,  1905 
Mar.  14,  1905 
Mar.  22,  1!K)5 
Mar.  14,  1905 
Mar.    7,  1905 

do 

Mar.  21,  1905 

do 

Mar.  2-2,  19(: 
Mar.  11,190!) 


S^iiiO  per  month. 

Do. 

Do. 

Do. 
8900  per  year. 
Jl.riOO  per  vea'. 

Do. 
88.3.83  per  moi-.th. 

Do. 

Do. 

Do. 
8225  per  month. 


do 8150  per  month. 


Apr.     4, 1906    8125  per  month. 


Mar. 
Mar. 
Mar. 
Mar. 
Mar. 
Mar. 
Mar. 


1,1905 
9,1905 
7, 1905 
8,1905 
7, 1905 
10, 19a5 
6,1905 


Mar 
Mar. 
Mar. 
Mar. 
Mar. 
Mar. 
Mar. 


21,19a5 
21,1905 

22. 1905 
14,1905 

22. 1906 
14,  \^» 

7, 1905 


817,=^  per  month. 
8140  per  month. 

Do. 

Do 

Do. 
$145  per  month. 

Do. 


8.  Doc.  127,  6^1 21 


mtmiKVM^'M 


'■rmw!!r.ii'?r4!L..mmw. 


»22 


REPORT   OP   THE   ISTHMIAN    CANAL   COMMISSION. 


Fonerinre  on  the  Inthtnnt  of  Pamima — Continued. 
KNOINKKKINO  DEPARTMENT-Contlnued. 


Name. 


Position. 


Bnrtiptt,  Kilwurd Trainman 

C'lavpool,  W do 

ShiMluf-  'T,  Howiirtl  K..[ do 

Kai!iv  Joon  H Switch  imikIik  imiM 

I)«nni.H,  L.  K BwllchniKn 

Kimmett,  W.  L <J<> 

Brynn,  T.  A 1  lK)Oomutive  nuulilniMt 

Coni'-ii,  E.  B do 

Hart,  Jai;icN  L i do 

Ji>l>Hen,  I'.  C do 

Kirk,  Geo.  F In 

Mc(;nllock,  AllMTt  I' do 

Metinire,  Jno.  F do 

NIoholM,  .lame"  K do 

TratM,  lymlw do 

8chwetl«;r,  .facob do 

Seawell,  Jos.  M do 

Talbot,  8ldne\  F do 

WiNon,  Scott  J do 

Kdliolm,  Karl Carptiiter 

HfrrinK.G.  W do 

LiKlithnll,  M.  F ilo 

MorrlH.  K.  A do 

IlickanJ,  H.  S do 

Tavlor,  John i do 

Tumor,  F.  K do 


Turner,  Wm.  C. 
BtMiningur,  S.  A 

HarrLs,  J.  A 

Rogers,  John  J  ., 


.do. 


Walliice,  L.  A 

Phillips.J.H 

Turnhiill,  John 

WaUiiiHu.Wni.  I)... 

ByerM,  1  'nvid  A 

Coli(?8n,Jnhn  H 

Oraham.  Si  ml.  J  ... 

Cope,  J.  H 

CMendennioK,  \V.  II. 
Cnipper,  Clayton... 

Elliott,  Wesley 

Haven,  Kred.  B 

Kirwin,  Tiniothv... 

Lien,  J.  (! ".... 

Smith,  Samuel 

Taylor,  Wm.  A 

Tennis,  O.J 

Fogerty,  .lohn  E 

La  Have,  Sol.  J 

Dary,  Jo.seph  H 

JacK.son,  ('has.  A 

Borff,  Henike  , 

Cornish.  Frank  L  .. 
Davis,  Edward  H  ... 

H<y«Bnd,  H.  M 

MiCaflfrey,  Ja.x.  K  ... 
MongtHjn,  A,  J.,  jr.., 

Morgan,  F.  C 

Philinw,  Wm.  C 

Shearer,  Robt.  R  . . . . 
Walker,  FrancLs  F... 

Ward,  F  ed.  F 

Kapple,  Geo.  D 

Muenlunskl,  Florian 

Warden,  Henry  R do    . . 

BlllingB,  Henry  E ,  Foreman 


Stt'iiin  and  air  drill  work- 
in. m. 

Sti'Hin  and  air  drill  forc- 
.'naii. 

Strum  and  air  drill  work- 
man. 

....do 

."^leniiishovel  fireman 

....do 

Miner ;.. 

Pile-driver  gauK  foreman  . 

do 

Blacl<smith 

....do 


Date  o/ 
apiMiiiiliiient. 

Mar.  7, 1906 
.Mar.  2,  lyiKS 
Mar.  10, 1'AJi') 

do 

Mar.     9, 1'.Kifi 
■2,  I'JO-) 

7,  ntof) 

2M,  I90,'> 

10, lUOo 

1,1'J06 

7,1 '.»().') 

11,  liH).S 

•Z,  li-6 

ll,liM).''. 

7,  lyo.^ 

'.'H,  PJO,"-) 
7,  l'J()f> 
I.lW).^ 

'2K,  l',X»5 
7. 1'.KI,'. 
9,  UH).") 

8.  iyo& 

....do 

Feb.  2N,  1906 
.Mar.    «,  1906 

...do 

Mar.    7,1905 


Mar 
Nfiir. 
K('t). 
Mar. 
Mar. 
.Mar. 
Feb. 
Mar. 
.Mar. 
M  ir. 
Mar. 
Feb. 
Mar. 
Mar. 
Feb. 
Mar. 
Mar. 
Mar 


Take.")  efT«!f  t. 


Mar.  16,190r) 
Mar.  il,l9ii.i 
Mar.  It,  190.T 
Mar.  «,190.^ 

do 

Mui.  21,19<).''» 
.Mar.  11,1906 

...  .do 

Mar.  21,1905 
Mar.  WUm 
.Mar.  21,190.') 
7, 1905 
22, 1906 
U,  1906 
Mar.  21,lli06 
Mar.   H,1'J06 

7,  nm 

21,  1905 
7,  190:) 
Mar.  1  i,  190.') 
Mar.  '^•,  190.'. 
Mar.  •^i.VMr^ 
Mar.  16,1906 

....do 

Mar.  7,1906 
Mar.  21,19!).') 

....do 

Mar.  14,1906 


Rate  nl  {.ay. 


Mar. 
Mar. 
Mar. 


Mar. 
Mar. 
Mar. 


$90  ptjr  m<mth. 
$76  per  month. 
$90  f.er  month. 
$116  per  month. 
$100  per  month. 

Do. 
46  centa  per  hour. 

Do. 

Do, 

Do. 

Do. 

Do. 

Do. 

I>o. 

Do. 

Do. 

Do. 

Do. 

Do. 
$1(X)  per  month. 

Do. 

Do. 

Do. 
Sx^.'M  per  month. 
$100  per  moi'.th. 
$H3.3.T  per  month. 
$100  per  month. 
ixi.'SS  per  month. 


Mar.    2,  l'.H)6     Mar.    8, 1906     )J|_'.-.  per  month. 
Mar.    7, 1905     Mar.  18,1906  j  8S3.;«  per  month. 


.do 

.do 

.do 

.<lo 

.<lo 

.do 

<lo 

.do 

.do 

Id.T 

.....|o 

PalltTn  maker  , 

..   .(If) 

Pip*'  litter , 

....do 


M 


Mar.  9, 1906 

Feb.  27,1906  ' 

.Mar.  2,  l'.)05  i 

Mar.  3,1906  I 

Mar.  7, 1906  I 

....'lo ; 

....do 

Mar.    9,1905 

....do 

Mar.  2,1906! 
Mar.  9, 1906  I 
Feb.  28,  19(j6  j 
Mar.  2, 1906  I 
9, 1906  I 

2. 1905  I 

9. 1906 
2, 1906  I 


Mar. 
yar. 
Mar. 
Mar. 


Mar. 
Mar. 
Mar. 
Mar. 
Mar, 


di 


....do 

....do 

....do 

....do 

.. .  .do 

....do 

....do 

....do 

....do 

Boilermaker 
do 


Mar.  10,  l'.K)6 
.Mar.  l,Hia6 
Mar.  10;liiO6 
Feb.  2H,  1906 
-Mar.  10, 1905 

do 

Mar.  11,1906 
Mar.     1,1905 

do 

.Mar.  10, 19a6 
Mar.  11,1905 
Mar.     2, 1905 

do 

.Mar.  10,1906 
Feb.  28,  1906 
.Mar.  7,  19t>6 
Mar.     9,  1905 

do 


Mar.  21,1906 
.Mar.  16. 190L) 
Mar.  11,  Uio.-) 
Mnr.  21. 1906 
Mar.  16,  1906 
.Mar.  14,  1906 
Mar.  16,  1905 
Mar.  21,1906 

....do 

Mar.  14,1906 
22,1906 
1,6, 19a6 
14,  190.=') 
21,l',*v) 
7,  l'.»o6 
Mar.  21,1906 
Mar.  14,  im') 

....do 

.Mar.  21,1'.»06 

7.  l'.J06 

14,  l'.)06 

7,  l'J06 

21,1906 

....do 

...do 

....do 

Mar.  7,1906 
.Mar.  21, 1905 

— do 

....do 

Mar.  ll,i'.)06 
.Mar.  21, 1906 

14,  I'.H).) 

15.190') 
21,  1905 
28, 1906 


Mar. 
Mar 
Mr.r 
Mar 


Mar. 
.Mar. 
Mar. 
Mar. 


Do. 
S76  per  month. 

Do. 
$1.60  per  month. 
$126  per  month. 

Do. 
46  cents  per  hour. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do, 

Do, 

Do. 

Do, 

Do. 

Do, 

Do, 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 
$100  per  month. 


^  The  recommendations  of  Mr.  Georf^e  C.  Schafer,  disbursing  officer, 
Canal  Zone,  for  the  promotion  of  E.  Lacroisade  to  $125  per  month, 
A.  P.  De  Veyriere  to  $125  per  month,  and  J.  Page  to  $125  per  month 
were  approved. 
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The  recoinriu'ndationH  of  the  chief  engineer  contained  in  hin  letter 
of  February  21,  1906,  fur  the  prom  Hion  of  Mr.  Patrick  Galvin  Hupcr- 
intondent  of  excavating  department,  to  $250  per  month  was  approved 
KH  wa«  also  the  promotion  of  Mr.  S.  W.  Settoon,  cHinp  Mum^rvisor,  to 
$175  per  month.  The  recommendationfi  of  the  chief  enjrincer  for  an 
increase  of  his  forces  as  follows  were  approved: 

<Mce  ofthedivimin  «|.'7'««f --I  cl.iof  clerk,  at  $175  i^v  month;  1  atenoKrapher.  at 
$125  per  month;  3  clerks,  at  $1()()  each  ixjr  month.  h    t  «i 

Kjcm^mg  department —\  flnr)erviH<.r,  at  $1 75  })er  month ;  3 general  foremen,  at  $150 
vmh  iKjr  month;  1  chief  clerk,  at  $125  ))er  month;  2  clerkH,  at  $100  ea(;h  per  fnonth- 
1  timekeeper,  at  $100  per  month;  1  aflni^tant  timek»'«'per,  at  $75  per  month-  20  com' 
n  et^  8team-8hovel  crt'WH.compoHwl  of  1  engineer,  at  $  UK)  per  month,  1  cranfHman,n 
fU  5  fwr  month,  I  fireman,  at  $75  per  month;  I  {)itman,  at  $76  per  month 

Arri,»y  rf<7,ar/mtfn^-l  superintendent,  at  $250  per  month;  2  K«'nera!  forenien  at 
1150  iHJr  month  each;  1  foreman,  at  $125  per  month,  I  clerk,  at  $125  i)er  month 

iyiu;kdepartmmt.—\m\H>.t\n\A'iM\mto\  tracks  to  take  the  place  of  Mr.  CnmminH  who 
hiiH  left  for  the  States,  at  $250  per  month;  1  track  HuperviHorw,  at  $175  r)er  month 
each;  6  general  foremen,  at  $150  i^r  month  each;  6  foremen,  at  $125  i)er  month  ear  Ir 
12  foremen,  at  $100  per  month  each;  12  foremen,  at  $83.33  per  month  each;  1  chief 
clerk  at  $125  |)er  month;  1  (lerk,  at  $100  per  month;  1  timekeeper,  at  $100  per 
month;  1  timekeeper,  at  $75  |)er  month.  »     .       »        i 

Travjq)ortati<m  <lqmH,,ient.~\  superintendent,  at  $250  per  month;  2  trainmaflters. 
at|.-'00per  month  each;  3  general  yard  foremen,  at  $175  per  month  each-  7  yard 
ina-sterH,  at  $150  per  month  each;  7  yard  .nawters,  at  $125  {Msr  month  each-  8  work- 


nt 


at  $75  i)er  month  each;  1  chief  clerk,  at  $125  per  month;  1   Htenogranher  at  $100 
[)er  month;  1  tmiekeeper,  at  $1(M)  fwr  month. 

Du,npH.—\  superinb-ndcnt,  at  $250  per  month;  4  Hn[.«;rvi8ors,  at  $175  per  month 
•■aci;  «  general  foremen,  at  $150  per  month  each;  25  foremen,  at  $100  f)er  month 
each;  1  clerk,  at  $100  per  month;  1  tiiuekeei-er,  at  $lfX)  per  month;  2a.«siytant  tirne- 
ket^pers,  at  $50  per  month  each. 

Camp  and  buUding  departmetd.—l  general  foreman,  at  $150  per  month-  1  chief  clerk 
at  $125  per  month;  1  clerk,  at  $100  per  month;  1  clerk,  at  $83.33  per  month-  1  fore- 
man, at  $100  per  month;  1  carijenter  foreman,  $125  per  month. 

Wat fr-nenice  dej)art merit. —a  toremen,  at  ^lOO  i>er  month  each;  8  pir)e-fitte.n»  at  45 
centa  gold  i)er  hour  each;  2  plumbi^rs,  at  45  oenta  gold  per  hour  each. 

Un  motion  it  was  directed  that  the  men  reciuired  be  yirocured  and 
sent  t^j  the  Isthmus  at  as  early  a  date  as  practicable. 

The  '-liairman  laid  before  the  moetini^  a  conummication  from  the 
purcha.^ing  and  shipping  aj^ent  frivin^^  the  names  of  certain  surety  and 
bonding  companies  (jualitied  to  do  business  in  the  District  of  Colum- 
liia,  and  recommending  that  the  same  be  formally  accepted  by  the 
Commission. 

On  motion  of  Mr.  Grunsky  it  was  resolved  that  the  list  be  approved, 
but  that  others  may  be  added  from  time  to  time  as  occasion  requires. 
The  list  is  as  follows. 

American  Surety  Cotnpany  of  New  York,  New  York,  N.  Y. 

Fidelity  and  Deposit  Company  of  Maryland,  Baltimore,  Md. 

American  Bimding  Company,  Baltimore,  Md. 

The  Citv  Trust  Safe  3eposit  and  Surety  Company,  Philadelphia,  Pa. 

The  Fidelitv  and  Caimalty  Company,  New  York,  N.  Y. 

The  U.  S.  Fidelity  and  Guaranty  Company,  Baltimore,  Md. 

The  Mercantile  Trust  Company,  Pittsburg,  Pa. 

National  Surety  Company,  New  York,  N.  Y, 

The  Union  Truist  Company,  Pittsburg,  Pa. 

The  Aetna  Indemnity  Company,  Hartford,  Conn. 

Pacific  Surety  Company,  San  Francisco,  CaL 
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Oitizens'  Trust  and  Guaranty  Company,  ParkerHbiir><,  W.  V». 

The  Mankera'  Surety  Company,  CJlevelaiid,  (•hio. 

The  Empire  SUt*  Surety  Company,  New  York,  N.  Y. 

The  Tit'ff  Uuamiity  and  TniHt  Coinpatiy,  Hcranton,  I'a.  * 

Federal  Union  Surety  Company,  IiidiaruijM)liB,  hui. 

Industrial  TruHt,  Title  and  Savmgw  Company,  Philjulclphia,  Pa. 

Thf  recommendation  of  the  treasurer  for  the  promotion  of  Miss 
Anna  Koot,  accountant  clerk  in  hia  office,  to  5^75  per  month,  on  accouril 
of  ypecial  aptitude  for  the  work  in  hand,  wan  referred  to  the  ch)»irma;i. 
with  authority  to  act. 

The  chairnum  read  u  conununication  from  tiie  purchasing  and  ship- 
pinjr  aji^ent,  dated  A'iarch  10,  11>0.5,  asking  that  authority  he  given  the 
assistant  purchasing  agents  at  New  York,  New  Orleans,  and  San  Fran- 
cisco until  Jime  30,  l!M)r),  to  insert  in  the  ne\vspa[)t*rs  advertisem(*nt« 
to  be  designated  by  the  secretary,  with  the  api)roval  of  the  Connnis- 
si<m. 

On  motion  of  Mr.  Hurr  the  nuitter  was  referred  to  the  executive 
cdimittee,  with  power  to  act. 

The  question  as  to  whether  bids  should  be  opened  and  awards  made 
by  the  assistant  purchasing  agents  was  also  referred  to  the  executive 
committee,  with  power  to  act. 

The  chairman  presented  a  report  from  Mr.  Parsons,  chairman  of  the 
executive  committee,  nicommending  the  appointments  and  promotittns 
as  re(uiested  by  the  chief  engineer  in  his  letter  of  February  21,  1905, 
as  follows: 


From 

To 

Name. 

Position. 

Rate  of  pay. 

Position. 

Rate  of  pay. 

Office  of  mechanical 
engineer. 

Drake   R.  L 

Draftsmnii 

8«3.33  per  month.. 
JIOO  per  month ... 

■15  centfl  per  hour. 
do 

Draftiman 

Stenographer 

Blacksmith    shop 

foreman. 
Machine  shop  fore- 
man. 
do 

fliK)  per  month. 

Turlay.  H.  C 

Bat  Matachin  thopi. 
Corbln,  Fred 

StenoKriiphor 

Blacksmith    shop 
foreman. 

Miichino  sliop  fore- 
man. 
do 

Yard  foreman 

Cliiof  ckTk 

Planing  mill  fore- 
man. 

Master  mechanic... 
Clerk           

8125  per  month. 

8150  per  month 
Do. 

Fornandcr,  J.  A 

Halleck,  H.  0 

Irvln,  Albi-rt 

Strand,  Louis 

Empire  nhops. 

Lorentz,  Upt4)n 

Shoecraft.E.Q 

Cristihial  shops. 

Haringtou,E.C 

Tavlor.  J.O 

.do 

Do. 

?H:?.;«T>er  month.. 
8125  per  month ... 
8100  per  month  . . . 

8150  per  month ... 
S.H3.33  per  month  . 

8160  per  month... 
883.33  per  month  . 

Yard  foreman 

Chief  clerk 

Planing  mill  fore- 
man. 

Muster  mechanic... 
Clerk 

812.'.  per  month 
8150  per  month 
8125  per  month 

8175  per  month. 
8100  pt!r  month. 

General  foreman  . . . 
Clerk 

Master  mechanic. .. 
Clerk  

8175  per  mouth. 
8UK)  per  month. 

The  additional  force  requested  by  the  chief  engineer  in  the  same 
letter,  which  was  also  reported  upon  favorably,  is  as  follows: 

Per  month. 

1  assistant  mechanical  engineer - $250.00 

1  division  master  mechanic 200. 00 

2  general  foremen 175. 00 

1  mechanical  accountant 160-  ^0 

1  chief  mechanical  draftsman 175.00 
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I'or  niDiith. 

2  niei'liariical  d.aftHinen  $150.  00 

2  mtH'httniral  ilrHft.>'iiit>n  '.','....  125.  00 

2  me<'hanical  (lrult.-mi'ii  '..'.'.'.'.'.'..'.'.  10o!oO 

4  luitchine  Hhup  foniiHti 150.  (X) 

3  lK)il»'r  Hhop  fon  iiH'ii 150  qq 

I  foundry  fort'tnmi '.'..'.'.  150.  00 

3  car-Hhop  foreiimn *!',!!  15o!  (X) 

3  yar<l  forotn^ii  ...".".".!!!!  150.  00 

8  mecliHiiical  ^tnn^^  fort'incrj 125.  00 

I  (irHt-cla»!  patt»Tnmak«^r  and  fon'uian ]...  150.  (X) 

.'5  patU>rnnuik«TH 125.  00 

12  ine<-hani('ai  gr»diiat«'H  (a*<  wxtn  as  possible)  ....   83.  33 

12  inofhanii'ul  vrnnliiatfH  (about  July  1,  1905) ]  83.33 

Mr.  Harrod,  {'hiiirmaii  of  tho  coiiiniittoo  on  onj,nuoering^  plana, 
prt'.stMited  tlio  followini,'  roport: 

The  comniitU'e  on  tMiKintHTint^  pianH  approves  the  partial  douhle-trackinK  of  the 
Panama  Railroad  a«  rccomniendt'd  in  flu'  letti'r  of  the  chief  cnKineer  of  Fehrtiarv  17, 
1W05,  and  the  purchii^e  of  the  nece.vsiiry  material  tlu'refor,  arul  rccommendH  that  the 
cliairman  Im-  directed  to  Uike  the  neceKHary  ntcpB  with  the  I'anama  liailroatl  Com- 
pany and  otherwine  to  secure  its  aecomplishment. 

On  motion  me  rt^port  was  accepted  and  adopted. 
iW.  Harrod,  chairman  of  the  committee  on  en^nnoerinj?  plans,  also 
[)rt>sented  the  foUowinj^: 

The  comndttee  on  engineering'  plan.n  recommends  the  prompt  purctiase  bv  pubhc 
iulvertiseiiient  of  the  plant  called  for  by  the  chief  enj^ineer  in  Iuh  letter  of  bebruary 
_'K,  11)05,  viz:  Two  (lO-ton  wrecking  crain'.-*,  unless,  lus  in  now  under  consideration  by 
a  comn)ittee  of  the  I'anama  Railroad  ('om[)any,  they  are  provided  by  that  companv; 
one  lO-ton  locomotive  crane;  one  20-ton  locomotive  orane;  two  15-hor«epower  gaai)- 
liiie  air  coinpn'.«',«orH. 

The  coMuiiittee  further  recommends  that,  in  acconlance  with  the  suggeHtion  of  the 
rhiei  engineer,  the  purcha^im.'  agent  may  receive  the  as.Mistance of  expert  advice,  from 
timetotime,  upon  tlieapproval  of  the  chairman,  in  regard  to  the  ('omjtarativeefhcienoy 
of  the  various  planta  to  be  purcha.sed. 

The  report  was  adojited. 

Kcfcrrini,'  to  the  recently  opened  r)ids  for  rock-crushinjr  plants,  Mr. 
Harrod  moved  that  the  pure  has  in}.,'  and  shipping,'  a*,a'nt  be  authorized 
to  sei'ure  expert  exannnation  of  the  several  rock  crushers  and  drills 
otfcred  and  rej»ort  which  is  the  lowest  bid  conformini,'  to  the  specitica- 
t'u)i^  and  otlcrin^'  a  stronj.^  durable,  and  efiicient  machin«%  proved  to 
be  such  by  actual  use  in  contract  operations. 

At  1  o'clock  p.  m.  the  Commission  took  a  recess. 

At  2.3i'  ]).  m.  the  Commission  reassembled  and  continued  in  .session, 
considering  the  report  made  by  Dr.  C.  A.  L.  Keed  to  the  Secretary  of 
War,  until  0  o'clock  p.  m.,  when  it  adjourned  subject  to  the  call  of  the 
chairman. 

EioHTY-sixTii  Meeting. 

Evening  Star  Building, 
W<ts/u'n(/t<»n,  D.  6'.,  March  75,  1905. 
The  Commission  met  at  the  call  of  the  chairman  at  11  o'clock  a.  m. 
Pre.seiit:  Cliairman  Walker,  Messrs.  Burr,  Harrod,  and  Crunsky. 
Abserit:  Governor  Davis,  on  duty  on  the  Isthmus  of  Panama,  and 
Mr.  Parsons. 

On  motion  tjhe  readino;  of  the  minutes  of  the  eighty-tifth  meeting 
was  dispensed  with. 
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Tho  ciMilnniin  )iii<)  iM'foie  the  mrotin;;  a  lottor  dated  Miircli  lo, 
a(l(ln'.sM»'<l  to  the  I'lTsidiMit,  from  W.  L.  SjumhIi'i-h,  pn'sidcrit  Iti^r«'rs(»ll' 
Serjft'ant  Drill  Cofiipjiny,  New  York,  rcfciicd  liy  tlu^  Srcn'turv  of  VVui 
forrojMU-t,  rt^8iHM-(iii^'  bids  rtM-onH\  n|n'n«'d  for  rork-drillin^r  nuichitiery, 
mid  askiiijf  (Imt  noiiwurd  Im!  inudt*  until  iift«M"  iiiKiKutioii  ol  their  woikM 
by  Homo  comiM'tiMit  person. 

^  The  ehalriimn  stated  that  he  woiiNI  return  the  coinmnnieation  to  the 
Soeretnry  of  War  with    repoit,  which    wc.uid   enihody   the   reMolution 
a(loi)t«'d  at  the  meeting  on  tlu!  14th  instant,  reHpi'otiiiff  hids  for  roek 
drillinjf  maehinery. 

At  11.20  a  roceHH  was  taken. 

The  Commission  leassemliled  at  2.. SO  oVIock. 

The  chairman  laid  before  the  meetinj,--  the  f«)Ilowit)|jf  list  of  promo- 
tions at  the  \Vashin^rt()?»  ollice  of  the  Commission  since  March  1, 11)05, 
which,  on  motion,  was  approved: 

Ray  '    Hrnith,  uppointment  clerk,  $I,4(K)  juir  yoar. 

K.  H.  DcdtHw,  «(»ii(i(h'iitiul  clerk  to  SccrctHry,  $1,400  per  vt.. 

C.  S.  I'lliijr,  (ile  clerk,  *I,4(M)  per  yeur, 

Jewie  A.  (irinwold,  Hteiiojiiapfior  iind  typewriter,  $UM)  per  inon... 

Maude  M.  \Vel),ster,  Hteiionriiplier  and  typewriter,  $100  per  iiioiitii. 

Floreiico  M.  Iluzurd,  Hteiio«niplier  and  typewriter,  $7-')  per  month. 

y>iiida  NIcIjoIhoii,  Hteii()jfru|)lier  and  tyi)ewriter,  $7.")  per  inontli. 

(leor^'ia  I).  Herring,  Hteii(i;.'raplier  ami  typewriter,  $7r)  per  inontli. 

Maude  R.  Diirfee,  clerk  and  typewriter,  $7')  |>er  month. 

Sarah  K.  Zimmerman,  clerk  and  typewriter,  .t75. 

I^)uiHe  B.  .M(  Keldon,  clerk  and  typewriter,  $75  per  month. 

Emma  (\  DavidHon,  clerk  and  typewriter,  $75  per  month. 

Madeleine  (^lackenhuMJi,  clerk  and  typewriter,  $75  per  month. 

Adelaide  Hernhardt,  clerk  and  ty|>ewriter,  $75  |ier  month. 

Marie  M.  Rohey,  clerk  and  typewriter,  $75  |»er  month. 

Kliza  A.  ReynoldH,  time  clerk,  $75  per  month. 

Anna  M.  Root,  accountant  clerk,  $75  per  month. 

On  motion  of  Mr.  Ibirr,  the  matter  of  increase  of  salary  for  the 
a.ssistant  .secn'tary  from  ^'*ioo  to  $ii50  per  month  was  referred  to  tlie 
cliairman,  with  power  to  act. 

The  recommendation  of  the  chief  clerk  for  the  promotion  of  Mi.s.s 
Wei  Is  from  fJ^Ta  to  $100  per  month  was  also  referred  to  the  chairman, 
with  power  to  act. 

The,  report  of  the  committee  on  en^nneerin^  plans  that  the  plans  and 
specititations  for  the  waterworks  for  the  city  of  Colon,  as  recom- 
mended by  the  chief  engineer  in  his  communication  of  January  11, 
1905,  with  report  of  Mr.  C.  E.  Davis,  engineer  in  charge  of  water- 
works and  sewers,  and  accompanying  blueprints,  was  adopted,  with  th(> 
.suggestion  that  the  concret»>  sides  of  the  water  tower  below  the  U\nk 
and  between  the  cohunns  be  omitted  and  that  the  construction  of  the 
work  be  authorized. 

Mr.  Harrod  moved  thai,  this  ('ommission  approve  and  recommend  a 

J)lan  fora  sea-level  canal,  with  a  bottom  width  of  ISOfeetandaminimum 
lepth  of  water  of  3o  feet,  with  twin  tidal  locks  at  MiraHores,  whos(^ 
u.sable  dimensions  shall  be  1,000  feet  long  and  100  feet  wide,  at  a  total 
estimated  cost  of  1280,600,000.  Such  estimate  includes  in  it  allov.'ance 
for  adniinistration,  engineering  sanitation,  and  contingencies,  amount- 
ing to  ^8,450,000,  but  without  allowance  for  interest  during  construc- 
tion, expense  of  Zone  (lovernment,  collateml  costs,  water  supply,  sew- 
ers, or  paving  of  Panama  or  Colon. 

Mr.  Grunksy  moved  as  an  amendment  that  the  report  of  thec^  mmit- 
taeou  engineering;  bearing  dateof  February  14, 1905,  relating  to  conduct 
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of  enijfiiHMTinjf  work  on  tin-  Tsthmim  and  in  ihv  typf  of  cjuml  to  be 
(■orl^4^rtM-t«'(i  Im'  t'ffcriid  to  the  (■oitiiniltri'  on  on^inetaint^  plaiiH  for  Um 
cunHidc^tition  luid  coninicnt. 

After  iliMfiHMion,  tlitMiin«'n(lnit'nt  as  |»r(»jK)s<'(i  hy  Mr.  (irunsky  was 
jidoptt'd. 

On  motion,  it  wan  resolved  that  l,(»o()  copies  of  tli«  report  of  the 
oneiniM'i'inLf  coniinitt)'-  he  print*  •!  in  |)aniphh>(  I'oini. 

I'hp  project  of  th«  ,  hicf  vnjifinci'r,  uh  <  utiinrd  in  his  hitter  of  Keb- 
riuiry  2;').  l!H>r»,  for  an  entr-MUH'  to  the  canal  at  Oistohui,  whs  ordtired 
referrocl  to  the  cormnittee  on  en^^ineerinj^  phms. 

The  repoi  t of  the  committee  on  enj^incerin^'  plans,  with  the  provi- 
.sional  eKtimiite  nuuh'  by  the  chief  enj^ineer  a.s  to  tlie  eost  of  constructing 
the  road  to  the  Savanas,  submitted  by  (iovernor  Daviw  in  his  letter  of 
February  II,  r.H»".,  withaeeompanyiiij,' blueprirjts,  v.a.s  ordcu-d  referred 
to  the  committee  on  en^ineerinjf  [)laris. 

The  <|ue,>ition  of  paving'  the  streets  of  I'anama  with  asphalt,  instead 
of  brick,  in  case  this  pa\  in^'  is  done  by  the  I'nited  State-,  was  referred 
to  tiie  chairman,  with  power  to  call  for  expert  opinion  as  to  flii!  ser- 
viceability of  asphalt  under  the  climatii  conditions  of  the  IsthmuM  of 
Panama  It  wa>  the  sense  of  the  ('oimnission  that  the  chairman  should 
communii-ate  with  Mr.  Clitlord  Richardson,  of  New  York,  and  Mr.  A. 
\V .  iJow.  of  \Vashinj.(ton.  in  reference  to  this  matter. 

Kei'ardin^'  the  retjuest  of  Major  (ialla<,dier,  I'.  S.  Arniy,  purchasinjf 
and  Hnippinj^  a(,'ent,  that  authority  be  j^fiven  to  employ  a  man  familiar 
with  radway  supplies,  as  sujjfjifested  l>v  the  <'hief  engineer  in  tiis  letter 
of  February  27,  ll»05,  it  was  directed  tliat  the  pui(ha--int^'  and  sl.i|)i)in<; 
a^ent  consult  with  the  cluiii  man  in  reference  to  the  making;  of  a  suitable 
appointment. 


At  5.80  o'ilock  p.  m.  the  ('onunission  adjourned,  subject  to  the  call 
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EvKMNd  Star  Rlii,i)IN(;, 
\V</.s/u'nf/fM,,  I>.  6'.,  Manh  16,  1005. 

The  Commis-»i()n  met  at  the  call  of  the  chairman  at  I'). 80  o'(dock  a,  m. 

Present:  Chairman  vValker,  .\b'ssrs.  liiirr,  Ilurrod,  and  trrunsky. 

Absent:  (iovernor  Davis,  on  duty  on  the  Isthnms  of  Panama,  and 
Mr.  Parsons. 

The  minutes  of    the   meetinj,'-  of   the  11th   in-tant   were    read    and 
approved. 

The  committee  on  sanitation  reported  that  the  matter  of  raisintj  the 
salaries  of  trained  nurse>,  referred  to  in  two  conununications  from  the 
chief  sanitary  otiicer,  the  last  of  which  bears  date  of  February  21, 
I '.'05,  and  also  discussed  in  a  memorandum  tiled  at  the  requent  of  the 
Commission  by  Misi<  KuiJ-enie  Hi!)bard,  the  head  nurse  of  Ancoa  Hos 
pital,  had  received  consideration,  and  the  committee  recommends  the 
adoption  of  the  resolutions  below  noted,  carrying?  out  the  recc.nmenda 
tion  of  the  chief  sanitary  otticjr.  The  couunittee  further  suggests 
tluit  the  additional  recommendations  of  Miss  Hibbard  relating  to  pay 
of  nurses  and  to  the  admission  of  stud»Mit  imrses  to  a  post-graduate 
course,  with  an  examination  at  the  termination  of  the  course  and  the 
issuance  of  certificates  of  sMti>fai  tuiy  service,  be  submitted  to  the  chief 
?*iiitary  uliicer  for  conunent. 
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On  tliiHin.'jtri  MJHu  nil>lmi(l  Htnt«'H  that  »ift«'r  nin'fiil  inquiiy  ;«ho 
fcM«ls  litTsrlf  "i.i  a  |K)Hiti()n  to  stah'  tlmt  hih  li  a  «'(>iirH«'  would  draw  a 
HiUlicicnt  ihuiiIm'I  ot  miisr^  to  keep  tlu'  imiNioj^  dopartfiMMit  Htippliinl." 
Shf  rrromniorulH  that  the  lUiinlKr  of  hiuIi  |)ost  jrnidnati^  MtudciitM 
nhould  l»o  tixcd  at  2.)  |mm-  cent  of  tho  nuiMCH  HMjuin'd  on  t!u»  I.-thnuiH. 

Tho  resoliitionH  which  the  <'ontniittci'  favors  arc  the  following'': 

HfHidtfd,  Tha'  tin-  MHlaiy  of  tlin  chitf  nurwttt  Annm  ll«>H|»it«l  \h\  flx««l  at  %\'Zft  |>^r 
tiKiiith  from  iiit'l  after  April  I,  MN).') 

lifuniifil^  Tliut  tli«HulHri«'iM  of  train»'«l  mirniM  nrrviii^ (.1.  the  lKet\ii.iin  Iw  (lx«'ii  in  two 
>tnnl«H,  naiiu'lv,  |ii'>0  imr  iimiith  ami  ^(iiO  jmt  iikhiiIi,  hid!  that  iiurMtM  Ik>  HilvHiin-tt  frojii 
flu- lowor  to  tlu'  hi^'ficr  j^rudM  on  tlu«  rcrmiiiin-iKlatiou  of  the  ( liitsf  naiiitar)  otflccr. 
Hntli  of  thcM'  rcHoiUtioiiN  wiirr  adoptiHi. 

The  chiiinnini  hild   hot'oi'c  the  ineetiny  the  i-ecoinmcndation  of  the 
pint  Imsinj;  iiiul  shippinL,'  ap-nt  that  aiithoiiiy  l»c  y'ivcn  him  (o  ctnj)h>v 
ui  hi.y  (dlicc  a  ,shi|)|»in^  iii.'-|)('rtor,  at  a  sahiiyOf  ij^LSOO  per  an  lurii,  to 
ii|ve.sti{'atc  the  pro^MosM  ot  .shipnjentN  of  imderial  and  to  nee  that  Mhii' 
pinj4'  insliiictions  a;e  canicd  out. 

On  motion,  the  apt)oiidiii<>rit  of  a  shippinj,^  inspector,  at  !i^l,H(M)  ytov 
annum,  at  (he  Wash.nirton  oUicr,  wuh  anlhoii/.* d,  to  oe  appoinU'd  hv 
the  ('ommis^'  )n. 

'I'h(»  i-ecoiiimcndiitionM  of  the  piirchasjujr  and  shipping;  aLent  that  he 
be  .aithori/cd  to  employ  an  cxpci-t  in  (he  ciectitiii  (d*  <'!irtn  s})rea(U»;s, 
at  a  Malarv  of  %h  per  <hiy,  with  ncccssMiy  expenses,  was  hiid  hefoie  the 
Commission,  and  on  motion  it  was  fcsolvcfl  (hat  th«'  cliairman  heauthor- 
i/,e(i  to  cahlc  the  chi«d"  ciijLiiiKMT,  askiny  whether  he  (h'sifcd  a  mc('hani<'al 
cxpcit  to  [)focee(l  to  the  Isthmus  of  Panama  to  supeiintend  the  cfection 
of  tljc  dofdan  eaith  spieadeis. 

The  t'ommiujication  fiom  the  pui-cliasinjr  an<l  shipping-  :iy:e  t,  dated 
Mafch  14,  iHOf),  iesi)e('tin;if  tiuthoiity  to  eider  into  ajrreements  witli 
in  tion  hureaus  was  taken  innhM-  consideration,  and  it  was  the  sense 
of  I  Commission  that  the  picsent  iirriin;^cnients  for  inspectioti  should 
beeontimied  until  the  arrival  of  tht  chiid"  cno-ineer  in  Washington, 
when  tlie  purchasino-andshippitij^Mij^-cnt  shoiiM  consult  with  him  rejfard- 
in*,''  a  permanent  workinj,'  scheme  of  inspection.  I'endinji^  the  arrival 
of  tlic  chief  en»;iiieer.  in  case  of  em»Mo;eiU'y  the  purchasing  anil  shippitij,' 
ao('nt  iw  to  consult  with  the  chairman. 

'I'lic  cliairman  rctida  letter  from  Dr.  L.  VV.  Sprat  lino;,  superintendent 
t)f  Coloti  llos|)ital,  rcsj)e('tinj,^  the  pay  of  navy  oHicers  in  the  emidov 
of  tlie  Commission,  ami  suoffrestin^  a  tnoditication  of  the  resolution 
under  which  their  pav  is  at  present  lixed. 

The  matter  was  rcf'crred  to  the  executive  committee. 

The  chairman  n-ad  for  information  a  letter  fnun  (he  chief  engineer, 
dated  February's,  liH);"),  ri'^rardino- additional  steam  shovels,  and  stated 
that  the  Commission  had  taken  prompt  action  toward  securing'  pro- 
posals for  12  steams  shovels,  d  ot  the  70-ton  type  and  (J  of  the  l>5-ton 
type,  with  an  option  for  C  more  of  each  size,  and  had  so  directed  the 
purchiisinj^  a^^tnit. 

The  chairman  read  a  hotter  from  the  chief  engineer,  dated  February 
28,  11)05,  re^'^ardin^^  the  transportation  of  laborers  to  the  Isthmus,  and 
the  following  resolution  was  adopted: 

Resolved,  That  the  chairnian  he  anthorized  to  write  to  the  chief  engineer  and  the 
chief  (iishureing  ofticer  on  tlie  InthniuH  that  the  nai-Ha^'e  moiuv  for  latiorerw  who  have 
no  contracts,  from  nearhy  points,  may  he  pj^id  by  the  diahursiiiK  olhier  uf>on  proper 
certificate  from  the  chief  engineer. 
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The  chiiirmiiii  road  a  Irttor  from  (lnuliij»f  cnjfiiH'fr,  diih-d  Vvhv 

27,  I!MU»,  ciilliMjf  HttiMition  U>  tho  artion  of  the  (!<mimiMMioM  of  .Ian j 

HI,  I!»05,  aiitliori/in^r  the  «»n«(tion  of  a  hospital  if  iiK)  ImuJm,  tt»  b« 
lorattul  at  MiniMon'M,  for  th«^  um-of  lr|Mfs,  IrisarM',  and  iriniinihioH,  and 
Hiij^^iiHtinjiT  that  hoHpitiilH  forcoiitugioUN  dijuniMrH  br  lofuted  olf  the  line 
of  tnivwi. 

On  motion,  tht'  <  otmrmnlcation  was  ri»f(MTod  to  the  chiof  Hanitary 
olli'rr  for  consiih-ratioii  and  njiort  aftiT  <<infi'n'nn»  with  thr  chief 
f»n^'in(HU',  and  th«' chairman  wa-s  niMtructcd  to  write  the  chief  MuniUiry 
oUicor  of  the  action  taken. 

A  letter  frotn  the  chief  en<xineor  wan  read,date<l  Fehiuiirv  27,  ll»05, 
respei  tin^'  hotels  and  eatine'  houses  mIoiij,'  the  canal  .strip;  waH  ordered 
referred  to  the  chairman,  that  copies  mi^dit  be  Hent  to  Mr.  K.  C. 
Tobey,  chief  of  the  material  and  supplies  department;  and  it  was  fur- 
ther  directed  that  Mi.  Tobey  be  instructed  to  evolve  Home  plans  for 
the  l»oardin^r  and  lodjri-Mr  of  tiie  worl<in<:  forces  of  the  CommiHsion  (»n 
the  isthmus  which  will  meet  the  approval  of  the  renident  meiid»er  of 
th«^  (commission  and  the  chi«'f  enj^ineer. 

The  recommendation  of  the  chief  enj^-ineer  Huit  an  expert  rubber- 
stamp  manubKliirer  be  cn^Mijr,.d  and  sent  to  the  Isthmus  to  rep<»rt  to 
him,  waM  refcired  to  the  purchasing'  and  shippinjr  agent  for  invest i;,oi- 
tion  and  repoit. 

The  chairman  read  a  letter  from  the  chief  engineer, dated  February 
'J,  llM)r),  reconimi  ,iditiM  that  authority  be  gi\(>n  him  U)  appoint  otu'  (if 

his  Stat!"  as  actiiie- chiel  cngin(!er  during  his  absence  from  the  Canal  Zone. 
On  motion,  it  was 

JliKolviil,  That  the  vh'wl  eriKlficer  he  autliorized  to  niako  Huch  appointiiiciit  of  a(;t- 
111),' .  I.iff  eiijrin.'er  ihmtvj.  hin  next  trip  from  the  iHthmiiH  to  the  United  .StatoH. 

^  The  recommendation  of  the  disbursing  ollicer  of  tin  anal  Zone  of 
February  "21,  I '.to.-,,  looking  to  the  appointment  of  an  additional  cashier 
w  his  oflice,  was  approved  and  ordered  referred  to  the  chairman,  with 
power  to  make  the  appointment  and  tix  th<'  salary. 

'I'he  chairniiin  rend  fcu'  information  a  letter  froiii  the  chief  engineer, 
dated  Feluiiary  2;?,  llMi.',,  in  which  he  emphasized  the  necessity  of 
uniformity  in  purchases  of  e<|uipment  for  the  Panama  Railroad  and 
that  mirchased  for  the  Cormuission,  and  stated  that  the  mutter  had 
already  been  acted  upon. 

^  A  h'ttei  from  the  chief  of  material  and  supplies  department,  dated 
February  '2'.\,  llXif),  referring  to  the  transfer  of  the  railroad  ice  plant  to 
the  coimiiissary,  and  to  the  establishment  of  a  duplicate  plant  for  the 
tnamifaclure  of  ice,  distillation  of  water,  and  cold  storage  .-pace,  was 
read  for  information. 

A  coimiuinication  from  the  [)urchasing  and  shipping  agent  recotn- 
mending  the  api)ointment  of  Mr.  VV.  F.  Sands  as  assistant  purchasing 
and  shii)i)ing  agent  at  San  Francisco,  Cal.,  at  a  sahirv  of  |2,0(m»  per 
year,  was  read  and  action  withheld  for  the  present,  thiB  papers  havmg 
been  recpiested  by  the  War  Depart m(>nt. 

A  letter  from  (Governor  Davis,  dated  Februarv  27,  1905,  relating 
to  leaves  of  absence  for  (employees,  was  read,  and,  a^fter  discussion,  was 
referred  to  the  executive  committee  for  consideration  and  report. 

The  chairman  read  a  communication  from  Governor  Davis,  dated 
February  27,  JJK)5,  reo.i.ding  th(>  authority  a.sked  for  hv  the  chief 
engineer  to  construct  six  buihlings  to  be  used  as  (juarter.s  of  employees, 
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»',imili.r  to  tlioHe  apprt>v«Ml  by  the  C'ominiH»ion  for  on«  ti.u  at  Cult'hm, 
am*  ntHtt^a  tliiit  th«  nmttir  hud  Ain'ady  Ihm-ii  HkXnd  uj-   r». 

'lh*i  chiiirtimn  rt»H<l  for  iiiforrniUion  »roMmiuiiji'iitioii  'rom  (iovirnor 
IHkvln,  (iul«'d  Kobrimry  27,  IU06,  tr.u»Hinitt;tijf  muminoMtltttion  of  ttio 
chief  MHiiiUiry  ofH.rr  tliut  mo*'<juit<>  imrn  l.«s  pdUjU  Uy  iJNt  of  fur- 
nlnlunjfs  uliowcl  «ih|>l<>ye«H  of  th»^  ComiuiH8i<  n,  u)jf<^tlu>r  with  »ix 
iiidot  HtMiu^ntH. 

Th»^  'Icrnmismon  fav«>rH  tlio  fi»riii.sliinjjf  of  a  n»  Mipilto  Iwir  with  t\w 
furnitun-  to  whi<h  t'liiployeoM  are  ontitiect,  Huh««qu.  n.  htiVH  to  im  at 
tho  nxpPiiHo  of  the  «'inj)l()yt't»«. 

At  1. 10  oVI<K'k  p.  III.  tho  CoinnuHHlon  N»ok  a  rccOHH  until  3.20  o'c!o«  k 
p.  m.,  when  th(\v  roHHMcunhlcd. 

Thochiiiniian  iiillod  attention  tousi'tof  ('onjfi,  ss^)i:t '  roportn,  hilJH, 
et«.,  foncoruin^r  the  crtiml,  coi.ipih'd  by  Mr.  (ionimn,  a<Ki  offoifd  for 
»ia!o  to  tho  (!«  tiinuHMioii. 

On  motion,  iho  rnuttrr  wan  roforrod  to  a  conanittno,  oopMinting  of 
MoHMiH.  (irunnhy  an(i  fliirnxi,  for  (oinidtTation  and  n»|M)it. 

A  cotiuminicHtion  from  th«>  purciiuMiinr  and  .shipoin^  aj,r«nt  wh.^  road 
roj^ardiiiL' rock  rrushin^r  j)lanth.  and  callinj^r  attention  t')  fh«  fact  that 
Motley,  Green  «&  ('o.  were  h)west  biilders. 

Thin  matter  has  a'roady  biieii  acMni  on,  and  the  employ inenL  of  aii 
exi)orl  hiiH  already  h"en  authorized. 

At  4  o'clock  p.  u.  tho  meetinjf  adjourned,  .subjoct  to  the  call  of  thu 
oliairman. 

EioHTY-KKjnrH  Mkihino. 

noAui)  Room,  Panama  KAfr.iioAi)  ^.omi'a'^y, 

Ne-n^  VoA\  March  ?.;,  WOO. 

Tlio  C!ommiNsion  met  at  10  n,  m.,  at  tho  call  of  the  cimirnian. 

I'roHent:  Chairmd.i  Wal!ccr,  Vie- -ira.  I^'.ut   Parsons,  and  (I nin.sky. 

AbHcnt:  (leneral  Davis,  on  >     ly  on  itie  IsthmuH,  an<t  Mr.  lla.'Kxi. 

Mr.  Cirunsky  wa.s  appointed  to  act  as  necretary  pro  teirp()r'\ 

The  minutes  of  tho  meetings  of  March  '5  nndltiwe-o  road  and 
aiioioved. 

*'p(;n  snf;,jpfeNtion  of  tho  chairman  it  waw  dotortnined  that  in  caHO  it 
be  decided  to  rec<^min.Mjd  to  Con{.fieMs  lliat  a  sea-lev  d  (tanal  wHh  a  tidal 
lock  1,0(>0  feet  lonif  and  100  foot  widu  be  constructed  tho  dopt  ,  of  the 
canal  Hhall  bo  h.  ;a  at  40  foot. 

Tho  i'hairman  laid  Ixd'oro  (ho  meetinj^  a  report  from  Mr.  Pionjamln 
B.  Lawrence,  mining OLigineer,  relative  to  tlie  bids  received  by  tho  ('om- 
nnssion  for  rock  drills  ana  for  a  rock-crushing  plant,  in  which  he 
advises  again*  t  th(5  purchase  of  any  type  of  drill  other  than  those  of 
standard  manufacturers  who  have  Immmi  long  enough  in  tho  bu:  iness  to 
dou'oiistrat'j  the  value  of  Oieir  drills,  n'»t  as  measured  by  their  lirst 
coft,  but  by  tho  work  they  v/ill  do  and  tho  cost  of  keeping  them  in 
repair. 

Mr.  Parsons  moved  that  in  view  of  the  recommendations  of  Mr. 
Lawrence  and  the  importance  of  .sending  to  the  Isthmus  only  those 
appliancos  which  have  had  a  thorough  tost  and  experience  the  pur- 
chasing and  shipping  agent  be  directed  to  reject  all  bids  for  the  2.5 
rock  drills  and  to  a^k  for  proposals  from  the  Rand  Drill  Company  and 
the  Ingoryoll-Sergoant  Drill  Company  for  prices  on  each  size  of  drill 
nianufiwjtured  bj  them  from  3i  to  -li  iiiclic«,  together  with  proposals 
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from  i*Meh  of  tlieMflcom|)Hni«M  to  njNiir  und  put  iutu  litirvicuttblti  coodi- 
tioti  tliH  Krtmch  drillK  now  «Mt  ttiH  iMtlinuiM. 

A  lctt»*r  from  Motluy,  Ciri«t«ii  JL  (Jo,,  dftted  March  20,  IIIDS,  rolat 
in(^  tu  tlu'ir  i»ro|)oHat  to  furiiiMh  »  rookoruMliin^  plaiit,  waH  wmi  for 
iiiformution. 

Ajo*in  iwfiirrinjif  to  tli«  tho  nM'«;mnM»rulHtionHof  Mr.  iMwrwuce,  Mr. 
rurMuUM  furtluM"  m(iv«<<i  tiiut  in  tin*  uiattor  u(  tli<?  purchawo  of  a  rtM'k- 
cruMliin);  piiint  tlit-  oiircliHsini^  and  Hhip{>in^  a^^Mit  bn  uiithori/.Md  (o 
in.tktf  th(^  award  to  Nhinning,  Maxwt'll  ii  M()<o>n^  for  a  plant  with  tlio 
UattiH  tV(H>  of  rock  cruyJuu',  mucI)  protMmal  iNdnj^  (ho  nioHtailvanla)^f<K)iK>4 
to  tlni  I'niti'd  StaU'M  (iovt^rnmunt.     Th«  r«M<»Uuion  wa»t  adopted. 

A  i«'tt««r  from  (iovtTn«)r  Davin,  dati^l  March  <l,  1SM)6,  voh  read,  roc- 
ommi'iidin^  a  S4'llt'nl(^  for  tin*  n  or^ami/iition  of  th«'  otlicn  of  tin;  chief 
sanitary  olHct^r,  which  Hchcnie  iM-urn  Ihu  approval  of  thu  chief  aanit**iry 
•dlii'or,  and  in  tLs  followM: 

(!hi«f  MuriiUiry  oHicttr,  |7,r><K)  [M>r  annum. 
AHMiHtaiit  v.Uu'f  ^uiiiiury  oll)ft>r,  |I7,(MH)  por  niinum. 

Kx«<;utivu  odlciT  (ti>  In)  «U>tuil*'i[  (rom  lli«>  UH'tlicut  Htaff  hy  thu  govuriior  of  thv 
CunnI  Zciiif,  on  tin*  r«'fi)inmi'ii<lHli<in  <>f  tlui  chief  HHititary  ■>tll(^er), 
(;lii«'f  fh'rk,  fL'.iHKt  |M'r  hi.ikuii. 
(m^iuthI  tiiiM'  «  h-rk,  $l,ri(M»  imt  atiniiin. 
3  HUiiiDKrAptuirH,  vm.U  $\J>W  p«-r  luiniiin. 
2  record  ttitd  t'.tu  cU-ikM,  each,  |l,r)iM)  p<>r  uniium. 

1  pro|H»rty  cU-rk,  $l,f>(M)  ptjr  hiiiiuiii. 

2  imnH^'rigcrH,  luicli,  |IHK)  piT  untuiiii. 

On  this  niatl(  r  the  coniniittew  on  saiiitution  n>j)ortcd  thiit  it  favored 
til  is  or^fiini/alion,  wliicli  wan  a  consojidiition  of  the  two  olliccs  of  chief 
sanitjiry  olliccr  and  of  director  of  hospitiils,  hut  tliat  as  these  MC[)arate 
ollice.s  Wi'rc!  [>rovided  for  under  the  hiwn  of  the  Canal  Zone,  which  can 
no  lonjfer  he  amended  hy  tiie  ( 'omnMHiion,  further  action  in  thin  mat- 
ter he  p»)Ntponed  for  tlie  present. 

A  letter  ♦'rv)rn  Cliief  Kn)L,nneei  Wallace,  dated  March  0,  1905,  reiat- 
inj^  to  a  modificjition  of  u  resolution  passed  at  the  sixty-fourth  meetinjf 
v/f  th(^  ConiMiission,  was  rend  and  his  i(MU)mmendation  carried  out  hy 
the  adoption  of  the  following  resolution  in  lieu  of  the  former  resolu- 
tions relating  to  this  u'ttter: 

liemihcd,  'I'IihI  the  cliU-f  en^riiuM-r  \h  tioH'hy  luithorispd  to  employ  for  work  on  the 
iHttuiiUM,  ttt  till!  rut*!  of  45  cenlH  per  liour,  in  Kold,  hucIi  flrHt-cltitw  exiK^ritmctMl  loco- 
motivo  ('ngituMncn,  Hwitcliiiicii,  work-train  i-onductorH,  l)ltu>kflniithH,  boiler  makeni, 
inactiiniHtH,  copiicrNinitliH,  nioldors,  pattern  makers,  and  other  labor  of  this  rhuracter 
HH  may  1hi  re(|uin'd  fn>rn  lime  to  time  for  tlie  ellicient  and  e<'oiiomiral  proHecntion  of 
ttm  work  under  hi^  jtirisdiclicn.  The  cliief  en^^ineer  in  also  authorized  toen\iloy  sucfi 
train  men,  brakemen,  Itu-oinotive  firemen,  hel|K'rH,  and  iian<ly  men  in  connection 
herewith,  at  tfie  following"  rate.H  of  pay  in  ^old,  an  the  neeennitleH  of  the  work  mav 
re(|uire:  Third  ^,'rad(>,  'Vt  nMitH  (kt  Imur,  k"''';  RecoMd  >?rade,  lU)  centn  per  hour,  >?oln; 
firnt  K™'le,  25  centH  j>er  hour,  jfold.  Tlu^He  raten  of  pay  t<^)  remain  in  force  until  mcxii- 
fled  By  the  action  ol  thiH  Co;nmi(*ion. 

The  letter  of  the  Secretary  of  Wiir,  dated  March  20,  1905,  in  which 
he  advises  reconsideration  of  the  action  of  the  Commission,  to  purchase 
a  second  lot  of  2,500  tons  of  rails  hy  advertisensent  for  proposals,  and 
advises  their  purchase  under  thecontmct  for  rail  purchase  held  by  the 
l*anama  litiilroad  Compan}'.  wjis  laid  before  the  Connnission,  and  it 
was  resolved  tlmt  the  resonition  authorizing  advertisement  be  re- 
scinded, and  tliat  the  purchase  cf  these  2,500  tons  of  rails  and  the  nee 
essary  rail  fastenings  be  ordered  through  the  Panama  Railroad  Com- 
pany, provided  that  they  can  be  obtjiined  at  the  price  of  the  preceding 
recent  purchase  of  2,600  tons. 
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Thti  lntttM-  i»f  Ihi^  ihii'f  on^fiiHMT,  cIhUkI  Miiroli  7,  nH>ft,  rrUtini/  to 
UiH  |nir('iiiiM<M>rii  «oHK'»iiijf  tu^f,  wm  ri'iid,  nMoiv.Ml  fdvoiNblt^  iommMit 
atiori,  mid  \sv^  rufi'iiod  lt>  tla^  iixcrulivit  ttmiiniHtM',  wilh  Huthority  U> 
(Mil ploy  f«x|H^rt  iidv  ir«». 

lA^tU^r  from  <'hi«f  «ujKliHM«r,  iluttd  Mmrh  «l,  pjoA,  r«M'(»tiim(*ndintf 
thnt  in  purrhawinjr  rnilN  loiiKtIiH  in  «xi«'>*h  of  'Mt  f»M«t  Im'  fuvon-d,  whm  ri-ttU 
for  infcnrimtion,  uik!  n«t<«rnMl  to  tlio  ('liuiniiui:  for  Mtiititltit*  lution. 

A  l«tt««r  fnun  chirf  •-n^'imor,  «liif'«(l  Mutch  2.  whh  n'ad,  rocoiniiiond 
ing  tho  purcliHsi'  of  a  liL'ht  motor  ciir  of  tlu'  tNtu-  known  liM  No.  10, 
motor  car,  iimnufiictiin'd  by  t\u\  Sh.(li«dd  (Jar  Com|Miiy,  of    I'lire* 
Hiv«»rM,  Mioh.      This  piinluHt^  whm  iiutliori/,<Mt. 

'V\u*  onlHrjffiuPnt  of  tin*  murhint'  nhops  nf  ( 'risfohjil,  tin  rcrommiMidwl 
hy  ^\u^  rliu'f  rnjriniM'r  in  two  lolltTs,  Im'hi  in^'  <J»ti'  of  Miinh  7,  I'.M>.'»,  in- 
vcdvinjf  conHtnirtion  of  ri<w  tuukH,  riMuljuMtnu'nt  of  tho  old  truckM, 
und  constrin'tion  of  ik'w   ImiMinj^H,   pn-limirmrilv  entimHf<'d  to  ciofet 

HlK)llt  $4ir»,(MM),  WIIM  ftUtlloriz*'*!, 

'I'h««  cliHirmun  irml  for  information  n  lottor  from  Mr.  S.  M.  Fritcm, 
dat«'d  Miircli  11,  1{H)5.  addroH^^fd  to  th««  Ss'cn-tiiry  of  War,  ndatitig  to 
tlio  pro|M)M<'d  in>w  jMiuipnu'nt  of  tin*  Paniima  UuilVoad  ' 'om[)uny. 

A  h'ttrr  from  Miss  Ku^jonii'  llihhard,  cliiof  niUM*  at  Aiicon  Hon- 
pital,  to  \\w  Hfcn'tury  of  the  Comniission,  ri'lutinjf  to  tl»«<  pun'liu.s««  of  a 
jjiaiio,  was  n'a<l  for  information,  MIhh  llihbard  hiivinir  askrd  that  a 
|)iano  Mcli'ctod  hy  horand  miuh-  spi'cially  foriiHi'  in  lhi>  TropicH  hu  pur- 
clmscd  at  a  ;ost  of  ♦:i«'.r>  for  u-'C  at  tht^  An  ,»n  lIoNpital.  'i'hc!  pnrcha.s*' 
of  this  piano  was,  on  motion  of  Mr.  Pardons,  authorized. 

In  the  iiiattor  or  thn  »'r«'ction  of  barracks  at  Ancon  for  200  marines, 
tho  (.'ommission,  at  the  r«i(jiu'st  of  thr  Src-rctary  of  War,  approved  th« 
jfiMM'ral  |)lan  as  siihmittt'd,  and  directed  thf  (hairman  to  take  the  fieees 
«ary  steps  to  ohtuin  a  suitahje  location  and  to  Hecii re  th«  erection  of 
the  Htru<tiires. 

The  attention  of  the  Commission  was  <'alle.d  to  retMiisitionH  Nom. 
8()(5  A  and  HfiO  A  for  lumber,  to  be  held  in  sto<'k  on  the  Isthmus.  The 
first  of  these  re<|uisitions  is  for  about  12,0(M),(K)()  feet  of  rouj^di  lumber; 
the  seeond  is  ror  about  I4,no0,00u  feet  of  dressed  lumber.  Both  of 
these  re(|uisitions  are  for  either  yellow  nine,  ()re|r(.n  tir,  or  redwood. 

The  Commission  authorized  the  use  or  the  desijrnation  Douijlas  Mr 
in  lieu  of  (>rej,^)n  tir,  and  as  redwood  is  not  in  the  same  class  with  yel- 
low pine  nor  with  Dou^das  tir,  it  directed  that  speciticatioiiH  should 
be  nrepared  and  advert  ise..;entsli<»idd  b"  made  for  lonjf  leaf  yellow  pine 
or  l)oujr|as  tir  to  lill  the  re(|uisition  for  rou^'h  lumber.  In  the  matter 
of  recjuisition  MaS*  A  for  dressed  linnber,(lelinite  action  was  postponed, 
aa  it  may  be  desirable  to  se|rrejjr,ite  the  riMjuisition  into  two  classes, 
aecordinj;  to  use  to  bo  made  of  the  material. 

The  chairman  presented  a  report  from  the  Auditor  relatin|^  to  the 
salaries  now  paid  to  Dr.  Ij.  W.  Spratlinj?  and  other  inival  men  assi^nied 
to  duty  with  the  Conuuission  and  recommiMidin^  that  in  each  such 
case  a  specific  sum  Im  named  in  lieu  of  the  j,'eneral  regulation  providing 
for  a  percerjtajfo  increase  of  salary.  The  chairman  stateci  that  the 
matter  had  received  atterition  by  the  executive  committee,  to  which 
had  been  referred  a  letter  from  Doctor Spnitlinj?,  dated  March  14, 1905, 
on  this  subject.  The  chairmjm  recomni'mded  that  the  salaries  of  the 
officers  immediately  atfected  be  fixed  as  follows:  Dr.  L.  W  Spratline 
at  $5,600  im-  year,  Dr.  H.  C.  Curl  at  *3,()00  per  year,  Mr.  George  0. 
Shafer  at  $4,000  per  year. 


I»K   THK    iMTIIMrAN    TANAI*   <M)li»IIHl4U)|f. 

TIm GomriiiNiiion  romurnMl  in  thin  iiHomiiMMiiiHtion  flxlriir  th«<  m\n' 

ritt  of   ttirni    (iftirrm  Ht   thl'   atlloUllU  imilliMt,  tt»    U'l/ill    ill  «>il(  tl  ctUMI  {)|| 

April  I,  UM»5. 

In  thoiniiitnrjjf  pnrnhMi'N  to  hornmli.  uii<l»«r  hi<UfHllt><i  for  hyrlrru- 
liir  pro|M»NiU,  lh»'  ('<>niiiiiM«<i<»ii  uj»pio\«i|  of  H'lvfrHMiiijf  HulMtiintinl|y 
HM  n«<'omiin'inli'i|  Uy  tln«  purcluif«ln|(  nnd  sliippint;  uyfnit,  hh  f«illow»<: 

Two  inMortlon'*  «»f  vtuU  wMtv,  ot  wliii'li  tlii>  umt  Nliould  \w  inii«lo  on 
thl'  fJHt*'  of  InMiiiny:  Oh*  «ir<'ulnr  iiikI  Ihv  Mi>cori(l  -^iiflic  i«rit  eitim  in  advttnro 
of  tlH'ojMMiinj;  to  jMTinit  nmil  luiiMn  from  tln»  p<»iiit  \vlu'rt<  piiltli>  utton 
In  inH<i<>  to  rciK  li  tlM'  pliirr  wtiiTr  ItiilM  lire  to  Ih*  o|H*rHMi, 

Tlif  Ni'w  York  u^'«'in  y  will  HilviMtiM*',  ihiIi'mm  oIIutwIm^  diriMtofl,  in 
two  (liiily  niiirniils  of  New  York  uimI  in  one  diiily  nowspiipcr  in  iwli  of 
tlitM'itit'M  of  l'liilii(l«>lpliiii,  haltiiiion',  mul  iioNton. 

TIh^  Ni'W  OrU'iifi.H  u^n-iH'y  will  mlvcrtinf  in  u  diiilv  n<>WH|Ni|N«r  of  Svvr 
OrlmiiH,  in  a  daily  nimhpaiwr  of  St.  liouiw,  and  m  n  daily  ncwMpap^T 
of  ('hi<a^'o. 

I'lii'^  San  FianciMro  ajroncy  will  adviM'tisr  in  two  <iuily  nowspaixTM  of 
San  l''ran(i*tro,  in  a  <laily  n««wspap«'r  t)f  S-attlc,  Wiwli".,  and  in  a  daily 
iH'WMpaiM'r  of  Portland.  Onjr. 

Purrhasvs  undrr  l»ids  niljt'd  for  by  circular  propoMuls  arc  to  ho  niado 


when  tho  piinhiiMc  in  not  larp- laj,'j,'rc^nilinj,'  less  tlian  $l,(>()U)and  when 
ipiick  dolivory  in  rcipiinul. 

For  further  j^'uiduiicc  of  the  i»urchasin^'  a^fent,  it  wan  roM<dved  that 
intlx^  making'  of  all  larjxe  an(l  iiupniiunt  purchases  bids  nhoidd  ho 
tailed  for  hy  adverii«,eiiient  in  newspsipers  ihroiij^'hout  the  countiv, 
thirty  dayn'  notice  hein^'  j;iven;  and  it  was  further  rcMolved  that  pur- 
chftMOH  hy  oral  a;.M'een lent  should  only  he  renorted  to — 

{(i)  In  an  enier^M-ncy,  \n  hen  the  imhlic  exijj^eiuies  re<|uire  ininiediato 
delivery  and  there  is  no  time  (o  a<ivertiMe  in  news|)aper.s,  hy  circularH, 
or  po.st<u'H. 

(f))  When  It  is  impraetieahle  to  securo  competition,  an  in  tiio  caso  of 
proprietary  articles. 

{(!)   When  proposals  have  heen  in\  ited  and  none  received. 

(ff)  When  proposals  are  ahov«>  the  marivct  pric«^  or  otherwiH«^  tiniea- 
><>nahlo,  UH  iiiij;ht  hapjien  in  the  case  of  collusion  amon^^  hlddeis. 

The  promotion  of  the  followinj^'  iianu'd  employees  of  the  auditor's 
ollice,  made  hy  the  chairman,  were  coiitirnuMl  to  date,  March  I,  l!Hi."), 
as  follows:  II".  1'.  Merrill,  clerk,  $l.r,()(,  to  $1,K(»0;  H.  S.  Newman, 
<h'rk,|l,4<K)  to  $1, «}(»(»;  F.  li.  Warwick,  clerk,  *I,2(M»  to  $1,400;  W.  K. 
Mi rt'ticdd,  clerk,*  1,200  to  *l,400;  (i.  W.  Hrown,  clerk,  Jj^lMto  to  $1,200; 
II.  IL  Edwards,  clerk,  *!MjO  to  ♦l,200. 

At  1.30  p.  m.  tho  ('omniis)ion  adjourned. 

Fiioirn  Ninth   Mkktino. 

FvKNiN(j  Star  Ruh.dino, 
Was/u'fi(/f<^n,  I),  r.,  March  ^H,  lOOB. 

Tho  Commission  met  at  the  call  of  tho  chairman  at  10,45  o'clock 
a.  m. 

Present:  Chairman  Walker,  Messrs.  I'arsons,  Hurr,  Harrod,  and 
(Jrunsky. 

Absent:  (jovernor  Davis,  on  duty  on  the  Isthmus  of  Panama. 

The  minutes  of  the  oi|(hty-eijrhth  meetlnjr  were  read  and  approved. 

The  chairman  presented  the  following  list  of  appoinnients  made 
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Binre  March  14,  1!K)5,  which,  on  motion,  were  approvod,  subject  to  the 
tti'tion  of  the  ('ivil  Si;rv"ce  ('oinini.s.sion: 


For  tenice  at  Waitliint/fim,  I).  C. 


I 


Name. 


Poaltlon. 


Lowe,  KdKHf ^UMioKruphiT 

NewbiirKli,  Frederio do 


I)uiet)f  tip- 
pointraoitt. 


TRkeii  effect. 


Mar.  22, 1'JO.')  ;  Mar.  22,  laOA 
Mur.  20, 1V06     Mar.  20,1906 


Kate  of  pay. 


•900  I'T  Vfiir. 
11,000  per  year. 


For  service  on  the  hUtmun  of  Panama. 

KXKCUTIVE  UKPAKTMKNT. 


Name. 


Bernam.Saml.J 


PoHitlon. 


KtcnoRTnpiier  tc  chief 
of  police. 


Date  of  ap-    '  .r„,,eH  effect 


Mar.  14,1906     Mar.  '-'«,  11)06 


Rate  of  pay. 


11,200  per  year. 


JIKALTfl  DKI'ArtTMKNT. 


Dayton,  Prank  L |  c;ii'rk 

Frank,  GeorKe Siuiitury  forcin.an 

Reich,  Chester  M Clerk 


Mnr.  28,1906 
Mar.  ■£>,  190.") 
Apr.    18, 1905 


81,200  per  year. 
J'JOO  per  year. 
•1,200  p.r  year. 


ENOINEKRI.VO  l>K.f.\KTMKNT. 


Baker,  J.  A. 


Brown,  Oeo.  M 

Moore,  Bciij.  F 

1,  B 


.Steam-shovel  enRlneer.    .Mar.  .';t,  liHx'i     Mar.  28,1906 


•rk 


Anderson 
Anderson,  C.  E 
Barrett,  Nelson  M  . . 

Benners,  Albert  P i do 

Boydon,  J.  W i do 

Davison,  Ferd  D.  n....|  Chief  < 

Doty,  F.  W !  Oltrk 

Frederickson,  Carl ' ilo 

Giles,  Ira  A do 

Hayes,  Alvin  J do 

Haywood.  Harry  A do 

Hooker,  Jos.  C ' do 

Hostetter,  H.  O i do 

Hyde,  William  H ' do 

Kennedy,  Sldnie ,  Chief  of  division,  clerk 

i      and  Htenogriiplier. 

Lamb,  C.  E :  Clerk 

MoAdam,  G.  M ' do 

Nelson,  Chas.  W striidgrupher 

Paton,  L.  B Clerk , 

Perry,  Frank  H 1  AccDimtant I  Mar.  -rA, 

Sargent,  Chas.  R Clerk • do.. 

Tucker,  W.  G I do !  Mar.  22, 

Van  Holland,  H ' do Mar.  21, 


....do Mnr.  24,1906 

do do 

Clerk !  Miir.  21, 190.5 

do I do 

di do 

...do 


Mar.  '.':{, 
Mur.  11, 
.  ..do.. 
Mur.  21, 
....<1o.. 
....do.. 
.Mnr.  2i, 
Miir.  21, 
Mar.  22, 
Mur.  21, 
Mar.  20, 

Mar.  24, 

Mar.  21. 

i  Mar.  14, 

Mar, 


IW.'. 
H-06 


Ward,  Frank  X 
Williams,  Jay  E 
Berry,  R.  W.... 
Hitt,8aml.  M.. 


Hannum,  J.P... 
McGulre,  E.  8... 
Penick.  E.  P.... 
Parrish,  J.  R.... 
Riddle,  Wm.C 
Watters,  H.  B... 
Al'jxander,  C.C. 
Burgees,  E.  W... 
Qreaves,  Wm.  L. 


do 

do 

Draftsman 

Arcliite(!tiinil  drafts- 
man. 

Rwlman 

do 

do 

do 

do 

do 

Chain  man 

do 

,....do 


.do 
.do 
Mar,  26, 
Mar.  23, 


190.') 
1 90:1 
I'.m.'i 

VMi 

1906 

I9(>ri 

I'.H).') 
190.'i 
1905 

i9<J6' 
1906 


do.. 

do.. 

Mar.  2H, 

do.. 

Apr.  4, 
Mar.  2X, 
.Apr.  I, 
.Mar.  21, 
Mar.  2«, 
Apr.  4, 
Mar.  29, 
Mar.  28, 

do.. 

Apr.  ,6, 
Apr.  4. 
.Mar.  29, 
Mar.  '29, 


1906 

196.^' 

UK).') 

l'.»0."> 

1906 

190r) 

1906 

19(1-'. 

li)06 


190.') 
1905 
19(1.') 
1906 


1906 
1905 


Mar.  20,1905    do 

Mar.  14,  l'.K)6  Mar.  21,1906 
Mar.  21,1905  Apr.  6,  l'.)06 
Mar.  14,1906     Mar.  22,1906 

do Mar.  28,  i;)()5 

do Mar.   22,1905 

l^ar.  24,1606     Apr.     4,1906 
Mar.  25,1906     Apr.     5,1906 
Mar.  14,1906     Mar.  21,1906 
a  Transferred  to  Washington  office. 


Apr.  6,1906 
Apr.  4,190.') 
Mar.  28,1906 

do 

....do 

Apr.  6,1906 
Mar.  28,1906 
Apr.     4, 19ft6 

do 

Apr.  6, 19(1.') 
Mar.  28,1906 
do 


•?  i 


•190  per  calendar 
niciiiih  and  fl  extra 
fur  cacli  1,000  cubic 
yards  nf  excavated 
material  loaded  by 
slio.fi  in  his  charpc 
(InriiiKone  calemla- 
montli  in  exces.s  of 
26,(H)0. 

•190  and  extra. 
Do. 

•  l.L'dO  per  year. 

Jl.MKi  per  year. 

81  ?(K)  per  year. 

%\JM)  p.T  year. 

81  2(KI  per  "vear. 

ti.KKi  per  year. 

•I,.6(i0  per  year. 
Do. 
I<o. 

•1,200  per  year. 

•1,000  [ler  veur. 

31,,6(X)  per  year. 

S!  ,200  per  year. 

8I,(K)()  per  vear. 

tl,HOO  per  year. 

81,600  per  vear. 
81.2()0  per  .vear. 
81,r)(X)  per  year. 
81,000  per  vear. 
81.n0(.)  per  vear. 
81, (KX)  per  year. 
81,600  per  year. 
•1,200  per  year. 

I)r>. 

Do. 
81,K(K)per  vear. 
Do. 

•75  per  month. 

Do. 

Do. 
888.33  per  month. 
876  per  month. 

Do. 
•60  per  month. 

Do. 

Do. 
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Nainu. 


Pmition, 


Van  AtU,  R.  8 Chiiln  man 

Smith,  II.  K LtMomotivi'  ••iiKinfT... 

Ml) lone,  Frank do 

O'Neill,  C.  A do 

KerfruHon,  L,  W '  LocomotI /cx-nKini'inaii 

Milton,  T.  M i do 

Kahb,  K.  M do 

I'VrrlH.M.  L Carpenter 

Havi'H.J,  1' I do 

lllH.John  A do 

Kipsett.O.L < do 

l.<ufflcr,(J.  L I do 

Hiisscll.W.T i do 

snydcT, .1.  A ' do 

Hmnniii.Chafl.  K |  File  driver 

Hull,  M.  I) Bridge  ctiriieiiter  (piU'-. 

I      drlviiiKKaiisr). 
Mccormick,  P.  C ' do 


I* 


BlackHmith. 

-do 

.do 

.do 

.do 

.do, 


Davl.M,  Frank 
liltidfcltcr,  M. 
Miller,  H.  H.. 
MorriM,  J.  F  .. 
.Self,  Unifton. 

Whitney,  A.  K.  J 

Bahel,  Wm I  Molder  , 

Mei)t;nald,  C.  J |  Pattern  miik.T 

ciiinan,  Iv  F Ixjconiotivt^  niachlni^-t 

Nelson,  John do 

Dotxivvski,  I Boilermaker 

I  iaincs,  S.  S i'ipe  titter 

KlirHtmiiii,  F I'miii  nituMter 

Ko(!ri()uez,S.  R [  SVorktrain  conductor. 

Smith,  Fiii:ili  T do 

Wii  rren,  K.  L do 

.lor<liiii,  J.  K j  Yard  ma.iter , 

Itose,  Jiime.M do 

stijiweil,!..  M do 

Westfall,  W.C do 

Cnrriek,  Hurt  N i  Track  foreman 

Miles,  CM ' do 

Iiiiiilop,  Andrew  M  ...    Steam  und  ulr  drill  fore- 

num. 

Swinehart,  CM do 

Swinehart,  J Steam     and    air    drill 

workman 
l''"iny,  H.  II 1  Supervisor  (if  dmiiiiM 


I>ale  of  ap 
pointment. 


Mar.  2ft,  190ft 
.Mar.  17,  HX).') 
Mar.  I'O,  I'JOf) 

do 

Mar.  17.  l»t)ft 

do 

Mar.  14,  l'.H)6 
Mar.  •:(),  i«).') 
.Mar.  25,  liH)6 
Mar.  14,1906 
.Mar.  -il.im) 
Mar.  t2, 190.^) 
.Mar.  '20,  IWft 
Mar   'A  1906 

....do 

Mar.  16,1906 

Mar.  Il.MWr) 
Mar.  'JO,  I1K).= 
Mar.  21,  mm 

....do 

....do 

...do 

Mar,  Ui,  1905 

....do 

.Mar.  20,  VM^r^ 
Mar.  21,1906 

....do 

Mar.   14,1905 

....do 

...do 

Mar.  10,1905 
.Mar,  20.  liKl.'i 
Miir.  16, 1W5 
24.  19<).'i 
If),  190.') 
24, 190.') 
20,190.5 

16,  1(K)5 

17,  1905 
14,  1905 


TakeH  effect. 


Apr.  4, 1905 
Mar,  2H,  l'J05 

do 

do 

Mar,  29,1905 

do 

do 

Apr.  l,hH»,'i 
Apr.  4,  l",Hi,5 
Mar.  'i-i,  1906 
Apr.  4,1110,) 
Mar.  '2M,  l;K>,5 

....do 

Apr.     4,190,5 

....do 

Mar.  2«,  1<K)5 


1905 


Mar 
.Mar 
Mar 
Mar 
Mar. 
Mar. 
.Mar. 


Mar.  15,   1<)0.5 
Mar.  Ifi,   1905 


I do . 

'  Mar.  29, 

' do 

-Mar.  2K,  l'.H)5 
Ma'.  29,  l',K)5 

do 

do 

Mar.  21,  im5 
Mar.  2H.  1<K)5 
Mar.  29,  l'.»05 

do 

.Mar.  21,1*H)5 
.Mar.  '22, 1905 
Mur.  '28, 1905 

do 

do 

.Mar.  '2.5, 1<V)5 
Apr.  4,1'.)0.5 
.Mar.  21,  l',K>5 
.Mar.  ■2H,  1905 

do 

Mar.  21,  1905 

do 

Mar.  22,  1905 

Mar.  29,  1905 
....do 


Rate  of  pay. 


WO  per  month. 
8115  per  month. 
S\  15  per  niiinth, 

Do. 
tl'25  per  month. 

Do. 
•116  per  month. 
8IIK)  per  month. 
J75  per  month. 
j;0O  per  month. 

1)0. 

Do. 

Do. 
f75  per  month. 
JlOo  [ler  month. 

Do. 

Do. 
45  cents  per  hour. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 
8'2(H)  i>er  month. 
?l  10  |ier  month. 
JIJii  per  inniith. 
8U0  [ler  month. 
8125  per  month. 

Do. 
8150  per  month. 
8125  piT  month. 
875  per  month. 
81(K)  per  month. 
812.5  per  month. 

Do. 
8«.3. :«  per  month. 


Mar.  21,  n»05  I  Mar. '28,  19a5  j  8175  per  month. 


The,  chuinimn  also  prosentod  acominunicatioii  from  Mr.  PJ,  C  Tobov, 
chief  of  d»  jiartnient  of  matt  rial  and  .supplies,  dated  March  7,  IDda, 
iiiclosisijT  appointments  of  the  fol'.owir.jr  men  taken  over  from  the  com- 
lui.ssjiry  of  tlH>  Paniunii  Railroad  Company  on  the  Kith  ultimo,  and,  on 
motion,  the  appointments  were  approved: 


Name. 


I'll^i(i()n. 


Kate  of  pay. 


Q.  Delgado Chief  clerk SlOOpold  per  month 

L.  .Simons SteiiOh'rapher i  8^K)  jfold  per  month. 

M.  dela  Fnprella Clerk 8<12.50  jfof.l  per  month. 

C.  Delgado do |  845  k«1'I  per  month. 

M.  A.  Nunes '  sioirkeeper '  8100  gold  pt-r  month. 

r.  A.  Campbell i  Clctk 8<i'2.50Kold  per  month. 

( Charles  Foul k i do 860  gold  per  month. 

H.  J.  Cambridge I   do Do. 

S.  Brown '  I'or.-inan '  845  gold  per  month. 

P.  Salabarriu IN  .iter '  835  gold  per  month. 


E.  Hughes I d( 

S.  Mordecai I do  . 

V.  Vaughn '• do . 

J.  storey ; do . 

J.  Dt:  Lenza do. 

A .  8i  nclair | do  . 

K.  P&rada . .  .do 

J.  Wint do. 

A.  Zumga do  . 


Do. 

Do. 

Do. 

Do. 
830  gold  per  month. 

Do. 
8'25  gold  per  month. 
820  gold  per  month. 

Do. 


mm 
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The  rocomtnondiitioiiH  of  tlio  vWwi  of  tlH'dcpuitiiMMit  of  iimteriiil  and 
siipplioH  for  tlu' i)romotioti  of  ('apt.  l*aul  Wuttkc,  from  *8IJ.I^.'i  to  llOO 
pT  month;  of  Ilany  Leonard,  from  !i^!M)(»  to  ♦1,4<mi  per  annum  (effect- 
ive April  1,  1905);  of  H.  II.  iMurkland,  to  $1(H)  p)ld  per  monlh  (effect- 
ive March  1,  llJof));  (jf  II.  ('.  ColHtiH,  cliii'f  hookkcM'jM'r,  from  *1,50() 
to  $1,800  per  anmim,  and  the  apixiintment  of  KoImmI  Dollander  aH 
machinist,  at  35  cents  ^'oid  per  h(»iir,  in  the  department  of  material  and 
8U|)plieH,  weie.  on  motiori,  approNed. 

Tne  resignation  of  Walter  Callahan,  storekeeper,  forwarded  hy  Mr. 
ToIm'V,  chief  of  de|)artment  of  matj'rial  and  snpnlies.  under  datcj  of 
March  18,  1005,  was  aecef)ted,  to  take  effect  March  7,  1005. 

The  remrts  of  the  chii^f  enj^ineer  covering'  appointment.**,  promo- 
tions, rijsiu'nations,  etc.,  for  the  v/(M>ks  ending  February  25,  \lar<h  4, 
and  March  11,  10O5,  \ver<»  r(>ad  and  appioved. 

In  the  matter  of  th<'  })urchase  of  a  seeond  rock  crushin},'-  plant,  the 
directions  to  tho  pureliasinj^  and  sliippinj;  a^Mit  to  adveiMi-^e  for  pro- 
posals for  the  same  were  rescinded  and  the  purchtisinj^  and  sliipj)in^ 
apfent  was  directed  to  duplicate  the  puichase  aiit lioii/ed  iitider  the 
proposals  received  for  the  first  plant.  He  was  also  directed  to  ascer- 
tain the  |)rice  at  which  additional  No.  5  ccusIhms  could  l»e  obtained, 
includinj,'  suitable  installation,  as  a  pait  of  the  second  r()ck-cru>liing 
plant. 

The  recommendation  of  the  chief  enj^-iueer  contained  in  his  letter 
of  February  27,  15)05,  that  an  ex|)ert  in  the  Mianul'actiiir  of  rul»b«^r 
stamps  be  en^-jie-ed  and  ordered  to  repoi't  to  him  on  the  Nthuuis,  with 
the  report  of  the  j)urchasing  and  shi|)piii«r  u^n-ut  theieoii.  was  consid 
ered,  and  it  was  ordered  referi-ed  back  to  the  [)ui'chasine-  iuid  >hiui)ing 
agent  with  instructions  to  secure  information  as  lo  the  plant  itMpiired 
for  th«i  manufacture  of  rubber  stamps,  co-t  of  the  sam«'.  and  to  make 
report  at  an  early  date  to  the  Commission. 

Mr,  (irunsky,  of  the  conunittee  on  sanitation,  presentetl  the  follow- 
ing report,  which  was  received  and  approved  by  the  Conuuission: 

Tn  the  matter  of  tli.;  letter  from  the  chief  wiiiitary  ofticer,  ilate<l  I)eceiiilier  21,  I'.HH, 
ami  a  letter  from  (i^rieral  Davis,  dated  I>ecemher  24,  i!»n4,  trarl^JmiIti^^  the  i^ame, 
relative  to  the  rew<  lution  of  the  Comrni.«8ion,  in  which  the  intention  to  ewtahlish 
almHhoU8e>s  and  j:t  neral  free  dispe?isaries  in  the  ("ai  a!  '/.mn-  is  di-jciaimed,  tlie  corn- 
mittee  on  sanitation  ilenireH  tr)  ntate  that  these  jettt'^r^  were  held  pendinj:  the  return 
of  the  enj^ineerinj;  conimittee  from  the  IsthmiiH. 

A<'tion  in  the  matter  of  eKtahlishinvr  necessary  emer^a'ncy  hosj.-ital."  and  diHj)en-a- 
ries  has  meanwhile  heen  taken;  hut  the  committee  desires,  in  returning'  these  letters 
to  the  Commission,  to  state  that  this  resolution  was  not  intended  to  jirevent  the 
necessary  treatment  of  inditrent  sick,  nor  to  re.-trict  the  medical  staff  in  takin<;  suit- 
able measures  to  reduce  malaria. 

The  committee  has  not  sullicient  liata  at  hand  to  make  any  definite  recomnu-nda- 
tions  in  this  matter.  Action  must  he  preceded  hy  delinite  rei!ommen<lations  of  the 
health  department.  The  chief  sanitary  oH'icer  interprets  the  resolution  to  prohibit 
the  "  free  prescribing  of  tjuinine  for  all  others  exce;)t  emnloyees  " 

When  a  measure  sucli  as  the  jjiving  of  (piinine  to  reduce  malaria  is  ret?ardp(i  a.s 
necerisary,  and  is  recommended  by  the  medical  staff,  the  (-'ommissiou  shouhl  facili- 
tate the  carrying  out  of  such  measure,  regardless  of  any  such  general  requirements  as 
contained  in  the  resolution  above  referred  to. 

The  judgment  of  tljis  conunittee  is  decidedly  tn  favor  of  permitting  the  adminis- 
tration of  quinine  to  be  ttiit  entirely  to  the  discretion  of  the  Commission's  medical 
staff. 

The  chairman  read  for  information  a  letter  from  thr  Standard  Oil 
Company,  of  Iowa,  dated  San  Franci.sco,  March  16.  1905,  inclofflng 
copy  of  communication  to  the  chief  engineer,  giving  information  as  to 
the  sources  of  supply,  prices,  etc.,  of  fuel  oil. 
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ON. 


«;J7 


T] 


10  n'comiiHMMliitioii  of  th«>  purchasinjr  and  shipplrii'  irn-nt  f..i  tli< 
appointment  of  Mr.  |{.  W.  \\  ,vnn,  of  ;{-j  Park  K(av,  N.'w'Vork  Citv 
inspector,  was  uj)provo(l,  jit  a  siliirv  of  !i<2,ooo  p(,r  a 
The  cliiof  (»nj.Mnoer's  <ai>l  '"' 


nnuin. 


Illation  as  to  tlio  conclusion  iirrixcd  at  uifl 
and  regulations,  and  as  to  sanilary  .(Midili.*) 
th 


c<,^ram  of  March  lT),  l!>or,,  rcipjcstin^r  i„for 


0  coniinittco  on  sanitation   for  consid(>ration,  in  . .. 
Knics  and  rcirulations  j;ovciniti<,'  the  installation  of 


1   rc^Mud  to  pliinihinrr  ndcs 

MS.  was  ordered  referred  to 

conne<-tion  with  the 


sanitary  pliunli 


inj,'  of  water  and  drainaj^'e  system  for  the  eities  .,f  Panama  and  Col 
and  the  I.>*thmian  (anal  Commission,"  suhndtted  hvtlie  chief 


on, 


enj'ineer 


under  date  of  Decemher  20,  1!M)4 

The  chief  eni,nneer\s  cal)le<,'nim  of  March  24,  liMi"),  ad 

wante(l   only  !>:.  ton  sIk.vcIs,  was  ordered   referred   to  the  piTn-hasin^ 
"nd  ship|»in^r,ij^r(.|,t,,  with  directions  to  advertise  onlv  for  l»:.-ton  shovels 


visinj,'  that  he 


ormer  actif)n  autlior- 


(12  shovels,  with  an  option  for  12  additional),  the  f 
i/injr  the  purchase  of  7o-ton  shovels  heinjj  modified  l)v  this  action, 
""le  recommendations  of  the  chief  en^rineer  coritaiiicfj   in  his  letter 


Tl 


)('  reor 


of  .Vlarch  1."),  IU<K),  that  the  material  and  supplies  depai'tmciit  f 

jfanizod  asasulKle|)artmontof  theen<,dne(M-in(ra.id  eonst  ruction  deiiart 
merit  was  held  under  advisement. 
'I'he  ehairujan  n-ad  a  comminiication  fiom  the  <hiof 


M 

on  which  the  estimates  of  the  former  Ktl 


entrineer,  da 


ted 


iivh  4,  i!«">.^,  reipiestin^r  t,,  |„.  fiiiiii>,||,.rl   reports.  nMii)s,  and  d.tail 


i>a 


as 


<ed. 


imian  ( 'anal  ( 'ommis,^ion  wei'i 


riie  chairman  wasdirecttnl  tcp  notifv  the  chief  en<"ii)cer  tfiat 


tlie  1 
I 


as  sof)n 


<-p<»rt^  are  received  from  the  (iovermnent  I'rintiti-^- Otlice  copi 


will  tie  sent  him 


es 


The  chairman  read  the  r<M)oi-t  of  the  Ixi.nrd 


W.    I); 


IV 


I 


eon>i-^tino-of  (i(>n.  (ieoi-(ro 


ina: 


«ter  E.  C.  Tol 


\rmy:  Cliicf   Knuincer  .lohn   F.  Wallace,  and  Pi 


)ev 


r.  s.  N 


IV 


i\y.  appointed  for  the  purpose  of  report- 


ing^ upon  and   selectin*:  a  site   for  tln^  erection  of   I 
stationed  in  the  Canal  /one 


lariacks  for  tioops 


On  motion,  the  report  was  r<>ceived  and  the  rocomniendati 


tained  theicin  as  to  the   thret»  sitt 


viz,  at  Ancon,  the  hill   I 


Oils  con- 
(nown  as 


R 


HI  Tivolir  at    Knipire,  on  a  tract  of  land  owned   hv   the   Panama 
lilroad  Company,  and  at  Crisiol)al,   near  Mt.   IIoi)o\^tution.  were 
appios  ed. 

Mr.  Ilarrod.  fr(<m  the  sjjccial  committi  e,  to  whom  was  n^ftMTcd  the 
matter  of  purchasini--  a  hound  colic,  t  ion  of  Isihmian  Canal  documents, 
reported  favorably,  and.  on  motion,  it  was  rc->ol\(^d: 

Tliat  the  chairnian  i.»' authorized  to  purchase  the  raiial  <l(i<uiiicnt-s  ollfctc.l  .'nd 
offcreil  tor  .salt'  hy  .\fr.  (ioriiiati  at  the  [trice  ol'  .f'!47.7(). 

Mr.  (irunsky  introduced  rcsohitions  relating-  to  conditions  on  the 
Isthmus,  but  in  \  iew  of  the  fact  that  the  Conunis.-ion  is  about  to  U: 
reorj^oinized,  these  nvsolutions,  after  some  discussion,  were  withdrawn. 

At  1.10  !>.  111.,  the  Commission  adjourned,  subject  to  the  call  of  the 
chairman. 


S.  Doc.  127,  5«J-1 
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NiNKTii/nr  Mkktino. 

EVIONINU    StAK    BniLDlNO, 

Wafth'Nf/fon,  /).  ('.,  March  iO,  1005. 

The  Comnn'Hsion  mot  at  {\\i  cull  of  tlui  clmirrimn  at  11  o'clock  a.  in. 

ProHont:  Chiiinuaii  VValkor,  Mci.ssr.s.  liuir,  llairod,  ParsonH,  uiul 
Gruu.sky. 

AhKcnt:  (rovernor  Davis,  on  duty  on  the  Tsthmns  of  I'lomma. 

The  ininiitcH  of  i!((>  ci^lityriinth  tncctin^  were  read  and  approved. 

The  chairman  Iai(i  before  the  ineetino-  (he  recpiest  of  the  chief  of  th" 
departin'^nt  of  material  nnd  .siipp'ies  that  10,()()()  yards  of  IHrnesh  cop 
p»M  bronze  n(^ttinj,'  hc!  piirchnsed  for  iinnM'diatc  use  in   !*i.tiama  and 
vicinity,  with  thei'«>commendati<>n  of  the  pui<'husin«,'"and  shippin^ajifent 
that  he  be  jriven  authority  to  make  enieri^cncy  j)ur(lias(»  oi"  tlie  .>^ame. 

On  motion  of  Mr.  Ilarrod  it  was  ordered  that  the  in()S((uito  netting' 
required  be  procured  by  iin  emer^'ciicy  purchase. 

Kecjuisitions  340-(;and  ;5ls-(!  tor  commissary  supplies,  with  letter 
of  the  purcha.sing  and  shipping  aj^'ent  asking-  t't)r  insti'uctions,  were 
consitlered  and,  on  motion  of  Mr.  Ilarrod,  the  purchasinj^  and  ship- 
pinj,^  aefcnt  was  authorized  to  buy  the  siiij>('  in  open  market. 

The  recommendation  of  the  purchasing  and  shippitii,' ap-nt  for  the 
transfer  of  .Mr,  .1.  K.  Y'oun;,'-  from  (derk,  \\\  #I,iiOi>,  in  tlie  ollice  of  the 
chief  of  statf  of  the  War  Colli  ye,  for  duty  in  the  ollice  of  the  purchas- 
ing and  shippinjr  at^'cnt,  at  a  salary  of  !i^l.r»oo,  was  approved,  as  was 
also  his  recommendation  for  tht^  appointment  of  a  stcnoiiraiiluM'  and 
typewriter,  at  !i^l>(H)  per  annum,  for  duty  in  (he  ollice  of  the  assistant 
purchasinj:^  and  shi|)ping  ai^'Mit  at  New  York  City, 

The  n'commendation  of  the  purchasing  and  sliipi)i!itj  ajjent  that  Mr. 
Fied.  U.  Parks,  of  \Vashiii<^^ton,  1).  C.,  be  appointed  assistant  shippinjf 
atg'int  at  a  salary  of  $l,S(i()  per  annum  was  approved. 

iVi'r.  Harrod  oU'ered  the  following  i'»'solution: 

Whereas  the  nietluxi  of  public- advertisement  for  the  purchase  of  material  and  sup- 
plies at' adopted  liy  tlie  ( iov«Tnnient  ami  by  thJH  ('((iiimission  and  inteipreted  Ijy  the 
Comptr  )ller  of  tlie  Ttciisury  iuvi)lve.s  the  ohli^ation  to  make  awardn  to  the  lowest 
bidders  comply iufi  with  the  speciticatidns;  and 

Wherei\s  if  the  Commission  now  intends  ehanjrinir  i>rallai'hinK  other  conditions  to 
this  method,  the  "(Jeneral  instructions  to  hidders"  slnmld  he  iiiuditicd  and  the 
causes  for  .-ejection  deliiied:  Therefore  he  it 

Rtxolrt'd,  That  the  execaitive  committee  he  directed  to  prepare  a  form  of  "General 
instructions  to  hidders"  which  will  inform  ihem  of  the  futiu-e  policy  of  the  Commis- 
sion in  the  maMer  of  adjudication. 

On  motion,  ihe  resolution  was  adopted. 

At  12.45  ()\dock  p.  III.  the  Commission  took  a  recess  until  3  o'clock 
p.  m,,  at  which  time  they  reassemi)led. 

Consideration  was  oiven  to  the  propositions  8ubmitt(>d  by  the  In- 
ge rsol  I- So  r^^eant  Drill  Company  by  its  presidcMit,  Mr.  W.  L.  Saunders, 
and  by  the  Hand  Drill  Company  by  its  vice-president,  Mr.  G.  H. 
Sampson,  for  furnishint;  standard  rock  drills,  witb  additional  parts, 
and,  on  motion  of  Mr.  Ilarrod,  it  was  resolved  that  each  of  the  com- 
panies mentioned  be  awarded  a  contract  for  twenty-tive  3^-inch  drills 
and  twenty -live  4^-inch  drills  complete,  with  all  additional  parts,  as 
contained  and  spcnilied  in  their  bids,  both  dated  March  29,  1905,  at 
the  prices  therein  oflered. 

The  chairman  desired  his  vote  to  be  recorded  in  the  nejrative  upon 
the  proposition,  expressing-  the  opinion  that  all  awards  should  be  made 
to  the  lovvest  responsible  bidders. 


Mr«'> 
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ThechairiimuproMontcd  a  lottrr  from  Mr.  Dnniol  VV.  Hiinnon,  diitcd 
Miin-h  26,  VM)h,  fnun  NiiHlivillc,  'I'.'nu.,  nM|ii«,sfiri^r  tlic  »'xtonMion  of 
hi.s  l«'avo  of  ahnenco  for  two  wcokH,  owiii<:  to  illiifss  in  hi.s  family. 
This  wan  acconipanirfl  by  a  h^tttT  from  Di-.  il.  R.  Cjirtcr,  a«'tiiij,'  diroc- 
t<)r  of  hoHpitals,  8U>rjr(.8ti,i,r  (hat  applicatii.ii  fur  tills  leave  l)e  made  at 
tlio  WaMliiiijjjtoM  olHor  of  tlio  Commission. 

The  apt)li<ation  was  ordered  ajipioved  for  two  weeks'  leare  of 
'ilweiiee  under  the  ruK-s  re^jardin^r  leaves  of  ah.seiut  already  adopU'd 
l»y  the  Commission. 

^ir.  (nuMslvy,  of  the  committee  on  sanitation,  presented  the  follow- 
ing^ repoit. 

TluM'omiiiittct' oil  HHiiifHtion  has  had  urnlt-r  (■..nsidcriition  the  letter  of  Governor 

Onvis  (hife.l  March  15,  litOf),  re< iiiit  (i.Un«  tert>.iiMlftiiiiti' provinioiiH  for  the  care  of 

the  iiulnifiit  siek,  the  ii\HHiie,  iiiul  tlie  lejieiH  of  the  Hcpiihlic  of  I'liiiimui,  u.m  re<|uirod 
hy  the  lOxecutive  Order  of  tfie  l're.sideiit  of  the  I'nited  Staten,  proimil''ated  hy  the 
Secretary  of  VVar,  mi  Docenihcr  .{,  t*K»t   an  followH: 

"The  United  States  wiil  const: net,  niidntain,  and  conduct  a  fioHoital,  or  hospitals 
either  in  the  Canal  Zone  or  in  the  tnritorv  of  the  liv   iil.:  ;  ,  at  it^  ojilioii,  fur  the 
treatment  of  perwonn  iiiniine  or  Hliljrtcd  witli  the  diKni-t- til   IcpiuHv  and  the  iiidi^rcnt 
Hick;  and  the  Ignited  Stales  will  iice>'pt  for  treatiiiciu  therein  Hiu;h  perwoiiH  of  Huid 
claHses  a.H  the  Kcjnihlic  inav  reijiie.st." 

Thi.s  ohli>,'ation  iH  (Htnditloni'i  ui)oii,  first,  that  the  Kepiihlic  of  Panama  nhall  fur- 
iiHh,  without  cost,  the  r»(jiisite  land  upon  which  to  eHtahli.sh  the  said   institutions  if 
the    I'liited  States  hIioiiM   locate  them   within   the  terriiorv  of  the   KciMihlic-  Hn<l 
second,  thai  tho  Secretary  of  War  shall  (ix  the  per  capita  cliar>.'e  in  r«-sp('ct  to  each 
patient  eiitenii'r  these  institutions  upon  the  re  \u  A  of  the  aulhorities  of  the  Republic. 

In  this  connection  Covenier  Davis  1u,h  made  <'erfain  definite  recmimiendations  to 
the  i\'e|iuhlic  of  Panama,  which  have  r»ceivcd  theajipruval  of  the  President  of  the 
Kcpnlili<'.  His  re<  (iiiiinendations  include  the  est.d.lishinent  of  a  liospital  for  the 
insane  and  for  I  pers  en  the  Ki<)unds  of  liie  Ancon  Hospital,  hnildiiiK's  for  thes*-  pur- 
poses to  he  located  on  the  spiirof  A  neon  Hill  jutting' out  to  the  north  and  to  the  no?  th  west, 
beyond  and  cloHely  adjoining  the  ward  huildinj^B  known  as  the  Sfran;rers'  Hospital! 

To  suitably  care  for  the  inditrent  sick  it  is  pmposed  to  repair  and  improve  tlie 
prerient^hospital  of  Panama,  known  an  "San  Tomas  Hus|.ital,"  which  is  to  have  one 
of  thoConiniis>i(.n's  healtii  utlieers  in  «-harKe,  and  is  to  be  maiiaKed  by  a  board  of  six 
directors consistinK  of  a  president,  a  treasurer,  and  three  members,  this  b(jard  to  be 
appointed  bv  the  President  of  the  Hepiiblic  and  bv  the  f.'Mve'nor  of  the  Canal  Zone, 
actmtr  conjointly;  the  hospital  to  have  a  superintendent  who  (ihall  be  a  doctor  of  the 
lealtli  departioent  of  the  (  nnal  Zone  government,  and  tliis  superintendent  shall  also 
be  a  ineinlier  of  the  b  ard  ni  directors. 

It  is  proposed  to  place  all  houKeke  ■|)inKand  <loinestic  economy  arrangements  of  the 
nsi.ital   in  the  immediate  <har-e  of  the  Sisters  of  St.  Vincent  de  Paul,  of  a  horn 


twelve  wdl  »)e  rei|nired,  tlie-^e  sisters  to  take  orders  and  carrv  out  the  directions  of 
the  superintendent  of  the  hospital,  who  would,  of  course,  be'subiect  to  the  control 
of  the  board  of  directors. 

Iiider  tl:e  arranj:ement,s  tentatively  approved  by  the  Presidentof  the  Republic,  the 
(invernment  of  the  He|iublic  is  to  pay  over  to  the  trovernment  of  the  Canal  Zone,  for 
use  in  the  cst;i!>li.-bmenl  of  these  instituliuns  and  in  connection  with  the  repairs  of 
tlie  San  Tomas  Hospital,  such  sum  of  money  as  has  been  already  ap[iropriated  by  the 
National  Assembly  of  the  Republic,  which'is  now  available  for  exi>enditnre  in'con- 
neclion  with  the  creation  of  these  hosfiitals.  The  sum  is  understood  to  be  about 
$lO,Srt)  gold. 

The  Government  of  the  Reimblic  is  also  to  turn  over,  for  use  of  the  San  Tomas  Hos- 
pital, the  income  of  the  Comision  de  I'.eneficieiicia,  the  contributions  for  hos{)ital 
purposes  of  the  municipality  of  Panama,  (;f  the  (iovernment  of  the  Rei)ublic,  moneys 
received  from  lotteries  and  from  miscellaneous  sources,  the  aggreuate  of  which  suriia 
IS  about  $1,500  per  month. 

The  conimitt»»e  favors  the  carrying  out  of  the  recommendations  made  by  Governor 
Davi.s,  and  suggests  a  reference  of  this  matter  to  the  general  counsel  for  advice  relat- 
ing to  the  .steps  which  should  be  taken  to  put  these  recommendations  into  effet-t. 

On  motion,  the  report  wa.s  aeeei)ted  and  approved. 

Regarding  the  applictition  of  Mr.  G.  C.  Piiirce,  clerk  in  the  office  of 
the  chief  quarantine  officer,  for  increase  of  salary  to  $1.50  per  month, 
with  the  remaiks  of  Governor  Davis  concerning  the  same,  Mr.  Parsons, 
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of  tho  ox<M'ittiN ('  coiimiilti'o,  rocoinnuMi'lrd  timt  Mr.  PitMco  hv  jjriuUi^d 
a  trmponirv  incrnisc  of  siilarv  ^lurin;;  the  period  that  ho  is  purform- 
in^  doiihlc  duty  in  th<'  (|imiiiti(ino  otlice. 
On  motion  of  Mr.  n»iir  it  was 

HfKnlied,  That,  Mr.  IMorcp'H  HHlnry  lie  inj-rcaHod  t<>  $iri()  por  month,  until  HUch  time 
an  the  H«'rvic»'H  (if  a  fr)iii|i»'ti'iit  t)h\>irinn  rh' f-fciiictl  HMUHhistant  (|iiiirantim' ofticrr  at 
Panama,  when  Mr.  Pierce' h  Hulury  la  to  tie  reulured  lo  tlie  v.^'iginal  amount  of  (125 
per  tnontli. 

On  motion,  tho  resolution  wuh  approved. 

RcsprctiiiL'  the  recommeniliition  of  the  chief  enj^nneer  that  Capt. 
Edward  L.  Kill^.^  ^''ciuM'al  (puirterma.ster,  he  authoii/etl  to.si^ai  vouch- 
ers for  HUMi.s  of  $l(i(i  or  less,  Mr.  Pur,son.s,  of  the  executive  committee, 
reeonnucn(h'd  that  the  matter  ho  laid  over,  pending  the  arrival  of  the 
chief  en^Mueer  in  this  country. 

On  motion,  the  recoiiimendiition  was  approved. 

The  chief  ejioineer's  re(juesl  of  March  I.  l!K)o,  that  the  OonimiHsion 
instruct  him  as  to  whether  or  not  the  ditferent  classes  of  employeoH 
enjrajifed  upon  the  Isthmus  are  entitled  to  the  same  advantaoes  as  are 
f^iven  to  men  en<j^a^''e(l  in  the  Tnited  States  and  seid  there,  wa»^  consid- 
ered, anil  Mr.  I'arsons,  of  the  executives  coimnittee,  recommended  that 
the  nnitter  also  he  laid  over,  pendin^'^  the  arrival  of  the  chief  engineer. 

The  same  course  was  adopted  relative  to  the  chief  engineer\s  recom- 
mendations r(>spe(tin<,^  leaves  of  ahsence,  as  ojitlined  in  his  letter  of 
March  L*,  1!H).'),  and  his  i'econmien<hitions  of  the  sanu;  date  respectinic 
the  inspection  of  railroad  machinery  and  appliances  by  Robert  W  . 
Hunt  cSc  Co. 

A  letter  from  Oovernor  Davis,  dated  F(d»ruary  '27,  1!K).5,  respectinp 
action  taken  in  tlie  matt<>r  of  six  weeks'  lea\'e  of  aliseuce  to  salaried 
employees  at  tiie  fourteenth  meetino-  of  the  Commission;  circular  No.  3 
of  the  Commission,  dated  Novemlx'r  .'{,  1IM)4.  and  the  resolution  relatinj^ 
to  the  same  subject  adopt<'d  at  th(>  tliirfy-niuth  meeting  of  the  (Com- 
mission, with  his  remarks  Mtul  reitonniiendations  thereon,  was  read,  and 
Mr,  Parsons,  of  the  executive  conjiuittee,  recomsneiuled  that  no  dis- 
tinction be  made  betvv(!en  American  emj)loyees  ene;aj^'ed  in  the  United 
States  and  those  en'ca<.^ed  on  the  Isthnuis. 

On  motion,  the  recommendation  was  received  and  ado|)ted. 

Mr.  Parsons,  of  the  executive  connnittec,  also  ii^ported  progress  in 
the  matter  of  the  purchase  of  a  seagoing  tug,  recommended  by  the 
chief  engineer  under  date  of  March  7,  l',)or>,  and  in  the  pre[)aration  of 
plans  for  the  same. 

The  ciiairman  read  a  conmmnication  from  the  Secretary  of  War, 
aate(|  March  :il>,  l!)nr),  respecting  tlie  purchase  of  th(M)utstanding stock 
of  the  l*anama  Railroad  Company,  and.  on  motion  of  Mr.  Parsons,  it 
M\  s  resolved  that,  in  accordance  with  the  direction  of  the  Stn-retary  of 
War  as  contained  in  his  letter  of  March  liH,  IIM);"),  that  there  be,  and 
there  is  hereby,  authoriz'd  a  ymyment  of  $72,P20  to  Mr.  William 
Nelson  Cromwell  for  the  p  irchaMO  of  270  shares  of  the  stock  of  the 
Panama  Railroad  Company. 

The  chairman  laid  before  the  meeting  a  communication  from  Mr. 
Guillard  H  .nt,  of  the  Dejjartment  of  State,  dated  March  L>i^  IW05, 
respecting  design  for  the  ollicial  seal  of  the  Canal  Zone,  and  offering 
to  undertake  the  work  of  preparing  the  same.  The  chairman  was 
instructed  to  request  Ah-.  Ilunt  to  undertake  the  preparation  of  the 
seal,  incurring  .such  expense  as  may  be  necessary. 

On  motion,  the  Commission  adjourned  at  4.10  o'clock  p.  m. 
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WaU    DKI'AllTMr.NT, 

Witnh!niff-in^  Jitniiiinj  .1,  lUt),', 

Slit;  In  arrordimcc  with  yoiii  IvMciiiiv*'  onlri of  April  1,  P.MCi.  I 
licn'liy  tniiiMuit  tin- jininmi  H'|H»it  ol'  {\\i'  Istlitiiiun  ( 'aiiiil  CoiiiriiisNion, 
ji!.(l  the  Hiiniiiii  ro()()rt  of  Mr.  Sliontn,  as  pn'sich-rit of  the  I'tiniuna  Ituil- 
rouii  Company. 

Ill  inyariiiiiiil  r«'p(n  t  um  S<»(Tt'tMry  of  W'lir,  I  have  (IIsciissim!  ut  lt«ii^rth 
the,  work  which  has  hrcn  doiM'  upon  th«'  Isthimj-^  iiiMh-r  the  (,'oiiiiiiiM- 
BJon'M  divt'ctioti,  and  it  in  uiUH'cfswary  for  m«',  thcrcforo,  further  to 
dwell  upon  it, 

I  may  say.  with  respect  to  the  consultinj^'  hoard  of  en^niioers,  that 
there  are  to  tie  two  lepuits     a  nmjority  report  and  a  miiioiits  report; 
that  th«'  majority  report  ha.s  already  Imm-ii  prepared  in  ac(;o»(lanee  wit' 
the  resolutions  passed  l»y  the  consult iiij^^  hoard,  hut  tiiat  it  is  not  read' 
for  formal  siihmission  until  it  shall  h;»\e  heen  examined  and  si^rncd    */ 
tlu'.   Kurcrpeioi  m  uihcrs  of  the,  hoard,     (ieneral  l>avis,  the  chair  >  la 
of  the.  hoard,  naih-d  on  Saturtlay,   Deceinher  HO,    llM)r>,   for  Kiiiup' 
e.xpectiiijL;  to  meet  all  tlie  European  members  of  the  hoard  at  Hrussel.. 
on  Tuesday,  the  '.Mh  of  .lamiarv.      I  am  in  daily  expectaiion  of  v      \\ 
\\\\I,   from  him  a  cahle  conlirmiii},^  the   icport, "a  draft  (f  which  In   .r.s 
already  dcdivered  to  me.     The  minority  report  is  in  a  state  of  prepa- 
ration, and  will  doulitless  he  handed  to  the  isthmian  ( 'anal  (\)mmissioii 
within  tljo  next  week.      I    have  directed  the  Commission  to  proceed 
with   duo  .speed   to   consider    the    issues   made    \)y    tlie   majoritv    and 
minority  report,  and.  aftei-  full  consultation  with  the  chief  engineer, 
Mr.  Stevi'iis,  to  make   rep(»rt   a.s  to  their  views.      It  is  hoped  that  the 
whole  matter  can   he  presented  to  you   for  suhmi-sion   to  Con^^n'e.sH 
before  tlu'  l.st  of  l''ebrua;y. 

There  are  two  tran.sactions  referre<l  to  in  the  report  of  the  president 
of  the  railroad  company  of  which  special  miMition  should  IxMiiade.  In 
Deceml)er,  at  a  time  when  the  creditors  of  the  railroad  company  were 
ur^'ent  in  demandiriL;-  the  piiyment  of  their  bills,  and  when  the  railroad 
company  was  not  able  to  meet  its  ()blij.'ations  hecau.se  the  C'anal  Com- 
mission were  unable  to  pin-  the  railroad  company  what  was  due  it,  the 
pi'esideiit  and  directors  .sold  (IlJS  one  tho  isand  dollar  4i  per  cent  bonds, 
which  had  l»een  in  the  treasury  of  the  coi'poiation  evei'  since  the  I'nited 
8t4itesac(|nire(la<-ontrol!in^Mnterest  in  its  shares.  Th(i  bonds  had  been 
j)laced  there  by  the  former  manaj^cment  for  the  purpose  of  usiny;  them 
in  order  to  imj)rove  the  e(|uipmenl  of  th(>  roa<l.  On  Novembei'  .s  last 
the  directors  aiithori/ed  the  executive  ofKuers  to  i.ssue  the  bonds,  and 
after  written  invitati(ni  to  .several  probable  |)urchasers  they  were  .sold 
on  the  lUh  day  of  Novemlx'r  to  Mackay  «fedo.,  bank(Ms,  as  the  highest 
bidders.  One  hundnHl  and  seventy-tive  thousand  dollars  of  the  pur- 
chase price  was  paid  on  November  11,  thouj^fh  the  bonds  were  not 
delivered  until  the  i'4th  of  November.  The  purchasers  paid  par  and 
a  premium  of  b  per  cent  for  the  bonds. 

It  ha^  been  8uj,'<,'ested  that,  as  the  (iovernment  owned  all  the  shares 
of  the  railroad  company,  and  was  in  fact  the  owner  of  the  road,  the 
aale  of  tho  company's  bonds  was  in  etlect  to  increaae  the  indebtt^dnoss 
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liiwl,  with  liisMoitiuMi  iMrtiMT  Hfiil  prlviiti*  n<»«'r»'hirv,  viMlt<»€|  fh«*  NthtiMin 
»iIhmiI  liif^  Ut  of  July.  ri*tiiriiin^'  In  iIiIn  coiinli'v  iiffcr  ii  iiiontli'o  ntny 
ii|NMi  tlio  NtliniiiM,  iuh)  iifli'i  (ill  >tl»«i>iif'«*  of  Miiiii'iiiiti)f  like  nIx  M«>i«kM. 

I>uiiiilf  liiM  "«tiiv  n|«<ni  flu-  iMtli.iiiiM  ho  iiH't  Mr.  SIhimIm  hikI  VIr. 
SU'vi'iii,  Mr.  \N'iillii(»''s  -tinri-xwor,  iirul  (fovcrnor  .Mhj/immi.  I  In  liiui 
hroiijfhl  with  hirii  pitiiiM  for  rofrij^rmtori,  fur  lHiiinlrM«««,  himI  for  ull 
th<"  iM|iiipiiii>nt  iH'ir>«>^urv  to  enrry  on  thi>  proj«'«t  in  wlii»h  h«'  wmh 
ii((«>n'MhM|,  kikI  \u'  (li'riiH-.«'<|  Jh»«  ••iihjirt  iimi  iho  i»ro|M'r  tnurM'  to  im 
laki'ii  with  thf  iikmiImin  of  the  <  loiul  ( 'oiniiii<«Mi<»n  on  th<>  (^roiuiii, 
Iciivinuf  with  thmi  u  wrtllcii  rt<|H)it  iiimI  pliiiiH  iind  H|HTili«'HtionH  which 
h«^  hud  ohtuiiK'd  In  this  niimtry  from  provlHion  hon.MVM,  hiitii<lrv  niui'U- 
fin'ttirint;  cHlnldislitiH'rit'*,  »iti<l  other  i-xprrt  loiircfn.  IIi-  r«>liinif(|  to 
N««w  York  on  \\\v  '^ih  of  .Aii^int  .Mr.  .Sfiontn  r«'t!irfii'(|  on  Au^iHt 
I  Mh  ufMl  lit  onrt'  pri'pun'd  '•iMcihrnlioim  ii|M(n  which  \>U\h  in  ffvii  th<^ 
f'if>pU)y«'«''<  wi'n*  inv'itcfl.  'IIm*  contnu  t  whh  Hunr<h*(|  to  Mr.  .Mnrko|  im 
the  h»WfH?  hiihh-r  on  fhc  7th  of  .S-pfriwlM-r.  Whon  new*  of  th»'  ••ori- 
triM't  n'lirhfil  the  NthtniM,  .\|r,  Sli-vfrt-t  hy  nihh-  ohji-rtril  t4)  it  as 
lixiii^  too  fti^h  II  prin*,  imd  thfrciipon  u  rluiisi'  wiis  introrhu  «><!  into 
th«  rontriMi,  hy  th<»  rontmt  of  .Mr.  .Miirkfl,  hy  wlii.l,  tfn-  <ompuny 
WHS  pcrrniitcd  to  ciinrcl  th«)  contract  at  any  tirin^  in  the  rlincrftion  of 
the  i»rcMi(h'nt. 

'rijcri'toforo  the  [jfovi-^ion  of  the  contriict  ha<l  U'l'n  that  after  tfiirty 
days'  notice  it  inij/ht  he  cuncch-d  if  the  cunt ractor  wax  not  di-'chiiri.'injf 
hi-«  duty  to  the  ■Mitisfii<lii»n  of  the  i/eneml  inana^'cr  of  the  coitipunv. 
\lr.  .\hirkel,  iti  iinticipiit  ion  of  fidlillinjjf  the  contriift,  and  U-foie  tfie 
introduction  of  thi>i  new  c;inreMiiti<»n  <  Ian-*',  had  hroHj.''hf  to  .Neu  Vork 
t\v(dv»'  exp'M'ts  cook",  hotel  -uperintendents.  clerk**,  atul  others 
witfi  whom  to  lie^dn  at  ome  the  work  contracti'd  for.  In  view  of  th« 
lew  .  iincejliition  chin^e.  he  took  otdy  foni'  pf'iNorn  to  f|.  i.-.thrniis, 
iind  th'  other'-  were  rlireetcd  to  remain  iri  .New  York  until  the  matter 
in  re-sjH'ct  to  the  contract  uu'  detinifely  setlle<l.  On  the  22d  of  S«»p- 
tendM!r  ,Mr.  .'^hoti;,«<  and  .Mr.  \l:iike|  siiled  for  the  [-<thmus.  and  did 
not  return  until  the  ITfli  ot'  il  loher.  I)urini.'  tliis  time,  after  a  con- 
ference hetvseen  .Mr.  .^^Iiorit^.  .Mr.  .'^feveri'".  and  (ifovernor  Ma>xoon,  ihe 
notici!  of  cancellation,  in  accordnnce  with  the  new  cbiu.se,  was  jfiven 
;in<l  accepted,  Mr.  Shonts  and  (rovfrnor  Maj^'oon  then  statinif  that 
Mr.  .Miirkel  onyht  to  he,  arid  uoidd  he  compen^nfetl  for  his  loss  of 
time  and    money,  and  fo|-   M-rvicci  which   liiid    inured  to  the   heuetit  of 
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that,  in  carryint;  out  Mr.  Miirkel'^  recommendation-,  the  railroad 
'•ompany.  under  .Mr,  .*^te\eris,  hu<i  fwHMi  ahle  to  furnish  food  to  it- 
employees  and  tho«.e  of  the  Commission  at  a  le--'  price  than  that  ti.xed 
in  the  contract.  .Murkel  -.till  insists  that  the  e.-timate  of  cost  made  hy 
him  was  reasonahle  and  ttiat  th.e  results  (»htained  hy  the  company  were 
due  to  two  circumstances -one  that  all  tlie  elements  of  «'f)st  to  the  con- 
trjictor  were  not  incluih'd  in  the  i-ailroad  company's  estimate  for  the 
co.st  of  first  tht's  meals,  ami  the  «>therthat  the  specifications  of  tlu'  con- 
tract required  for  meals  for  the  second  chiss  of  employee.s  a  more 
e.xpensive  meal  than  the  company  was  actually  furni-hiri»j.  In  view 
of  the  cancellation  of  the  contract,  it  i.«<  urutece.^sary  to  consider  thia 
Usue  further. 

At  a  meeting  of  the  railroad  director;^  on  Novembers  Mr,  Markel 
pre.sented  his  claim  for  his  actual  outlay,  amountinij  to  $."), 745.97,  and 
also  a  claim  for  the  v>»lue  of  hi.s  time  and  service:*.     The  directors,  at 
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the  {nMnrKHi  of  Mr.  Bhonti*,  votod  U)  hIIow  Mr.  Miirk««l  for  HUav* 
IHMiM^fi  nnti  Ncrvici^  the  mirii  of  |lo,74r».i>7,  hihI  tlio  iiionoy  wmm  |Hii(i  at 
once.  TU\h  action  wrn  tnkoii  without  ronMiiliin);  imiIut  yon  or  tn<>, 
And  WHu  not  hroiitfht  to  my  ftttontion  until  mohh*  tiniu  itftt>r  my  ruturn 
from  rMhiima  «)n  th«^  l^tli  of  No\«>nilM>r.  I<4Mik«*<i  nt  from  a  piin>ly 
Hnd  Mtrictiy  I<<^hI  Mtmi(l|Kiint,  if  th«<  iimt>n(inifht  of  th<^  contritft  with 
h'MtMH-t  to  th<^  rnnciiltttion  Ht  tho  (littrotion  «)f  tht*  pn*Ni(h«iit  wiim  to  \m 
itru'tly  conHtnii'd,  h  <'Hru'«*l)it(ion  would  end  thi*  olili^ntioriH  of  l»otli 
(NirtiflM  uiid«'r  it  Hiid  Intvo  tht'in  without  iiny  rltiim  for  dam  ii^t  l>y 
ritli«>r  H|;HiiiMt  (lii>  ollifr.und  tlitrrfon*  Mr.  Markri  vvnuld  ^immu  t<>  tiavn 
no  (duim  for  oither  hin  (>x|NMini*N  or  IiIm  M«*rvin'N  nmiinst  th<*  rnilrtnid 
compiiny  uft«<r  titt)  ri^dit  of  uhsiduto  camMdlntion  find  Inmui  i^xvrciMul 
by  tni^  nn'MJdi'nt.  In  oIIut  words,  it  would  iip|N>ur  timt  the  imymrnt 
ordtMtMl  l»v  tin-  din'ttor.^  whs  j^mtuitnuH  itnd  without  h'jfHJ  (■oii><i*ifnttion. 

On  th<*  othor  inmd,  tin*  mmid  and  moritoriouM  conHidoration  ariNin)( 
from  tli<>  fact  thut  Mr.  Marktd  hud  iictuallv  r<'n(h'r(>d  vahitihio  expert 
NerviccH  to  tfie  riiilroiid  ronipuny,  hitd  inacle  iin  lu-tuul  outliiy  of  more 
thiin  i(^.»,(KM),  III!  in  unticipiition  of  ><•■(  iirin^  the  runtiart  and  ridyin^  on 
(he  perinanenee  of  the  eontraet,  would  juntify  a  );o<nI  huHineHN  man, 
with  whom  ^uch  a  trnnsuction  wa^  had,  in  coinpenMutiniif  him  for  hin  Iomh 
of  tMJiney,  time,  and  serv  ires.  It  is  perfectly  plain  from  .Mr.  .Markel'rt 
own  evidence  that  if  he  tiad  heen  permitted  to  eairy  on  the  contract, 
ind(>ed  If  he  had  hid  and  not  heen  awarded  the  contract,  he  never 
would  have  connidered  the  railroad  eoiiipany  indehted  to  him  for  any- 
thinj'.  The  directors,  howevei',  thouj,dit  thut  the  circum>tances  Ufider 
whicl)  the  tiiial  cancelhition  clause  had  been  otilaiiied  and  the  henetit 
which  they  had  actually  derived  fr«tm  .Mr.  MarkePs  .«terviee.s,  re«{uir«>d 
that  th«'y  Hhould  make  him  whole. 

That  they  aeted  in  thi.s  re^'ard  in  ^uod  faith  and  with  a  duo  re^mrd 
to  their  trust  I  have  no  doutit.  In  reply  to  my  t-riticisni  and  disap- 
proval in  these  two  caHen,  the  presideiit  «>f  the  railroa<l  company  has 
an.swered  that  the  course  taken  was  pluiidy  within  the  cM»rporate  p</wer 
of  the  directors  and  wa.s  ^^upportc(l  l»y  advice  of  counsel.  I  think, 
however,  that  these  weie  i>^uc.s  of  such  importance  and  douht  that 
they  mIiouM  have  heen  sul>fnitt«'<l  to  you  or  to  me,  as  your  represent- 
ative, for  approval.  I'ndouhtedly  a  hoaid  of  dire<'tor.s,  aetinj'  for  a 
corporation  with  individuals  as  stockholders,  mi^jlit  exercise  tn<'  dis- 
cretion which  was  exeici.sed  here  hy  the  direct<»i's;  hut,  as  between 
the  (iovernm(>nt  and  the  president  and  din'ctors  of  the  com[>any,  the 
exercise  of  su<'h  a  discretion  is  «>nly  safe  when  apj)ro\ed  hy  the  presi- 
dent or  his  r«'piesentative.  I  have  so  advised  the  president  and  tfirect- 
orsof  the  com|>any  in  order  to  preventa  departure  from  this  [uiiuiple 
in  future. 

I  have  deemed  it  my  duty,  in  view  of  tin'  fact  that  the  matter  w>vs 
not  .submitted  either  to  you  or  to  me  until  after  the  tinal  action  of  the 
board,  to  investigate  quite  fully  the  fai  ts.  1  have  received  a  written 
attttement  of  the  niattiT  from  Mr.  Shonts.  I  have  sul>jected  Mr. 
Markel  to  a  lonjj^  examination;  have  secured  from  him  all  the  corre- 
epondence  throwing;  liK'ht  on  the  subject,  and  have  requested  from  him 
the  vouchers  for  such  of  his  ex[)eiiseH  as  he  will  be  at)le  to  furnish. 
The  examination  and  the  correspondence  I  apiwiui  to  this  letter.  The 
vouchers  Mr.  Markel  has  nol  yet  been  able  to  send  ine.  If  complete 
vouchers  are  not  forthcominjjf  it  will  not  l)e  significant,  because  when 
the  expenses  were  incurred  Murkoi  did  not  suppose  that  they  would 
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form  rhn  \wm\n  nf  n  rlulm  »flf»lfi<it  tho  (lf>vornriii»nf,  nti«l  tnortOVtM-  m 
Ittiifi'  |»uit  *>t  tlif  mtini'V  **»»«  i'3i|»«'iiiltMl  for  truviliinf,  for  whf<*h  it  in 
uiiiiMiiiit  U>  ohtfiii)  ri>roi|)tii.  I  think  no  orio  citii  nuid  lii«  fvirloiicr  with- 
out lH"injr  i'«»nviiii»»ti  thut  th«  claiiu  whii  h  wim  ^llowtNi  hy  lh«  mtir«»tti) 
<«mi|MUiy  WHi  iiM>ritoriotiMiifi(l  ttio.l.iut**.  I  httvi'Muhinittrd  thi'<|u«'ntion 
to  thrAetoniov  (M<n«Mi»l  wh«Mn«'r  ynu  mny  Inmiliy  continii  th«  M'tion  of 
th«  milnHuh  (tiii|m»iyiuulnmkt  !lic  |)ttyiiM*ntiil«>i(iil  onA.  Thn  opinion  of 
lh«  Attorni»y  (ii'n»»rul  in  thi*  »lfirin»itiv«  will  Im<  fouful  h«  an  iip|MMi(!iy. 
I  ri'^'iNTl fully  ri'roMun<>n(i  thiit  tin*  urMon  of  tho  CuMiniiHMion  in  tMit- 
tiinjf  with  Mr.  Miirkrl  now  hnv«'  your  fornml  ponlirmution.  I  furthor 
riMjui'Mt  timt  th«'  two  n«jH»rtM  nml  tluN  hitter  of  trunMiiittal,  with  iu 

Thtwuiiiiiul  n-imrt-^  li«'rt<li\  trnnsniithMl  contiiin  a  r^Murn^  nf  allthn 
i»x|X'n(IUun'.s  um(Um-  tin-  iir.tliority  of  the  ( 'luial  Coiniiii^MJon  or  f»y  tho 
I'untuna  Kuilroiid  Coiiiptinv,  km  (It^tiiiird  im  Niirli  reports  UHUiilly  are. 
To  iniikii  thiMu  nior*'  (h'tuiliMJ  iiikI  to  htati^  all  th<*  individual  it4>tnM  of 
«'X|M«nditur<'  would  itiyo)v»  ho  hulky  a  iuhmh  of  record  ah  to  Ih'  pra<;- 
tirully  UHidt'HH. 

In  thin  connection  I  Im'^;  to  nill  your  Htt«»ntion  to  thf»  oxporlon*  <•  of 
iIh"  War  I)»'purlint'nt  in  n-fj-ronrti  to  <'Xp«ndltur««H  in  Cuba  and  in  the 
I'liiliopini'M.  Conj^npHM  iippr«)priut«'d  $,'{<>, <hk>  for  rxtnirh'rk  hini  with 
which  to  pnpurc  for  NuliniiMsjon  to  it  an  itcini/cd  statement  of  «very 
<'X|M»nditure  miidc  under  cither  the  government  of  (uha  or  the  jfov- 
eminent  of  the  PhiiippincM  from  the  time  of  the  Ameiicun  '»ccupati«tn 
until  .Inly  .'{<>.  I'Mcj.  In  uceordumn  with  this,  after  ei^dit  riionfhH  of 
W(»rk  by  the  tiddilioiml  cjeiks,  llie  slatements  were  niiide  and  tlie  (hihan 
exiM'ndituieH  wi'i'e  printed  in  six  hiiye  voluuu  .  I'ursuinjir  the  winm 
polity,  the  War  Department  for\varde<l  to  the  Senate  Committoo  on 
thi'  Philippines  a  type\vritt«*n  Htuteinent  of  every  expenditure  in  the 
Pliili[»pine-  from  the  date  of  American  occupation  to  .luly  Mo,  UU)*2. 
Itwan  found  hy  inv«'.stij,'ation  that  the  print iiij,'<d'  this  do<'umerit  would 
coHt  ahout^^so.otMi,  and  the  War  Department  wa.sdirected  by  theSanate 
committi'c  to  tak(»  l»ack  this  it«'mi/ed  .statt  iiient,  to  classify  the  expend- 
itures and  make  a  short  report  of  tlu*  name,  which  wan  done  and  was 
pul)lishrd  a."*  a  Senate  document.  It  seem.s  unwise  to  rep«'at  thin  exjM'- 
rience  except  by  Conj^rres-ional  tlirection.  Ah  in  theca.se  of  the  hnu- 
lar  Bureau  witli  r<'t'eterire  to  ttie  itemi/,«'d  expenditures  in  the  Philip- 
pines, HO  tlu'  ('una!  ('ommi«<sion  and  the  railroad  company  have  records 
from  which  an  itcmizj'il  statcii  at  of  every  expenditure  <v.n  be  tian- 
scrihed  with  a  suHicient  adiiitioiu  I  force  of  clerks  and  sulHcient  time, 
and  the  Canal  Commission  hcdds  itself  in  readiness  to  make  HU<h  a 
■statement  if  desired,  or  to  make  ai  itemized  statement  on  any  partic- 
ular class  of  expendilurc  which  Congress  or  either  Ibiuse  may  re<juest. 
Tlioso  who  arc  respt»nsible  for  the  work  of  the  Canal  Commission 
court  investijjation  of  the  most  tiioroii}>h  character  into  everythin^f 
w  liicli  has  bciMi  doi-e  und«'r  its  authority. 

Very  rcspoctfully,  yours,  Wm.  II.  Taft, 

tSt^ci'dary  of  War. 

The  Fkkmdknt, 


]\  ii.-<iuiiii/"i, ,  .!ii n  ihi ri/   /,   IHOI). 
To  the  SF,('i;!:r.\ijv  of   Wai;: 

I  liiiM'  i'('ct'i\  cd  vdiii'  '"tt<M  (if  rliiiiiiMiT  .").  t  i'aii-niittiii;^'  tlio  iinriiuii 
n^port  of  the  Istlmiinn  (';iii;il  ( '(>iimii>->i<)ii  and  tlic  I'lHiama  liailio.id 
Company.  1  hri'diy  foiii.ally  a[)pi()\('  vtnir  actions  and  rcconiincndii- 
tions  as  tluMcin  .set  foitli. 

Til Ki )i)< )UK  Uou»i:\  i;i  r. 
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CORRESPONDENCE  CONCERNING  THE  SALE  OF  THE  PANAMA 
RAILROAD  COMPANY  BONDS  AND  OPINION  OF  THE  ACTING 
ATTORNEY-GENERAL  CONCERNING  THE  REDEMPTION  OF  SAID 
BONDS. 


Panama  Haii.iuad  (omi-anv, 

Panama   Raii.koad, 

Panama  1{aii,k<)ai>  Sikamskii"  Link, 

JS'ew  ra/'k,  JJectiiiher  ^7,  190 '>, 
lion.  William  II.  Tait, 

Sucretary  of  War,  WdshJiujtot),  I).  (). 

Dkah  Sir.;  C()rni)Iyin}i\vitli  yoiu-  ncnu'st  at  our  ijitcrvicw  this  after- 
noon, 1  Ix'o-  to  siil»mit  herewith  a  suiiiniary  re|)orl  t»l"  the  sale  hv  the 
conipanv  of  its  (\'i>.  lii'st  niort^-ano  4.^  per  (ciit  v^oUi  t)oii(ls  theretofore 
held  ii!  its  treasury. 

Ovvin^r  to  exceptionally  lartrc  Isthmus  drafts  upon  the  eoinpanv's 
funds  in  New  York,  to  the  purchase  of  uinisiud  (|uanlilies  of  materials 
and  sup]»lies  for  the  Isthmus,  and  to  tlie  delay  on  the  pait  of  the 
Isthmian  ( 'a.-vd  Commission  in  makisi.L';  I'emitlance  of  balances  due  to  I hi.'^ 
company  for  niatei-ial.  transportation,  and  other  services  furrdsl/cd 
them,  this  company  was  in  a  ))<)Nition  linancially  that  re(juired  pro- 
vision in  advance  in  ordcM-  (o  j)ut  I  he  company  in  a  position  to  meet  its 
due  and  matui'ine-  obligations.  The  Mihject  was  hrounht  to  the  atten- 
tion of  the  hoard  at  its  mt>etin^'- of  Novend)er  S  l)y  President  Shouts, 
and  uutliority  to  sell  the  (iL'S  hond-  was  *4i\(.u  to  \\\v  ollicers  hy  ad(;p- 
tion  of  tli(>  resolution  as  jxm'  copy  inclosed. 

Bids  were  invited  fiom  three  promiircut  financial  conctM'ns:  Messrs. 
d.  P.  Mor^-an  &  Co.,  Messrs.  William  A.  Kead  6c-  Co.,  Messrs. 
Mackay  &  Co. 

Messrs.  Morean  tSc  Co.  declined  to  hid  in  com])etition;  the  hid  of 
Messrs.  Kead  cSc  Co.  was  lO.'i.oT  and  accrued  interest:  that  of  Messrs. 
Mackay  &,  Co.  105  per  cent,  as  per  coi)ies  inclosed  herewith.  The 
latter  concern  accompained  their  hid  with  an  oiler  of  an  immediate 
advance  of  ^l'2."),00i>  on  the  puichase  ))rice,  if  re(|uired,  pending,''  the 
delivery  of  the  bonds.  Tiie  oll'er  of  .\h\ssrs.  Read  vSi  Co.  was  decfjned, 
as  per  copy  of  our  letter  inclosed,  and  the  otler  of  Messi-s.  Mackay  & 
Co.  accepted,  as  ])(m*  copies  of  letters  inclosed.  This  was  done  after 
consultation  with  President  Shouts  and  Mr.  Cromwell,  of  the  executive 
committee,  as  noted  on  t!ie  iiudosed  coi)y  of  nuMuorandum,  dated 
Novend>ei-  11. 

There  was  no  condition  in  the  sale  by  which  the  railroad  company 
was  ^riven  the  ri^-lit  to  rei)urchase  these  bonds,  althouuh  article  7,  pae'e 
20,  of  the  inclosed  copy  of  the  mortga^^e,  shows  the  company's  rieht  to 
call  them  at  105  and  accrued  interest  upon  either  senuanniial  interest 
date  —April  1  or  October  1 — of  each  year.  1  inclose  sample  co])y  of 
the  bond  herewith. 

As  instructed  to-day,  I  acted  immediately  upon  the  authority  you 
{Xave  me  to  accept  the  oiler  of  Messrs.  Mackay  cSc  Co.  to  res(dl  to  us 
the  600  of  the  628  bonds  they  still  had  in  hand  and  vvhi<h  they  had 
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imtnodiat4>ly  witlidniwri  from  Jhc  luuikcf  upon  IcMiniiii,^  of  tlic  com 
pttiiy's  wish  to  ivcovrr  tlirm  and  held  pcndiiiLr  acccplarici' of  their  oHcr 
to  iiH  ut  l()r»  por  coiit  and  accrued  interest.  The  remaininjjr  22  hond> 
th(w  exi)ect  to  ho  ahio  to  rocover  shortly  from  clients  with  whnu  tlu;v 
ha(l  phicwl  them.  Tliey  will  ho  tra/isferred  to  uh  at  the  siuKe  prico, 
105  and  accnicjl  interest 

Am  per  your  instnu'tionH  I  telephoned  to  the  j^M^neral  andilor  of  the 
Isthmiarj  Canal  Commission  to  transfer  to  New  York  the  riecoHsarv 
funds,  !i^♦;42,Hit<).L^5,  and  was  advised  that  he  had  made  arran<.f<»mcnts  to 
comply. 

1  send  you  herewith  tho  host  copy  of  the,  mortj^af^^e  I  have  on  tilo. 
Respect liilly,  yours. 

E.   A.    I)l{AKK, 

Axslsffuit  tit  If,.  J'lisif/,  nt, 

P.  S.  Since  writinjjr  tfie,  ahove,  I)ishur>iin^»-  Ollicer  .lc>fer,  of  the 
Jsthinian  Canal  Commission,  came  to  (he  olfice  and  hy  \our  anthoritv 
reduced  the  amount  to  he  transferred  to  !^^^I<»().(I0!).  for  nliich  iimouril 
1  pive  receipt,  as  usual,  and  thereafter  deposited,  drawiny^  upon  our 
funds  in  hank  aru  trust  companies  to  the  amount  of  i^^'U^.slMM',")  in 
favur  of  M(>ss>'s,  Mackay  *.Sc  Co..  from  whom  I  have  just  received  (lit 
600  honds  repurchas<'d.  '  am  just  in  receipt  of  notice  from  them  tliat 
they  have  secured  the  remaitiir!;:- 2-J  honds,  all  of  w'.dch  they  will  he 
prej)ar(Ml  to  delivrr  to  us  at  shoi't  notice,  as  ahove  stated. 

All  of  which  is  n'spec! fully  suhmitted. 

E.    .\.    DiJAKK. 

/{■'<■'<! ■'(Ill lit  to  tin;  I'i'i sill,  lit , 


[KxTHct  from  tlnift  of  inlniitos  nf  a  nicciini";  df  tlic  tumnl  (if  (lin.i'irv  nf  thp  I'lii'urnK  Kailnia'l  Cdiii 

piiuy,  belli  1)11  Wi'i|iu->ilny,  NoVfnilii  r  s,  r.t(ir>.| 

PreHeiit:  Meni^rH.  Shonts,  Uromwell,  I'^ndicott,  Hiiins.  OWaldia,  Farnham,  aii.l  Drake. 

FitKturinl  c(iii(hii<>n. 

Coiisidenitioii  wan  uiveii  to  tlie  necessity  i'or  pnn  idiii;:  means  for  the  [layriient  of 
tho  eijiiiptiK'nt  authorized  by  the  hoard  a.M  well  as  for  other  important  iinproveiiienl.- 
to  ttie  company'H  property  and  facilities  on  the  iHthmiiH,  which  were  tieiriK  under 
taken  HO  a«  to  provide  for  the  prompt,  e<'onomieal,  and  jirofitahie  handlin;,'  of  t[ie 
larjje  amount  (jf  tratru;  to  Ik*  expected  trom  the  general  development  of  commerce,  and 
tfie  eonstiuetioii  of  tho  iHthridan  Canal;  and  'tie  pre.-idt  nr  oiitlin.-d  to  the  hoard  the 
iiuiny  iinprovementH  which  had  been  undertaken  and  which  were  under  C(>nteinpla- 
tioii,  anions  them  bein^  the  construction  of  new  piers  at  tiie  Atlantic  terndnns,  the 
exU'Dsion  of  exi.stinjr  j)iers,  the  installation  of  modern  facilities  for  the  [irompt  lian- 
dlinyof  coal  and  ^'eneral  carfro  from  steamers,  the  erection  of  n.fij.jf.ratiiig  plant,  laun- 
dry, and  bake -y,  and  the  construction  of  an  additional  pier  at  La  i'.oca. 

The  president  also  exjilained  that  during  the  period  of  installation  of  the-^e  mod- 
ern fiU'ditles  the  expenses  of  eoiuhictinj:  ttie  property  would,  as  usual  in  such  eases, 
increase  to  a  iiuich  larger  extent  than  the  earnintjrs.and  that  while  t'le  payment  of 
the  balante  of,  ap[)roxinuitedy,  $4')(),(M)()  due  to  the  comtiany  t)y  tht>  Isthmian  Canal 
Conuidssion  would  probably  be  made  in  the  course  of  a  tew  tnoiiths,  it  would  Income 
necessary  to  provide  promptly  for  the  [layment  of  indebte<hies8  already  or  at)out  to 
become  (hie. 

The  lK)ard  heitrtily  ai>i)roved  of  the  steps  that  had  teen  taken  to  develop  and 
improve  theeompany'a  facilities  and  we*-"  of  tb'?  vipinioii  that  the  sale  of  the  fi'iS  4^ 
per  cent  bonds,  now  held  in  the  eoinpany'.s  treasury,  woidd  probably  realize  sutli- 
cient  funds  to  meet  existinj?  reipiirementH;  thereiore,  upon  motion  of  Director  Crom- 
well, the  followinj?  resolution  was  unanimously  ado[)ted; 

Hemlred,  That  the  executive  officers  be,  and  they  are  lu'reby.  authoi  i/ed  tosell  the 
628  Panama  Railroa(5  4i  |)er  cent  twenty  year  sinking-fund  t'old  iMiiidx,  now  lield  in 
the  treasury,  at  iw  favorable  a  price  as  poKsible.  l)ut  not  less  than  104i.  the  proceeds 
thereof  to  )>«  applied  to  the  purchase  of  equipment  and  the  improvement  of  the 
company's  fac-ihties. 
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It  wftH  fiirtlipr 

Htnolml,  Tliuf  upon  roiiiplotion  <.f  tti.-  hhIo  of  thf  «28  PHnain.i  Hailrf.a.l  4i  p«Trenf 
tw«'iity-yi-ar  Hinkiiiw-fiiml  k^*I<I  iKtrxih  bIkivh  Hiitli..ri/f.l,  at  not  I.'j-h  than  MiU  th«» 
olli.'.TH  Us  anil  thfy  art^  hiTohy,  dirft  Nul  luul  authori/..!  to  tak»"  tli*'  i.roiKT  Ht»-pH 
for  tht^  liMtiri);  of  name  on  tho  N.-w  York  Stork  Kjcclianu'c,  and  tin-  cornrnitt*'*-  of 
M'cuntiPH  an-  licr.l.y  nM|ii.Htc.|  to  rcniov«'  wiid  hon.Is  from  tin-  conif.any'H  vaults  and 
haiKJ  Mann-  to  tli.-  trtiLMucr  of  tin-  coniiiai.y  for  drlivfry  to  tin-  partifH  to  wlioni  tlie 
iMjuuH  aru  iKjId. 


W.  A.  Kkai)  &  Co.,  25  Nahsau  Stkkkt, 

Aeii)  Ynrk,  J\'</i}eii,hef  11,  100.'. 
Vj.  a.  Dkakf:,  Ksfj., 

Vice- VrcHi (Lent  Panama  fittlfroad  Company, 

£i  State  Street,  Nnn  YnrTe,  X.  F. 
Dkar  Sru:  Fiff'Mrin^r  t,,  thf^  conversjifion  had  with  vou  3osferdiiv  at, 
oiii- oflico,  w<^  \n'\f  to  advise  you  that  wo  will  pay  lici.O?  and  ac<T"ijcd 
itit(!rest  for  th»^  $t;2>S,()00  Panama  Railroad  (  ornpanv  tirst-riiortjjrajre  4i^ 
|«T  cf^nt  twcnty-Vftar  ^'old  bonds,  dur  OcIoIht  1,1017,  i n terns t"pay- 
ihl(!  A[)ril  and  October. 

Thanking,'  you  for  the  opj)ortunity  ai  bidditio-.  f,rid  awaitinir  voiir 
reply,  we  are, 

Yours,  very  truly,  W.  A.  Ukad  &  Co. 


AlAf  KAT  Sc  Co., 

IS^>'nn  Yorh,  Suveinher  11,  Jf)Oo. 

I.DWAIM)   A.    I)lJAKF..    P'>if|., 

Sriw,  tanj  iiiitl  '1  rxi-'oinr  J\  ^\<in>a  lia'ilroad  ('<nup<im^, 

\r)i'  }/>rk  (Htij. 
I)f:au  Sir:  We  be;,'  to  contlrni  fho  purchase  from  you  to-day  of 
>=t;L'S.(Mt(i  ranaiiia  llaili-oad  ^inkiri^'' fund  4.^  f)cr  cent  bonds,  due  Oct(")ber, 
I'.'IT,  at  lu5  thit.  net;  the  bonds  to  be  delivered  to  us  as  soon  as  con- 
venient to  you  after  they  are  listed  on  tlie  New  York  Stock  F^xchano-,.. 
I  poll  delivery  to  us  of  tlie  bonds  we  will  credit  'the  acc<>unt  of  the 
Panama  Kuilroad  Company  with  the  entire  proceeds,  subject  to  si^ht 
'inift,  iind  allow  you  interest  on  the  moneys  so  standing'  l:()  voiir  credit 
.it  the  rate  of  4  per  rent  per  a?inuiu. 

We  are,  yours,  very  truly,  Mackay  «&  Co. 


NFackat  (8:  Co., 

N''ir    York,  yur,'nih,>r  II.  IDOo, 

P'nwART)  A.  Dkakk,  Esq., 

Stcretary  i;h  I  Tna.sur'T  Panama  Railroad  Complin/, 

AV>/'  \  nrk  I  '!h/. 
I)k.\r  Sir:  Referrin«;  to  th«  [)urchase  we  have  made  frotn  vou  this 
day  of  ^02M,noO  Panama  Railroad  Cotnpanv  sinking  fund  4V  p«M'  cent 
bonds,  due  October,  11)17,  and  which  f>oncf.s  you  are  not  prepared  to 
deliver  at  piesent,  we  beg  to  state  that  in  case  you  find  it  ne<'essary  to 
use  any  of  the  money  for  yotir  company  prior  to  the  delivery  of  the 
bonds  we  will  give  you  a  credit  on  our"^  books,  subject  to  -^iirht  draft 
up  to  the  amount  of  $lL^"),()no,  which  you  may  draw  again.-t  as  you 
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iummI  funds  \vitl«  (lie  uiMlt'i'Mlandiii^  tliiit  \\linlr\tr  |)<»iti<)ti  of  Muid 
$1  !'.').<  100  you  nmy  dniw  will  Itc  dfdurfcd  from  lln-  niiiiditit  diif  \niii 
(•((inpiinv  upon  dclixcrv  of  tin'  lioiids. 

Vour.s,  tiidy,  Ma(  ka\    iV;.  Co, 

Panama   K'miimiM)  ('omi-wv, 

l*A\A»I\     UaII.KUAK, 

Panama   Kailijoad  Sikamsiifi"  (jm:, 
M.'ssrs.  W.  A.  Ki;ao  .s^  Co., 

1!,')   Xiis.siiii  st rn  f ,    .\' ir    )  i.rh. 
(iKNTIJvMKN:    Wc    ucknowlcdj,^)'    r(Tri|»l  of  youi    h-flcr  of   tin-    lltli 
iiixliiiit,  l)ut  find  (»iirs(dvt's  uiiiiltir  to  ju'crpl  tlir  olfcr  llirrcin  foiilainf*! 
for  till'  i(>Msoii  tliut  we  iiiivc  i'('c<>i\  rfl  a  inort-  fii\  oimIiIc  l»id. 
'l"iid\   'ours, 

K.    A.    Dl.'AKK, 

Axsl.'ifii  n'  III  I  III    1*11. ^iil>  III. 


Panama   Kaii,|{()ai»  ('<»Mr\NV, 
Panama   1{aii.i;'iai). 

PaNAM\     KaILIJUAD    SrKAMSllII'    LiM,. 

\<if    )'or/,\    \in<,',nl»  I    II,    I'JIir). 
Afossrs.  MAf'KAY  »t  Co., 

///    .\((.\S<I  II   si  f  I  I ,     ('ill/. 

( iKNTi-KMiiN  :  \  ('  arc  ill  rf(t'i|)|  of  your  two  l(licr>;  of  •■\('ndafi>. 
which  riM'itc  the  condition^  inidcr  whi<!i  ihf  -ah-  wa-  to-day  uiadr  h\ 
this  company  to  you  of  r,-js  I'aiiuiDa  Kaiiroa<l  •-iid<iu^''  fund  \h  per  cfnt 
honds,  due  Octohci',  IIMT.  which,  a>  -lati'il.  wc  li!i  '  ;)  lie  in  entire 
accoi'd  with  our  uiKhM-standiiie' and  are  lierehv  conliri;:(l. 
l\)urs,  truly, 

i*ANANr\     Ik  \II,l:i>.\|>    ■  \»M!'A%v, 

Per  !•'-.  A.   I)i;\i\i:.  S>    i;  l.ii'i/  iIhiC  'irea-'^'iri  r. 


f  Miiiiuntiiiluiii  ri"  .«tilo  of  (miiiiN.] 

Bids  wore  in\  ited  from  .Niackay  cS!:  Co..  William  A.  IJead  cSc  Co..  and 
J,  P.  .Morean  cM:  ( "(».  .\ttached  arc  bids  from  two  of  the  aho\(' con 
ccrns,  Ml'.  More'an  dcclinine-  to  uiake  ;i  competit i\ c  hid.  hut  >tated 
that  if  wc  wore  pr('pa"<>d  to  deal  at  onc(>.  he  woidd  make  u>  an  offer. 
Accordiiicfly.  after  .»  n.-ultution  with  Mr.  Shouts  and  Mr.  Cromwell. 
the  hid  of  .Mack.w  il  C(-,,  |(i.".  Hat.  net.  was  accci)ted.  as  per  ihei.- 
attachcd  letters,  and  vvd-  r>-[)or:M  li  l>\  lele|i|iniir  to  Mr.  ShoiU- at  the 
Waldorf,  who  iijfprovcd  «>f  thi>  avtion. 


Dki'akimknt  of  .hsTlCK, 

W(t><hhi(itnt,..  I),r.  ,.,!>.  r   jr.   >905. 

The  SKCKK'IAilV    OK    VV.M1^ 

Siu:   hi  reply  to  your  (nrtl  rcijue.'^t  for  an  opinion,  rec(dvcd  an  hour 
ago,  upon  ti»e  ((uestion  whdin  r  the  J'loiilent  has  unthority  to  turn 
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ovor  to  the  I'juiJirim  IfHilromI  ('(.rii(.(iny  rtiorn'y  Miiflicicnf,  to  rHfcm  t',^2H 
l$l,o(xj  iMtri'Js  (»f  tliMl  roriipiiiiy,  I  Imvc  to  mhv: 

'rJu'  flirts  y^jpnir  |<,  l,r  thiit  llK'^fboiiflMiirc  H  pill  f  (.f  an  i^siic  mitlior- 
m'd  IM  lhi>7,  pridiurily  to  tak*-  up  fi  fiiorfj.'!.;/*:  HHlcldcfln.  ^s  mafiiririL' 
iiri'l  partly  to  j.av  tor  iiiipiovciru'iits  to  the  pro|M'rty  tttu\  \\w  like. 

'I'wo  tiiilliofi  (loll.iiN  w.ni  f\p.-n(|«'f|  in  takinj,'  iif)  the,  (.Id  indchtrd- 
fif.sM.  SoMM!  f.thfi  lunoiints  vvcif  applied.  Ixd'or*'  the  pnicliaxr  of  tho 
property  by  tho  Cnit.-d  Staffs,  to  ,..(urin;,'  ifiiprovcinmts,  urid  tli(5 
hond.s  n(.\v  in  (|iio-,tion  rcfiiaiiu-d  iintoiirhcd  in  the  •■onipariv's  treasury. 

Last,  Novemorr  iho,  flirtf  torsof  the  company  aiithori/ed  these,  honds 
to  be  sold,  t(»  raise  money  to  pa,y  for  neres^arv"  im[)ro\  ement-..  and  it  is 
now  desired  to  seeure  their  return  to  the  roriirmnv"s  trea-iiry  and  pay 
for  the  improvements,  ete.,  otherwise  than  with  the  proeeecl.s  of  such 


ttonn 


The  Panama  liailroad  now  txdonos  to  the  I  nite<i  States,  and  ifsor)era- 
ti()ri  is  neeessary  for  the  eon^f nietion  of  rhe  canal. 

The,  company  has  inciuiv  i  vji  ;  lit,'atif)ns  for  essential  improve- 

ments now  niatuririir.  '!'he  j»o\vcr  ol  th/-  fresirjent  under  section  5  of 
the  M>  called  Spooner  Aet  seems  fome  very  broad.  He  is  authorized, 
i^  1  lead  tliat  section,  to  enter  into  any  cfintract.-s  he  may  def;m  neces- 
sary  to  aecompli-h  the  prop-:  ^'avation,  construction,  completion, 
aiirl  defense  (,f  the  canal,  er<'.  1  .lo  riot  undcrsfari<l  that  he  is  contined 
to makin<,M;onf  facts  tod  U'lui,  eomplcfe.  cnn-truct.  or  excavate,  ife  is 
to  iiiake  Mueh  eontraets  of  any  kind  i-  }ic  deems  nece.s^arv  to  accom- 
plisli  certain  end-,      If  le-  deems  it  r,  .rv  to  the  aeeornplishnient  of 

any  of  those  ends  to  ent.-r  into  a  tran.-a.  !"  the  kind  now  proposed 

in  my  (»pinion  [ie  wf.uld  not  cvr-ccd  hi.-  ir.iioritv.  ' 

liesp^'ct  fully, 


S.  Doc.  l-'7,  5'.>-l 


M.  1).  W  i:i.y. 


-Ii3 


CORRESPONDENCE  BETWEEN  THE  SECRETARY  OF  WAR  AND 
THE  CHAIRMAN  OF  THE  JSTHMIAN  CANAL  COMMISEION  CON- 
CERNING THE  SETTLEMENT  OF  THE  MARKEL  CONTRACT  FOR 
HOUSING  AND  FEEDING  EMPLOYEES  OF  THE  COMMISSION  LS 
THE  CANAL  ZONE. 


Of-FHJF.    OF    Ao.inN'rHTFtATIOV, 

\\)/H/n'/Hyf,'fH,  /A  a,  Ihvciiiki'S,  1005. 
MKMORANDrJM  for  Mh'  «ccn  (iiry  of  War. 

I  iiiu  iidvisf  ({  tfiiit  \un  an'  (ir««lronH  of  obfitiftifi}/  Fuithor  ififormation 

I  ■liitivo  to  a  imyiiicnt  wlncfi  yoit  ur.'d.TstKMl  wum  rnudi!  h>  Mr.  Murk*'!, 

iroiiut   of  services   n-ridrccd   ami    fxpf^fiseM  in  corHHvtiosii    with   tho 

;i:iii<j;iirution  hy  the  (.'<Miimis-<ioa  <jf  fmiUtitiji  for  houMinf,' uiid  (avA'myr 

1-  <'inplo3«'cs. 

TIm',  natiireof  this  pay  intent  ih  cornpli^lt'ly  M^r  fV>rth  'in  the  vt  srf.er 

•vt'i'iii^r  tlie  saiiM>,  a  copy  of  w'licSi  \^  Ijorcto  attiichfi!. 

This  vouchi'j-  -«h()\\s   rhiit  Chief   Knij'inccr  WaJlHcr  iWA   invito  and 

•  <j!icst  Mr.  .\larivcl  to  roinc  to  the  Isthiiius  t<<  uiii  in  thin  uork,     'i'ho 

•  liiiinal  ofAIr.  Wulhico's  letter  whs  .^uhisufts  d  hy  Mr.  Murke!  to  ttie 

h<nird  of  directors  of  the  I'aiiauia  iiuiiroa*i,  upon  its  re<j({f»st,  for  the 

purpose!  of  iiuikiii;jf  a  copy  of  the  -.anse  for  its  <j|Hce  lUes,     A  refer.'nc* 

(o  tiiis  letter  is  sliuuii  in  the  attached  vonciier.     Tin.'  '^\''.s^-  York  otfico 

wih  to-day  be  roipiested  to  forward  to  Wa-hinjfton  act>y)y  of  sueli  i"tter, 

T.  P.  HtKJiST.'i,  CAairnmn. 


IsTHMfAN  Canal  Affairs, 
Offk'k  OB'  .\iv,frNr>riiATU»N\  Tan^.ma  Canal  liuii  i>ln(j, 

.My  Df.ah  Mk.  Skcuf/vahv:  le.  conneetiori  with  m\  tnemonui<]urn 
"i  this  date,  transnuttiiiju-,  in  cojn|>liance  with  your  reqiuNst,  a  cop\  of 
•'le  voucher  covering-  payment  l>y  th.-  Panama  ihiili'oad  of  a  certiin  Mim 
'  .Mr.  Jacob  K.  Markel,  of  Omaha.  I  v.i>h  to  take  advantae-*;  of  the 
pportunity  to  advi.so  you  more  fully  re!a*!\e  to  this  entire  matter,  as 
vou  were  absent  in  the  rhil!{)pines  durinLr  the  time  this  subject-matter 
■vas  uhder  conslderatioii. 

Upon  the  occasion  of  the  tirsL  visit  to  the  Lsthraus  of  the  present 
'  anal  Commission  it  found  that  while  the  ijuestion  of  housing  the 
Hiplovees  had  received  some  consideration,  nothing-  had  U^en  don*  to 
provide  for  feeding  them.  The  po[)u!ation  of  the  Istiinms  was  increas- 
^Mcata  rapid  rate,  due  to  tlie  bringinu-  in  of  emfdoyec.-,  for  w(?rk  on 
(lie  canal;  and  a.-^  the  producers  of  the  food  supply  in  thar  country 
seeuiod  oever  to  look  beyond  their  immediate  uecessitiest,  no  surplus 
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hill  lU'ciiiiiiiliitcd,  which  wun,  in  ftu'f,  iiitriHitii'il  hy  th«>  total  r>iihii'i>  of 
cn»i)s  for  two  i>nM'('<l:M^  yruiN  himI  thi-  riirlhcf  fact  that  rnaiiv  ol'  iln 
H^'n('ultuii>t^  fiml  Ml»utiu<»iit't|  Hirir  farms  for  w<Mk  on  th<>(anal,  wln'if 
th»'v  nu'rivcd  hijjfhn-  pav  for  sliorlci'  hoiiivs. 

Tht!  work  on  (lie  Jimal  coiilil  n«\or  he  \  ij^'oroiisl  y  proHrcntcd  iinlcs-i 
whoh'.M«)nM^  ftMMl  at  rcasonahh'  prices  <oul(l  Im-  furnished  all  employee^. 
The  ( 'oinnii.s-'ion  iinini'dialcly  arian^^cd  to  extend   to  all   eniployeeh  of 
what«'vei"  ;4i'ade  the  prisilej^rof  piircha-inj^"  at   the   jorjil  coinitiH^aiie-, 
owned  and  operated   liy  the   I'anania   Hailroad  !ind  a«<iinied  lli«'   man 
U)jfenient  of  two  hotels,  leasin;,'  a  third  one.      At    thi-^  time  thi!  Coin 
mission  found  on  the  1-tlimusa  Mr.  Markel,  who  h,id  heen  re«|Me>ted 
hy  ('hief  l'aiL;ineer  Wallace  to  t.jo  thei'(>  to  study  tlm  food  supply  prol» 
lem  and  to  make  recommendations,  and  who  had   Ween  al-'O  rrijiic-hd 
hy  (iovernor  Mae^oori  '      remain  their  until  the  ari'ival   of  the  other 
niemher.s  of  the('ominis>.ion  in  order  to  ;4i\e  them   thf   henelit  of  hi-< 
views. 

It  was  thr  decision  of  tho  ( 'ommi.ssi»»n  that  tin-  <  io\  crmnent  should 
furnish  tlie  plant  and  ^niarantec  ti'atisportat  ion  f.cllit  ir-..  lait  should 
yrant  a,  «'oncessi«»n  for  the  actual  manaj^emciil  ami  furni-hinLT  <d"  the 
food  supply,  cooked  and  uncooked.  In  furlhiMance  «d'  this  e-cnciiil 
plan  the  services  of  Mi'.  .Markel  wereulili/ed  in  an  rxpcrt  <'apacil\ 
in  the  loc)''ion  of  commissary  storehouses  andof  liolrU  and  in  ihc 
pr.'parati(  ..  f  the  many  detaiU  necessary  for  the  proper  re;L:ulatioii 
<d'  this  W(»rk. 

Some  time  thereafter,  with  the  n(.|ieial  principles  fairly  well  uoike  i 
out,  the  Panama  Kailroad  iiivite<|  proposals  hy  cori'es|)oiideii(e  for  the 
furnishine' (d'  meals,  cooked  and   iiiieooki'd.  to  the  diliereiil  ila--e-' of 
einphn  ees    on    the    Isthmus.       I'pon    (lie    receipt   (d"    I  hese    pidpo-^ai- 
hased   upon    prices,  expei'iriice,  niid  oi'e'ani/ation.  the  eonce-sion  \\a 
jjfi'anted  lo  Mr.  Marked  as  ino?.t  uaantaiitMais  to  the  railroad  and  to  the 
employees.      I'pon  receiving  this  concession   Mr.  Markel   tearranee'l 
his  [)lans  in  t his  country,  j^oine-  to  «"onsidera'ile  expense  and  employing' 
many    men    to    he  associated   with   him   on   the    Isthmus.     Iloucsi-r, 
h«'tween  the  time  the  <'oncession  was  e'lanted  and  the  time  Mr,  Markel 
was  prepared  to  pi'< )ceed  I o   I'anama  to  enter  upon   hisdut\.  in  eom- 
})any  with  the  (,'oinmission  on  one  of  its  trips.  Mr.  .Steven-  Fii  d  •  siu  h 
suhstantial  pro;.jress  in  hrin^inef  al»out  an  improved  condition  o.  .ilhui's 
with  refereiH-e  to  the  feedine-  of  the  employees  that    it  was  decided  [i 
woidd  he  liest  to  hold  the   mattei'  in  aheyam-e  until   the  arrival  of   lii' 
C'onnnission,    with    .Mi-.    Markid,    on    tiu'.    Isthmus,       i'herefoi-e    Mi. 
Mai'kel's  employees   were   hd't   Ixdiiial.  Itut    he   was  takeu  aloiiir,  and 
upon  arri\a!  on  the    Isthmus,  having  in   mind  the   pioe-ress  made.  tli< 
fact  that  it  w<Mdd  be  some  time  ttefore  the  cold  stoi-ae-o  plant  and  addi 
tional  hottds  irr  process  of  consti'uction  wotdd  tie  tinished.  and  as  sik  1 
improvement  had  l)een  made   in   tlie   handling;"  of  this  work   l>y  direci 
act  of  l!ie  Commission,  it  was  thou!,dit  tiesl,  after  further  consultation 
to  ahrouate  the  concession  for  the  present. 

Should  the  future  d<;volop  that  it  would  he  more  economical  in  poini 
of  time  or  encrey  to  awan'  this  privilege  to  others  than  to  assume  i: 
hy  our  own  ore;,uizati()n,  tho  tpu'stion  will  he  V'  pened.  and  hy  that 
time  the  cold-storaee  plant  and  many  additioiuil  lu  ttds  will  have  been 
completed  and  the  ( 'ommission  will  be  in  a  bett  |)osition  to  det(M- 
mine  exactly  what  would  be  a  fair  price  for  feet  a^  the  men  .'!>hould  it 
be  determmed  to  award  that  privilege  to  others. 
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III  \  icw  of  ilif  I'm  I  Mini  fill'  <oiM(ni-«.iiry '<f'»rt'lir,u>«os,  wliich  would 
iiiti  r  -o  Iiii^'cIn  iii(o  tl,.,  propo^ifioii,  hit  owned  uiid  o|MTiifcd  li\  tlin 
I'niiaiiiH  ICiiilroiid.  iind  tlii'  t'liillii-i  I'lirf  flmt  tin*  <nj«'-,lioii  of  tiiiMMpor- 
tiilioii  iilx)  I'ntor.-*  HI,  liiiifeU  into  rliU  .imrM-r,  It  whm  tliii  opifium  timt 
Hi.'  iirniii^'iMiM'iit  if  nnidr  should  I,.-  iM'twrrn  iIm-  j'jinunm  Hailn.ud  luid 
IJic  roiscf^sioiiiiiif  iiri'i  no|  Itcf  w t'cn  f  iif  ( 'oiiiiiii»i(»!i  iiiid  the  c oik  «'«i 
Mioiiuit't*. 

To  propi-rlv  fet'd  lln'  p|iiploy«M's  drrimnds  the  c^tulili-liincnf  of  ji  lino 
of  rcfri;;<iiitio;i  fi-oin  New  \i>vk  to  III!  poJMfMon  tin-  liii<' of  tln«  cumil, 
uliicli  i>  iiificly  iiri  inipi(.vciii<'nt  of  the  f  niii-.poitiiti..ii  fiiijjific,  of 
tlir  I'liiiaiiiu  {{aiiroiid  mid  Xruiiisliip  Line. 

riic  I'imiiiiia  K'ailrotid  availed  itself  id"  lln- expert  -^ervieesund  advicj) 
of  Mr.  Miii'ixel  iind  seveml  a--i-'t!ints  for  a  peri<td  of  v,ix  iiiontli^  in  the 
svorkine'  uni  of  ji,  hotel  nnd  iiie-.-inn'  arraiiyenierit>.  ;ind  f«»r  tlii'i  rea-<»n 
upon  tile  u  ithdrawal  of  the  eoneession,  at  a  iiieeliir/  i,\'  the  direetorate 
of  ,sij(*li  railroad  it  aiitliori/ed  the  pauiient  to  Mr.  Markel  of  a  tixed 
Slim  to  reiiiihiii>e  hitii  fr»r  services  rendered  and  for  expenses  Ineiirred, 
as  has  heen  and  will  he  done  u  heni-ver  necessary  to  ernpjov  evjierts  in 
any  line  for  leiiipoi-ary  ser\  ice. 

i-'iill  details  i-elative  to  fhi.  payment  art'  set  forth  in  thf  attached 
extract  from  tlie  miniites  i>\'  the  nieeiinj.'of  the  hoard  of  directors  of 
the  j'atiMina  I'iiilroad  and  in  tlie  copx  of  the  voucher  covering  tho 
payment. 

\'ery  I  ruly,  yours. 

T    I'.  SiroNTs. 

'I  h''    I  l>tiol;il)je  (lie  SKClMrrAKV    oK    \V,\r{. 


[Kxtmci  fr .111  till'  mlinitt".  uf  thi!  nifcUritf  ..f  tlnj  Im-ht'I  of  rlirocfor'^  nf  the  Putiftimi  Riillrnu.l  Cmth- 

(iimy  h<'l«l  ill  N'fw  Vnrk  nii  Nnv.nilMT  M,  I'M-h.] 

f'onlnirt  I'irr/i'f'fing  of  I'inploi/f'f'ii, 

•  -:'I<iif  a(!vi'J«'<l  llie  liMiird  tlmt  iiiiuii  the  occji.'jiiiri  of  lii-i  ti'-  t  vixit  tu  the 
i.'iliiiiii!*  m:  WHS  tiiiii'h  iiii|>rfs.'.<'.|,  |,y  his  oliservatinn  of  cxii-tinK  coiiilitiony  »w  well 
a.s  hy  f)u- !!-'■"'  -..i;.:i.>  i;-,,f  tlie  dirfctury,  uHicial.s.  ati.j  etjiplnyets  of  the  com- 
[.;uiy  th'Ti  :irj  lit  icssity  fnr  iiiiiiic'liittely  [lerlecfiiiij:  arrani/eiin'nt.s  f'lr 

ihf  iirojict  t((  ii.ii.' ..|  i.upl./vee.s;  (hat  upon  his  n-turn  trnm  the  l-thiiiii,s  he  Ii.kI. 
iifti-r  pr.jKiraii  li  of  .speritirutioriy,  iicccpte-l  the  hi.l  of  .Mr.  Jiifoh  K.  .Market  a.s  the 
mo>;t  i-afi-iaytory  sjtul  favorable  offer  tfi.isHil  in  riimpetition  witti  other  content  to 
iM-rforin  this  serviie:  that.  Mr.  Muriel  af  once  heuran  preparatiotii^  to  complv  with 
his  olilij^ation.s.  ami  at  tlie  .same  time  remiere.l  vahiahle  assistance,  tierau.-e  of  hia 
\u.le  ♦'xperience,  in  thf  pn-paration  of  plans  looldnir  to  tfio  cstaliiiyhinonr  of  a  cold- 
-torau'c  plnnt,  laiitulry,  l.alvery,  etc..  at  the  I.stlituii.^.  all  of  which  are  necessary  for 
the  proj^*r  feetlitii.'  an<i  niaintftiatice  of  erii[>loyees:  that  upon  the  occasion  oV  [;is 
hift  \mt  to  itie  IsttMuiis  siicli  iniproveinent  ha. I  heen  niaiie  in  the  niethoij  of  f..f.iin:.f 
t;tnplnyees  that,  afrt-r  confercrict'  with  director  .Ma;:oon  ami  <ient'rul  .Manairer 
Stevens,  it  WiV  .ItTi.le'!  that  a-  it  w<)uM  prohahlv  take  from  three  to  .«ix  tiiotiths 
^.■!o^•  the  hoffls.  j.v  plant.s,  bakery,  laundry,  etc., 'would  l>e  sutfici.-ntly  advanct-d  to 
■  tk.Mi  over  liy  tho  ror.tractor  arran;.'ernent.>«  should,  if  po,sHihle,  he  inade  to  ahro- 
c..- the  t'ontract  ufcl  in  the  ititerval  accumulate  all  {"o.ssihle  data  in  order  to  a.scer- 
tain  the  exact  cost  of ^  the  |_)rese(U  .«ys*tem  and  what  would  he  a  lair  prict' to  allow 
the  I'ontraitor  pffTornunu'  Hiis  .service  in  vifw  of  th(>  risk  involved. 

That  after  con,si.'.--ritiir  all  the  a.sj^»tvt»  of  the  case  with  Mr.  M.irkel,  the  latter  hatl 
iiitreed  to  the  Ciinceliation  of  th»'  crmtract  previous  to  it  twcomiti!,:  effective  and  with- 
out any  ohliLration  on  tlie  part  of  the  compuny  to  rf>imliurse  hitn  either  f<ir  hi:-  services 
or  his  actual  exfiensesi.  wliich  latter  amounted  to  .•fr),74o.;*7. 

I  pon  motiou.  duly  sccoiidetl,  the  a-'tion  i->t  the  presiu^t  in  executintf  the  contract 
with  Jacob  K.  Markel  tVu- the  fcedirg  of  employeen  on  the  Isthmus,  as  well  as  bin 
action  in  arranging  for  the  cancellaMun  of  same  for  the  reiUjona  stated,  waa  unani- 
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moiiKlv  tti»j>ro*T«|;  but  If  won  \\w  n«ni»»»  of  tlui  iMuinl  that  Jiwllto  riHiilrrd  lli.t' 
Mr.  .Nitirkfl  >«hiiiil*t  Ik*  vott'il  an  Hlluwanrf*  in  rrco^tiltion  of  iIm*  vnliiitliU*  M>rv!tiit  li. 
htt'i  rrddoml  thi<  rotit|)aiiy  Hml  Ih>  ri'iiiilHirNc<|  fur  IiIm  Attiiiil  fxiM'iiHit;  tli«'ri*f«)ri , 
ii|M)n  iiMitiun,  it  wiiri 

L'lUdlml,  Tlmt  for  !4|H<iul  ►(••rvUt'f*  «n<l  csiHrt  lulvirti  r<  inh'rt'tl  hihI  <li«<hurtt4!rnt'iit. 
tmiiitt  by  Mr.  .Itu'ob  K.  Markt'l  in  tbf  ittiithT  of  itiHlalliitinn  of  ronunixhury  nrr»ii;.>f 
int'tit«<  on  I^'ibiiiiif,  iiii'liniirttr  IIk*  |iri-|>umtion  ol  |>lai>H  fur  rojil  Htoriitt*'  hikI  olbcr  in ' 
«<Hxary  |i|iiiitj<  bi  roiiiifitioit  wilb  llii>  fcnliiiu  of  <'in|>loyi'i'M,  tbf  ^tiin  tif  f  10,7  ('"S. 1*7  Im 
kikI  IIm>  unuiv  IM  bcri'by,  voiii)  (n  biiii,  tbi'<  puyiiifiit  l)ciii|{  in  full  ^M'tUtiuHMit  liiii 
rtHvi^iiition  of  biH  vnliialdu  mtrviciMi  in  thi^  luMtUT.' 


W/\It    |)F.I'Ain\IKNT, 
WtiHliintjtoi)^  Pit;  nil),  r  It),  1905, 
Mv   Hkau  Mu   Siioni'm:   I   liuvi*  your  Irttcr  ot'   DcccmJM'i-  H,  |00:.. 
coiici'iiiiiio  (lie  ('(Hit  tint  with  .Iii((»l>  v..  ,\l;irl\('l.  of  <  )iii!iliii,  iumI  il.'^  ciin 
(•rlliitioM.      I  ln'i;  to  call  vtur  uttciiliod  to  o?m'  tliiiiif  in  tlic  record  tlin 
shown:  On   nuj^'c  'J  of  the   ininiitcs  (»f   the  inet-tin;,'  of   tliehoiirdo: 


sbown:  uii   nil},'*'  'J  oi    ibe  ininiite^ 
directors  of  Ndveinher  is  it  i.s  ,Muid: 


That  after  t o.isi'leriiii;  all  the  a.>*|>c(  \h  of  tlic  r\\>*v  with  Mr.  Mario  I,  the  latter  h;i 
UVCreol  to  the  (iilicellatinii  of  tin  i.'oiilrai't  jirtA  ill||^  to  it  lMrii|||iiim.||,.,'tive,  aixl  will 
out  any  obbpilion  on  the  part  of  the  coinpaiix  to  relnilMif^f  bini  either  for  hi"*  Her\  • 
ieeN  or  bin  aeliial  e.vpciiwt  m,  which  latter  amoimtt  il  to  ^."tJI'iitT. 

If  this  st.itenieilt  lie  tl'lie  tlieti  it   would  >eem  that   l»y  lililllial  c(»tiseii 
the  contiiict  was  disxdN cd,  and   thefe  was    no  leoa!   (•lilioat  ion  oti  lli' 
part  of  either  party  towiird  tl.o  other  },'rowin^'  out  (d'  it.      In  thi.s  con 
(lit  ion  the  action  of  the  diri  ctor."  in  votine- to  Mr.  MarUelsornethini;  o\< 
$1(1, 0(M)  woidd  ,s(  "n  to  hi'  the  niere  payment  of  a  i^fiatiiity  without  air 
consideration  of  \alue  nioviiio-  to  the  ci)iiipany.  and  llieiu  fore  I  coiil 
htirdiy  re<'otnniend  t()  the  l*ri'.si<h'nt  an  approval  id'  the  payment  mad 
to  the  coinptmy  nndci  *he  rireumslancos  stall  d.      I  heo-  {,.  invite  yom 
attention  to  this,  and  to  aslv  for  siich  conuiient  as  yon  de-^ire  to  mak' 
Sincerelv,  yoms, 

W'm,    II.  'I  AIT. 

Hon.  T.  P.  SiioNT.s, 

Vhilil'iiiiin    Lst/nnldnCinnll,  (  'oiiiiiii!ys!()ns  ]Vi'i<fiin(jtoii^   I),  (J. 


WAsniNdTov.  Ihn  nih>r  ]9^  lOOo. 

Mr  Dkaii  I\fu.  SKf'RF.TAiiY;  Til  \  iew  of  y<!nr  letter  id'  to-day,  enlliti 
attention   to  tlu'   lano-uaoc  of  .he  minules  (d"  the   Iw^arci  of  directoi 
aulhorizinef  a  payiiicnt  to  .Mr.  .1,  Iv  Mai  ki  f.  to  whom  ti  concession  w;i 
}^rant<'d  iuid  sul)se(|iient!y  ahroouted   for  the  feedinjjf  <d'  employocs  <•.. 
tho  Istiunas,  I  wish  to  make  a  further  stuteniiMit  of  the  fads  in  tin- 
case,  inudfiition  to  tlufso  contained  in  my  letter  io  \tiu  td"  I)ecemller^. 
which  has  a  [);irti('utar  hearino'  on  the  point  mentione(l  in  your  lett*  " 
of  to-day. 

Mr,  Markel  wa.s  not  present  at  the  conference  Ijeid  oti  the.  Isthmu- 
wlien  it  wa.s  decisiod  to  ahroo^ate  the  cotuiession  u  Idch  had  Ixm-ii  jrranteil 
to  him.     At  tlii.s  confereiici"  hetwceii  (Governor  ,Mae<M)n,  (,'hi«d'  Enj;! 
neor  Stevens,  and  myself  (Mr.  .lackson  Smith,  mnnu^'-er  of  labor  an  i 
quarters,  being  present),  Chief  Etigineer  Slt;ven.s  «aid  iie  thought  th;U 
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iiiiiHiiiuc-li  II-  Mr.  Miiikt'l  liiid  ciitfriHl  into  (he  rontnirl  in  (food  I  <i(|i 
und  incurred  lertuin  t'X|N'nM(*M«  wt;  mIkuiUI  conipcnMutM  liirn  hut.  only  for 
lii»*  pxpcuHt'M  but  puy  liini  I'or  iri.«<  5iervi(*<»M  hh  nn  expert,  to  wliieh  (Jov  - 
ernor  aIh^'ooii  iind  I  ;i^r red. 

In  notifying  Mr.  .Nf.itUil  of  tii<>  ditenniiitilion  to  etuuud  tlieeontracit 
I  told  him  (liut  he  nii)^'ht  leave  to  tlu*  Men^e  of  jintieeof  tlio  ruilroud  an 
(o  whiit  would  Im'  11  I'liir  reeoiniuMiHe  to  him,  ineludiriif  nervlces  und 
uxiM'nses, 

The  minutes  of  ihr  nn'elini;  of  the  liourd  of  directors  of  the  niilroad 
deulin^'  with  thin  malti'r  were  >«uh<.(H|nenlly  prepared  hy  the  j^enenil 
coun.Hel,  Mr.  Williiim  NeUon  Cnnnwrll.  aixl  pos^^ibly  herau?*e  he  did 
not  havt-  in  mind  nil  of  the  fints  and  condilntrts  Iciidinjjf  i:p  to  the 
grant  in;.,^  and  <'an<  ellalion  of  this  roncesMon,  the  minutes  of  (ii*>  railroad, 
in  their  present  form.  <lo  not  fairly  and  aeeurately  pre.Mmt  tin*  faetH. 
A  motion  for  their ann'ndment  in  aceordarn'e  with  the  real  faet.s,  as  net 
foi'th  in  this  coninniniiuiioti.  will  tih-refore  he  moved  and  imthnihtedly 
ailopted  at  the  next  nut  tinj^^  of  the  hoard. 
Very  re.spectfidly. 

'I\  1*.  Sui >.%!.•<,  !\;sHlint, 

The  Ilorntraliie  The  Si:('i:Kr\K^    (»i    \V,\i{. 


\Va!(  I)i;i'AinMr,NT, 

Wiislihhftitn,  /><  r,  mill  r  JO,  jnOf), 
My  Dkau  Mk.  SiioNTs:  I  am  in  recei[»t  of  your  h'llt  r  (d'  |)cci  nd)er 
l!>,  in  wliicli  you  explain  the  fjids  with  nv^pett  to  the  rancellMtion  of 
the  MnrUel  contrait.  I  a^Tecwith  you  that  the  iniruites  shoulii  he 
eori-ected  to  ((nifoi  ni  lo  the  facts.  Mmv  I  asl<  you  also  to  include  in 
your  report  u|>on  this  matter  hid'oi'e  I  ^liall  ^uhmit  it  to  ihr  I'rcsident 
the  letter  written  hy  .Mr.  Waliiicc  invilinn-  Mr,  Markcl  lo  ihc  Istinuus 
to  make  in\  ('stii^^iitioii.  which  I  am  intofmi  d  l»y  you  and  othcis  ver- 
bally W!is  the  Itcwinniri;^'  of  llic  ichilion  hrt  ween  \\  i .  .Markcl  :md  I'aiiauai 
matter.s^  And  will  you  also  for  purpose^  ^^\  explanation  include  the 
itemiz«Hl  statement  ol  Mr.  Markcl  s  expenses  J  It  may  l»c  necessary  to 
apply  to  .Mr.  Maikcl  for  this,  hut  I  tliiidx  it  proper  in  the  rcpoi't  w  hich 
y»)U  shall  make  (d"  ihcalhiirs  of  the  riiilr>ia<l  company  t(»  dixlo^e  all 
the  fa('t.««,  oven  to  .su<'h  details  as  this. 

Very  sinrerely,  youi's,  WM.  II.   TAir. 

lion.  T.P.  SiioNTs.  ' 

V/t'i !  riiKi  II  1st  hill  III  II  ( 'ii  lull  (  'mil  III  /■<s/, 1/1 .  \\  iis/i  I  iK/lmi ,  Ik  6. 


Panama   Kailkosd  ('omi'anv.  Panama   Kaii  k«.ai). 
Panama  Kailkoad  Stkamsiiii-  Link. 

Nkw  Vouk,  hvfi-iiih,  v  ,i-l,  1H05. 
Hon.  Wii.i.iam  II.  Takt. 

Sim  til ri^  (if  Will'.    Wdsfiiiiutoii,  1>.   (\ 

Peak  Sir:  Conceridnj;  the  Markcl  matter.  I  h«'<;'  leave  to  rc[)ly  to 
your  favor  of  December  20  and  to  sup|ilcment  my  re})ort  of  Decem- 
ber 19,  written  at  VVashin^'-ton,  l)y  the  foilowin^^: 

I  fou!id  upon  condng  to  the  olHce  here  tliat,  a  ii'isapprehentiion  hofl 
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iirici'ii  wHin«rnli,'(f  tho  mlniit«'«  of  th«'  hint  riu'Hln^  of  thn  honrd  of 
(iiriHtorx  of  tho  r.iiiroiiil  roiii|>iiiiy,  iiini  ttuit  I  vnm  m  orror  in  MtafiiiK 
thnt  Mr.  Cromwi'll  itud  |H'i'|Hiri"i  timl  jHi'tMHl  upon  tho  dniftof  ininiitoM 
uhirli  liiivf  Immmi  iIh*  Mulijni  uf  our  iiTi-iit  luUfti*.  Tht»  diuft  ii«fMrr»«l 
to,  it  turrit  «Mit.  urn  not  iIm«  Html  tuiiuitr-.  of  thi»  hoiu.l.  Itut  wi'w  only 
A  rou;(h(lrtift  i>n'|iiii'i««l  to  furnish  me  iii  \\  UHhin^ton  with  tfir  rsMrntiiil 
IM)int,M  of  tlio  lMisini>NM  i'on<lu«tml  rit  thi'  nM«i«llnjf.  hut  in  h  illMiMirHlvp 
hihI  voluminous  fiishiou,  iukI  not  in  tlw  nion-  |»r«MiMo  nnd  «'xiu't  form 
whiih  it  if*  tli(>  huhit  ol'  th<'  ioui|nuiy  to  ••mlMMly  thu  linul  nM'onl  of  the 
inifuitt'«*. 

TIm'  niitnitcs  n»f»MnMl  to  I  tirxl  liii'l  not  lM'»'n  iMcptirod  hv  tho  nwrr 
tiiry  nor  piiH-fd  upon  hy  (■•Miusr-I  um  wouhl  liii\«»  I  t-rn  ilono  h»'for<'  tin- 
nt'xt  tnt'i'tini;  .>f  ih(>  l>o:»nl.  luit  as  j   I'oiin.l  them  in  my  liJoH  iit  NVumIi- 
inj;ton,  I  liiui  ■^up|MtHi|  thr  .onfnirv  uu«.  Ilii>  msv. 

Ah  Hoon  iH  I  Huhmittcfj  th«>  sul.jii't  to  Mr.  C'romwrll  ho  at  onco 
8tiit«'(|  flml  tlii«<  (liiiff  \v!is  in.orrc*!  luid  (li<l  not  ronform  t4»  th«»  votr, 
nor  to  th»'  hill  of  Mr.  Miirki-I  wlii.  h  liml  Im'cii  lU'ti'il  upon  l»v  flu*  homd. 
The  Mpcri'tiiry,  with  lln- ;ippio\al  of  couij-rl,  has  pifpanl  lli«<  miiuitr 
in  the  foim  altmluMl.  and  \vlii<h  will  Im*  pn'snitod  in  «iin'  courso  at  flic 
next  m<('tiii|,'  of  the  hoard  mm  ii  part  «d*  the  minutosof  tlio  last  nu'ctin;,'. 

Voii  will  not.' thill  thric  wrrc  t\\<»  rt'liilions  with  Mr.  Markol;  onr 
was  imdrr  (lir  vnilh-n  mniiint  of  S<'plcmlM'r  7  for  ffcdinj;,  housinj;. 
otn.  Thi.s  relation  was  Icrmiiuih'd  hy  tlu'  comptmy  as  a  ritdit  under 
th(»  powors  r«'Mrrvc«l  to  it  hy  the  cotitnnt.  The  ctlier  relation  is  that 
of  an  expeit  who.  at  the  re(|iie,t  of  (he  eompuny,  furni>hed  valuuhle 
advice  and  ser\  i<'<',  ol'  which  the  c(»m|)any  has  availed  of  to  its  profit. 
I  do  not  hcsitjito  to  jifivo  my  opiinon  that  in  jiiiM/in^r  (he  advico. 
special  plans,  rxperiencp.  and  assistance  of  Mr.  .NIarUel  tlio  rompany 
lias  saved  .several  times  the  lunount  (d'  his  hill,  for  the  suhject  is  a 
novel  oiKMind  Mr.  .Markel  furinshed  experience  and  advice  invaluahie 
and  which  can  not  he  duplicated. 

(Jomplyiii;,'  with  the  ic<|iiest  of  your  favors  of  thn  20th,  yoii  will 
notici^  a  copy  of  the  letter  of  Mi*.  NValJace  is  emiiodied  in  the  "minutes, 
and  I  inclose  you  a  co[)y  of  the  account  of  Mr,  .Markol  for  dishurnr- 
mmtH. 

Very  truly,  yours, 

T.    I*.  SlIONTS,   Pl'tslihnt. 


[Extract  from  tiilniif.s  (,f  th.'  iiicctitig  of  the  t.oani  of  <lirortor(iof  tlic  riinnniH  I'.allroad  hclil  Novcm- 

»>fr  H,  I'.Ki//  ] 

Board,  lf>'!tjliiij,  ^^•.,  of  emjdoiirrf. 

The  nreHKleiit  iKlvincil  llic  hoard  \\\n\  the  yiilijec!  of  h<>:ir<linj.' nnd  lioiiHinm'iiipIdy- 
ecfl  had  heeti  fiiken  upon  the  1,-thiims  in  March  last  hv  Vicr-l'n'Hith'nt  ati'l  deiieral 
Manager  Wallace  inidiT  the  followiii);  Iftter  to  Mr.  Jacoh  K.  >hirkel,  of  Omaha. 

NoTK.— Thin  letter  appearx  hereafter  in  connei'tinn  with  the  n-port  of  an  interview 
with  Mr.  Markel  which  forniH  part  of  thin  statement. 

The  president  further  Hlate<l  that  upon  the  oci  .'i,«ion  of  hi^'  fir.«t  visit  to  theTHtliinuR, 
in  .Inly,  I'.td'),  he  had  fouml  Mr.  .Markel  tiiere  at  work  on  thiH  Hiihject  nrider  the 
above-nientii)iie«l  letter,  and  that  he,  with  the  other  odicers  on  the  iHlhintis,  were 
deeply  iinpre.MHeil  with  the  nruent  necessity  of  itninediatelv  furni«hiii)?  adequate 
l^oardinp;  and  tiouninv;  faeilitie.s  for  ern|»IoyeeH,  in  order  to  udvantaKOOUHly  pro«reH« 
with  canal  conHtnution;  that  iipon  hiw  return  to  the  United  States  from  the  iBthmuH 
lie  had  caused  8pecjti(.^tioua  to  be  prepared  and  bids  invited  for  a  contract,  and,  after 
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■  tfi.ih  r..rm«liiU^,  liti-l  tiwHnliil  ihiM«»»nJri.»  (n  Mr  Jnc.ih  K  Mrtrki-I.  *vh.tw»  |»ri>. 
)...  .il  «(»«  .  .'DMi.lfriMl  i))i<  iwmi  Mill  iMfMi'ti  try  mihI  fH\<iriihli'  niUr  riHik\tui  \»y  i|ii*(-f>m- 
|i«iiv  ill  KiiiiiH'tiiioii  Mlih  ••ihi-r  ftmiwniii  Itmt  ih«t  iimlmi't  wm  i«xt«<tit«(l  Ami 
n.  httntfi^l  titxtir  .IhU<  o(  HipifitilNT  7,  Wm,  Kn<t  thitt  il  »'..niaiiii>.|  m  vm.rvm  riN..r. 
vaft.iH.iJ  *\w  Hi^ht  trplhniH>ni|mnytoi'iiiii'|ti  rh»Moitirni'i  if  fouii.l  i.v  it  un^.tinhuturv. 
Hu- pr«'«|.|i'iit  fiirfli.T  r.|«,fti-.J  rhtUlN'rurM  Iho  m\>\  n.ntm.t  *  uiui*  into  pnu'llinl 

..|«rii»i..ii  lifiiihl  II tlur  ..ill.i.|N  ••(  ilif  »'.trn|MUiy  limt,  it|Kin  tli«<  .N'i'tiKi..n  of  hi* 

lii^t  vUil  to  lh«*  iMlhiMiK  roittKl  thiit,  wirli  llii>  Mill  r.r  tim  lulvii'i-  »tu\  mvmtml\nuit 
ulri'ii.lyKiv'U  l>y  Mr,  Mrtrki-I,  mii.  h  linpruv.-tnrrif  hint  U-oii  tmnh'  in  tin-  niftinMl  of 
friMliriK  HH'I  htni-lnif  ••rriplmi'tf,  luxl  lliul  lli.-  nrh.i.rN,  lM'...min>f  »<ali»li««l  tluit  titp 
«'»»iiipmiy  fuiilil  ilwlf  |Mrf..rir«  lln-  w..rii,  .lit.riiiiMiii  llttit  it  wiiw  to  th»'  iritcn'M  «if  tlif 
••••rinittHy  to  ..x.r.iw..  tin-  r.jlit  n-rrM-l  lo  it   fur  llii>  al>r.i(i(aiiori  of  ilio  i-ontrnif' 

""»t  " »r«lliitfly,  i»n.|  wliili*  on   tfu-  iMlmiiw,  iiidI    U-forn  iIim  iiihiriiit  ihimi*  iuu't 

o|wrulloii,  nofi >f  iihrok^iifiori  «.»«  irivt'n.  um  of  ritflit,  to  Mr.  Mnrktl,  nml  lliiil  llii> 

I'ontrtirl  l»y  Miirh  iiolirt'  Ix'iiiliM'  liTiiiiliali'il. 

V\H>u  iiioMoii  tliH  tU'liori  of  iliM  pri'Mitli'iit  iiImivh  nihirliHl  wtut  tinaMiiii<Mi»i|y 
approviNl,  ' 

mil,  OK  .1.  r.  M^KK»;l,. 
Thf>^')ll  nf  Mr,  .Ini'i*!)  K.  Marl<.  I  wiim  NiihriiiMiMl  an  foJIowM: 

"  I'liiniinii  liiii/roiiil  ('iiinihini/  In   \fr    J.i.nh  /,'    M-wki'l,  l>f, 
"0,MAIIA,   .NiCHH. 

"N'ovi'iiilM-r  II,  llM)r>.-r.>r  w-rviriNof  tnvMcIf  aiirl  uMHiMlnnlM  from  Miir.li,  \\w\\  ?,.• 
•  >,fnlH,.r,  l".»(>.'.,  ill  iitt.'ii.laiir.«..ii  III,.  hfliiiiii''al  iIm' rf.|iit')-f  ..f  Chi.'f  I'.iiirin.  <t  Walla.-i* 
Mar.h,  pMi",  i,  nn,!  i-xaiiiirialiMii  uipI  U'lvirc  ji|  |ii<4  ni|ii,.,-t  an. I  thai  o|'  ( i..virtii»r 
M:i«"M>it  aifl  Cliairiiiaii  Sli-miM  :-iiiri'H,«ivi'|y  aM  ti  llif  Im'.-I  iii<'tliu<i  of  fHclinn  '•"•I 
iMiii^iiiu;  I'liiplovr.'.-,  aii.l  of  iiixtalliiitf  ri'friu'<Tulor,  Jaiin-lrv.  liak.Tv,  aii<l  otlaT  lil<o 
plutifH  iiixl  ill  the  tTiM'tion  of  IioU'Ih,  cHtaMixliiiHiit  of  lalMir'camiH  f.ir  \\n<  ran-  of  the 
I  ni|i|iiy»'t'H,  I'll'. 

"To  thin  Work  ov»»rMlx  inonthH'  timo  ww*  ilcvnlcl  hy  niy-«'lf  ami  a.-HJ-tantf*  in  U'V- 
tral  vi,-itH  to  tlif  I-iIiiihh;  in  prarlical  hIii.Iv  of  fhc  roinliiidii^  llicrc;  in  travi'liiiK  to 
varioiiM  iHiintM  of  ihf  rniicij  StatrH  ami  roiif.iriiiy  witli  iiiaiiv  ri'prt'scii(ativ«'s  of  aiul 
•'Xpert-  in  foniiiiixHary  Hiipo|ii..^  atxl  la'ior;  in  ,.r«'parini:  '»ii<l  fnnii'liinu  tlif  i  oiupany 
|.n!iiiiii  ary  plan«*  lor  llifulmvt!  purponrH  un<l  lulvi^inu  »w  •"  tli'ir  praitit-al  o^^fani/a. 
tioii  iiMil  iii-lallalioii 

"  In  liiriii-hiim  to  tin- lonipaiiy  llir  »'X|M«rt  kriovN  Irdm-,  cxptTicnn-,  an.l  <laf(i  yaini'i! 
I)y  iny,-clt'  in  forty  yearx'  (•oiitinitoii,-  coiinietion  witli  tlirH-  hhIijitI,^,  hh  wvW  a,'^  the 
wrvici' Hiul  «>xpirifiir«' of  a  numlifr  of  ii->.i-tant.»<  in  niv  ortranization,  and  Kivi.ii:  to 
fhf  cotiipany  flii-  full  iMndit  of  ili«.  ixiMTJMiir..,  data,  iilid  i/ood  will  nf  my  old  c-tali- 
li.-lit'd  or;.'aiii/atiM|i,  finliraiinu'  maiiv  l>raiiilif,-  and   many  tliou-aiKN  of 'niiployi  «'h. 

"My  plaiiH  and  ad\irc  havt-  t..'cn  lar)s'<'lv  adopted  and  arc  now  in  n.-c  hy  tin- coin- 
pan  y, 

"  In  thr  lori'Koin^f  I  hasf  aitually  expend. d  the  Hiim  of  .'f!r>,7iri.ii7." 

The  fireHdeiit  Hfated  thiif  .Mr,  Markel  had  re,(ni-.ti'.|  the  hoanl  to  indi.ate  tho 
ani.. lint  which  it  eonsidi.rcd  to  he  the  fair  and  ri'a-oiiahle  \  nine  of  yii.h  ,«cr\  ire-.,  with 
expeii.Jitiirc.>j,  and  that  Mr.  Mark.-I  c..n-i.|ere.|  tl'at  the  .siiiic  wero  wo'-th  af'  ica.^Jt 
!{=1 1,7t"».!t7,  and  iei|iie-^ted  payment  of  that  anioiint. 

The  prcHideiit  inrlli.'r  reported  that  Mr.  Markel  ha.l,  at  the  rc(|nc-t  oritrinaliy  of 
Vice-I'i«',xidentanil  ( ieneial  .Maniii.'er  Wallaceand  Hiihse.pieiitlv  of  .>lher  olli.ei>-..f  the 
company,  ren.lered  the  «ervicey.  mentioned  in  the  hiil;  that  th.'companv  ha.l  re.eive.l 
th.'  h.  lictit  of  Hiich  expert  advice  an. I  servici-s  an. I  ha.l  ii'^cd  ami  asail.'.l  of  the  «ami' 
in  its  plaiiH  an.l  piep.uation.M  for  I'lectiii);  a  permanent  plant  l'..r  refrii/eration;  for 
h.iteis  f.ir  lioii«.ii,«  an.i  I'ee.lii!;^  eiiiployees;  ami  for  the  c-^taMishmeiit  i>f  lahorcampH, 
I)lant.M,  etc.,  for  the  cart'  of  eiiip!ove().><,  an.l  that  he  consi.lere.l  thewmie  of  valnc  •<) 
the  romi)any  of  'i[)Wiir.l  of  !}!10,(l()0. 

Hn  motion,  i*  was  nnanimou^ly 

lii-xohi'l,  That  in  the  jmlviinen "  of  the  hoard  the  hiuii  of  $in,74.'>.n7  in  tho  fair  and 
r«'aHoi;ah!e  value  of  the  Hcrvices,  exftert  a.lvi.e,  ami  expemlitnre-J  emi.race.l  in  the 
areount  rendered  hy  Mr.  J.  E.  Markel,  atid  the  «i\inc  is  anditod  and  allowe.l  at  said 
Rtiin. 


<|>?V\^  \  ^'^'^>*fWK  H.  V>N^  v^ 
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Expense  account  of  J.  E.  MarM. 

Cash  expended  Vy  J.  E.  Markel,  P.  L.  Markel,  and  secretary. 

traveling  ex penaefi  etc. ,  up  to  S^eptember  1 9,  1 905 f  1  5S0  (Vi 

Railroad  fares,  hotel  bills,  and  tra  efinj?  expenses  of  J.  E.  Markel ' 

and  secretary,  Septemoer  19  to  October  19,  1905 oqa  q. 

Paid  Panama  Railroad  Company  for  four  tickets,  New  York  to 

U)lon  and  return iftA  nn 

Expense  of  L.  B.  Wadleigh  (my  partner )","p;id  forVaVlroad  faVe", 

hotel  bill,  and  other  expenses '  onq  i n 

Rent  of  New  York  office  and  settlement  of  canceirationof  'lease 

which  expired  Maj^  1,15)06 211  fin 

Tables,  chairs,  and  miscellaneous  expenses  incurred  in  establish- "  * 

ment  of  New  York  office .q  „? 

Coupon  books  for  use  on  Isthmus,  worthless  "for'other  "purposes leo'  00 

Canned  goods  shipped  to  the  Isthmus,  order  for  those  ..oo<ls     

delivered  to  Mr.  Walker,  traffic  manager  for  Panama  Railroad 

Company «Q9  on 

Freight  paid ."---"."!.'."."!L";  ■.'.':.'"         ioo 

Cost  of  settle.nent  for  premium  on  guaranty  bond   |100,000  '  ^^ 

.fr  T.^^V''^'®^'  antl  other  expenses,  J.   E.  Markel  and  L  B 
Wadleigh... iko  on 

Paid  employees:  ^°^'  ^ 

G.  T.  Porter— 

l*'^'"^ 00.00 

Expenses ^^^g 

G.  W.  Clinton—  7^-  ^^ 

^'^i^7.^''"'",^®P^^'^^>®'"  2(*  to  October  14,  inclusive,  at 
?>4. 16  per  day 99  84 

Room  and  board,  Septem})er  20  to '6et()ber  14  ." Sfj' oo 

Railway  ticket,  Leavenworth,  Kans.,  to  New  York  and 

^^•^"'■^ 65.00 

C.  E.  Hutschler—  ^^'  ^ 

Salary  from  Sentember  19  to  October  8, 19  "ays,  at  $4  1 G  70  C4 

Room  and  board,  19  days,  at  $l.o(). *  9^"  50 

Rail  way  fare,  Omaha  to  New  York 82!  50 

J.H.Hayes-  '—        140.04 

Salary  from  September  19  to  October  1 G 50  oo 

Room  and  board,  30  day.s,  at  $11 .50  per  day . .  "        45'  on 

Railway  fare,  Omaha  to  New  York  ...  4"  (55 

Rail  way  fare,  New  York  to  Omaha .".".'.".'        32!  50 

E.  B.  Mooncy—  ^^2. 15 

Salary  from  September  19  to  Octol)er  15,  26  days,  at 

*-^16 -jQj,    <n 

Room  and  board,  26  da vs,  at  $  1 .50  per  da v ! ! 3q"  00 

Rail  way  fare  from  Omaha  to  New  York  . .' "  ]  ]  ]        39  50 

C.E.Taylor-  l''^'*^^ 

Salary,  Septeml)er  19  to  28,  10  days,  at  $8.32  83  20 

Railway  fare,  Chicago  to  Nt-w  York " '        20  00 

Sleeping  car r'/y^ 

^-^«- :::::::::::::::::::::::::    22:2^ 

Room 17  00 

Incidentals 22  35 

J.D.Howe-  1^0-^ 

Settlement  of  salary  contract  for  one  year,  at  $5,000  per 

P,^"""'" ..  1,000.00 

Expenses '14^05 

1,146.06 
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Paid  employees— Continued. 
W.  B.  Millard— 

Salary $250.00 

P^xpenses 1  :;8.  i)2 

$388. 92 

F.  D.  Elmer- 
Salary,  September  23  to  October  17,  at  $75,  and  expenses, 

expense  being  $15.94 78.44 

I.  L.  Miller- 
Salary,  September  19  to  Novetnber  1,  42  days,  at  $2.50  . .       105.  00 

Expenses ...---        69.  25 

Railway  fare,  Omaha  to  New  York  and  return 05.  00 

239. 25 

Jay  Bums — 

Salary,  October  5  to  17,  13  days,  at  $5 65. 00 

Expenses 113. 00 

178.00 

Total 5,745.97 

The  Markel  Contract. 

This  agreement,  entered  into  this  7th  day  cf  r  optember,  A.  D.  1905,  between  the 
Panama  liailroad  Company,  a  corporation  organized  and  existing  under  and  by  vir- 
tue of  the  laws  of  the  State  of  New  York,  lureinafter  referred  to  as  the  Railroad 
Company,  and  Jacob  E.  Markel,  of  Omaha,  Nebr.,  hereinafter  referred  to  as  the  Con- 
tractor, witnesseth  that: 

Whereas  the  Railroad  Company  will  have  a  large  number  of  men  in  its  employ 
at  various  places  along  said  line,  and  the  Isthmian  Canal  CommiwHion  will  have  a 
large  number  of  employees  at  work  along  said  line  or  contiguous  thereto; 

And  whereas  such  men  employed  on  such  work  require  bcird  and  lodging  while 
so  employed; 

And  whereas  it  is  thought  that  the  comfort  and  convenience  of  such  employees 
will  be  insured  by  providing  facilities  at  the  several  pijints  where  such  work  is  being 
prosecuted  for  boarding  and  lodging  and  furnishitig  of  supj-lies  to  such  men  as  shall 
see  fit  to  avail  themselves  of  the  facilities  hereinafter  provided  for; 

Now,  therefore,  for  and  in  consideration  of  the  covenants  and  agreements  lierein- 
after  set  forth  to  be  by  the  respective  parties  hereafter  kejit,  done,  and  performed, 
it  is  agreed  as  follows,  to  wit: 

The  Railroad  Company  shall  furnish  the  Contractor  all  necessary  hotel  and  camp 
buildings  at  such  points  as  it  may  designate,  an<l  shall  maintain  same.  It  shall  equip 
and  deliver  to  the  Contractor,  and  the  Contractor  shall  maintain  during  the  continu- 
ance of  this  agreement,  ail  necessary  furniture,  bedding,  tableware,  tinware,  cutlery, 
ranges,  refrigerators,  cooking  utensils,  and  other  equipment  ordinarily  needed  in  the 
operation  of  such  ho^^els  and  camps. 

The  Railroad  Company  shall  chat-ge  the  Contractor  the  followng  rates  per  hun- 
dred pounds  for  transportation  of  supplies  from  New  York  to  Colon,  which  rates 
shall  cover  delivery  of  the  supplies  in  the  refrigerating  plant  or  storeroom  to  be  pro- 
vided at  that  point: 

For  articles  requiring  refrigeration,  57i  cents. 

For  articles  not  requiring  refrigeration,  22J  centa. 

On  articles  requiring  freezing  and  storage  in  refrigerating  plant  at  Colon  it  shall 
charge  the  Contractor  40  cents  per  hundred  pounds,  which  charge  shall  cover  the 
cost  of  freezing  and  of  storage  in  the  refrigerating  plant  at  Colon,  regardless  of  the 
length  of  time  such  articles  remain  in  storage,  not  to  ei^ceed  thirty  days. 

The  Rjiilroad  Company  shall  furnish,  maintain,  and  operate  such  refrigerating 
plant  and  shall  assign  to  the  Contractor  such  room  or  rooms  therein  as  may  be  neces- 
sary from  time  to  time  for  the  storage  of  his  supplies  requiring  refrigeration.  The 
Contractor  shall  have  the  right  to  employ  his  own  men  at  such  refrigerating  plant 
for  the  purpose  of  preparing  his  supplies  for  shipment  to  the  hotels  and  camps  oper- 
ated by  him  under  this  agreement,  and  shall  hold  the  Railroad  Company  harmless 
of  all  acts  of  his  agents  or  employees  which  shall  be  or  may  become  harmful  or  det- 
rimental to  the  operation  of  the  remainder  of  said  plant  by  said  Railroad  Company. 
The  Contractor  shall  also  hold  the  Railroad  Company  liarmless  on  account  of  all 
acts  of  his  agents  and  employees  resulting  in  damage  to  the  supplies  or  other  prop- 
erty of  the  Contractor. 

For  all  articles  not  requiring  freezing  or  storage  in  refrigerating  plant  at  Colon  the 
Railroad  Company  shall  furnish  the  Contractor  storage  room,  and  shall  also  furnish 
the  Contractor  room  to  be  occupied  by  himself  and  force  for  general  office  purposes, 
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and  shall  charge  the  Contractor  as  rent  for  such  storajye  and  office  room  5  per  cent 
per  annum  upon  the  cost  of  such  portion  of  the  building  a.s  is  so  occupied  ° --ch  eS 
mate  and  allotment  to  l^  made  by  the  general  manage^r  of  the  Ra5lSLd  C^mmny 
JnnnST.  ™''^'"  f ""  '^''.*?  P^y/he  Railroad  Company  such  reasonable  amount  pe; 
L  «hJi  ^  ^"^^'•,t^>':f' «»'""  of  such  rK)rtion  of  the  building  a«  is  so  occupied  by  him 
as  shall  be  fixed  by  the  g(;neral  manager  of  the  Railroad  (Jorapany.  ^ 

1  he  Had  road  Company  shall  be  responsible  to  the  Contractor  for  his  minplies 
whde  in  such  refrigerating  plant  and  storage  room  and  for  the  proper  refriS  o^ 
o  "the  rni;f™?t  ^"  '^"^'Z^  '•''^"^'^''-.^tion.  J-f.  in  case  of  loss  or  damage  to  the  Suppli^" 
of  the  Contractor,  on  other  supplies,  while  in  such  refrigerating  plant  or  st.  raire 
room,  the  responsibihtv  for  such  loss  or  damage  can  not  be  dliinit^ly  fixed   the 

panfand  trC^oXSol*'""'^'"  "'"'"  ^"^  '"'"^'"^  '^'"''">'  ^^*^'^^'""  '^^  Railroad  (W 
The  lUilroad  Company  shall  furnish  and  haul  on  such  trains  as  may  be  designated 
by  the  general  manager  of  the  Jiailroad  Company  s.u-h  refrigerator  and  other  cars  iS 
may  be  required  by  the  Contractor  for  the  distribution  of  his  s«,m  ies  fm  n  1^ 
refrigerating  plant  and  sl(.rage  r...m  at  (>)lon  to  the  stations  nearest  the  hotels  and 
camps  operated  by  him  under  this  agreement,  and  for  transporting  to  Colon  or  other 

on  s  any  supi)hes  which  the  Contractor  may  nee<l  to  send  to  such  points  froni  s,  eh 
hotels  and  camps  or  frorn  other  stations  on  the  railroad.     It  shall  charge  the  (Con- 
tractor for  such  service  in  either  or  both  directions  an  amount  per  day  pSr  car  used 
winch  shall  be  fixed  by  the  general  manager  of  the  Railroad  Company.     The  Con^ 
f^InTf  k''^'  ^''  T'''  <^'"Pl'^y*^«s  for  handling  such  supplies  on  such  cars  and 

Sr  hi  iT'  '"'^  r'^'V  At  point,s  where  the  Railroad  Company  shall  have  faciliti^ 
for  handling  supphes  from  the  railroad  to  the  hotels  and  camps  the  Railroad  Com- 
pany shall  allow  the  use  of  such  facilities  to  the  Contractor. 

The  Railroad  Company  shall  furnish  and  maintain  buildings  at  Colon  for  use  as 
Jaundry  and  bakery  and  shall  equip  same  with  necessary  laundry  and  bakery 
machinery  and  tools.  Such  ecjuipment  shall  be  maintained  by  the  Contractor  duf- 
ng  the  continuance  of  this  agreement.  The  l^ilroad  Company  shall  charge  the 
Contractor  as  rent  tor  snca  laun<lry  and  bakery  buildings  5  percent  per annnin  upon 
tli^  cost  of  such  buddings  such  cost  t..  be  determined  by  the  general  manager  of  tlu" 
Railroad  Company,  and  the  Contractor  shall  also  pav  the  Railroad  Company  such 
reasonable  amount  per  annum  to  cover  depreciation  of  such  buildings  as  shall  be 
fixed  by  the  general  manager  of  the  l{;iilr(.ad  Company. 

The  Railroad  Comjiany  shall  furnish  the  Contraittof  necessary  supply  of  water  at 
such  hotels,  eaiiip  l)uildings.  and  storerooms  without  charge 

The  Railroad  Company  shall  furnish  the  Contractor  f.  o.  b.  cars  on  track  at  sta- 

iV Tv^^'n?     )*,M    '  «'"'!> '>"'''''"K'^  and  storer.H.ms  agood  grade  of  bituminoMScoal 
at  six  aoiiars  [^(>)  p(>r  net  (on. 

Electric  light  shall  be  furnished  the  (..Contractor  at  cost  by  the  Railroad  Company 
for  use  in  such  hotels  camp.s  storehouses,  etc.,  at  points  where  electric-light  p  ante 
are  operated  by  the  Railroad  Company  or  the  Isthmian  Canal  Commissiom      ^ 

llie  Railroad  Cx^mpany  shall  furnish  the  Contractor  at  cost  such  ice  as  maybe 
required  by  him  for  actual  use  at  the  hotels,  aimps,  and  storehouses  operated  by 
nim  under  tins  agreement.  ■^ 

The  Railroad  Company  shall  furnish  the  Contractor  transportation  on  its  steam- 
ship line,  New  ^ork  to  Colon,  and  on  its  railroad  from  Colon  to  their  destination 
for  his  employees  at  the  same  rate  as  it  charges  the  employees  of  the  Isthmian  Canal 
Commission  for  like  service,  an<l  shall  grant  his  employees  the  same  rate  for  return 
trip  to  New  York  as  is  granted  to  the  employees  of  such  Commission. 

Ihe  liailroad  Company  shall  deduct  from  the  wages  of  its  employees  and  pay  to 
the  Contractor  such  amounts  as  may  Ije  due  him  by  such  employees  for  care  of  room 
board,  or  supplies  furnished  them  by  him,  and  shall  arrange  to  have  the  Isthmian 
(.anal  Commission  deduct  from  the  wagers  of  its  employees  and  pay  to  him  such 
b"hhn         ""^^  ^""  ^^  ^''*''"  *^'"  ''^"''  ^^*'"^'  or  supplies  furnish  xl  them 

The  Railroad  Company  shall  grant  to  the  Contractor  and  his  employees  the  same 
hospital  privileges  enjoyed  by  its  own  employees. 

The  Railroad  Company  ohall  grant  to  the  Contractor  the  free  use  of  its  telegraph 
and  telephone  hnes  for  the  transmi.Msion  of  such  messages  as  are  necessiiry  in  connec- 

*^u^D  M      operation  of  the  hotels  and  camps  covered  by  this  agreement 

The  Railroad  Company  shall  furnish  the  Contractor  without  charge  a  suitable  house 
for  occupancy  by  himself  and  family. 

The  Contractor  shall  furnish  the  Railroad  Company  a  corporate  bond  satisfactory 
ui^.frinj!^?^*'*  ^^^  Railroad  Company  in  the  mm  of  one  hundred  thousand  dof- 
lare  (f  100,000)  to  insure  the  faithful  performance  of  his  obliaationa  under  this 
•greement. 
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The  Contractor  shall  at  all  times  keep  the  hotelsj-^arnp  buildings,  and  storerooms 
covered  by  this  agreement,  and  the  pretnines  surrounding  same,  as  well  as  the  furni- 
ture, bedding,  tableware,  tinware,  cutlery,  ranges,  refrigeratorH,  cooking  utensils, 
and  other  equipment  used  in  and  about  si^ch  buildings,  in  a  cleanly  and  sanitary 
ooudition,  and  shall  at  all  times  keep  the  hotels,  camp,  and  storerooms  covered  by 
this  agreement  open  to  the  inspection  of  the  general  manager  of  the  Railroad  Com- 
pany, or  such  representatives  as  he  may  designate,  and  shall  at  all  times  operate  the 
hotels  and  camps  covered  by  this  agreement  to  the  satisfaction  of  the  general  man- 
ager of  the  liailroad  Company. 

The  Contractor  shall  not  employ  in  or  alx)ut  such  hotels,  camps,  or  storerooms  any 
})erson  who  is  or  may  be  objectionahle  to  the  Railroad  Company,  and  shall,  upon 
the  request  of  the  Railroad  Company,  discliarge  such  objectionable  employee  or 
employees. 

The  Contractor  shall  furnish  such  cinployees  of  the  Railroad  Company  and  the 
Isthmian  Canal  Conunission  as  arc  paid  l)y  the  Railroad  Company  and  the  Isthmian 
Canal  Commission  in  gold  and  their  families,  meals,  maintenance,  and  care  of  rooms 
at  the  following  rates: 

Gold. 

Maintenance  and  care  of  rooms  per  month  per  person  over  12  years  of  age.  $6. 00 

Maintenance  and  care  of  rooms  per  month  per  person  over  5  years  and 

under  12  years  of  age No  charge. 

Maintenance  and  care  of  rooms  per  day  per  i)erson  over  lii  years  of  age. .  .  20 

Maintenance  and  care  of  rooms  per  day  per  pinion  over  o  and  nn  ler  12 

years  of  age N(j  charge. 

Meals  per  month  per  person  over  12  years  of  age 80.  00 

Meals  per  month  per  [)erson  over  5  and  under  12  years  of  age 10.  00 

Meals  |>er  day  per  person  over  1 2  years  of  aye 1 .  00 

Meals  per  day  per  \>vr>  m  over  5  and  under  12  years  of  age .40 

Meals  per  meal  per  person  over  1 2  years  of  age .H'iji 

Meals  per  meal  per  jwrson  over  5  and  under  12  years  of  age .  1  ;^ 

In  case  any  employee  or  person  covered  by  above  rla.'^sifications,  who  .«hall  have 
l)oard  and  lodging,  or  either,  at  u  monthly  rate,  shall  be  neeessai'lly  alwent  for  a 
period  not  less  than  seven  (7)  consecutive  days  in  any  one  month,  such  jien-^on  shall 
be  furnished  board  and  lodging,  or  eittier,  at  the  monthly,  and  not  the  per  diem, 
rate,  for  the  balance  of  such  n   )nth. 

Any  employee,  or  other  person,  in  above  cl'issifioation,  will  be  furnished  an  iden- 
tilication  card,  on  request  to  the  Contractor,  which  will  enable  the  holder  to  obtain 
hoard  and  lodging,  or  single  meals,  at  the  monthly  or  daily  rate  he  has  contracted 
for,  at  any  hotel  or  camp  operated  by  the  Contractor. 

The  meals  furnished  such  gold  employees  and  their  families  shall  consist  of  the 
following  articles  and  shall  be  sutlicient  in  amount  to  satisfy  their  apjietites: 

Breakfust. — Fruit,  cereal,  meat  or  eggs,  one  vegettvble,  bread  and  butter,  coffee 
or  tea. 

Dinner. — Soup,  fish,  fresh  meat,  entree,  two  vegetables,  bread  and  butter,  pie  or 
pudding,  coffee  or  tea. 

^flipper. — Cereal,  (ish,  meat  or  eggs,  fruit  sauce  or  preserves,  bread  and  butter,  cake 
coffee  or  tea. 

The  contractor  shall  furnish  such  employees  of  the  Railroad  Company  and  the 
Isthmian  Canal  Commia<i(.»n  as  are  paid  by  the  Railioad  Company  and  the  Isthnuan 
Canal  Conmiission  in  silver,  and  their  families,  meals  at  the  fnllov.  ing  prices: 

Gold. 

Meals  per  month  per  person  over  12  years  of  age $1 2.  00 

Meals  |)er  montli  f)er  person  over  5  and  under  12  years  of  age 5.  00 

Meals  jHi-r  day  per  person  over  1 2  years  of  age 45 

Meals  iM»r  day  per  person  over  5  and  under  12  years  of  age 20 

Meals  per  meul  per  person  over  12  years  >  >f  age 15 

Meals  per  meal  per  person  over  5  and  under  12  years  of  age 10 

Incase  any  employee  or  pen?on  covereil  by  alxjve  cla.ssi(i<'a  on  who  shall  have 
board  and  lodging,  or  either,  at  a  monthly  rate  shall  Ik>  nece  arily  absent  for  a 
period  not  less  than  seven  (7)  consecutive  days  in  any  one  month,  i«uch  pei-son  shall 
be  furnisheti  board  and  lodging,  or  either,  at  tiie  monthly,  and  not  the  per  diem,  rate 
for  the  balance  of  each  month. 

The  meals  furnished  such  silver  employees  and  their  families  shall  consist  of  the 
followioK,  and  shall  be  of  sufficient  amount  to  satisfy  their  appetites: 

Breakfad. — Cereal,  fish,  bread  and  butter,  coffee  or  tea. 

Dinner. — Soup,  meat  or  fish,  two  vegetables,  bread  and  butter,  pie  or  pudding, 
oofieeor  tea. 
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(Supper.— One  meat,  consisting  of  beef,  mutton,  or  pork,  one  vegetable,  consisting 
of  b^ns,  yams,  or  yucca,  bread  and  butter,  sauce  or  sirup,  coffee  or  tea. 

It  is  the  understanding  that  the  menus  outlined  above  for  both  gold  and  silver 
employees  are  simply  examples  of  the  meals  tliat  will  be  re<iuired,  and  that  such 
frequent  changes  in  the  menus  will  be  made  as  will  give  such  employees  proi)er  vari- 
ety of  food. 

The  Contractor  shall  furnish,  at  his  own  expense,  all  of  the  proviHions  and  sup- 
plies in  such  hotels  and  camps,  and  sliall  also  furnish,  at  his  own  expense,  all  of  tne 
cooks,  waiters,  chambermaids,  and  other  employees  required  by  him  in  connection 
with  the  operation  of  the  hotels  and  camps  covered  by  this  agreement. 

The  Contractor  shall  be  permitted  to  sdl  at  the  hott'ls  oiK'iated  by  him  under  this 
agreement,  at  such  prices  as  may  be  considered  reaHonal»le  by  the  general  manager 
or  the  Railroad  Company,  newspapers,  periodicalH,  books,  and  such  other  articles  as 
are  usually  sold  at  news  stands  in  hotels,  as  well  as  soft  drinks,  light  wines,  beer, 
cigars,  cigarettes,  and  tobacco. 

The  Contractor  shall  be  permitted  and  required  to  keep  on  hand  at  the  camps 
operated  by  him  under  this  agreement,  for  sale  to  employ«M'H  of  the  R{iilroa<]  Com- 
pany and  the  Isthmian  Ca^ial  Commission,  supf)lie8  and  proviHions,  cooked  or 
uncooked,  to  be  sold  to  such  employees  at  such  prices  as  may  be  considered  reason- 
able by  the  general  manager  of  the  Railroad  Company. 

The  Contractor  shall  be  permitt<;d  to  do  laundry  work  in  the  laundrv  building 
provided  for  in  this  agreement  for  employees  of  the  Railroad  Company  and  Isthmian 
Canal  Commission  and  their  families,  and  shall  make  such  reasonable  charges  as 
shall  be  satisfactory  to  the  general  manager  of  the  Railroad  (Jomrany. 
^  In  consideration  of  free  transportation  of  the  Contractor  and  his  employees  where 
the  same  shall  be  fnrni.Mlied,  the  Contractor  shall  hold  harmUs-i  the  liailroad  Com- 
pany from  and  against  all  ciaims,  demands,  suits,  judgments,  costfl,  or  navinonta  of 
money  of  any  nature  or  kind  whatever  arising  out  of  jwrsonal  injuries  to  or  death  of 
said  Contractor  or  his  employees  while  being  tranHported  over  the  steamship  and 
railroad  lines  of  said  Railroad  Company  under  the  terms  of  this  agreement. 

The  Contractor  whall  use  every  precaution  to  prevent  damage  by  lire  to  the  build- 
ings and  other  property  of  the  Railroad  Company. 

In  the  event  that  the  Contnutor  shall  not  i)erform  his  obligations  under  this  agree- 
ment to  the  satisfaction  of  the  general  manager  oi  the  Railroad  Company,  the  Rail- 
road Company  shall  have  the  right  to  cancel  this  agreement  at  any  time  upon  giving 
thirty  days'  noti(  j  to  the  Contractor  of  such  desire  u;>on  itw  part. 

If  the  Railroad  Company  elects  to  cancel  this  agreement  at  any  time  for  the  rea.son 
stated,  the  Railroad  Company  shall  purchase  from  the  Contractor  such  supplies  and 
provisions  as  he  may  have  on  hand  at  the  storerooms,  hotels,  or  camps,  or  in  transit 
at  cost  price. 

Upon  the  termination  of  this  agreement  the  Contractor  shall  turn  over  to  the 
Railroad  Company  the  buildings,  furniture,  bedding,  tableware,  tinware,  cutlery, 
ranges,  refrigerators,  cooking  utensils,  and  all  other  equipment  furniyhed  him  under 
this  agreement  by  the  Railroad  Company  in  the  same  condition  as  when  received 
by  him  from  the  Railroad  Company,  reasonable  or  ordinary  wear  and  tear  excepted. 

This  agreement  shall  take  effect  on  the  7th  day  of  Septemi>er,  A.  D.  1905,  and 
shall  continue  for  the  term  of  five  years  from  such  diate. 

The  Contractor  shall  not  have  the  right  to  transfer  this  agreemtui,  or  sublet  any 
buildings  or  premises  covered  by  it  to  any  other  individual,  firm,  or  corporation 
without  the  written  consent  of  the  president  of  the  Railroad  Company. 

This  contract  vests  in  the  Contractor  exclusive  rights  in  the  matters  herein  pro- 
vided for  during  the  continuance  of  this  agreenit^nt. 

Witness  the  signaturcb  and  seals  of  the  parties  hereto,  thereto  dulv  authorized 
to  this  and  a  duplicate  instrument  of  like  tenor  and  effect  the  day  aiid  year  first 
above  written. 

Attest: 

T.   II.   ROSSBOTTOM, 

First  Aamtant  Secretary. 


Witnesses: 

C.  W. 

D.  W. 

[SBAL.] 


Elmrb, 
Ross. 


Panama  Railroad  Company, 
By  T.  P.  SHo>fT8.  [seal.] 

At  l^emdmt. 
Jacob  £.  Markkl, 

Contractor, 


:^   'Ji)-C^V"v^'N}^^-M. 
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EXAMIHATION  OP  MR.  JACOB  E.  MARKEL  BY  THE  SECRETARY 
OF  WAR,  IN  WASHINGTON,  ON  DECEMBER  31,  1905. 

Secretary  Taft.  I  want  to  ask  your  full  riam(%  Mr,  Markel. 

Mr,  Makkkl.  My  full  narno,  i.s  Jacob  K.  Markel. 

Secretary  Tapt.   What  has  been  your  life's  work  and  bii.sinesR? 

Mr.  Mafikel.  Operatinj^  hotels,  eatinj;  houses,  boardinj^  camps,  and 
boarding  trains. 

Secretary  Taft.   Howlont^  have  you  been  engaged  in  that  business  s 

Mr.  Makkkl.  Fifty  years. 

Secretary  Taft.  ('an  you  give  me  some  idea  of  the  largeness  of  the 
enterprises  that  you  have  been  engjigcd  in^ 

AMr.  Markp:l.  Yes,  sir.  I  have  bt'on  in  th^^  business  all  my  life.  I 
iim  a  baker  bv  trade — have  served  mv  time  at  the  be.vh.  H(><'-innin2' 
with  the  reconstruction  of  the  I'nion  Pacific  1  had  charge  of  all  their 
eating  houses. 

Secretjiry  Taft.   Under  Mr.  Hurt? 

Mr.  Makkki..  Yes.  sir.  I  had  <-harge  of  all  their  eating  houses, 
lunch  counters,  and  hotels  — 19  in  numbor — when  the  recoristru<'ti()n  of 
the  road  b<'gan.  The  operation  of  the  boarding  trains  and  boarding 
camps  was  turned  over  to  nic,  and  at  one  time  I  had  78. 

Secretary  Tait.  And  how  many  persons  did  you  have  a  day  on  an 
average? 

Mr.  Markel.  I  fed  on  an  average  of  8.(XK)  people  on  the  con- 
struction train,  at  the  hctels,  and  eating  houses,  etc.  At  one  time  I 
was  serving  on  an  average  of  15.tMH)  meals  a  day.  Besides  that  and  at 
that  time  I  had  hotels  and  eating  houses  and  boarding  trains  on  the 
Kansas  City  Southern. 

Secretary  Taft.   Was  that  under  construction  at  that  time? 

Mr.  Markel.  It  was  under  reconstruction.  There  were  !■>  of  the 
eating  houses  and  22  boarding  outfits. 

Secretary  Taft.  So  that  your  profession  has  made  you  entirely 
familiar  with  the  dei/iiis  of  the  l:)u>iness  of  feedinof  larcre  numbers  of 
men  engaged  m  works  of  construction? 

Mr.  Markel.  Yes,  sir.     It  has  been  my  life's  work. 

Secretary  Taft.  Do  you  know  of  anybody  who  has  had  more  expe- 
rience than  you  in  this  business  in  this  country  i 

Mr.  Markel.  I  do  not.  I  think  the  Harvey  people  on  the  Santa  Fe 
have  had  like  experience  as  far  as  hotels  and  eating  houses  are  con 
cenied. 

Secretary  Taft.  Have  they  attempted  to  feed  boarding  camps? 

Mr.  Markel.  No,  sir.       ' 

Secretary  Taft.  I  suppose  that  is  a  somewhat  different  tjisk  from 
that  of  feeding  at  restaurants  and  hotels  the  eating  public  or  the  trav- 
elers aloog  lines  of  tirst-class  travel. 
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Mr.  Mabkel.  Yes,  sir.  At  the  same  time,  Mr.  hocrctary,  I  was 
operating  the  Millard  Hotel  at  Omaha,  a  house  of  200  rooms,' and  the 
Lmcoln  Hotel  at  Lincoln,  Nebr.,  a  house  of  160  rooms. 

Secretary  Tai-t.  Now  I  find  in  the  record  which  is  sent  me  a  letter 
marked  "Personal,'^  tUted  March  4,  1905,  a  letter  purporting  to  be 
written  by  John  F.  Wallace,  then  chief  engineer  of  the  Canal  Com- 
mission, to  you,  addressed  ^' Omaha  National  Bank,  Omaha,  Nebr." 
Do  you  remember  receiving  that  letterij 

Mr.  Makkkl.  Yes,  sir. 

Secretary  Taft.  Did  you  send  an  answer  to  it? 

Mr.  Maukel.  Yes,  sir. 

Secretary  Taft.  Can  you  give  me  the  answer? 

Mr.  Markkl.  Yes,  sir. 

Secretary  Tait.  Havo  you  it  with  you? 

Mr.  Markel.  I  think  1  have  it  ;n  mv  trunk.  Tf  I  have  not,  I  can 
get  it  for  you. 

Secretary  Tadt.  I  will  be  glad  if  you  can  let  me  have  the  answer. 
Mr.  Markel.  Let  me  explain  that  letter.  The  real  answer  to  that 
letter  was  a  verbal  one.  Mr.  Wallace  wrote  me  on  that  date  from  the 
Isthmus  and  misdirected  his  letter.  I  knew  nothing  of  the  letter  until 
the  latter  [.art  of  April,  when  1  aecideiilallv  met  Mr.  Wallace  in  his 
son's  office  in  Chicago.  He  immediately,  as  they  sav  out  West,  got 
on  my  neck  for  not  answering  his  letter  I  was  entirelv  in  the  dark, 
and  told  him  I  did  not  receive  any  letter.  He  was  in  ?i  great  hurry' 
but  gave  me  a  little  detail  of  what  the  letter  contained,  and  s'\id,  ''Now,' 
will  you  go  to  the  Isthmus  and  Investigate  this  niattt-rr'  1  told  hini 
that  I  would  let  him  know  tlie  next  day.  I  immediately  took  the  mat- 
ter up  with  the  other  half  of  my  family,  and  1  met  him  the  next  day 
at  the  Union  League  Club  in  Chicago  and  had  a  talk  with  him  of  a 
very  few  minutes,  and  told  him  that  I  would  go  and  investigate  it  any- 
wa,y.  But  I  said,  "Now,  you  know  I  am  engaged  here  with  the  Illi- 
nois Central."  They  had  asked  me  to  come  to  Ciiicago,  as  they  had 
every  year,  and  bring  an  outfit  to  take  care  of  3,000  men,  and  I  had 
the  outfit  there  in  cars  ready  for  sei  vice. 

Secretary  Taft.  Mr.  Wallace  you  had  known  for  a  good  many  years 
in  connection  with  your  business? 

Mr.  Markel.  Yes,  sir.  I  had  done  the  same  thing  for  him  in  the 
construction  of  the  Fort  Dodge  and  Omaha  line. 

Secretary  Tavf.  When  he  was  chief  engineer  of  that  road? 
Mr.  Markel.  Yes,  sir.     Afterwards  he  was  general  manager,  but 
at  that  time  I  had  taken  care  of  nearly  3,000  men  for  him  in  The  dead 
of  winter,  and  an  Iowa  winter,  too. 
Secretary  Taft.  Was  that  a  branch  of  the  Illinois  Central? 
Mr.  Markel.  It  was  the  main  line  of  the  Illinois  Central  from  Chi 
cago  to  Omaha.     Now,  the  Illinois  Central  ran  to  Fort  Dodge,  and 
from  Fort  Dodge  to  Sioux  City.     Abcat  five  years  ago  they  con- 
structed a  line  from  Fort  Dodge  to  Omaha. 

Secretary  Taft.  And  it  was  in  the  construction  of  that  line  that 
you  became  acquainted  with  Mr.  Wallace? 

Mr.  Markel.  Yes,  sir.  I  had  done  the  thing  for  him  in  other  places. 
I  told  him  that  as  soon  as  the  Illinois  Central  would  let  go  of  me  I 
would  go  to  the  Isthmus.  He  arranged  the  usual  fare  that  prevailed 
as  an  employee  of  the  canal.  It  was  the  $25  rate,  1  think,  from  New 
York  to  Colon.    The  Illinois  Central  held  me  until  the  1st  of  June,  but 
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I  got  away  without  leuvlnj,'  tliem  in  the  lurch,  which  1  would  not  do. 
Mr.  Wallace  went  to  the  Isthmus  about  the  middle  of  May  with  Gov- 
ernor Maj,'()on.  1  think  it  was  the  10th  or  11th  of  June;  aomewhere 
about  that  time.  1  can  tell  from  mv  records  just  when.  1  went 
to  New  York  to  go  to  the  Isthmus.  On  my  arrival  in  New  York,  or 
on  my  way,  I  noticed  in  the  papers  that  Mr.  Wallace  had  left  the 
Isthmus,  and  he  got  into  New  York  the  same  time  1  did.  I  met  him 
the  next  morning,  which  was  Friday,  and  had  a  talk  with  him.  I  said: 
"Now  I  am  on  my  way  to  the  Isthmus,"  and  he  insisted  that  I  go  on  and 
carry  out  our  understanding  and  agreement,  which  1  did. 

Secretary  Tabt.  Just  what  was  that  understanding  and  agreement? 
What  did  you  understand  it  to  be^ 

Mr.  Markkl.  I  understood  tliat  he  was  to  go  down  there,  and  I 
expected  to  njeet  him  there  and  look  the  ground  over  and  make  such 
suggestions  as  I  thought  wei-e  host  for  the  organization  of  a  ccnmissary 
department,  a  scheme  to  take  care  of  the  white  people,  or  gold  roll,  as 
well  as  the  silver-roll  people. 

Secretary  Tafi.  When  did  you  get  this  letter? 

Mr.  Markel.  I  got  that  letter  al)out  the  1st  of  June.  Now  when 
Mr.  Wallace  returred  to  Washington,  after  my  interview  with  him  in 
Chicago,  he  found  thi^  letter  returned  to  his  otiice  from  the  Dead  Letter 
Ollice.  He  turned  it  over  to  his  private  secretary,  and  the  private 
secretary  instead  of  directing  it  to  me  at  Omaha  directed  it  care  of 
the  Union  Pacitic,  120  Broadway,  New  York,  care  of  T.  M.  Orr— that 
is,  the  secretary  in  Omaha.  It  went  to  New  York  and  they  forwarded 
it  to  Omaha. 

Secretiiry  Tajt.  And  you  got  it  about  the  1st  of  June? 

Mr.  Makkel.  Y^es,  sir. 

Secretary  Tabt.  Now,  did  you  answer  it? 

Mr.  Maukel.  1  think  I  did.  I  know  I  liad  answered  it  in  my  verbal 
conversation  with  him  and  in  our  arrangement  lor  transportation. 

Secretary  Taft.  Do  you  think  you  answered  it  by  letter^ 

Mr.  Makkel.  I  think  I  did. 

Secretary  Taft.  If  you  have  tliat  letter,  will  you  let  me  have  a  copy 
of  it? 

Mr.  Markel.  I  wmII  be  glad  to  let  you  have  a  copy. 

Secretary  Taft.  I  would  be  glad  to  have  you  go  right  on  with  what 
you  were  saying. 

Mr.  Markel.  I  went  on  to  the  Isthnuis,  and  had  my  son  with  me,  who 
is  my  partner,  and  also  had  my  private  secretar}-. 

Secretary  Tait.   What  is  his  name? 

Mr.  Makkel.  Prit)r  L.  Marko]. 

Secretary  Taft.  How  long  did  you  stay  on  the  Isthmus? 

Mr.  Markel.  I  was  there  a  month,  lacking  a  very  few  days.  I 
arrived  on  the  Isthmus  on  July  6  and  1  left  the  Isthmus  August  1, 

Secretary  Taft.   While  you  were  there  what  did  you  do^ 

Mr.  Markel.  I  went  over  the  road  several  times  and  got  the  lay  of 
the  railroad  as  compared  with  the  route  of  the  amal  in  my  head.  I 
got  the  situation  of  the  houses  that  were  there  and  those  that  had  been 
put  up,  but  were  then  not  completed,  and  formed  in  my  own  mind  just 
what  ought  to  be  done. 

Secretary  TAt^\  I  suppose  what  you  wt^re  iutereeted  in  chiefly  waa 
locating  the  'ss-nips. 

S.  Doc.  127, 59-1 2i 
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Mr.  Makkkl.  Yes,  sir;  along  the  line  of  tho  canal,  as  they  ought  to 
be. 

Socrotarv  Tai-t.  Also  for  reference  to  th(\  case  of  transportation  of 
sunnlies  over  the  railroad? 

Mr.  Makkki..    Yes,  sir;  and  quick  service. 

Secjntarv  Taft.  Did  you  make  any  investigation  as  to  the  location 
of  refrigerating  plants? 

Mr.  Mahkki..   Ye.s,  sir. 

secretin y  TAKr.   What  did  you  do  as  to  that? 

Mr.  Maukf<:i,.  liefore  going  to  the  Isthnuis  I  freshened  my  mind  up 
a  little  an  tar  as  refrigerating,  laundry,  and  bakery  plants  are  "on- 
cenied.  I  have  Imd  a  good  deal  of  experience  in  these  things,  but  I 
called  to  n\y  aid  .Vrinour  &  Company's  expert  chief  engineer.  I  first 
went  to  Armour,  who  is  an  acq\Miintance  of  mine. 

Secretary  Tafi.   Was  this  Ix^fore  you  went  dovrn  to  the  Isthmus? 

Mr.  Mahkkl.  Yes,  sir;  it  was  before  I  went  to  the  Isthmus.  I  wanted 
to  pre^mre  myself  with  information  that  could  be  applied  to  a  hot  coun- 
try. The  Armour  people  got  up  a  little  sketch  of  a  plant,  and  through 
them  I  got  figures  on  the  plant.  Through  the  Amei'ican  Laundry  and 
Machinery  Company  1  got  figures  and  blueprints  of  u  laundry  plant, 
and  through  other  houses  information  in  regard  to  a  !)ak(!ry.  I  took 
all  this  information  witli  me  to  the  Isthmus,  and  when  investigating 
the  matter  I  had  those  things  in  mind.  My  theory  was  that  there 
should  be  established  at  Colon  a  refrige  ing  and  freezing  plant  that 
would  take  care  of  at  least  200,000  p  Is  of  fresh  material,  meats, 
butter,  eggs,  etc.,  and  should  make  at  least  50  tons  of  ice  per  day,  and 
that  there  should  be  a  laundry  capable  of  turning  out  from  10,000  to 
20,000  pieces  a  day  and  a  bakery  that  would  produce  all  the  way  from 
6,000  to  20,000  loaves  of  bread  a  day,  as  the  need  would  be. 

After  going  over  the  ground  thoroughly,  not  only  in  the  train,  but 
on  foot,  and  investigating  it  for  about  three  weeks,  1  said  to  Governor 
Magoon:  "Now  I  have  an  idea  of  what  ought  to  be  done  here.  I 
presume  I  should  report  to  Mr.  Wallace."  In  the  meantime  we  had 
the  information  that  he  had  left  the  service  of  the  Government,  and 
the  governor  suggested  that  I  w  rit(;  him  and  that  I  make  up  a  state- 
ment or  report  of  my  ideas  of  what  ought  to  be  done,  which  I  did. 

Secretary  Taft.  Have  you  that  report? 

Mr.  Maekel.  I  think  it  is  in  that  correspondence  [pointing  to  the 
correspondence  which  the  Secretary  had  before  himj. 

Secretary  Taft.  I  have  not  seen  it.  I  don't  think  it  has  been  sub- 
mitted t-o  me. 

Mr.  Makkel.  If  it  has  not  I  can  give  you  a  copy  of  it. 

Secretary  Taft.  I  wish  you  would.  I  wish  to  have  your  letter  to 
Mr.  Wallace  in  answer  to  his  letter  to  you  of  March  4,  delayed  until 
June  I,  and  a  copy  of  the  letter  to  Governor  Magoon. 

Mr.  Mahkel.  i  shall  be  glad  to  send  them  to  you. 

Secretary  Taft.  You  may  go  right  on. 

Mr.  Makkel.  I  gave  the'Governor  that  letter,  and  I  think— I  don't 
know— he  cabled  the  gist  of  it  to  this  country.  I  had  said  to  him  in 
the  meantime,  "Now,  I  have  remained  here  as  long  as  it  is  necessary, 
and  had  I  not  better  take  a  letter  from  you  and  return  to  the  States, 
and  take  this  matter  up  with  Mr.  Shonts?"  He  said,  '*I  will  cable 
the  gist  of  this  and  find  out  whether  Mr.  Shonts  is  coming  here  or  not." 
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We  had  exjiectwl  him  to  conio,  hut  had  no  information.  Governor 
Magoon  cahh^l  to  the  StjitcH,  and  the  same  (hiy  we  j,'ot  a  reply  that 
Mr.  8hont«  had  left  that  (hiy  for  the  Isthmus,  he  and  Mr.  .Stevens 
and  su|,'ge8ted  tliat  I  remain  there,  wliich  J  did.  On  the  arrival  of 
Mr.  ShontiJ  and  Mr.  Stc^vens,  one  of  tlie  first  thinj^'s  that  came  up  was 
the  necessity  for  initter  rommi.ssarv  anan^'ements  for  the  employees 
and  we  had  several  nM-etin^^H.  By  the  way,  that  is  the  first  time  I  had 
ever  met  Mr.  Shouts.  I  hud  known  Mr.\Stevens  on  the  Rock  Island 
and  had  done  some  hoarding' house  l)usiness  for  him,  especially  at 
Moline,  111.,  where  they  were  constructin^r  gome  large  shops.  I  had 
a  large  boarding  house  in  there  for  him. 

There  were  a  good  many  other  matters  that  were  claiming  their 
attention  and  this  was  a  little  bit  new  to  them,  and  it  was  finally  decided 
that  if  anytliing  was  done  it  would  be  necessary  for  me  to  return  to 
the  States,  because  I  would  have  to  look  after  the  details  of  the  prop- 
osition. So  I  returned  after  being  with  them  about  a  week,  I  returned 
to  New  York.  On  my  arrival  there  I  had  a  cablegram  from  Mr. 
Shonts  saying  that  he  wouM  be  in  New  York  the  14th  of  August 
an<i  would  then  be  in  a  position  to  discuss  the  commisMirv  matter  with 
me.  I  renjained  in  New  York  irntil  ho  arrived,  and  on'^his  arrival  it 
was  agreed  that  I  should  let  him  hear  in  a  week  from  that  time,  which 
I  did.  He  had  gone  home  in  the  meantime,  and  was  laid  up  with  boils. 
So  J  met  him  in  New  York  on  his  way  here  and  I  returned  to  Wash- 
ington. 

In  the  meantime  Mr.  Shonts  had  taken  the  matter  up  with  the  Swift 
people,  they  being  one  of  the  greatest  users  of  refrigeration,  and  they 
in  turn  had  turned  over  to  him  a  Mr.  (jardner,  who  was  their  chief 
engineer  and  refrigerator  expert.  Mr.  Gardner  came  on  to  New 
lork,  and  Mr.  Smith  was  with  me,  the  Armour  <hi(f  engineer,  and 
we  all  came  to  Washington  and  got  up  the  details  and  the  blu^'prints— all 
the  information  necessary  for  the  refrigerator  plant.  Mr.  Alworck  ( J), 
the  chief  engineer  of  the  Panama  Railroad,  was  here.  Those  three^ 
with  what  assistance  I  could  give  them,  got  up  the  details,  and  after- 
wards, in  connection  with  Mr.  Alworck,  1  assisted  him  in  the  debiils  of 
the  laundry  plant  and  the  bakery  plant.  Those  were  submitt^-d  to 
Mr.  Shonts,  and  adopted  by  him,  I  believe,  and  the  matter  of  a  con- 
tract was  taken  up. 

Secreuiry  Taft.  Do  you  know  whether  those  things  on  the  Isthmus 
have  been  erected  or  are  in  process  of  erection  t 

Mr.  Markel.  They  are  in  process  and  ought  to  be  completed  by 
this  time.  It  was  found  that  to  get  up  the  permanent  plant  it  would 
take  from  five  to  six  months.  It  was  then  decided  that  a  temporarv 
plant  must  be  put  up  at  once,  and  in  connection  with  Mr.  Alworck 
and  Mr.  Su.ith  and  Mr.  Gardner  a  temporary  plant  was  planned,  the 
machinery  bought,  and  instructions  given  to  put  up  the  building,  and 
I  should  think  is  now  in  operation.  I  don't  know  but  that  they  were 
working'  on  it  when  I  was  at  the  Isthmus  in  October.  The  machinery 
was  all  there. 

Secretary  Taft.  Y'ou  said  the  matter  of  a  contract  was  taken  up. 
Now,  how  was  the  matter  of  contract  taken  upf 

Mr.  Makkel.  Mr.  Shonts  got  up  a  specitication  of  what  the  require- 
ffients  would  be,  and  those  were  sent  to  me  and  to  other  people  in  New 
York  and  elsewhere  as  far  aa  I  know. 
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Socretary  Tapt.  The^  were  advortiHed,  wore  they  not? 

Mr.  Makkrl.  Yes,  sir.  I  don't  know  whether  th(^ro  was  a  paper 
advertisement  or  not.     I  know  I  hud  a  (;opy. 

Secretary  Taft.  You  know  there  were  other  biddors'il 

Mr.  Makkkl.  Yes,  sir. 

Secretary  Taft.  How  long"  was  it  after  you  j(ot  hack  before  the  bids 
were  invited  from  you — 1  moan,  a  bid  was  invited  from  you^ 

Mr.  Markel.  After  I  got  back  from  the  Isthmiis.  J  would  way  a 
month. 

Secretarv  Taft.  The  contract  was  sijrnod  on  the  7th  of  So[)tomber. 
You  said  that  you  roturnod  on  the  14th  of  Auf^ust. 

Mr.  Markel.  I  loft  the  1st  of  August  and  roturnod  horo  the  8th  of 
August. 

Secretary  Taft.  And  Mr.  Shonts  returned  to  Now  York  on  the  14th 
of  August! 

Mr.  Markel.  Yea,  sir. 

Secretary  Taft.  And  that  aft^or  that  you  had  these  interviews  with 
the  chief  engineer  of  Swift  &  Company  and  th<'  Armour  people  in  con- 
nection with  Mr.  Shonts  and  the  enginoor  of  the  railroad  company  { 

Mr.  Markel.  Yes,  sir. 

Secretary  Taft.  And  then  they  made  the  plims  for  the  plant  at  Colon 
and  along  the  road,  which  were  to  be  loas*  cl  <ni  contract,  or  which 
were  to  be  turned  over  to  the  contractor  as  the  instrument  with  wlii<  li 
he  was  to  supply  the  meals  ? 

Mr.  Markel.  Yes,  sir. 

Secretary  Taft.  As  I  understand  the  contract,  the  railroad  conipa?i\ 
was  to  furnish  you,  or  whoever  assumed  the  contract,  the  cornplefc 
plant,  including  the  kitchen  utensils  and  plates  and  every thin«'  tliiit 
went  to  make  up  the  ecjuipment  of  such  an  establishment.  All  tl  ut 
you  were  to  fun.lsh  or  tnat  the  contractor  was  to  furnish  was  the 
employees  and  the  food? 

Mr.  Markel.  Yes,  sir. 

Secretary  Taft.  The  plant  was  to  remain  the  proy:)erty  of  the  rail 
road  company,  to  be  used  by  vou — to  bo  turned  over  to  them,  wear 
and  tear  excepted,  in  good  condition '< 

Mr.  Markel.  Yes,  sir;  that  was  the  understanding,  a.id  for  the  use 
of  such  plant  a  certain  sum  was  to  bo  paid  by  the  contractor,  which 
appears  in  the  contract. 

Secretary  Taft.  You  were  to  pay  a  percentage? 

Mr.  Markel.  I  was  to  pay  a  rental  value;  in  other  words,  I  was  to 
pay  for  the  bakery,  the  laundry,  and  the  refrigerating  plant,  such  of 
it  as  was  used  for  a  storeroom,  6  per  cent  upon  the  cost  of  same. 

Secretary  Taft.  They  were  to  charge  you  various  things,  and  you 
on  the  other  hand  were  permitted  to  charge  certain  rates  to  everybody 
who  patronized  you? 

Mr.  Markel.  Yes,  sir. 

Secretary  Taft.  And  certain  rates  were  to  be  charged  you — trans- 
portation rates  and  so  on. 

Mr.  Markel.  Yes,  sir.  Certain  things  were  to  be  done  bv  the  con- 
tractor. For  instance,  the  contractor  was  to  keep  the  buildfngs  abso- 
lutely sanitarv  and  clean,  and  the  surroundings  adjacent  to  the  building. 

Secretary  I'aft.  And  the  employees  were  subject  to  discharge  by 
the  railroad  commny  ? 

Mr.  Mabewi^  X  es,  sir» 
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Secretary  Taft.  And  the  contract^>r  whh  to  hold  the  railroad  roin- 
pany  harmJetw  for  any  at-cidenU  or  coMt  in  any  way  arinintf  from  what 
the  contractor  did,  or  from  anything?  that  the  railroad  wjmrmny  did 
them«clveH? 

Mr.  Markrl.   Ym,  8ir. 

Secretary  Taft.   With  referenci;  to  the  contrHct/>r's  einnioyeefl? 

Mr,  Mahkkl.  Ych,  wir. 

Secretary  Taft.   We  ^ft  down  to  the  7th  of  Septernher,  when  the 
contract  was  Miifncd.     It  wa«  awarded  to  you  before  that,  1  MuppoMC 
mid  suhsequently  drawn  up il  ' 

Mr.  Makkeu  1  think  that  was  the  day  it  wa8  awarded;  that  m  ray 
recollection— the  7th  of  SepUml>er. 

SticreUry  Tajt.  Then  you  nuHiitied  that  contract  in  New  York? 

Mr.  Makkkl.  Yes,  sir;  J  mwlihed  it  in  (Jhicra^o.  Immediateiv 
on  ^ipun^r  the  contract  I  left  ff)r  the  VVp8t,  and  when  I  got  to(;hi(;aj,/o 
I  hud  a  telegram  fronri  Mr.  Shonts,  saying  that  Mr.  Stevenn  objected 
to  some  of  the  proviMionn  in  the  contiact  aw  it  had  l>een  cabled  him,  a8 
h»-  Kuggeste<l  that  there  \to.  three  divJMionH  of  the  cost  in  the  gold  roll 
and  the  nilver  roll  in.^tead  of  two;  or,  in  other  wordn,  that  if  tiie  gold- 
roll  fH'ople  wanted  a  chcafx-r  mcfil  than  wa^  contemplated  in  the  con- 
tra't  the  contnu^tor  was  to  furnish  the  name. 

S<'cretary  Taft.   Was  that  mrxiification  intrwluced? 

Mr.  Makkkl.  It  was.  I  nnnwered  the  message  by  Having  that  I 
would  meet  the  views  of  Mr.  Stevens  and  Mr.  Shontfl  in  an\  moditir^a- 
tion  that  .seemed  just  to  them. 

Secretary  Taft.  But  there  was  a  still  further  modification,  wa.s  there 
not?     What  did  you  do  after  you  went  to  Chicago? 

Mr.  Markel.  I  went  on  home  and  prepared  my.self,  and  went  to 
New  York. 

Secretary  Taft.  J^t  me  go  Imck.  You  .said  that  you  took  vour  .son 
with  you. 

Mr.  Market^  Yes.  sir. 

Secretary  Taft    Dia  anylxxly  else  go  with  you  to  Panama? 

Mr.  Markel.  Only  my  private  secretary— a  man  by  the  name  of 
Mcl.rfiughlifl. 

Secretary  Taft.  He  was  in  your  employ  regularly.  th»^^n? 

Mr.  Markel.  He  had  been  in  my  employ  a  grxid  many  vears.  I 
employed  him  for  tbi.s  purp<j?*e.  A  year  before  tbis  he  had  g<^ne  to 
Iowa  and  was  one  of  the  court  rep>rters  there. 

Secretary  Taft.   And  you  a^sked  him  to  go  with  you  to  the  Isthmus? 

Mr.  Market^  Y'es,  sir;  for  the  purpovse  of  acting  as  private  secre- 
tary. 

Secretary  Taft.  Was  there  any  farther  raoditication  of  the  contrar^t 
when  you  returned  to  New  York?  Did  yoa  not  modify  the  contract 
again  f 

Mr.  Markkl.  Yes.  sir.  When  I  went  to  New  York,  I  ha»l  with  me 
12  of  ray  best  people.  We  expected  to  leave  New  York  September 
23  to  take  over  the  hotel  at  Corozal  and  Culebra,  as  Mr.  Shonts  told 
me  that  they  were  having  a  tough  time  of  it  down  there,  and  to  take 
those  houses  up  just  a;s  quick  ts  I  eould,  and  1  arranged  it  that  way^ 
and,  as  I  told  yoa,  I  went  there,  expecting  to  take  these  men  with  me 
and  take  over  Corozal  and  Colebra.  On  my  arriyal  in  JSew  York  the 
32d^  there  ivere  some  very  disquieting'  cabkgrams  there  from  the 
Islliinii»— one  from  Mr.  SteTeas,  who  sarkxudtj  ol^eeted  to  tbe  eoa- 
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tract.  He  made  f^tatcmcnts  that  it  was  a  well-known  fact  on  the  Isth- 
mus tliat  if  that  contract  waM  carried  out  it  meant  a  proHt  to  the 
contntctor  of  a  million  dollars  a  your,  and  some  other  HtJitementH — 1 


don't  ju8t  remember  what  the  cnMcj'rHni  whh. 

That  brouj^ht  up  a  qiKistion  in  Mr.  Sliontn's  mind,  and  I  could  see 
right  off  that  if  there  waa  any  opiwHition  on  the  iHthmuM  the  contract 
could  not  be  carried  out.  \ir.  fenonts  8(Mit  for  Mr.  Clromwell.  Mr. 
Cromwell,  after  reading  the  cablegram  and  talking  a  few  minutes,  said: 
''This  contract  either  oujfht  to  be  canceled  or  put  in  such  shajM)  that  it 
can  be  canceled  at  any  tune."  I  said  »,o  Mr.  Shonts:  "Thin  contract, 
Mr.  ShontSj  cati  be  canceled  at  any  time  you  Hay.  Now,  whatever  you 
want  done  \n  this  matter  I  am  ready  to  do.  1  don't  know  what  is  the 
matter  on  the  Isthmus.  1  do  know  that  this  contract  is  all  right,  but 
I  have  no  objection  to  giving  you  an  agreement  that  you  can  cancel  at 
any  time  you  see  tit  without  any  further  notice.  I  am  willing  to  give 
you  that  privilege,"  which  1  did  in  that  lett  !r  [pointing  to  letter  in  |X).s- 
session  of  Secretary  Taft]. 

Secretary  Taft.  Then  what  happened? 

Mr.  Markel.  We  went  to  the  iHtlnnus,  leaving  New  York  the  28th 
of  September. 

Secretary  Tabt.     Did  you  take  these  12  men  with  you? 

Mr.  Makkkl.  No,  sir.  Mr.  Shouts  said  "we  must  go  there  and 
see  what  is  the  matter.  I  don't  feel  as  though  we  should  proceed  any 
further  in  this  until  we  fmd  out,"  and  that,  struck  fueas  being  correct, 
as  it  would  be  unfortunate  if  1  were  to  go  to  all  th(»  cxpcn.-e  takin<'' 
those  men  down  there  and  having  them  on  the  Isthmus,  so  1  just  lett 
them  in  New  York  and  went  with  Mr.  Shonts  to  the  Isthnms. 

Ser  retary  Taft.  You  did  not  send  them  home? 

Mr.  Markel.  No,  sir;  I  held  them  in  New  York  until  I  should  reach 
the  Isthmus  and  advise  them  differently. 

Secretary  Taft.  You  say  there  were  12  of  them? 

Mr.  Markel.  Yes,  sir. 

Secretary  Taft.  Then  what  happened  when  you  got  to  the  Isthmus? 

Mr.  Markel.  The  matter  was  pretty  thoroughly  discussed.  Mr. 
Stevens  said  that  he  had  a  report  from  his  man,  Jackson  Smith,  who 
claimed  that  they  were  feeding  the  men  and  caring  for  them  for  $25  a 
month — that  is,  the  gold-roll  people — and  that  in  his  judgment  it  was 
not  best  for  the  Commissioners  or  best  for  the  railroad  to  enter  in  on 
this  contract,  as  the  men  would  not  pay  $36  a  month. 

Secretary  Taft.  Was  $36  a  month  what  they  would  have  had  to  pay 
under  this  contract? 

Mr.  Markel.  Yes,  sir. 

Secretary  Taft.  Was  there  anything  said  as  to  the  silver  roll? 

Mr.  Markel.  Yes,  sir.  To  begin  with,  in  making  up  my  figures  for 
the  price  to  be  charged,  I  took  my  experience  of  forty  years  or  more. 
I  know  pretty  well  the  cost  of  material,  provisions,  help,  and  I  figured 
the  absolute  cost  as  I  saw  it,  adding  to  the  cost,  of  course,  transpor- 
tation which  I  would  have  to  pay,  rent  on  the  plants  which  I  would 
have  to  pay,  transportation  on  the  Isthmus,  the  care  of  the  buildings 
and  the  surroundings,  transportation  for  the  material  from  the  depot 
and  from  the  railroad  depot  to  the  houses,  as  most  of  them  were  quite 
a  ways  froji  the  railroad  station. 

For  instance,  1  would  have  to  pay  $6  per  ton  for  coal  delivered  at 
railroad  station.    JNow,  when  1  got  to  the  Isthmus  I  found  at  Culebra 


RKHOHT   OK   THK   ISTHMIAH   OAlfAL   OOMMIRHIOIf. 


875 


0  men  »nd  «  iiiulfH  timt  w«re  buHy  transporting  riuterittl  to  that  liotnl, 
«'ripfH;iaJI,v  tottl.  'IIiom*;  iiiuIch  and  thoMo  nej(r<>«H  were  not  put  into  th« 
(;xpenH<3  a<MX>unt  of  that  hotel  and  would  have  had  to  \h>.  \m'u\  l»y  nii',  m 
contractor,  and  that  wan  why  I  wan  Mun^  that  th«;y  wvm  not  takinif 
care  of  thorn?  men  for  l?"2r)  a  month.  Aftcrwardrt  I  w(M)t  over  tin-  roiuf^ 
taking;  one  of  the  auditors  in  the  auditing'  department  with  mv.  VVe 
got  up  some  Hj^uren,  and  I  think  it  wan  eontijijf  them  nearj^r  #10  than 
It  waH  $25.  But  there  Heorned  to  Im«  a  complication  there,  \!r.  Secre- 
tary, that  it  did  not  seem  wine  to  undi-rtake  to  put  that  contract  into 
force,  becauHe  there  had  U;en  mo  many  miMHtatemcfnts  and  ho  much  in 
the  paper  alM>ut  the  li;.')0,(X)0,(MH)  ^raft  "and  of  |5(),(MK),0(M»  contract  that 
it  looked  aH  thouifh  they  could  not  stem  the  tide,  and  I  thouj^ht  pcrhapH 
there  waw  Homething  in  that,  hut  I  was  there,  ready  to  ( ui  ry  out  my 
contract  aH  it  waH  agreed  to,  as  far  as  the  j^old  roll  was  concerned. 

Ah  regards  the  silver  roll  I  f(.iuid  they  were  feeding'  those  |Mople  at 
aJ)Out  80  cents  a  day  instead  of  4o  cents,  which  was  my  hid,  hut  they 
were  doing  it  entirefy  dilferent  from  what  my  contraet  called  for  me 
to  do.  In  my  contract  the  spt^citication  said' I  should  furnish  tallies, 
disheH,  cooking  utenHils,  and  that  everything  should  Im  ahsolutely 
sanitary;  the  buildings  and  surrounrlings  should  he  kept  sanitary  at 
the  contractor's  expense.  The  fa<ts  were  they  were  feerjjn;^'  fliose 
negroes  ju8t  as  well  as  they  deserved  and  well  enough  for  them  for  80 
cents  a  day,  but  were  doing  it  a  little  hit  dilFerent  and  furnishing  a 
different  menu  from  what  the  contra<f  called  for. 

Secretary  Taft.  And  the  reason  why  they  were  furnishing  it  at  80 
cents  a  day  was  thev  were  not  giving  what  you  had  agreed  to  give, 
hut  what  you  think  fs  a  satisfactory  meal  for  them. 

Mr.  Markel.  Yes;  ample  for  them.  I  conteni[>lated  having  a  reg- 
ular organized  kit<hen  with  steam  attachments,  so  as  to  ^teuin  the  dishes 
and  everything  of  that  kind.  They  had  in  camj)  down  rher*-,  two  or 
three  farm  kettles  with  the  stutT  in,  and  they  crwiked  it  up  and  it  was 
all  right,  but  it  was  not  in  accordance  with  what  wa.s  demanded  of  me 
in  the  specifications.  1  said  to  them,  "  You  are  all  right  on  this  silver- 
roll  proposition;  J  can  do  that  at  80  cents  and  make  more  money  out 
of  it  than  1  could  on  the  larger  way  out  of  40  cents.  That  seems  to 
satisfy  the  laborers.  If  you  are  satisfied,  I  can  do  it  at  .'i<.>  cents  a  day. 
It  will  cost  me  26  cents  a  day,  leaving  me  a  profit  *•;  ♦•»ke  all  my  chances 
on  of  4  cents  a  day,  and  there  are  a  good  rn'iny  chances,  Cne  can  not 
figure  in  the  loss  of  goo<is,  of  meat,  and  .>f  other  matei  i.t!-",  especially 
in  the  hot  climate,  wliich  would  add  from  I  to  2  cents  a  day  per  man, 
but  that  ia  an  amount  you  can  not  aK>s  >Iurely  get  at." 

Secretary  Taft.  The  truth  is.  isn't  it,  Mr.  Markel.  if  you  know  any- 
thing about  contracting  in  the  Tropi.  s.  that  all  coritra<tors  who  go  int-,* 
the  Tropics  in  their  calculations  in  rea<'hing  what  they  are  willir.g  to 
bid  for  nave  to  in.sert  a  very  much  larger  f)er(entage  for  risk  or  loss 
due  to  unforeseen  causer*  than  thiy  do  in  the  Temperate  Zone. 

Mr.  Markel:  They  certatniy  tlo,  ami  in  making  up  my  figures  on 
the  white  roll  I  tigurtJ  that:  loss  at  I  cent  per  meal  or  8  cents  a  day, 
aod  I  doubt  very  much  if  that  would  »  over  it 

Secretary  Taft.  This  does  not  apply  alone  to  my  experience  to 
feeding,  but  it  applies  to  every  form  of  contract. 

Mr,  MARKEL.  Yes,  sir;  every  form  of  contract. 

Secretary  Tait.  Of  course,  the  risk  that  Government  runs  in  the 
nuitter  cftn  be  eakalated  at  considerable  less  in  thi«,  just  as  the  Gov- 
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eminent  insures  its  own  property  by  not  insuring  at  all.  When  it  does 
a  business  in  the  Tropics  jind  gooHintothife  business  the  element  of  loss 
from  such  risk  covering  the  whole  enterprise  may  be  a  very  small  per- 
centage, whereas  in  the  case  of  one  contractor  wfiose  risk  is  limited  to 
that  one  contract  the  danger  may  bo  so  large  to  Jiim  that  he  must 
calculate  his  risk  as  greater  than  the  Government  would  have  viewing 
the  whole  transaction. 

Mr.  Markel.  Yes,  sir;  that  is  true. 

Secretary  Taft.  That  i.s  one  of  the  reasons  why  it  seems  to  me  in 
the  1  ropics  i*  may  be  better  for  the  Government  to  do  its  own  work  than 
to  contract  it,  because  having  the  plant  there  it  is  able  to  ignore  the 
element  of  risk.  It  does  not  have  to  anticipate,  as  every  contractor 
does,  the  danger  of  loss,  and  so  charge  the  (Government  for  a  loss  that 
may  not  occur. 

Mr.  Maekel.  That  is  true,  Mr.  Secretary,  but  on  the  other  hand 
speaking  from  the  contrai-tor's  standpoint,  a  (contractor  like  myself 

A  J?*^'*,^*'^^*^*^^^  '"s  1»*'*^  to  thiH  businoss,  there  are  necrets  in  all  trades 
and  he  ha.s  a  way  of  purchaning  his  stuff  and  certain  materials,  of 
workmg  his  men,  knowing  his  mi^n  as  he  should  do  if  he  is  a  wise  con- 
tractor, and  in  that  way  may  overcome  anything  that  would  be  in 
favor  of  the  Government  doing  it  themselves.  1  really  think  that  a 
contractor  can  do  it  for  less  money  than  the  Government  can,  but  as 
you  say,  I  doubt  very  much  whether  the  Government  can  afford  to 
contract  those  thmgs  in  hot  climates  because  of  that  percentage  which 
the  contractor  is  bound  to  Insert  in  the  prices  he  lixes,  but  I  do  know 
Mr.  Secretary,  from  the  contractor.s  standpoint,  that  the  prices  bid  by 
me  on  the  Isthmus  were  as  near  right  as  it  is  possible  to  be  done, 
because  1  gave  it  my  best  thought  for  months. 

It  takes  so  many  pounds  of  meat  and  so  many  pounds  of  bread  and 
of  sugar  an'  of  everything  else  to  feed  a  man  a  day.  They  all  cro  to 
make  up  so  many  pounds  of  material,  and  it  will  average  up  one  m'onth 
for  another.  I  know  the  absolute  cost  of  those  things.  I  know  what 
I  would  have  to  ^ay  my  lieip,  how  many  people  they  could  take  care 
of,  and  hgunng  it  oui  on  that  standpoint  I  added  2  cents  a  day  for 
possible  loss  and  ^^  eer.>3  profit. 

Secretary  Taft  How  d;u  ■  '-oyou  figure  in  your  contracts  in  the 
otates  ordinarily? 

Mr.  Markel.  We  Ugure  ^hx'  .  .f,h  the  loss  of  the  plant— we  figure 
the  plant  wdl  wear  out  n  a.  sbwi  while,  as  we  furnish  ranges,  cooling 
utensils,  etc  the  rai-vo  s^  >v  *  a  fMrnishing  the  cars  or  buildings— 
wo  hgure  i<j  per  cent  y.rxSx       vV  e  don't  get  it  sometimes. 

Secretary  TAt-r.  Now,  Mr.  Markel,  you  have  descril>ed  the  confer- 
ence and  uiscussion  which  you  had  when  you  reached  the  Isthmus  with 
Mr.  Stevens  and  Mr.  Shonts.  What  was  done  as  the  result  of  this 
conference? 

Mr.  Markel.  The  contmct  was  canceled ~- 

Secretary  Tast.  And  what  was  said  at  the  time  of  its  cancellation « 
Mr.  Markel.   Well,  I  was  not  in  that  conference. 
Secretary  Taft.  You  simply  received  notice  of  its  cancellation  from 
Mr.  Shonts? 
Mr.  Markel.  Yes,  sir. 
Secretary  Tait.  A  written  notice? 
Mr-  Markel.  ifes,  sir. 
Secretary  Taft.  Have  you  a  copy  f 


itauroaa  L^ompany  snaii  tumisn  tne  uontractor  siorage  room,  ana  anau  aiwj  lurniHii 
the  Ck>ntractor  room  to  be  occupied  by  himself  and  force  for  general  office  purpoees, 
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Mr.  Markkl.  Yes,  sir. 

Secretary  Taft.  Can  you  include  that  amon^  the  papers  you  will 
send  me? 

Mr.  Markel.  Yes,  sir. 

Secretary  Taft.  And  there  was  not  conversation  at  the  time  of  the 
cancellation  at  all  ? 

Mr,  Markel.  Well,  no;  I  was  not  present.  There  was  a  confer- 
ence between  Mr.  Shonts  and  Governor  Magoon  and  Mr.  Stevens,  but 
I  was  immediately  notified  of  the  conference.  We  had  a  conference 
the  day  before. 

Secretary  Taft.  With  reference  to  the  possible  cancellation 

Mr.  Markel,  Yes;  or,  rather,  with  reference  to  continuing/  it. 

Secretary  Taft.   What  was  said  at  that  conversation? 

Mr.  Markkl.  Well,  I  said  to  them,  that  if  it  looks  as  thou|?h  this 
contract  can  not  becfirried  out  as  it  is  now;  if  you  want  me  to  do  this 
business  I  will  feed  the  silver  men  for  30  cents  a  day  and  I  will  do  it 
just  as  you  are  now.  It  seems  to  me  that  ought  to  be  satisfactory, 
and  they  all  agreed  it  was.  Now,  I  said,  if  you  will  release  me  from 
the  expense  of  transportation  on  the  Isthmus,  furnish  me  transporta- 
tion for  my  employees  between  Ancon  and  Panama,  and  will  release 
me  from  the  obligation  of  keeping  the  surroundings  of  the  buildin 
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clean~do  that  in  your  sanitary  department — I  will  feed  these  gold 
people  at  $30  instead  of  $36,  and  further,  1  will  furnish  to  the  occu- 
pants of  cottages  that  board  at  the  hotels  the  same  amount  of  linen  ns 
1  furnish  the  occupants  of  the  hotels,  and  1  will  do  that  free.  My 
reasons  for  that  were  simply  these,  Mr.  Secretary:  They  were  up 
against  a  prettv  hard  proposition  down  there  under  contracts  that,  had 
been  made  with  people  who  were  to  receive  so  much  a  month  and 
their  quarters.  I  was  familiar  with  one  case,  and  if  you  have  time  I 
will  repeat  it. 

Secretary  Taft.  Yes,  do. 

Mr.  Markel.  There  were  a  couple  of  young  men,  steam-shovel 
men,  who  used  to  be  on  the  Union  Paciric.  and  they  were  hired  under 
a  contract  for  $12,5  a  month  and  quarters.  One  of  them  went  down 
there  in  advance  of  the  other  and  was  assigned  quarters  in  a  cottage. 
Afterwards  his  friend  came  down  under  a  contract  of  the  same  terms, 
and  the  ottages  were  full,  and  he  was  assigned  quarters  in  the  hotel. 
The  manager  said:  These  are  your  quarters,  and  it  will  be  $2. .50  a 
month.  For  what?  For  the  room.  Well,  he  says,  I  was  promised 
quarters,  and  have  got  a  contract  here  that  agrees  to  furnish  quarters; 
and  another  thing,  my  friend  over  here — Bill  Smith — is  over  there  in 
a  cottage;  he  don't  pay  any  $2.50,  and  I  won't  pay  it.  And  I  guess 
he  didn't. 

Under  such  an  arrangement  it  would  relieve  me  from  keeping  the 
grounds  around  the  hotels  clean— that  very  properly  belonged  to  the 
sanitary  department;  they  could  do  it  better  than  anybody  could— and 
the  removal  of  garbage,  etc.  Those  things  were  not  charged  up  to 
expenses  as  Mr.  Stevens  was  operating. 

Secretary  Taft.  And  what  you  wanted  to  do  was  to  be  put  on  s 
level  with  what  they  were  doing  ^ 

Mr.  Markel.  Yes,  sir.  The  trouble  was  there  was  a  misunder- 
standing, I  think,  of  the  contract  on  the  Isthmus.  The  newspapers 
had  stirred  things  up,  and  there  were  a  great  many  things  they 
imagined  down  there  that  had  no  foundation.    For  instance,  this  man 
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Jackson  Smith  was  of  the  opinion  that  the  quarters  were  to  be  turned 
over  to  the  contractor  and  he  would  assign  them,  and  that  would  legis- 
late Mr.  Smith  out  of  a  job.  Mr.  Stevens  had  got  it  in  his  head  that 
the  quarters  were  to  be  given  to  the  contractor. 

It  was  just  as  far  as  daylight  is  from  dark.  There  was  nothing  in 
the  contract  to  give  the  contractor  control  over  the  quarters,  even  over 
the  hotels.  The  Commission  had  the  right  to  assign  those  quarters. 
Well,  after  discussing  the  thing  pretty  thoroughly  on  Sunday,  I  think 
they  were  going  to  fix  it  up,  but  after  discussion  of  the  matter  between 
Mr.  Shouts,  Governor  Magoon,  and  Mr.  Stevens  it  was  decided  the  best 
thin^  was  to  cancel  the  contract,  and  inasmuch  a  thev  had  the  authority, 
and  if  they  had  not  tho  authority  I  would  have  giVen  it  up  because  1 
don't  want  to  get  on  anybody's  toes,  because  it  was  the  chance  of  my 
life  to  make  a  showing,  and,  of  course,  a  chance  to  make  some  money; 
it  was  a  great  disappointment  to  me,  but  under  the  circumstances  I 
think  perhaps  it  was  best  to  cancel  it. 

Secretary  Tabt.  Now,  had  you  any  conversation  with  Mr.  Shonts  at 
that  time  or  later  on  about  compensation  to  be  made  to  you?  Was 
there  anything  said  as  the  result  of  that  cancellation? 

Mr.  Markel.  Why,  I  think  they  all  agreed  if  it  was  canceled 

Secretary  Taft.  1  must  ask  you  to  be  particular  about  this— what 
they  said  to  you. 

Mr.  Markel.  Why.  both  Uv.  Shonts  and  Governor  Magoon  said 
that  if  that  contract  was  canceled,  I  should  be  paid  for  my  services, 
and  that  liberally:  that  was  the  gist  of  the  talk. 

Secretary  Tai^-.  That  was  said  to  vou  on  the  Isthmus  at  that  time< 

Mr.  Markel.  Yes,  sir. 

Secretary  Taft.  I'hat  was  near  the  end  of  your  visit? 

Mr.  Markel.  Yes;  we  left  the  next  day  , 

Secretary  Tai^.  You  got  hack  here? 

Mr.  Markel.  The  17th  of  October. 

(Note. — There  is  inserted  here  such  notice  as  was  received  in 
W^ashington  concerning  the  cancellation  of  the  contract.) 

[Translation  of  cablegram  ol  October  11,  1906.] 
IsTFiMiAN,  Panama. 

Herald  has  Panama  difipatili  my]u<i  Markel  contract  annulled;  many  inqiiiriee. 
AVhat  statement  do  you  witih  to  make?    *    *     * 

Edwards. 

[Translation  of  eablcKram  received  October  11, 1906.] 

Isthmian,  Wajihhigfo)>. 


Markel  c<»ntract  annulled. 


[Translation  of  cablejfmm  received  11.13  p.  m.,  October  12, 1906.] 


Magoon. 


LdTUMIAN,   WughingUm.  - 

*  *  *  Markel  eontract  cancelled  by  mutual  consent.  Hotel  and  boarding 
accomuHHlationM  will  be  ojH.'rated  by  Conmiissiou. 

Magoon. 

Secretary  Taft.  And  when  was  the  matter  of  your  compensation 
brought  up? 

Mr.  Markel.  I  think  there  is  a  letter  there— let  me  see 

Secretary  Taft.  November  8? 

Mr.  Markel.  1  think  it  was.  It  was  between  November  1  and  12. 
1  think  about  the  8th. 


Dinner. — Soup,  meat  or  flah,  two  vegetables,  bread  and  biitter,  pie  or  pudding, 
coffee  or  tea. 
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Secretary  Taft.  My  niemorandum  shows  it  was  November  8  they 
had  the  meeting  of  the  directors. 

Mr.  Markel.  Yes,  sir. 

Secretary  Taft.  When  you  received  notice  of  the  cancolliition  of  the 
contract  did  5'ou  hike  any  action  with  respect  to  the  men  who  were 
waiting  in  New  York  ? 

Mr.  Markel.  Yes,  sir.     1  distributed  them  as  far  as  I  could. 

Secretary  Taft.  Did  you  cable  i 

Mr.  '  Iarkel.  1  waited  until  I  got  back,  with  the  exception  of  three 
men. 

Secretary  Taft.  Did  you  take  anybody  down  with  you?  You  said 
you  left  the  12  men.     Did  anybody  actompany  vou? 

Mr.  Markel.  Mr.  W.  B.  Millard  as  clerk  and  assistant.  It  was  my 
intention  to  make  Mr.  Millard  a  cashier  and  bankt'x-  for  mo  on  the 
Isthnms. 

Secretary  Taft.  He  was  with  you?  Was  your  partner  with  you — 
your  son  ? 

Mr.  Markel.  No,  sir. 

Secretary  Taft.  Only  Mr.  Millard? 

Mr.  Markel.  Mr.  Alillard  and  a  private  secretary. 

Secretary  Taft.  The  same  as  before  i 

Mr.  Markel,  No;  another  man.  a  man  by  the  name  of  Elmer. 

Secretary  Tabt.  That  made  fi)ur,  all  tc^ld".  did  it^ 

Mr.  Markel.  Yes:  myself.  Mr.  Millard,  and  secretary.  On  Sat- 
urday, September  '2:).  I  sent  Mr.  Howe  to  ihe  Isthmus.  '  I  had  hired 
him  from  the  Armour  i)eoplo  at  a  g^od  hijr  stihiry  as  purchasino-  agent 
and  fresh-meat  man.  lie  has  boon  in  tho  business  all  his  life,  and  of 
course  he  was  ready  and  had  made  arrangements  to  go  with  the  other 
men  on  the  23d.  and  this  cablegram  coming.  I  tinally  sent  him  down  so 
that  he  could  familiarize  himself  with  tho  ooiiditioris  on  the  Isthmus, 
and  it  occurred  to  me  that  possibly  tht}  thing  might  be  tixed  up  when 
we  got  down  to  the  Isthmus,  so  I  had  him  go. 

Secretary  Taft.  When  you  got  back  you  presented  your  claim  tc 
the  directorate,  and  it  was  for  eiovon  thousand 

Mr.  Markel.  I  presented  my  claim  for  my  expenses,  |.5, 745.97. 

Secretary  Taft.  Did  you  not  present  a  claim  for  the  time  you  con- 
sumed in  the  matter^ 

Mr.  Markel.  I  simply  made  a  statement  of  the  time  I  had  consumed, 
and  they  were  all  familiar  with  it. 

Secretary  Tabt  [pointing  to  stat-^^vent  of  expenses  before  him]. 
I  want  to  go  over  these  items.  Mr.  Maikel.  The  tirst  item  of  your 
expense  account  is,  "Cash  expended  by  ,}.  E.  Markel,  P.  L.  Markel, 
and  secretary,  travelim;  expenses,  etc.'.  up  to  September  19,  1905, 
^1,550."     What  traveling  expenses  does  that  cover  I 

Mr.  Markel.  Fare  from  Omaha  to  N^^w  Y'ork:  fare  from  New  York 
to  Colon;  hotel  and  other  expenses  beginning  after  the  1st  of  June  and 
ending  September  19. 

Secreta»-y  Taft.  Mow  did  you  arrive  at  the  totaU 

Mr.  Markel.  I  put  so  much  money  in  my  pocket,  and  what  I  had 
left  was  left  out. 

Secretary  Taft.  You  did  not  take  any  vouchers  for  those  expenses? 

Mr.  Markel.  No,  sir;  1  did  not. 

SecretarjT  Taft.  Why  did  you  not? 

Mr.  Markkk  That  would  be  impossible. 
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Spcrotory  Taft.  Did  yoq  oxpoct,  th.*n,  to  chnrgo  it? 
Mr.  Markel.  No,  sir;  I  anticipjiled  if  1  j^ot  tho  contriict— if  the  con- 
tract  was  mrriod  out  -  I  antiripatod  Miat  to  he  my  expense. 

Secretary  Takt.  Tiiat  is  why  you  did  not  take  the  vouchers? 

Mr.  Mark  EL.   Y'os,  .sir. 

Secretary  Taft.  The  lu^xt  it(Mn  is  "Railroad  fares,  hotel  bills,  and 
traveling  expenses  of  J.  K.  Marl<el  and  socretary,  Sepfrunher  IJ)  to 
October  19,  1<M).5,  *2iK).3r)."    That  covers  wliat? 

Mr.  Markel.  Hotel  bills,  railroad  expense  from  Omaha  U)  New 
York,  and  return. 

Secr«>tary  Taft.  You  did  not  go  to  Oruikha  on  the  IDth  of  Ocrtober? 

Mr.  Market.,  I  was  in  Chicago  th(>  17th  of  ()ct<jber.  I  went  to 
Chiciigo  to  fix  up  --y<m  will  find  an  item  in  thcn-c-  an  .>xp<»nse  of  set- 
tling bonds.  Then  there  were  hotel  bills  m  New  York.  All  those 
(\\Iienses  are  correct;  but  I  did  not  take  any  receipts. 

S(H!retary  TArr.  Did  you  have  arjy  account  of  it,  any  stiitement  of 
jKu'ount  at  the  time? 

Mr.  Makkel.   I  tlynk  not.     Only  perhuns  a  memorandum. 

Secretary  Taft.   Do  you  think  vou  could  titid  that  fuemonindtun? 

Mr.  Markel.  No,  sir:  i  don't  think  1  <-oul(l. 

Secretary  Tafi\  "I'aid  Panama  Railroad  Companv  for  four  tick(^ts 
New  York  to  Colon  and  return,  i?l(;o."     That  was  for  your  fare^ 

Mr.  Mahkkl.  My  fare,  Mr.  Millard\s  fare,  Mr.  Howe's  fare,  and 
Secretary  Elmers  fare   -four  of  us. 

Secretary  Taft.  That  was  your  last  visit? 

Mr.  Makkkl.   Yes,  sir. 

Secretary  Taft.  "  K.\i)ense  of  L.  B.  Wadleigh  (mv  partner)  paid 
for  railroad  fare,  hotel  bill,  and  other  expen.ses,  Jf^'iOiKlO." 

Mr.  Markkl.  His  home  is  in  Tierre,  S.  Dak.  He  came  to  Omaha 
and  then  went  back  to  Pierre,  and  we  organized  a  stock  company,  and 
he  attended  to  all  those  things.      There  was  attorney's  fees. 

Secretary  Taft.  You  organized  a  stock  companv  to  do  this  work. 
You  expected  to  do  it  under  the  name  of  a  company  ? 

Mr.  Makkel.   Yes,  sir. 

Secretary  TAi.-r.  And  Wadleigh  was  your  partner  in  that  matter? 

Mr.  Markel.   My  partner  and  father-in-law. 

Secretary  Taft.  And  it  was  with  reference  to  vour  entering  into 
the  contract  undei-  si  corporate  name  that  these  ex{)e"nses  were  incurred  ? 

Mr.  Maiikel.  Yes,  sir.  His  fare  to  New  York  and  return.  He 
had  to  come  to  New  York,  being  a  partner.  He  came  to  New  York 
with  me  when  I  went  to  the  Isthmus. 

Secretiiry  Tai<t.  That,  too,  was  an  item  you  had  not  intended  to 
charge  if  you  succeeded  in  closing  the  contract^ 

Mr.  Markel.  U  the  contract  had  been  closed  it  would  not  have 
been  charged. 

Secretary  Taft.   When  did  Mr.  Wadleigh  come  to  New  York? 

Mr.  Markel.  lh\  got  there  the  22d  of  Septe:nber  with  me. 

Secretiiry  Ta*t.  This  was  after  the  contract  had  been  awarded  to 
you? 

Mr.  Markel.  Yes,  sir. 

Secretiiry  Taft.  And  so  with  res.  ect  to  all  these  expenses  exceot 
the  one  for  $1,560?  ^ 

Mr.  Markel.  Yes,  sir. 

Secretary  Taft.  Now,  "Rent  of  New  York  otlice  and  settlement  of 
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cancellation  of  lease  which  expired  May  1,  1906."     Did  you  open  a 
New  York  oflBce? 

Mr.  Markel.  Yes,  sir.  Aa  soon  as  the  rontraff  was  siffnod  I  pro- 
cured an  otfice  in  the  same  building  with  the  Panama  Uaili")ad.  1  had 
to  sign  a  lease  to  the  Int  of  May. 

Secretary  Tai<t.  That  Ls  tlie  1st  of  May,  IDOC? 

Mr.  Makkel.  Yes,  sir. 

Secrettiry  Tajt.   And  when  you  got  hack  you  gave  up  fhc  office? 

M  Markkl.  Yes,  sir;  and  settled  with  them  as  cheaply  a.s  I  could. 
That  was  for  $211.80;  they  held  me  up. 

Secretary  Tai-t.  Then  "Tables,  chairs,  and  misccjhincous  exfmnses 
incurred  in  establishment  of  New  York  office,  $4!K'iitr' 

Mr.  Maukel.  The  railroad  coinp.iny  have  those  now,  using  them; 
I  turned  them  over  to  the  railroad  c<)mi>any. 

Secretjiry  Ta^t.  "Counori  books  for  use  on  Isthmus,  worthless  for 
other  purposes,  $160,"  They  wfire  a  system  of  coupons  to  be  used 
not  only  for  the  silver  men,"^but  for  tlio  gold  nien^  That  is,  every 
time  thev  took  a  meal  they  would  turn  over  a  coupon^ 

Mr.  \fAHKKL.   Yes,  sir. 

Secretary  Taft.   And  you  could  not  use  those? 

Mr.  Markel.  They  were  utterly  worthh-s,-,  for  any  purpose. 

Secretary  Taft.   Except  to  carry  out  your  contracts 

Mr.  Markel.  Yes,  sir. 

Secretary  Taft.  ''Oannerl  goods  shi[)pe(l  to  the  Isthmus:  order  for 
those  goods  deli'/ered  to  Mi-.  Walker,  trullic  manager  for  Panama 
liailroad  (.'ompany;  freight  [)ai(l,  ^'■'>~>.'2n.'" 

Mr.  Makkel.  He  got  the  go<Kls  and  turned  then]  over  to  the  com- 
missary department  at  tlie  Isthmus. 

Secretary  Tait.   And  you  had  paid  fur  them  previously? 

Mr.  Markel.  Yes,  sir. 

Secretary  Taft.  ''Cost  of  setthMuent  for  premium  on  guarantv  bond, 
$l(K),0<)0;  railway,  hotel,  and  other  expenses,  J.  E.  Markel  and  L.  B. 
Wadieigh,  f  I5l>.<»<>." 

Mr.  ^Iakkef..  That  was  fare  from  New  York  to  Chi(Migo  and  return. 

Secn'tary  Tafi\  One  hundred  and  tifty-two  dollars? 

Mr.  Makkfx.  Yes,  sir. 

Secretary  Tabt.  You  don't  think  you  have  dupli<.'ated  any  of  these 
amounts  J 

Mr.  Makkel.   No,  sir. 
■   Set'retary  Tab^t.  ni<l  you  go  over  them  carefully  with  your  secretary  ? 

Mr.  Makkel.   \  t>s,  >ir. 

Secretary  Taft.  You  say  railroad  fares,  travelling  expenses  of  J.  E. 
Markel  and  secr«'tary.  So^)t<'mber  19  to  October  19,  r.'*';"),  which  vou 
said  included  your  expenses  to  Chicago  in  reference  to  the  settlement 
of  the  bonds  on  the  17th  of  *  )ctober. 

Mr.  Markel.  I  vvent  t^)  Chicago  twice,  both  on  the  ITthof  October, 
and  again,  I  think,  on  the  27th  of  October.  I  don't  rem<>mber  exactly. 
You  understand  that  Mr.  Wadleigh,  in  the  meantime,  had  oorie  back 
to  Pierre  and  he  came  from  Pie'-re  to  meet  me  in  Chicago,  and  I  went 
from  New  York  to  meet  him  in  Chicago. 

Secretary  Taft.  So  you  think  there  were  two  trips  to  Chicago? 

Mr.  Markel.  Yes,  sir;  in  that  $152. 

Secretary  Tait.   ''Paid  employee,  G.  T.  Porter."     Who  was  he? 


no  ati  Kiiuuiuyw  vi  uie  cttiiui.     11  was  iiie  ^'^i)  raie,  i  tninK,  rrom  New 
York  to  Colon.    The  Illinois  Central  held  me  until  the  1st  of  June,  but 
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Mr.  Markel.  He  was  formerly  representative  of  the  Armour  people 
in  Cuba. 

Secretary  Taft.  He  had  experience  in  the  Tropics? 

Mr.  Markel.  Yes,  sir. 

Secretary  TaijT.  And  you  charge  nothing  for  his  salary,  ))nt  for  his 
expenses  $74.4.5? 

Mr.  Markel.  The  arrangement  1  had  with  him  was  tJiat  he  was  to 
meet  me  in  New  York  and  go  with  me  to  the  Isthmus,  and  he  was  not 
to  have  any  salary  at  all  until  he  went  to  work.  He  was  not  in 
mv  employ  at  that  time,  but  I  was  to  pay  all  of  his  expenses  from 
Chicago  to  New  York  and  to  the  Isthouis,  and  if  he  did  not  go  to  work 
for  me,  if  there  was  no  place  there  for  him  to  tit  in.  if  I  had  work  for 
him  when  I  got  to  the  Isthmus,  I  was  to  pay  him  $2,.5»»(»  a  year. 

If  1  did  not  have  work  right  off  I  was  to  pay  his  expenses.  Inas- 
much as  he  did  not  go  to  the  tsthnuisat  all  it  put  the  burden  on  mo  of 
paying  his  fare  from  Chicago  to  New  York  and  return  and  hia  hotel 
bill  while  he  was  in  New  York. 

Secretary  Tajt.   'H>.  W.  Clinton." 

Mr.  Markel,  My  traveling  cook. 

Secretary  Taft.  "Salary  from  September  20  to  October  14,  inclu- 
sive, at  $4.16  a  day,  room  and  board,  September  2<»  to  October  14; 
railway  ticket  L<nivenworth,Kans.,  to  New  York  and  return,  $2U0.84.'' 

Secretary  Tafi.   Where  was  his  home? 

Mr.  Markfl.  Leavenworth,  Kans. 

Secretary  Tait.  "  C.  E.  Hutschler."     "Who  was  he! 

Mr.  Makkki.,  He  was  an  old  employee  of  mine. 

Secretary  Taft.  W^as  he  a  cook  also^ 

Mr.  ALiRKEL.  He  was  a  cook  and  manager.  I  expected  to  put  him 
in  charge  of  one  of  the  hotels  as  manager  I  was  to  have  \y<i'id  him 
f<i^Kf  a  month.  For  room  and  board  in  New  York  for  nineteen  davs  I 
paid  ^"28.50. 

Secretary  Taft.  Y'ou  paid  his  railway  fare  from  Omaha  to  New- 
York^ 

Mr.  Markel.  Yes,  sir. 

Secretary  Taft.  You  did  not  pay  his  fare  back  to  Omaha? 

Mr.  Markel.  No,  si":  because  1  put  him  to  work  in  New  Y'ork,and 
he  is  still  workinij  there  for  me. 

Secretary  Taft.   ''J.  H.  Hayes." 

Mr.  Markei-.  He  was  to  be  a  clerk  in  hotel. 

Secretary  Taft.  ''Salary  from  September  19  to  October  19,  |oO. 
Room  and  'noard  thirty  davs,  at  ^1.50  per  day.  Railway  fare  from 
Omaha  lo  New  York.  Railway  fare  from  New  York  to  Omaha,  total 
$132. 15."  His  railroad  fare  from  Omaha  to  New  Y'ork.  :*4.65.  is  pretty 
cheap. 

Mr.  jN'iarkfl.  He  got  a  pass.  His  father  is  connected  with  the 
Burlington  road.  His  railroad  fare  from  New  '^''ork  to  Omaha  was 
$32.50.     I  could  not  get  a  pass  around  in  time  for  him. 

Secretary  Tai;T.  "  E.  B.  Mooney,  salary  Septeml)er  19  to  October 
15,  2t>  days,  at  $4.16,  $108.16;  romn  and' board,  26  days,  at  $i..=>0  per 
day,  $39;  railway  fare  from  Omaha  to  New  York,  $32.50;  totaJ. 
$179.66."    Who  was  Mr.  Mooney « 

Mr.  Markel.  He  was  a  manager. 

Secretary  Taft.  I  see  you  paid  $32.50  for  railway  fare  from  Oaiaha 
to  New  \  ork. 
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Mr.  Markel.  He  is  now  in  Maine  hi  my  employ.     1  sent  him  up 
there  from  New  York.  ^ 

Secretary  Taft.  "C.  E.  Taylor,  salary  September  19  to  28,  10  days 
at  f8.32,  $83. 20;  railway   fure  Chimfro  to  New  York,  il520-  Mleepinsr 

^frl' *^'.?^^*'^'^^^-^^'  room,!^17;  inridentalH,  |i22..?5;  total,'*! 70.50.^ 
What  did  you  expect  to  u>«e  him  for? 

Mr.  Markel.  As  superintendent—as  division  superintendent.  FTe 
has  been  in  m^  employ  for  fifteen  years. 

Secretary  TAirr.  He  was  only  defined  in  New  York  ten  dtivs.  Did 
you  discharge  him  by  telegram? 

Mr.  Markel.  No,  sir;  I  cabled  him  and  he  went  up  into  New  York 
and  opened  up  some  business  there. 

Secretary  Taft.   You  will  notice  Mr.  Taylor's  fare  is  *^^0. 

Mr.  Makkel.  I  got,  through  my  connection  with  the  Illinois  Central 
half  fare  for  him  from  Chicago  to  New  York. 

Secretory  Taft.  '',1.  D.  flowe,  settlement  of  .-*alarv  contract  for  one 
year,  atfo,fXX^  per  annum,  |5I,tXi<M  expf^nses.  lU^J.f^.sT  total,  |1, 146.05." 

Mr.  Markel.  That  is  the  man  I  hired  for  purchasing  a^ent  at  $.5.<X>0 
a  year.  '    "  ' 

Sec  re  ta  ry  T  A  FT.   What  we  le  h  i  s  r  j  ua  I  i  ti  ca  t  i  o  ns  i 

Mr.  Markel.  A  lifelong  <?xp*'rienfe  in  the  handlino'  of  meats,  but- 
ter, egg.s.  He  wa.-»  with  the  Armour  Packing  CouTpanv.  That  is 
where  1  got  him. 

Secretary  Taft.^  And  you  made  a  contract  with  him? 

Mr.  Markel.  Yes.  ■♦ir;  an  agreement  for  a  vear.  And  then  I  had 
to  settle  with  him.  I  took  the  young  man  frorii  an  excellent  {X)sition 
m  New  \ork,  where  he  was  getting  a  salarv  of  ^S.f'y*H)  a  vear,  and  he 
could  stay  there  just  as  long  as  he  wanted  to.  After  I  got  throa^'h 
with  him  he  got  another  job.  Of  course  it  is  not  as  good  as  the  one 
he  had  before.  They  do  not  take  people  Uck  and  put  them  rifht  in 
their  old  boots.  They  have  to  take  a  fall  out  of  them:  but  h'e  will 
eventually  get  back  into  his  place,  but  it  will  take  a  little  time,  and 
these  expenses,  $146,U5,  were  for  exp»^nses  I  paid  for  him  --hotel  bills- 
while  he  was  waiting  in  New  York  and  while  on  the  I.^thmuN. 

I  had  sent  him  to  the  Isthmus  to  familiarize  him.^elf  with  conditions. 
My  intention  was  to  send  him  from  Colon  ove^  to  Kingston  and  other 
islands  to  arrange  for  a  supply  of  vams  and  such  tliin^s  as  those 
Jamaica  negroes  eat.  Of  course  when  the  contract  was  canceled  it  waa 
not  necessary  to  send  him  there,  but  he  was  on  his  wav  there  when  he 
went  to  the  Isthmus. 

Secretary  Taft.  -  W.  B.  Millard,  salarv-,  |i:.50.*V)-  expense-*  tl3M  :>o. 
total,  $38.s.  92.-*  '  '^-   f-      -,  ^     -•-. 

Mr.  Markel.  He  was  the  one  I  took  us  banker  and  cashier,  and  he 
received  a  salary  of  |3.*»j  a  year. 

Secretary  Taft.  You  paid  him  for  one  month  I 

Mr.  Markel.  Yes,  sir. 

Secretary  Taft.   Where  did  he  come  from? 

Mr.  Markel,  From  Omaha  with  me.  Mr.  Millard  has  been  con- 
nected with  me  in  different  enterprises  for  a  great  manv  vears.  About 
ten  years  ago  he  went  into  the  mining  business  up  in  >Iontana.  At 
that  time  he  was  vice-president  of  the  Omaha  National  Bank.  Well, 
he  got  to  the  end  of  his  rope.  He  came  to  me  the  (iav  before  I  left 
Omaha  and  bad  no  idea  chat  he  was  going  to  the  Isthmiia.     He  would 


toe  ^lut  oi  tItiH  Hud  nnd  out  whether  Mr.  bhouts  is  coming  here  or  not." 
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not  go  back  to  the  bank  and  would  not  stay  in  Omaha,  no  I  gave  him 
a  job. 

Secretary  Taft.  Was  he  a  banker? 

Mr.  Makkel.  Yc8,  sir;  he  had  been  vice-president  of  the  Oniaha 
National  Bank  for  years,  and  was  vicc-presicfent  of  tho  Omaha  Loan 
and  Trust  Company.  He  did  ai!  of  Mr.  Ames's  business  in  the  West 
for  a  great  many  years. 

Secretary  Taft.  "F.  D.  Elmer.  Salary  September  23  to  October 
17,  at  $75,  and  expenses;  expenses  being  ^16.94,  total  $78.44." 

Mr.  Mark  EL.  lie  was  my  private  secretary.  1  arranged  for  him  to 
meet  me  in  New  York. 

Secretary  Taft.   Was  he  a  stenographer? 

Mr.  Markel.  Yes,  sir;  a  very  good  one. 

Secretary  Taft.  "  1.  L.  Miller.       What  was  he  intended  for? 

Mr.  Maukkl.  He  was  intended  as  a  clerk  and  stenographer  in  the 
storeroom  at  Colon. 

Secretitry  Taft.  You  paid  him  $2.50  a  day  for  forty-two  days — that 
was  from  September  19  to  Noveml)er  li 

Mr.  Makkel.  I  did  not  take  him  to  Colon.  I  left  him  in  New  Yorl^ 
with  the  other  men. 

Stcretary  Ta*t.  Why  did  you  keep  him  down  to  the  1  stof  November  ^ 

Mr.  Markel.  It  was  the  8th  of  November  before  I  got  these  matters 
all  settled  up  and  presented  my  bill,  and  1  used  him  for  that  purpose. 
He  is  my  private  secretary  now. 

Secretary  Ta^t.  You  let  Klmer  go  on  the  17th  of  0<5tol>er. 

Mr.  Markel.  Yes,  Av;  as  soon  as  1  returned  to  .sew  York. 

Secretary  TAi-'r.  Miller's  expenses  are  $(>'.>. 25,  and  his  railway  fare 
from  Omaha  to  New  York  and  return  $05  -that  is,  he  went  home 
with  you? 

Mr.  Markel.  Yes,  sir. 

Secretiiry  Taft.  'May  Burns,  salary,  October  5  to  17,  thirteen  days, 
at  $5,  $05;  expenses,  $113;  total,  $178."     What  place  was  he  to  fill? 

Mr.  Markel.  He  was  to  be  one  of  the  divisit>n  superintendents. 

Secretary  Taft.  You  let  him  go  when  you  returned? 

Mr.  Markel.  I  put  him  on  other  work. 

Secretary  Tabt.  So  that  almost  all  these  expenses,  Mr.  Markel, 
except  the  tirst  item,  were  expeuyes  you  incurred  after  the  contra(!t 
was  let? 

Mr.  Maukel.  These  expenses  were  incurred  in  anticipation  of  carry- 
ing out  the  contract.  The  $1,550  was  expended  in  anticipation  of  tlie 
contract. 

Secn»tary  TAFr.  And  with  the  exception  of  the  $1,550  item  it  is  all 
itenttzed  ? 

Mr.  Markel.  Yes,  sir;  I  can  swear  to  it.  I  can  not  swear  to  the 
ittt;^  of  $1,550,  because  1  did  not  keep  account  of  it. 

Secretary  Taft.  Could  you  produce  vouchers  for  the  others? 

Mr.  Markel.  I  think  I  could.     It  would  take  a  little  time. 

Secretary  Tab^t.  I  wish  you  would  and  send  them  to  me.  I  want  to 
have  this  thing  in  shape.  I  wish  you  would  have  your  secretary  run 
over  your  papers  and  send  me  as  many  as  he  can. 

Mr.  Markel.  Yes,  sir. 

Secretary  Taft.  What  you  received  was  $5,000,  in  addition  to  these 
expenses  ? 

Mr.  MarkfJj.  Yes,  sir. 


York  and  ebvwhere  ad  far  a^  1  know. 
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Secrotftiy  Tapt.  Now,  Mr.  Markel,  I  am  very  much  obliged  to  you. 
Ih  there  anything  elm^  that  you  would  like  to  add?  I  anj  goinjr  to  sub- 
mit tluH  to  the  President  in  my  report  to  him.  If  there  i.s  anything 
else  relevant  to  the  .subject  I  should  be  glad  to  have  you  Htata  it. 

Mr.  Maukkl.   I  do  not  know  of  anything  further  to  add. 

Secretary  Tai-t.  Do  you  think  the  |5,000  which  you  received  waa  a 
reasonable  compensation — for  what? 

Mr.  Maukkl.  For  nearly  six  months'  service.  I  begjin  in  May  to 
gather  together  this  information  in  regard  to  the  phins,  and  was 
onj^aged  for  June,  July,  August,  September,  and  ()ct()l)er. 

SecreUuy  Taft.   You  were  carrying  on  other  business  at  that  time? 

Mr.  Markkl.  C^^rtainly;  that  is,  up  to  the  time  I  sailed  to  the 
Isthmus,  but  not  after  that. 

Secret fiiv  Tai-t.  1  thought  you  hud  other  business;  you  spoke  of 
other  business  in  Maine  and  elsewlu're. 

Mr.  Maukkl.  I  did,  but  I  turned  it  all  over;  and  in  addition  to  that 
I  caiicehni  some  pi-ofitjible  contracts  with  railroads  in  C-oloraiio  that  I 
might  concentnitc^  mys(»lf  on  this  business.  Now,  my  .clicme  was  to 
have  an  organization  in  this  country  whereby  1  could"  take  my  men  to 
the  Isthuuis  and  after  they  had  been  there  eight  months  or  a'year,  or 
when  they  began  to  till  up  with  malaria,  I  could  send  them  back  and 
have  them  work  in  this  country  and  take  other  men  down  there  to  till 
their  place  and  to  use  my  organization  back  and  forth.  Tiiis  will  have 
to  be  (loiK..  A  white  man  could  not  stay  there  year  after  year  without 
getting  some  vacation.  My  sclieme  was  to  have  an  organization  in 
tills  coiiiifry  so  that  I  could  do  that.  Good  men  can  not  !\tl(>rd  to  lay 
otf  and  do  nolliing.  It  occurred  to  me  that  if  they  could  come  back  to 
this  country  and  work  three  or  four  months  it  woidd  freshen  them  up. 

Secretary  Tait.  You  went  down  tt)  the  Isthmus  and  was  there 
about  a  month? 

Mr.  Makkkt..  Yes,  sir;  I  went  down  about  the  1st  of  July.  I  was 
twelve  days  iroing.     I  went  down  on  the  CVV//  <>/  Sar,nni(t/i/ 

Secretary  I'AtT.  Then  you  were  gone  about  six  we(d<;^if 

Mr.  Makkki-.  Yes  sii-;  I  was  gone  six  weeks  from  the  States  on  this 
business,  and  I  did  nothing  else  from  the  time  I  left  New  York  but 
this  l)usiness,  only  to  scatter  my  men  when  1  got  back  here  from  the 
Tstlinuis. 

Secr(»tary  Takk.  If  the  contract  had  gone  on  you  would  not  have 
thought  of  charging  the  company  for  your  first  visit  theie^ 

Mr.  Maukkl.    I  certaiidy  should  not. 

Secretary  TArr.  It  was  really  in  anticipation  of  the  contract  cr  of 
the  letting  of  the  cofitract  that  you  went  down  there  if 

Mr.  Maukkl.  Yes,  sir.  I  went  down  there  as  a  friend  of  Mr. 
Wallace  and  (iovernor  Mawon.  I  have  known  (lovernor  Magooi-» 
ever  since  he  was  a  boy.  He  and  my  son  are  warm  personal  friends, 
and  )  went  down  there  as  a  friend  of  the  court,  you  might  say.  1  felt 
as  though  it  was  due  Mr.  Wallace  to  give  him  the  best  of  my  opinion 
on  the  thing,  then  if  it  was  to  be  let  out  to  a  contractor  i  was,  of  course, 
anxious  to  get  the  contract. 

Secretary  Taft.  To  bid? 

Mr.  Makkel.  Yes,  sir.  But  when  I  went  there  it  was  not  thought 
that  it  was  possible  to  make  up  any  kind  of  a  deal  and  let  it  out  to  con- 
tract. It  was  thought  that  it  would  have  to  be  operated  by  the  Goy- 
ernment.  ^ 
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Secrotury  Takt.  Did  you  expect  in  that  case  to  net  an  ngent  for  the 
Ooveniiuent^ 

Mr.  Makkkl.  No,  sir. 

Secretary  Takf.  Did  vou  expect  to  he  remunerated  when  you  went 
down  there  on  Mr.  Wallu('«''8  invitation  < 

Mr.  Markkl.   If  I  <li(l  not  get  the  conti-act,  yes. 

Secretary  Taff.   Hut  if  you  did  get  it  yt)u  did  not? 

Mr.  Mahkkl.  No,  sir;  if  I  got  it,  I  did  not. 

Secretary  Taft.  Mr.  Wulhice  (iocs  not  my  in  his  letter  exactly  what 
he  had  in  mind.  Th(»  expression  he  uhoh  ih  'M  would  he  nlcascd  to 
have  you  give  careful  considcralion  to  the  proi>lciu  involved,  and  if  it 
in  a  iimtter  that  .strikes  you  .scriou.sjy  and  you  care  to  look  into  it 
farther,  with  a  view  ultinuitely  t^)  making  some  arningcment  of  the 
kind  imlicated,  it  might  l>e  well  for  you  to  visit  the;  Istlmuis  nnd 
familiarizes  yourwelf  with  the  conditionn."  Apparcnlly  he  had  in  mind 
some  kind  of  a  contract,  by  which  that  work  .should  he  done,  and  he 
thought  that  you  l)eing  in  the  buninevsa  would  he  interested  and  be  a 
poHsii)le  contractor? 

Mr.  Makkkl.  Ye.s,  .sir. 

Secret»iry  Taft.  1  do  not  know  that  he  had  clearly  in  his  mind  just 
what  relation  you  were  going  to  occupy  to  the  C'onnuission.  The  way 
I  took  that  letter  was  that  he  wanted  you  to  come  tlown  there  and 
help  him  out. 

Mr.  MAUKKr..  If  the  matter  coidd  be  arranged  I  was  to  have  been 
a  prospective  contractor.  That  i»  the  way  1  thought  al»out  it.  I 
should  have  gone  there  on  Mr.  VVallaie's  invitation  and  .simmU  my  own 
money,  because  I  had  done  a  great  deal  of  work  for  liim  and  was 
treati^d  by  him  very  nicely  and  fairly.  .Just  a  year  before  that  he 
wired  mo  to  come  to  Cliicago.  1  went  over  tlicre.  lie  told  me  where 
he  expected  some  trouble  and  said:  '"  Now,  we  may  have  1,000  men  and 
may  have  3,000  men  to  feed,  and  I  want  you  to  do  that  work  ijuick. 
Now,  can  you  get  ready  and  take  care  of  3,000  menr' 

This  was  on  Thursday.  I  said  'M  can  be  ready  by  Saturday."  ''All 
right,  "  he  said,  "got  ready  and  come  on."  That  is  all  that  was  said. 
There  was  nothing  said  of  a  contract,  agreement,  or  anything  else.  I 
got  cooking  material  and  bedding  togetTier,  took  everything  I  had  and 
went  to  Chicago,  and  by  Saturday  night  I  had  a  complete  boarding 
outfit  re^dy  for  service.  I  had  everything  arranged  to  do  my  cooking 
by  steam,  but  the  occasion  did  not  arise  to  use  it.  They  simply  paid 
me  what  money  I  had  expended  in  hiring  my  help  and  other  expenses 
that  I  had  incurred,  hotel  bills,  etc.,  and  gave  nie  a  thousand  dollars. 
They  got  out  of  an  expense  of  $100,000  prolwibly  in  getting  r.  ady. 
There  was  not  any  understanding  between  Mr.  Wallace  and  me,  and 
the  gist  of  the  whole  thing  is  in  that  letter. 
Secretary  Tait.  You  devoted  four  or  five  months  to  it? 
Mr.  Markel.  Yes,  sir;  and  "had  given  them  the  best  that  I  had  in 
me,  and  had  gotten  the  contract  fairly,  open  and  above  board.  There 
was  not  a  crooked  thing  ii»  the  whole  business.  I  had  no  information 
other  than  other  men  had.  The  onlv  advantage  which  1  had  was 
because  I  had  been  on  the  Isthmus  and  knew  the  conditions  and  had 
long  experience  in  this  work. 

^cretary  Taft.  What  do  you  consider,  Mr.  Markel,  your  services 
as  an  expert  worth  for  a  year?  Suppose  you  were  askea  to  manage  a 
work  down  there  on  the  Isthmus. 
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Mr.  Makkkx.  My  carninjifs  are  from  $20,000  to  $25,000  h  yonr. 

Sccirtarv  'Wrr.  Of  course  that  involvt'H  invest incp.t  of  oiipituK 

Mr.  Mahkkl.  Oertaiiily. 

Secrvtury  Taft.  Do  you  thitik  $5,000  wuh  a  fair  valuation  of  the 
sorvicoH  you  rt'ndcrod  to  the  CoinnuMMion  in  the  nmlter  of  oxpi^rt 
knowledjro  and  oxoert  direction? 

Mr.  Maukki..  \eH,  wir;  I  consider  it  a  fair  compensation.  I  really 
thoujflit  that  under  the  circumstanees  they  oujjht  to  have  jriveii  mo 
$10,o(K).  I  just  thought  that.  1  did  not  think  it  out  aloud.  There 
never  was  any  talk  with  the  directors  or  with  Mr.  Shont»s,  or  anybody 
else  what  the  compensation  would  be.  I  left  it  entirely  with  them. 
If  they  had  ^Hven  me  $4  it  would  have  j,'one,  and  if  they  had  given  me 
$10,(  00  it  would  have  j,'one. 

Secret4iry  Takt.  What  they  did  in  the  matter  was  satisfactory  to 
you? 

Mr.  Maukei,.  1  considered  the  $5,000  justly  earned  by  me. 

Secretary  Taft.  1  am  very  much  ol)lij,'cd  to  you  for  keeping  you  so 
loDL',  but  it  was  important  to  get  your  full  statement  on  the  subject. 

Mr.  Mahkki..  1  am  at  your  service  at  any  time.  1  haven't  done 
anything  that  I  want  to  cover  up. 

Secretary  Taft.  If  you  will  be  good  enough  to  send  me  your 
expense  account  for  your  trip  here  and  back,  1  shall  be  glad  to  see 
that  it  is  paid. 

SUPPLEMENTARY    STATEMENT    OF   MR.  MARKEL,    JANUARY    1. 

1906. 

In  reply  to  the  Secretary's  question  if  I  had  handled  large  enter- 
prises: At  one  time  1  was  operating  the  eating  Im)us(>s  and  hotels  on 
the  I' nion  Pacilic,  the  boarding  outtits  on  the  same  road;  also  the  eating 
houses  and  hotels  on  the  Kansas  City  Southern,  and  the  boarding  out- 
fits on  the  Illinois  Central,  extending  over  about  5,000  nnles  ot  rail- 
road; the  Hotel  Millard,  at  Omaha,  and  the  feeding  privileges  at  the 
Omaha  Exjwsition,  and  was  serving  from  40,000  to  00,000  meals  a  day. 

In  reference  to  my  pltt!is  for  the  organization  on  the  Isthmus,  it  was 
intended  to  have  a  storeroom  in  connection  with  the  refrigerator  and 
other  plantvs  at  Colon,  and  to  operate  from  there  each  day  a  supply 
train  in  charge  of  a  messenger,  whose  duty  it  was  to  supply' the  hotels 
and  camps  each  day  with  fresh  uieats,  vegetables,  fish,  egg's,  and  other 
supplies,  insuring  a  fresh  supplv,  and  I  had  taken  up  with  a  large  fish- 
ing firm  of  Gloucester,  Mass.,  the  proposition  of  their  sending  to  those 
waters  a  troller  and  the  necessary  men  to  se(Uire  a  supply  of  fresh  tish. 
There  is  no  place  in  the  world  where  they  have  more  or  better  fish 
than  oil  the  Isthmus,  but  owing  to  the  laziness  of  the  natives  it  is 
impossible  to  be  insured  of  a  su])i)ly,  because  they  will  not  go  after 
the  fish  as  long  as  they  have  a  dollar. 

It  was  intended  by  this  firm  to  take  the  matter  up  with  the  traffic 
department  of  the  steamship  and  railroad  lines  and  arrange  with  then) 
transportation  from  Colon  to  New  York  of  the  surplus  supply  of  fish, 
thus  giving  the  refrigerators  that  were  installed  upon  the  ships  a 
return  business. 

I  had  also  arranged  with  a  practical  gardener  to  go  to  the  Isthmus 
and  inaugurate  at  each  hotel  a  truck  patch  to  supply  the  hotels  with 
fresh  vegetables,  etc 


A  WAjrt  fro.ii  the  raiirotil  station. 
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Panama,  March  4y  1006, 
Mr.  J.  E.  Ma  UK  EL, 

Omalui  National  Bank  Building^  Omaha,,  Nehr. 

My  Dear  Mr.  Mahxkl:  I  Hnd  it  neio.s.sarv  to  take  up  the  question 
of  tho  inHtttllation  of  a  complete  oomini.ssary  department  on  the  IstlnuuH. 
Authority  has  been  given  for  the  erection  of  six  hotels  or  bachelor 
«ju;irter8,  in  each  of  which  will  be  8lee|)ing  accommodations  for  about 
00  men  and  dining-room  facilitiey  for  approximately  100,  it  being  the 
intention  to  provide  for  our  bachelor  employees  of  the  higher  class  in 
these  buildings,  and  in  the  vicnnity  thereof  to  construct  separate 
quarters  for  married  (employees,  giving  the  latter,  however,  the  option 
of  boarding  at  the  hotels  to  such  extent  as  they  may  desire. 

The.se  hotels  will  be  located  at  Ancon,  which  is  in  the  vicinity  of 
Paiianm,  Corozul,  Pedro  Miguel,  Culebra,  Has  Miitachin,and  Cristobal- 
Colon,  The  po.ssibilitiesare  thatothers  will  be  erected  of  a  like  nature 
latter  on. 

The  cla.ss  of  persons  to  be  taken  care  of  are  civil  engineers,  general 
foremen,  superintendents,  clerk.s  etc.,  and,  later  on,  enginemen,  con- 
ductors, and  various  grades  of  wliite  foremen. 

It  is  probable  that  in  time  we  will  put  up  additional  buildings  in 
order  to  provide  for  our  higher  class  of  officials  and  employees  in  one 
set  of  hou.Mes  and  our  oth(>r  white  employees  in  another. 

The  po.ssibilities  are  also  that  we  may  have  to  provide  a  series  of 
boarding  trains,  which  will  be  made  up  of  camp  cars,  providing  for 
the  accommodation  of  from  100  to  200  men  on  each  train,  these  trains 
being  shifted  from  one  part  of  tlie  work  to  another  as  the  necessities 
of  the  situation  may  render  necessary. 

We  may  also  have  to  go  to  the  extent  of  providing  subsistence  for 
approximately  10,000  to  12,000  or  more  workmen. 

Naturally  it  has  suggested  itself  to  me  that  this  entire  commissary 
department  should  be  under  the  control  of  some  one,  similar  to  yourself, 
who  has  had  large  experience  in  the  successful  handling  of  business  of 
this  character.  1  would  like  to  have  an  expression  of  your  views  and 
ideas  in  relation  to  it. 

To  be  frank  with  you,  the  i)rincipal  ditficulty  in  the  way  is  the  fact 
that  under  ordinar}^  governmental  methods  and  the  ruling  of  the  Treas- 
ury and  accounting  departments  board  bills  of  employees  can  not  be 
deducted  from  the  amount  due  them  on  the  pay  roll,  and  I  have  been 
informed  that  the  only  way  we  can  handle  a  commissary  department 
of  this  kind  is  for  the  Isthmian  Canal  Commission  to  operate  it  through 
salaried  employees.  On  the  other  hand,  it  has  been  suggested  that  it 
would  be  an  easy  matter  to  secure  during  the  next  session  of  Congress 
such  modification  of  existing  laws  as  may  be  necessary  to  apply  busi- 
ness principles  to  the  work  in  baud,  which  as  you  know  \s  more  or  less 
of  an  emergency  nature. 
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Outside  of  the  question  of  deducting  board  hills  from  the  pay  rolls 
and  paying  the  amounts  over  to  the  commissary  department,  I  see  no 
difficulty.  Our  employers  are  well  paid;  can  not  leave  the  Isthmus 
without  our  knowledge,  and  only  by  the  steamship  lines.  There  is  no 
other  source  of  employment  open  on  the  Isthmus  except  that  wh!  ]h  is 
msder  the  control,  either  directly  or  indirectly,  of  the  Isthmian  Canal 
Commission  that  would  take  care  of  any  perceptible  number  of  men. 

It  is  also  possible  for  the  Isthmian  Canal  Conmiission  to  pass  such 
laws  applicable  to  the  Zone  as  would  effectivelj'  discourage  the  non- 
payment by  employees  of  accounts  of  this  character,  so  that,  after  all, 
the  risk  of  loss  through  bad  credits  would  be  small. 

I  would  be  pleased  to  have  you  give  careful  consideration  to  the 
problems  involved.  If  it  is  a  matter  that  strikes  you  seriously  and 
you  care  to  look  into  it  further  with  a  view  to  ultimately  making 
some  ai  I'antjement  of  the  kind  indicated,  it  might  be  well  for  you  to 
visit  the  Istliniii^  and  familiarize  yourself  with  the  conditions. 

While  I  expect  to  be  called  to  the  States  possibly  during  the  next 
two  monthb,  1  do  not  want  to  go  if  I  can  avoid  it  before  the  1st  of 
May,  as  I  prefer  to  take  chances  of  mosquitoes  with  nmrderous  intent 
and  capabilities  rather  than  to  expose  myself  to  the  chill  of  your 
northern  winds  during  March  and  April.  You  can  see  by  this  to  what 
extent  the  demon  of  th'  Tropics  is  casting  its  seductive  spell  over  me. 

Getting  down  to  business  again,  1  will  state  that  I  now  have  over 
500  Americans  in  my  employ,  and  about  1,000  nv  .'hanics  and  artisans 
composed  of  every  nationality  under  the  sun;  also  some  3,000  laborers. 
Our  force  is  increasing  at  the  rate  of  about  600  men  per  month,  about 
100  of  whom  are  white  men  from  the  States.  This  rate  of  increase 
will  continue  for  possibly  three  years. 

Very  truly,  yours,  John  F.  Wallace. 


Chicago,  111.  ,  May  10,  1905. 
Mr.  JoHis  F.  Wallace, 

Chief  Engineer,  Isthmian  Canal  Comniis-sion, 

Washington,  D.  C. 

Dear  Sir:  Referring  to  conversation  regarding  the  commissary 
arrangements  and  operation  of  boarding  houses  at  Panama: 

I  have  taken  the  matter  up  with  my  son,  Pryor,  and  we  would  be 
glad  to  take  charge  of  this  business.  My  son  is  now  35  jears  of  age, 
m  perfect  health,  has  had  years  of  experience  with  me  m  this  line  of 
business,  and  especially  the  past  five  years  has  had  charge  of  our 
hotels,  e  '' r\<^  houses,  and  boarding  outfits  on  the  Kansas  City  South- 
ern, making  a  success  of  the  business.  I  will  go  to  Panama  with 
Pryor,  and  if  arrangements  are  made,  will  help  him  organize,  he 
renuiining,  so  if  you  will  arrange  transportation  for  myself  and  son, 
P.  L.  Markel,  New  York  to  Panama  and  return,  will  arrange  matters 
to  go  there  next  month. 

As  v/e  are  entire  strangers  to  that  country,  an^  letters  of  introduc- 
tion or  information  that  you  would  care  to  give  in  regard  to  the 
arrangements  for  the  trip  would  be  appreciated. 

1  think  the  strike  situation  will  be  settled  in  Chicago  in  a  few  days, 
which  will  enable  me  to  make  arrangements  to  be  absent  from  tnis 
country.  We  should  want  to  meet  you  on  the  Isthmus,  that  details  of 
our  proposition  could  be  gone  over,  and  being  on  the  ground  would 
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be  a  jjreat  aid  to  us  in  developing  our  plan.  If  consistent,  would  thank 
you  to  advise  if  you  will  remain  on  tne  Isthmus  during  the  month  of 
June,  as  we  will  arrange  our  trip  to  suit  your  convenience. 

1  would  thank  you  to  address  me  at  my  office,  room  17,  Nebraska 
National  Bank  Building,  Omaha,  Nebr. 

Very  truly,  youre,  J.  E.  Markel. 


Isthmian  Canal  Commission, 

Washington,  D.  C,  May  i^,  1906. 
Mr.  J.  E.  Mark  ML, 

Nebraska  National  Bank  Building^  Chicago^  III. 
Dear  Sir:  Your  letter  of  May  10  is  just  received.     Some  time  ago 
I  sent  you  a  letter  which  miscarried  and  was  returned.     I  just  sent  it 
this  morning  to  Mr.  T.  M.  Orr  to  forward  to  you. 

I  have  written  to  Mr.  E.  A.  Drake,  secretary  and  treasurer  of  the 
Panama  Railroad  Company,  New  York,  requesting  him  to  provide 
you  and  your  son  with  free  transportation  to  the  Isthmus  when  you 
decide  to  go  down.  1  also  inclose  you  a  note  addressed  to  Mr.  Drake 
in  the  same  connection.  I  shall  be  in  Panama  until  the  middle  of  next 
August,  and  will  be  very  glad  to  have  you  come  down. 
Yours,  truly, 

J.  F.  Wallace, 

Chief  Engineer. 

P.  S. — By  free  transportation  I  meau  our  $25  rate,  which  is  intended 
to  cover  cost  of  meals  only. 


Panama  Railroad  Company, 

Washington^  D.  C,  May  12,  1906. 
Mr.  E.  A.  Drake, 

Seoretar^y  and  Treasurei\  Panama  Railroad  Company, 

No.  ^Jf.  State  street,  New  York  City. 

Dear  Sir:— This  will  be  handed  to  you  by  Mr.  J.  E.  Markel,  of 
Chicago,  111.,  concerning  whom  I  have  written  you.  I  have  requested 
Mr.  Markel  and  his  son  to  visit  the  Isthmus,  so  that  I  may  have  a  con- 
feretice  with  them  concerning  matters  connected  with  the  canal,  and 
would  like  you  to  arrange  free  transportation  for  thern  when  the}'^ 
decide  to  go  down. 

Yours  truly,  J.  F.  Wallace, 

yice-Premdent  ayid  Gene7al  Manager. 

P.  S. — By  free  transportation  I  mean,  of  course,  the  $25  rate,  which 
is  intended  to  cover  cost  of  meals. 


CniCAGO,  May  19,  1905. 
Mr.  John  F.  Wallace, 

Chief  Knghieer,  Isthmian  Canal  Commission,  Panama. 
My  Dear  Mr.  Wallace:  Your  letter  of  the  12th,  with  int^losureto 
Mr.  Drake,  reached  me  to-day,  as  did  your  former  letter  written  from 
Panama  March  4. 


1  tbink  about  the  8th. 
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The  strike  situation  here  is  about  the  same,  with  prospects  of  a  set- 
tlement this  week.  However,  I  shall  arraufre  to  leave  one  of  my  best 
lieutenants  in  charj^e  of  the  situation  here  ana  return  to  Oraaha  the  first 
of  next  week  and  compl«>te  n\y  anan^ements  to  go  to  Panama. 

Thanking  you  for  the  consldnation  shown  me,  assuring  you  that  I 
will  give  my  best  efforts  to  this  proposition,  and  hoping  to  meet  up 
with  you  soon,  I  remain, 

Yours,  truly,  J.  E.  M. 

P.  S.— General  olfires,  rooms  17, 18,  and  19,  Nebraska  National  Bank 
Building,  Omaha,  Nebr. 


Chicago,  May  20, 1905, 
Mr.  E.  A.  Drake, 

Secretary  and  Treasurer,  Panama  Railroad  Company, 

New  Tork  City. 

Deak  Sir:  Pardon  my  troubling  you  with  my  personal  atTairs,  but 
recently  myself  and  son,  P.  L.  Markel,  have  arrantrod  to  go  to  Panaiua, 
at  the  request  of  Mr.  Wallace,  chief  engineer  of  the  Isthmian  Canal 
Commission,  to  look  over  a  proposition  that  he  has  there.  As  I  am 
an  entire  stranger  to  that  country  and  to  the  route  of  getting  there,  1 
would  thank  you  very  nuich  if  you  would  advise  me  the  sailing  days 
of  the  steamers  that  I  might  make  my  arrangements  accordingly,  and 
if  it  is  necessary  to  engage  staterooms  in  advance.  In  addition  to 
mvself  and  son,  1  will  probably  have  a  private  secretary  with  me.  Mr. 
W  allace  has  sent  me  a  letter  of  intr-xluetion  to  you,  which  1  will  pre- 
sent when  in  New  York.  I  am  in  hopes  to  get  away  for  Panunia  as 
early  in  June  as  it  is  possible  for  me  to  make  my  arrimgenients. 

W  on't  you  kindl3'send  me  such  informati(^n  as  you  would  be  pleased 
to  give  to  my  otlice,  room  IT,  Nebraska  National  Bank  Buildin<»-,  Omaha, 
Nebr.  ^  -  ^ 

Yours,  truly,  J,.  E.  M., 

JPresident, 


New  York,  June  S3,  1905. 
Mr.  W.  E.  Dauchy: 

This  will  introduce  to  you  Mr.  J.  E.  Markel,  who  has  been  nego- 
tiating with  me  to  take  charge  ot  all  hotel  arrangements connec^nl  with 
the  department  of  construction  and  engineering.  He  is  accomi)auied 
by  Mr.  P.  L.  Markel  and  Mr.  J.  M.  McLaughlin,  his  assistonts. 

Mr.  Markel  is  a  gentleman  of  wide  practical  experience  in  the  hotel 
business,  and  will  no  doubt  make  a  full  and  careful  investigation  of 
all  conditions  on  the  Isthmus  relative  thereto,  which  1  will  be  glad  to 
have  you  facilitate  as  much  as  you  ciin. 

Pleaw  instruct  ('aptain  King  to  cooperate  with  him  in  every  wav 
p)ssible  in  connection  with  this  work,  and,  subject  to  your  approval, 
immediately  make  effective  any  plans  or  policy  of  management  sub- 
mitted by  him. 

Very  truly  yours,  John  F.  Waijaie, 

Vh  ief  Engineer, 


Mr.  Market.,  inat  wouid  be  iui(>o8.sit)le. 
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Isthmian  Canal  Commission, 

Neir  York,  June  23, 1905. 
Mr.  E.  A.  Drake, 

Secretary  and  Treasurer  Pojiama  Railroad  Company, 

^4-  S^te  street,  Neio  York. 
Dear  Sir:  This  will  be  presented  to  you  by  Mr.  J.  E.  Markel,  who, 
in  company  with  Mr.  P.  L.  Markel  and  Mr.  J.  M.  McLaughlin,  will 
sail  for  Colon  on  the  City  of  Savannah  Monday,  June  2H. 

These  gentlemen  are  engaged  upon  official  bu?<inc>ss  of  the  Isthmian 
Canal  Commission,  and  you  will  please  furnish  them  with  the  neces- 
sary transportation  from  New  York  to  Panama  and  return,  chargeable 
to  the  Commission. 

Very  truly  yours,  John  F,  Walij^ce, 

Ch  ief  Engineer, 


Panama,  July  20,  1905. 
SnoNTS,  Washington! 

Question  of  board  for  employees  of  all  grades  giving  much  concern. 
J.  K.  Markel,  Omaha,  well  known  to  me,  many  years  ex{)erience  similar 
propositions  with  railroads  and  construction  companies,  here  for  past 
two  weeks  on  invitation  Wallace.  Have  tigurea  out  plan  involving 
refrigerators  on  Panama  and  United  Fruit  Company's  ships;  central 
station  at  Colon  composed  of  ice  plant,  eold-storage  house,  bsikery, 
laundry;  supply  train  of  refrigerator  and  express  cars  delivering"  dailv 
to  hotels  and  mess  halls  along  line.  Coniuii-sion  to  erect  buildings 
and  install  plant.  Qu'^-v  as  to  whether  Commis-ion  should  assume 
whole  or  partial  actual  operation,  or  turn  over  entire  natter  to  one 
private  coneern.  I  favor  turning  over  to  private  enterp  ise:  Commis- 
sion tixing  charge  for  Injard.  giving  concessionaire  privilege  of  com- 
missaries, if  desired,  but  think  eoncessionaire  could  secure  go<xis 
cheaper  provided  given  same  rates  transportation.  Concessif>;i  relieves 
Conmiission  from  securing  and  maintaining  personnel,  a  dithcult  if 
not  impossible  matter,  and  dilliculties  of  operation. 

Anxious  you  should  discuss  in  detail  pro|.H)-.ition  with  Markel. 
Shall  he  remain  here  or  return  to  CnittHl  States  on  Segurau';!,  sailing 
Saturday  \ 

Magoon. 


[Cabltgram] 

Washington.  July  21,  1905. 
Isthmian,  Panama: 

Shouts  actively'  considering  refrigerating  plant  with  cars  on  the 
Isthmus;  also  boarding  coneession,  and  will  take  up  with  you  on 
arrival  refrigemtiug  plant  under  way;  refrigerating:  cai-s  under 
construction. 

Piii'l'tKMAN. 
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Isthmian  Canal  Commission, 
Depahtmknt  of  Construotion  and  Enoineekino, 

ranama,  July  W,  1905, 

Hon.  CuAHLFS  E.  Macjoon, 

Istliinlrih  Camd  ConuniMtoner^  Panama. 

Sir:  After  iuvoHti}j:utin^  tho  nitmition  in  reference  to  care  of  your 
emplove«\s,  hcrrwith  submit  for  your  conMideration  an  outline  of  what, 
in  my  ju(i<,nn('nt,  would  be  best  suited  t«  conditions  here, 

Mavc  biM'ii  advised  thtit  arrantjemonta  are  well  under  way  toward 
the  erection  of  a  number  of  buildinjrs  for  the  care  of  the  ^'old-roll 
emnlovees. 

The" houses  at  Corozol  and(!n!ebra,  with  a  few  additions  to  the  eook- 
int?  and  other  etjuipment,  with  ihe  installation  of  steam  for  culinary 
and  sanitary  purposes,  will  answer  nicely. 

There  should  In'  a  niunlKU'  of  other  houses  constructed,  furnished, 
and  etpiipped  with  everythinu;"  necessary  for  the  proper  operation  of 
the  same.  In  the  consti-U(ti()n  of  the  new  houses,  would  be  pleased  to 
furnish  suji'j^^estions  as  to  the  arranj(ement  of  the  interior  or  workin^^ 
part  of  the  hotel,  and  may  be  able  to  sugj^est  some  chan^^es  in  the 
present  plans  that  would  Jrreatly  add  to  the  convenience  thereof,  as 
well  as  ecoiiomv  of  operation. 

WouUl  suojrest  that  a  ji:eneral  oftice,  storeroom,  ice  and  refriirerator 
plant,  laundrv,and  In.kery  be  locatt^i  at  Colon,  ar.i  in  connection  with 
this  ^r(M,oral  storeroom  a  supply  tiain  should  be  operated  daily,  halving 
Colon  early  in  the  mornino-,  distributing-  provisions,  meat,  etc..  and  ice 
to  the  ref  riji-erators  located  at  the  ditierent  hotels  and  camps  alonj?  the 
line. 

Two  refri*,'erator  cars  proi)erly  partitioned  and  a  baj^gage  or  express 
car  would  take  care  of  the  business  for  some  time. 

On  a  sepanite  sheet  1  submit  to  you  the  approximate  cost  of  the  ice 
and  laundrv  ])lant. 

Kefei'rin*<r  to  the  common  laborers,  am  inclined  to  the  opinion  that 
this  class  of  employees  should  have  rei,ndar  meals  served  to  them  of 
wholesome  and  well-cooked  food  in  such  ({uantities  as  would  insure 
them  strenu-tji  to  do  a  day's  work.  This  should  consist  of  such  provi- 
sions as  tliev  liuve  heretofore  been  accustomed  to,  with  the  addition  of 
a  sul)stantial  meat  ration  at  least  once  per  day,  with  soups,  ve|?etal)les, 

cotlee,  etc. 

The  suggestions  above  are.  in  my  judgment,  necessary  in  any  event, 
and  shouTd  such  an  organi/ation  "meet  with  your  approval,  and  you 
would  can'  to  turn  this  business  over  to  a  })rivate corporation,  we  would 
consider  the  proposition,  j)roviding  that  we  may  be  allowed,  in  addition 
to  the  construction,  furnishing,  ecpiipping,  and  maintenance  of  all  the 
neces>arv  buildings,  a  free  freight  rate,  including  refrigerator  service 
from  I'nited  Statics  poit,s  to  Colon  for  our  material,  provisions,  etc., 
and  free  tian-jfoitat  ion  on  tin*  I'anama  Railroad  to  and  from  our  hotels 
and  (;amps;  free  transportation  for  /ur  employees  from  the  I'niltHl 
States  and  on  the  Panama  Kailroad,  with  same  return  rate  as  granted 
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Under  the  conditions  as  outlined  we  would  agree  to  furnish  and  care 
for  your  employees  at  the  following  rate: 

At  the  hotels,  I^M)  per  month  for  room  and  l)oard,  which  includes  the 
care  of  the  linen,  towels,  etc. 

Table  board,  $22.50  per  month. 

Single  meals,  25  cents. 

The  laboring  clas8  at  the  camps,  approxiniutely  ^0  cents  per  day. 

It  would  be  our  constant  and  earnest  endeavor  to  furnish  such  food, 
service,  arid  accominoilation  at  the  price  mentioned  above  as  will  com- 
pare favorably  with  a  like  service  to  this  class  of  ernplovees  in  the 
States. 

It  will  l)e  necessary  to  bring  to  the  Isthnuis  a  staff  of  skilled  employees 
to  ttike  charge  of  the  different  hotels  anddeinirtrneiits  in  our  organiza- 
tion. Our  estimate  for  tlic'r  ;,ajaries  is  somewhat  of  a  guess.lnit  as 
compared  with  our  employees  in  the  States  in  similar  positions  it 
would  without  doubt  be  necessary  to  pay  that  aniouat  to  get  them  to 
come  and  n>muin;  their  board  and  lodging,  of  course,  would  be  fur- 
nished free  in  addition  to  their  salaries.  It  would  also  be  necessarv  to 
keep  on  hand  three  or  four  extra  cooks  and  one  or  two  managers  and 
their  wives,  to  take  the  place  of  any  who  should  l>K'ome  ill. 

P'or  such  positions  we  would  l>ring  for  each  of  tht»  hotels  at  which  it 
is  proposed  to  care  for  150  regular  guests,  or  luore,  the  following  statf: 

Per  month. 

Manaper  and  \vif«> j^i^m) 

Heatl  fook |-^^ 

iSeoond  cook [   [       l^),) 

Third  rook ;.-, 

8tort>kee{>er l'^ 

Ciishier [..[.]..]][[  125 

Head  Inru'li-i'ouiiter  mini ,  75 

Head  waitfr .......,".  75 

For  >j;eneral  otHce: 

Purchar'iiiu'  ap'iit 4(X) 

GeiitTiil  iiisfvctor 3^10 

Assistant  inspector 2(\> 

Travt'linp  aiuiitor ! ! . ! !  ilX) 

Chief  clerk ....!!!].  2'>0 

Stenopnipher "  '  [:^ 

Three  clerks,  |I 25  each -."....."...!!."!!....'".!  375 

Cent'cal  storekeeper 151^) 

Supply-car  nuinairer \()q 

Meehariical  depaitmeiit: 

(.ieiieral  foreman  for        plant 3tX) 

AHsistant  foreman ]-j't 

tJeneral  foreman  for  bakery l,>0 

(lencntl  forenum  for  laundry 150 

Assistant  foreman,  laundry 7,-> 

Bntdicr '. 1,--,,) 

Unie>s  e.jgineers  could  be  procured  here  for  the  stram  plants,  stune 
would  have  to  be  br^mght  from  the  States. 

Should  we  arrange  to  take  eharge  of  this  business,  it  is  the  intention 
that  myself  and  son  will  give  it  our  personal  attention,  and  later  on  it 
is  our  desire  to  have  our  families  wi^h  us  at  least  a  part  of  each  ye^r, 
in  which  event  we  woulu  retjuest  to  l)e  furnished  a  house  at  some  con- 
venient and  healthful  hK-ation. 

Trusting  that  the  above  will  meet  with  your  favorable  consideiation, 
beg  to  remain. 

Very  truly,  yours,  J.  E.  Makj^el. 


to  ^ew  lurk. 
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APPROXIMATK  CXWT  OF  LAUNDRY    PLANT. 

The  American  laundry  and  Machinery  Company  propose  to  deliver  f.  o.  b.  beat 
Now  York  all  of  the  neceusary  niachinery,  including  engineH,  boilers,  and  the  inHtal- 
lation  of  the  ttaine,  exclusive  of  the  building,  for  the  mm  of  $8,076. 

This  plant  will  pro<liice  a  mininunn  of  lO.lKX)  pieces  in  ten  hours.  To  double  this 
capacity  it  will  lye  nercnsary  to  install  extra  wanhcrs,  extractors,  etc.  (the  original 
plant  having  HufHcient  steani  cap^-city  for  the  additional  machines),  exclusive  of  the 
budding,  at  a  cost  of  $.^,102. 

The  vefriAjernUyr  pluvt.—To  (consist  of  machinery  of  150  tons  capacity,  which  will  be 
ample  to  produce  50  tons  of  ice  every  twenty-four  hours  and  to  cold  store  2(H),000 
I>ountls  of  iiieut— divid»'d  into  four  rooms;  'also,  if  desired,  a  r(X)m  of  sufficient 
capacity  to  freeze  10,  XX)  pounds  of  flsh  per  dav  and  a  room  for  the  storage  of  the 
frozen  fish. 

The  above  six  rooms  will  practicallv  be  of  (he  same  size,  and  are  approximately 
20  by  15  by  8  for  fish  and  20  by  15  liy  12  for  meat,  which  will  cost,  exclusive  of  the 
building,  $31,500.  This  contemplates  the  furnishing  of  all  necessary  lK)iler8  and 
engines. 

In  H'ference  to  steam  for  the  two  plant**,  there  is  an  abundance  of  engines,  boilers, 
etc.,  on  the  Zone  which  could  Im'  U8e<l  for  this  puri)08e,  thereby  cutting  down  the 
cost  of  the  plants  greatly.  Would  suggest  in  order  that  you  might  get  quick  action 
that  a  locomotive  or  portable  boiler  be  used,  temporarily  at  least. 


July  29,  1905. 
Mr.  John  F.  Stevens,  Ch'uf  Etnjlneet\ 

Dear  Sir:  Referring  to  our  conversation  recently  in  regard  to  cots 
for  the  etnployees,  it  suo-gested  itself  to  me  that  tlie  discarded  Kkh)- 
motiv(|  Ihu's  ('oiild  be  cut  in  lenoths  of  1\  feet,  and  by  the  use  of  can- 
vas 4  feet  wide,  turning  oyer  each  edge  (>  inches,  doulde-scaining  it, 
and  passing  the  locomotive  Hues  through  tliese  openings,  and  building 
some  racks  to  hold  the  ends  of  the  Hues,  excellent  cots  can  be  made 
for  you    employees. 

In  regard  to  the  b(nirding  house  at  Pedro  Miguel,  if  it  is  decided  to 
go  on  with  that  work  1  could  and  would  spare  vou  an  excellent  cook, 
which  1  now  have  at  New  Orleans.  Should  I  do  any  tiling  on  the 
Isthmus  it  was  my  intention  to  bring  him  here  as  traveling  cook.  He 
could  operate  IVdro  Miguel  or  any  of  the  other  boarding  houses  should 
the  men  I  uKuitioned  to  you  fail.  While  I  need  this  man  in  my  busi- 
ness, I  would  be  willing  to  loan  him  to  you  people,  if  you  thought  it 
necessary  to  have  him.  I  could  wire  my  otiici  md  have  him  meet  me 
in  New  York  on  my  arrival  and  could  get  him  to  you  by  the  time  any 
of  the  houses  were  ready. 

Yours,  respectfully,  J.  E.  Markel. 


July  29,  1905. 
Mr.  John  F.  Stevens, 

6'A  irf  Kluj  in  t>er. 

Dear  Sir:  In  reference  to  connnissary  or  feeding  arrangement  that 
might  l)e  made  available  at  orwe^  and  that  you  may  utilize  what  mate- 
rial and  forces  you  have  on  hand  totakec-tire  of  the  j)resent  force,  would 
suggest  that  conunis.saries  be  estnblished  at  Corgona,  Has  Obispo, 
Empire  Hill,  Culobm,  Rio  (jrande  Superior,  Paraiso,  and  Pedro 
Miguel;  that  construction  be  commenced  on  the  hotel  at  Pedro 
Miguel  at  once,  if  it  is  intended  to  build  one  there,  but  I  would  sug- 
gest, i  :stead  of  putting  a  hotel  up  at  Pedro  Miguel,  that  it  be  located 
on  Ancon  Hill,  on  the  ground  now  occupied  by  the  hospital  office, 
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opposite  the  governor's  residence,  utilizing  the  present  buildinir 
kitchen  or  quarters  for  employees  of  the  hotel. 

The  present  commissary  which  you  have  should  be  extended  to  sup- 
ply the  8u»>coinmis8aries  mentioned  above  and  the  hotels  at  Corozal  and 
Oulebra,  which  are  now  in  operation. 

Oor^on^.—At  Gorgona  there  is  a  building  on  the  south  of  the  track 
which  IS  about  completed  and  has  been  leased  bv  a  me<hanic  working 
in  the  shops  by  the  name  of  William  Davis,  and  he  oxp<!cts  to  open  up 
July  31  to  furnish  meals  for  the  white  emplovees  who  are  in  and  about 
(Torgona  and  the  shops.  Ho  ran  take  care  of  75  to  100  people,  and  I 
would  recommend  that  he  be  given  all  the  advantages  of  the  commissarv 
and  supply  train.  ■^ 

To  take  care  of  the  colored  people,  recommend  that  building  No. 

76  be  overhauled  and  used  as  a  storehouse,  which  I  think  will  be  large 
enough  for  prasent  needs.     Should  it  require  extension,  building  No 

77  IS  near  by  and  can  be  utilized.  At  this  commissary  anv  empTovee 
should  be  permitted  to  purchase  his  supplies.  This.  I  think,  will  t-ike 
care  of  all  the  omploycos  in  that  vicinitv.  However,  should  it  fail  to 
do  this,  there  is  a  building  within  about  30O  vards  of  the  shops,  and 
at  the  side  ot  the  main  line  of  the  Panama  Railroad,  that  can  be  util- 
ized for  a  commissfiry,  but  is  not  necessarv  at  present.  Would  also 
recommend  the  imin«>diate  construction  of  the  hotel  at  this  point. 

At  Gorgona  there  are  a  number  of  houses  alreadv  repaired  that  the 
baeheloi'  mechanics  occupy  for  sleeping  quarters.'and  it  is  int.-nded 
that  they  get  their  meals  at  the  boarding  house  mentioned  above 
u  J^'l^J/'*'V'<l--^y  the  present  time  there  are  not  inanv  emplovoes  at 
IJasUhisiK),  but  It  the  work  goes  on  at  the  rock  cut' a  comtnissjirv 
should  be  arranored  at  that  point,  and  can  be  done  easilv  bv  occupvint-- 
a  two-story  building  on  a  side  track  near  the  shops/the  number  ol 
which  I  was  unable  to  get,  but  is  easilv  identified  on  the  luap. 

/.m^>/r.>  //^//.- This  is  the  logical  center  of  a  number  of  camps  but 
there  is  no  building  available.  One  can  be  easilv  constructed,  and  I 
would  recommend  a  building  30  bv  80  be  loeatVd  on  the  sidetrack 
about  halfway  between  the  station  of  the  Panama  Railroad  and  the 
shops  on  the  east  side.  A  cross-over  track  should  be  put  in  from  the 
main  line  to  this  sidetrack,  which  passes  almost  around  the  hill.  From 
this  commiss -^ry  the  employees  at  Lirio,  C'erno,  and  Cunette,  which 
are  colored  camps,  having  a  number  of  sinjrh^  men  and  married  men 
with  families.  This  would  supply  them  for  the  present  with  the  nec- 
essary accommodations.  Later  on,  when  the  forces  increase  there 
should  be  a  commissary  at  each  of  the  three  pla^-es  above  mentioned 
and  a  hotel  erected  on  Empire  Hill. 

.    <^^'//r'^'",'^-~^t  this  place  the  hotel  is  in  operation,  and,  as  I  understa nd 
It  will  change  hands  August  1.     I  would  reconunend  that  the  pro- 
prietor of  that  establishment  be  granted  all  the  facilities  of  the  com- 
missiiry  and  supply  car. 

To  supply  the  families  of  the  white  people  and  the  colored  popula- 
tion at  Gold  Hill,  would  recommend  that  buildin<r  No.  68,  which  is 
near  the  station  and  will  be  thoroughlv  overhauled  in  a  few  davs  \^ 
used  for  a  commissary.  This  would  supplv  for  several  mouths  the 
needs  of  that  vicinity. 

Kio  Grande  Superior.— At  this  place  there  is  a  large  camp  of  col- 
ored {wople.  I  would  recommend  that  house  121  be  used  for  a  com- 
missary, and  inasmuch  as  a  lease  has  been  granted  to  Mr.  Carnavagio 
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J  would  rocoiumond  that  it  be  canceled,  as  it  is  directly  in  front  of 
house  No.  i'<Ji.  Building  128  should  be  fitted  up  for  the  manager  of 
the  commissary  to  use  for  living  (juarters. 

ParaUo. — At  Paraiso  there  is  a  canteen  building  in  good  repair, 
J^O  by  80  feet.  A  portion  of  it  is  being  used  by  a  Mr.  .lohn.son  a.s  a 
boarding  house,  and  he  i.s  taking  care  of  about  40  men.  I  would  rec- 
ommend that  this  be  continued  and  that  this  party  be  granted  com- 
missary and  supply-ciir  privileges.  This  would  take  care  of  the  white 
people  for  several  months.  Later  on  a  standard  hotel  should  be  erected 
on  tne  hill  at  this  point. 

Utilize  house  No.  53,  located  near  side  track,  for  a  connnissary 
building,  and  No.  104  could  be  assigned  as  residence  and  quarters  for  the 
manager  of  the  commissary.  Both  of  these  buildings  are  now  being 
repaired,  and  can  be  put  in  good  repair  in  ten  days.  This  comiuissury 
would  supply  all  employees  in  that  vicinity,  including  Cucanicha,  for 
some  time. 

Pedro  J//(y</(r?.— Should  it  be  decided  to  construct  a  hotel  at  this 
point  it  should  be  located  on  the  hill  to  the  west  of  the  railroad,  and 
should  be  the  standard  type.  VVhile  this  construction  is  going  on  it 
would  be  necessary  to  take  care  of  the  white  and  colored  carpenters 
and  laborers  at  that  point,  and  I  would  recommend  for  that  purpose 
inat  building  No.  23,  now  almost  repaired.  l)e  utilized  for  kitchen  and 
dining  room  for  white  employees,  and  connnissary  for  all  employees. 
They  have  some  buildings  there  now  undergoing  repairs  that  will 
acconunodate  about  50  men  with  sleeping  (juartcis.  I  understand, 
though,  that  this  building,  No.  23,  has  been  assigned  for  school  pur- 
poses. If  it  is  inadvisable  to  divert  this  building  then  No.  9  would 
be  available,  but  would  lessen  the  sleeping  accomnloaations  greatly. 

To  take  care  of  the  colored  laborers,  etc..  tiieri'  are  ample  Ikmiscs  at 
Pedro  Miguel  Junction  that  could  be  easily  arranged  for  sleeping 
acconujiodations,  and  they  can  get  their  commissary  su[)plies  at  Pedro 
Miguel, 

Tl:  e  should  be  put  in  operation  a  supply  car,  which  will  leave  the 
commissary  at  Colon  every  otlier  day,  tliis  car  to  be  operated  by  a 
messenger  whose  business  it  is  to  deli\er  the  goods  directly  to  the 
commissaries  and  houses.  The  car  could  l)e  switched  over  the'^Culebra 
wye  to  supply  the  hotel  (commissary  at  Culebra  and  Rio  Grande  Supe- 
rior, then  return  over  the  wye  and  main  line  to  Pedro  Miguel  Junc- 
tion, from  that  point  to  Paraiso,  then  back  over  the  main  line  to  Pedro 
Miguel  and  Corozal,  then  to  Panama. 

The  great  trouble  existing  now  is,  tirst,  to  get  the  commissary  at 
Colon,  and  then  to  get  the  supi)lies  to  the  houses  where  wanted.  As 
it  is  the  service  is  very  indifferent. 

Yours,  respectfully,  J.  E.  Makkel. 


[Telegram.] 

Panama,  August  7,  1905. 
Markel,  Waldorf.,  Neio  York: 

Will  arrive  14th  prepared  to  negotiate  hotel  concession  on  bfsis 
Commission  furn'shing  plant;  concessionaire  operate  at  his  expense 
with  guaranty  of  board,  subject  to  Comptroller's  favorable  decision. 

Shomts. 


^^r:^ 


KEl'UllT   Oi'   THIS  ISTHMIAN    CANAL   crMMlciSlON.  '6\)\) 

ITelt'Krani.] 

NATIONAL    HOTEr,   CoMPANY, 

Are,  wiring'  Mr.  MiiiUcl  sopamtely.     rioMse  repeat  to  his  present 
addreya,  of  which  udvisc  us. 

DliAKE. 


ITt'lej/rain.l 

,,      T    r.    1..  ^'^'^'  YouK.  Avqvsf  1C,  1005. 

Mr.  .1.  E.  Markfl, 

No.  17  .Whnishi  NaHonnl  Bank  BuUdhnj,  Omaha,  N^r.: 

How  many  ton.s  capacity  do  you  think   tlio   cold-storajro  plant  at 
Colon  should  be^ 

IS  J  ION  TS. 


[Telegrum.] 

,„  „  ,,  Omaha,  Avc/nsf  17,  1005. 

1.  r.  SiioNTfl, 

ChainiKui  Tsthm'mn  Canal  CommlxMioit, 

U  ^fdfe  Street,  New  York  City: 
Would  reconnmcnd  five  eold-storaire  rooms  and  one  fre("'zin}r  room 
about  15  by  18  each  and  ca{)acity  to  make  at  least  aO  tons  of  Tee  per 
day.  This  will  take  care  of  practicallv  !i()(),()(i()  pounds  of  meat,  (^tc. 
Freezinjjf  plant,  olHce,  laundry,  bak  mt,  and  commissary  storeroom 
should  be  m  one  buildino-.  Recommend  it  be  located  on  new  docks  at 
Cristobal.     Mail  further  infornjation  to-day. 

J.  E.  Maukel. 


Isthmian  Canal  Affairs, 

New  York\  k^ept ember  6',  1005. 
Mr.  J.  B.  Maimvel, 

Widdo/'f  Ifofi'J.  Neto  York. 

Dear  Sik:  Referring-  to  your  bid  for  feedin^r  the  employees  of  the 
Isthmian  Canal  Connnission: 

In  order  to  prevent  any  subsecpient  misundei-standing,  beg  leave  to 
make  certain  points  clearer  than  possibly  our  .si)ecifications  made  them. 

Where  neither  the  railroad  nor  Connnission  own  electric  plants,  as 
mentioned  in  our  speciHcations,  we  wouM  expect  the  contractor  to  put 
in  small  electric-light  plants,  such  as  are  used  in  this  country,  as  kero- 
sene is  too  dangerous  a  conunodity  to  have  around  our  buiklings. 

In  regard  to  bed  linen  and  towels,  would  say  the  Commission  would 
expect  the  bed  linen  to  be  chanj^ed  daily,  and  one  bath  towel  and  two 
hand  towels  be  furnished  for  eacn  person  each  day,  besides  a  supply  of 
roller  ^owels  in  the  public  wash  room.  The  bath  towels  should  be  at 
least  24  by  48  and  the  hand  towels  17  by  34  inches  in  size. 

I  also  desire  to  call  your  attention  to  the  large  amount  of  veranda 
epace  surrounding  the  hotels.     These  verandas,  as  well  as  the  walks 


work  down  there  on  the  Isthumu. 
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and  ijrounds  around  the  hotels,  must  all  be  kept  in  a  thorouffhly  clean 
and  sanitiiry  condition.  I  inclose  you  a  photograph  of  the  Culebra 
Hotel,  in  order  that  you  may  have  an  idea  of  tne  amount  of  verar\da 
space  to  he  kept  in  order.  This,  in  addition  to  the  interior  of  the 
hotel,  must  be  taken  into  consideration  in  figuring  oh  the  maintenance 
and  care  of  the  rooms. 

In  a  general  way  our  gold  employees  are  men  of  education  and 
refinenuMit,  who  draw  salaries  of  irom  $125  to  15600  a  month,  and  are 
used  to  not  only  comforts,  but  many  of  the  luxuries  of  life.  The  nerv- 
ice  and  meals  we  would  expect  furnished  this  class  of  employees  nuist 
be  of  a  high  grade,  both  in  quality  of  material  cookea,  and  in  the 
manner  of  serving  at  the  table,  and  should  approximate  the  service  of 
a  $2  hotel  in  the  States.  In  view  of  the  climatic  conditions  I  desire 
also  to  call  your  attention  to  the  fact  that  it  will  be  necessary  to  ship 
only  the  best  grade  of  export  moats  to  the  Isthmus. 

In  regard  to  service  for  silver  men:  It  is  expected  that  the  houses 
and  surroundings  in  which  silver  uhmi  are  fed  shall  also  be  kept  in  a 
neat,  clean,  and  sanitary  condition  and  that  the  cooking  utensils  and 
tableware  shall  be  kepf  cUmiii  and  sanitary.  In  order  to  accomplish 
the  latter,  it  will  be  necessary  to  sterilize  same  after  each  meal.  The 
tables  will  be  covered  by  white  oilcloth,  kept  clean.  Again,  in  order 
to  prevent  all  misunderstanding,  would  say  that  the  price  of  meals  for 
silver  men  must  include  the  care  of  the  buildings,  grounds,  tables,  cook- 
ing utensils,  etc.,  ju^,  so  far  as  they  are  concernecl,  there  is  no  care  for 
rooms. 

In  regard  to  the  salo  of  uncooked  foods,  the  contract  contemplates 
not  only  the  sale  of  cooked  and  of  uncooked  foods,  but  the  othei-  itcuis 
mentioned.  So  far  as  to})acco  and  eigarcrtes  are  concerned,  tliat  is 
governed  by  concession  sold  by  the  Panainanian(TOvernnient  each  year, 
and  the  contractor  would  either  have  to  pay  him  duty  or  buy  from 
the  concessionaire  who  controls  that  business  on  the  Isthmus.  It  is 
not  intended  that  the  contractor  will  sell  general  commissary  goods 
outside  of  uncooked  goods  and  the  articles  mentioned,  for  the  reason 
that  there  is  a  treaty  obligation  between  the  United  States  Government 
and  the  Pananumian  (iovernmcnt  limiting  the  sale  of  coirmissaries 
to  certain  classes  of  employees,  and  it  is  the  purpose  of  the  Commis- 
sion to  limit  the  sale  of  food  stuffs,  etc.,  to  the  items  mentioned  in  our 
specitications,  so  that  our  Government  can  keep  the  contn^l  of  the  com- 
missaries in  its  own  hands,  so  as  to  regulate  it  as  occasion  requires. 
We  will  expect  the  contractor  to  coop(M-ate  with  the  Commission  in  its 
eflorts  to  avoid  friction  as  between  the  two  Governments. 

It  is  the  intention  of  this  agreement  to  limit  the  sale  of  these  cooked 
and  uncooked  foods  and  other  items  mentioned  to  employees  of  the 
Commission  and  of  the  railroad  company,  and  not  to  do  a  general 
merchandizing  business. 

^  It  is  also  clearly  understood  that  the  prices  s'?own  in  the  specifica- 
tions for  freights  on  steamships  and  in  cold  storage  is  limited  entirely 
to  goods  used  in  feeding  the  railroad  company  and  Canal  Commission 
employees,  and  not  to  outsiders. 

You  also  understand  that  the  yams,  yuccas,  and  dried  fish  required 
by  the  Jamaican  laborers  can  not  be  secured  any  place  except  on  their 
island.  1  presume  you  are  familiar  with  the  metliod  required  to  pro- 
duce these  supplies  and  the  cost  of  same,  as  they  will  be  a  very  promi- 
nent item  in  the  food  required  by  this  class  of  labor. 


REPORT   OF   THE   ISTHMIAN    CANAL   COMMISSION. 


401 


I 


I  will  no.  ^rlad  if  you  will  plouso  sUito  that  in  sulnnittiiMr  your  l)id 
our  iind.M'Mtaudmjr  „f  those  portions  of  our  spocifimtions  ivfVrred  to 
»y  mc  IS  the  Hiiinc  ii,s  stutod  by  mo  in  this  couiinuiiicution. 
xoura,  truly, 

T.  P.  Shonts. 


r,        rr.  „   c-  ^''''^^'  "^^^'^^^^  ^rphmhev  6,  1005, 

Jlon.   iFiKODoHE  P.  Shonts, 

Pnttuient  PannuKi  lUUroad  and  StenmHh'ip  Coinpanij, 

'JJ,  State  street.  Sew  York. 
Dkaii  Sir:  Konjyinjr  to  your  lottcrof  ov(mi  date,  in  ivfcnMioe  to  mv 
undcrstandmjr  of  tu<'  pio[)()siti()ii  l()()kin«r  fovvard  the  cuiv  and  f<'c(lin<r 
o\  thociiiploycosof  tho  Panama  Kailroad  and  Canal  Coiiiinission,  1  hen- 
toad  vi, so  that  all  of  tho  niattorH  ni<«ntion(id  in  your  IcttiM-  hayo  boon 
fully  considoivd  by  nic.  In  siihmittinjr  my  bid"  my  undorstandin..-  of 
those  portions  of  your  spiM-ilicalions,  roforrod  to'  in  your  letter  of 
to-dav,  was  the  same  as  yours,  and  I  hurcwilli  assume  all  resi)()nsibili 
tios  tlierein  contained. 

Yours,  truly,  j,  k.  AUkkel. 


Isthmian  Canal  Affairs, 

,,         r     T.     ^r  ^t^lO    York,    Sj>tcmlM'7,   1005. 

Mr.  J.  E.  Markfl,  ' 

Thr   Waldorf^  Sew  York. 

Dear  Sir:  Keforrino-  to  tho  contract  onterod  into  to-day  l)(>twe(>n 
the  Panama  liailioad  Company  and  youi'self  r(>lati\('  to  ft'edino-  tiie 
employees  of  the  Panama  Kail  road  Company  and  the  Isthmian  Canal 
Commission  on  the  Isthnuisof  Panama,  and"  (hat  portion  of  the  con- 
tract which  specities  that  the  same  shall  not  be  transferred  by  you 
without  written  consent  of  the  president  of  the  railroad  company, 'Ihmv 
leave  to  say  that  I  understand  it  is  your  intention  to  oruani/e  a Coi" 
])oration  to  take  the  pUiee  of  yourself  as  ^^-ontractor""  under  this 
at;reeinent. 

This  is  to  adyise  that  when  your  cori)oration  is  complete  and  satis- 
factory to  our  couns(d.  you  will  haye  my  consent  to  substitute  the 
corporation  as  ''contractor''  in  place  of  y()iirself. 
Yours,  truly, 

T.  P.  Shonts. 


[Telegmm.] 

^   „   ,,  VVahhington,  D.  C,  Se/demherS,  1005. 

J.  E.  Markel, 

17  Ndtional  BanJc.  Building,  (hnaha,  Shr.: 
Stevens  cables  that  charge  fixed  for  board  of  gold  men  as  against 
present  charge  will  be  very  objectionable  to  many  gold  emph)yees 
getting  small  salaries.  Mr.  Shonts  cabled  him  that  he  will  endeavor 
to  arrange  with  you  to  furnish  such  gold  employees  as  want  them 
good  but  simpler  meals  at  lower  charge,  thus  making  two  rates  for 
gold  employees.  It  will  be  to  your  advantage  to  make  such  arrange- 
S.  Doc.  127,  59-1 26 
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mentH,  and  we  hIiouUI  huvo  tlumjfht  of  it.     Ploiisc  wire  me  your  views 

ami  what   you  can  do.     They  arc  now  paying;  tweuty-twu  tifty  for 

board  unci  two  f.fty  for  care  of  room. 

Koss. 


[Tolegram.l 


CiiiCAOO,  S!<>/)frnihtrr  ,9,  1005. 

D.  W.  Rosfl, 

/'iirr/His/'ri(/  A<jrnt,  hthmian  Canal  CommUnion^ 

Millx  liuUdlng^  Waxhlixjtop.^  I).  C: 

Your  Oiniilui  wire.  Toll  Mr.  Slionu  tliat  I  will  nuM-t  views  of  hiin- 
elf  and  Mr.  Stevens  on  anv  pn)|)(»sition  >vhich  apnoars  advantaj,'eous. 
>an  and  will  anango  two  rates  if  deemed  udvisahle.     Home  to-ni^^l't. 

J.   E.  Maukkl. 


Can 


Nkw  York,  Septemlern,  1905. 
Theodora:  P.  Siionts,  Esq., 

l^reHidi-nt  r<inaina  lidllnxid  Company,  Nfin  IWk  City. 
Dkau  Sir:  Referring'  to  tlio  coulract  of  Septcmher  7,  li>or>,  between 
the  company  and  myself,  it  is  linthiT  aj^'reed  hrtween  (he  company 
and  myself,  for  valuable  consideration  received,  that,  independent  of 
and  in  addition  to  any  provision  of  said  contract,  the  com|)aiiy  shall 
have  the  ri<^^ht  hereby  accorded  to  wholly  teiininat*^  and  aiu)ul  said 
contract  at  any  time,  iit  the  discretion  of  Its  president. 

Yours,  truly, 

J.  K.  Markkl. 

Witness: 

Wm.  Nelson  Cromwell. 


Panama  Railroad  Company,  Panama  Railroad, 

Panama  Kailroao  Steamsiiu'  I^ine, 

Ntw  York,  Septciuhcr  JiJ,  1905. 

Mr.  J.  E.  Markel, 

^Jf  State  Street,  City. 
Dear  vSir:  Following  the  conference  b(»tween  yourself,  Mr.  Crom- 
'well,  and  myself  yesterday,  in  which  wt;  r(>ached  a  supplemental  pro- 
vision to  be  incorporated  in  the  draft  of  the  7th  instant,  I  bcH'  for  uni- 
formity's sake  to  conlii-m  my  acceptance  of  the  same  and  inclose  you  a 
copy  of  it.  We  will  take  up  this  subject  very  fully  on  our  forthcom- 
ing visit  to  the  Isthnms. 

Yours,  truly,  T.  P.  Shonts. 


Figure*  showing  the  average  of  each  day*  ft  operatiom  during  the  month  ofSrptember. 

Statement  of  iegues  to  kitchen  and  dining  room,  averaged  per  diem $112. 61  i 

Statement  of  labor  roll,  averaged  per  diem ___15_ 

Statement  of  meals  furnished,  averaged  per  diem ^'t 

Statement  o!  coupons  collected  for  care  of  rooms,  averaged  per  diem 20. 5 


nets  principl«N  to  then  work  in  Imiid,  which  nn  you  know  'm  inoru  or  Iomb 
of  ftn  emergency  nature. 


■''^mmm 
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AveriiKo  dally  coflt  of  hot4.1 $140.  ftU* 

Av«  PHKi' flaily  iiumhtT  fif  coupoiiH  «'>)ll«'ctwl 4(U)  8 

AveriHje  cost  of  each  utval '.  /^'.V.'.'.'.'.'.'.\'yeuUi[ ',  sO,  63 


Branch  or  Lahou  and  Quarirrr, 

Ihtiimian  C'anai,  Commimmion's  Hotki., 

,,      ,  ,,  Cu/rhni,  ih>',b»;rS,  Ifm. 

Mr,  Ja(  KsoN  Smith, 

M(i)i<ii/,r  /h'diK'h  of  Lahor  iukI  Qniirtei'H^  Pnnnpm. 

Silt:   I  hojr  to  «ul)iniL  my  proliiiiiiuirv  n-port  for  Hio  month  of  Soo- 
tomhor,  11)05:  '  ^ 


INCOMB. 


1  l,7i;{  COIlpoMH *.)    .,00    914 

iiwh  n-cnvcd j.^O  ^,j 

To  he  (l«Mliict«'(l  (liiriiiKrhiM  hikI  tn>xt  month .\...  .si*?!  25 

''*'*^ li'A.WS 


BXPKNDITI  UKH. 


Stores  . . 
Salari.'H. 


4, 1'20.  86 

f;i,  :^75.  45 
K45. 40 

4,  220.  85 


The  distribution  of  tho  income  if;  us  follows: 
For  mcalH: 

!r'' I012H.75 

To  l)e  (lr,i,Ht.Ml $;{7;{.r,o 

ror  cari'  of  roomx: 

;>^'' $:^.75 

(  « 'lip. .IIH. 5,)5 

To  \yi\  (lt'(hu'UHl _  _    ^     «2;i_  75 

The  t<)t4il  iriconio  ronn-sonts  an  eiiuivalcnt  of  i;3,S24  coupons. 
Very  respectfully, 


-,  Hotel  Manager. 


Isthmian  ("anai,  Commission, 

,    „  rami  ma  ^  (Jctobcr  9,  1905. 

Mr.  J.  E.  Makkkl, 

Anion.  ('(inaJ  7jmc 
I  )kak  Sik:  Hoferrinjr  to  the  ftfrrooment  recently  entered  into  between 
you  and  the  Pjirmmu  Riiilroad  Coinpany,  under  which  certain  liotel 
and  other  privile^'es  were  ^rranted  you"  by  the  railroad  company,  in 
view  of  the  unsettled  conditions  found  to  exist  on  the  Isthmus,  and 
which  have  been  fully  discussed  with  yourself,  be^r  leave  to  confirm 
our  verbal  notice  «/iyen  you  to-day  of  our  desire  to  forthwith  termi- 
nate the  abo\e- mentioned  agreement. 

Yours,  truly,  T.  T.  Shonts, 

Preaident. 
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Steamship  Havana,  Colon,  Panama^  October  10,  1905. 
Mr.  T.  P.  Shonts,  Chairman. 

Dear  Sir:  The  attached  report  furnished  me  by  Mr.  Smith  shows 
that  at  the  Culebra  Hotel  there  were  served  during  the  month  of 
September  13,824  meals,  costing  $4,220.86,  or  30.53  cents  per  meal, 
or  $27.47  per  man  per  month. 

To  this  should  be  added  the  manager's  salary  (omitted),  coupon  or 
hotel  clerk  (omitted).  Ge:.-ral  office  expense:  General  manager,  chief 
clerks  and  assistants,  purchasing  agent,  inspectors,  traveling  auditors, 
storekeeper  and  helpers,  supply  car  messenger,  traveling  cook,  fore- 
man bakery  and  helpers,  butcher,  extra  managers  and  cooks.  Pack 
train,  depot  to  hotel;  coal,  laundry,  lij^hts,  cost  of  refrigerating  cars, 
rent  of  storeroom.  Colon;  transportation  help,  steamers.  New  York 
to  Colon  and  return,  for  vacations;  freight  on  railroad.  Colon  to  des- 
tination; insurance;  breakage  and  loss,  i-ilver,  glassware,  and  linen; 
repairs  on  ranges,  furniture,  and  eciuipnient;  expense  of  sanitation  and 
removal  of  gart)age  and  keeping  of  premises  clean  outside  of  buildings. 
Very  truly,  yours, 


CoTxiN,  Panama,  October  11,  1905. 
Hon.  T.  P.  Shonts,  Chairman. 

Dear  Sir:  Referring  to  my  let^ev  to  ycu  of  October  10,  in  making 
up  a  list  of  the  expenses  chargeable  from  a  contractor's  standpoint,  1 
omitted  railroad  fares  for  all  employees  of  the  contractor.  If  it  is 
intended  to  make  a  charge  to  the  contractor  for  his  inspectors,  super- 
intendents, and  other  employees,  thcj,  in  that  cRse,  it  should  be  con- 
sidered in  maKing  up  the  estimates  of  your  expenses. 
Very  truly,  yours, 


BAMTLE    MENUS    SUBMITTED. 

9<vvDKy.— Break  fad:  Baked  apples,  cream;  Im  iled  fish,  hot  waffles;  mutton  chops, 
fried  potatoes;  bread  and  butter;  coffee,  tea,  or  cocoa,  lymuer:  Chicken  soup; 
boiled  turkey  or  chicken,  ovster  sauce;  roast  liai.i,  champagne  sauce;  prune  ribs  of 
beef;  bread  and  butter;  green  peas,  mashed  potatoes;  ice  cream,  home-made  cake; 
mixed  fruits,  nuts  and  raisins;  coffee.  Sajipi'r:  Pork  and  beans;  cold  cuts  of  meat; 
rolls  and  butter;  canned  peaches;  home-made  cake;  crackers  and  cheese;  coffee,  tea. 

MoNDAv  -Breakfast:  (irape  fruit;  boiled  rice,  cream  and  sugar;  scrambled  eggs 
with  baco  hot  corn  bread,  rolls;  bread  and  butter;  boiled  -.at  mackerel;  coffee,  tea, 
or  cocoa.  Dmnei-:  Barlev  broth;  boiled  fish,  egg  sauce;  ro-.^r  mutton,  caper  sauce; 
banana  fritters;  eu'-cotasli;  baked  yams;  bread  and  butter;  home-made  pie,  cheese, 
coffee,  tea.     Supper:  Farina,  cream,  sugar:  assorted  cold  meats;  potato  croquettes; 

hot  c.ike;  coffee,  tea.  ,    ,  .    ,  ^  ,     v     .  ^    i     /-. 

Tvv:»nKY.—BreakfaM:  Sliced  fruit  wall  cream;  cereal;  fried  fish;  beefsteak,  (rer- 
man  fried  potatoes;  muffins;  bread  and  butter;  coffee,  tea,  or  cocoa.  Dinner:  Vermi; 
cellieoup;  fish;  veal  cutlet;  mashed  potatoes,  spaghetti  au  gratin;  boiled  epinach 
peach  rolly-poly,  vaniUa  sauce;  crackers  and  cheese;  coffee,  tea.  Supper:  Boiled 
Indian  meal;  curry  of  lamb;  baked  potatoes;  mixed  pickles;  rolls  and  butter;  nut 
cake,  radpt>erry  jam;  coffee,  tea. 

WnDffTBRVKY.—Breakfnm.  Apples;  cream  of  wheat;  eggs,  as  they  like;  liver  an<l 
bacon;  wheat  cakes  with  sirup;  coffee,  tea,  or  cocoa.  IHnner:  Mock  turtle  soup; 
fried  fish;  beef  a  la  node  with  dumplings;  boiled  onions,  string  beans;  lemon  ice- 
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pudding;  coffee,  tea.    Supper:  Hominy;  cold  roaat  lamb,  chipped  beef;  creamed 
potatoes,  pickled  beets,  chowchow;  preserved  apricotw;  crackers,  cheeBe;  coffee,  tea. 

Tbvssday— Breakfast:  Grape  fruit,  bananas;  cereal;  Spanish  mackerel;  mutton 
chops,,  lyonnaise  potatoes;  hot  corn  bread;  t"a,  coffee,  or  cocoa.  Dinner:  Split  pea 
soup;  baked  fish,  tartar  sauce;  chicken  fricasaee;  sirloin  steak;  baked  potatoes,  olives: 
stewed  tomatoes;  ice  cream,  cake;  coffee,  tea.  Supper:  Wheaten  grit.>^;  Hamburg 
steak;  bacon  and  lamb's  kidneys;  German  fried  i)Otatoes;  French  toaat;  stewed 
prunes;  bread  and  butter;  coffee,  tea. 

¥mv>KY.-~ Breakfast:  Flaked  rice,  with  canned  i)eaches;  cod  fish  cakes,  tomato 
sauce;  emelet  with  bacon;  Vienna  rolls,  butter;  coffee,  tea,  or  cocoa.  Dinner-  Puree 
of  tomato  soup;  baked  spaghetti,  baked  fish,  stuffed— i)rime  ribj  of  beef;  mashed 
turnips,  green  pea",  boiled  beets;  bread  and  butter;  cornstarch  pudding;  coffee,  tea. 
Supper:  Force  with  cream;  Pickled  fish,  table  celerv;  Frankfurt  sausage,  sauerkraut- 
stewed  peaches;  johnnycake;  cratikers  and  cheese;  coffee,  tea.  ' 

SATrHDAY.— Breakfast:  Fruit;  cold  boiled  rice,  cream,  sugar;  mutton  chops,  frizzled 
beef  with  eggs;  rolls  and  butter;  coffee,  tea,  or  cocoa.     Dinner:  Mutton  barley  broth, 
fried  fish;  steak,  iried  onions;  boiled  potatoes,  spinach;  cornstarch  custard;  mixed 
fruits;  coffee,  tea.     Supper:  Roiled  Indian  meal,  sirup;  cold  corned  beef,  veal  chops 
brea'ied;  molasses  cake,  Graham  crackers;  canned  peaches;  coffee,  tea.  ' 


C( 


fl 

th 
w 
bi 
a 
til 
Si 
G 
til 
sli 

q' 

ei 

til 
ta 
sa 
R 
tj- 
til 
at 
ai 
bi 
ai 

in 

SI' 

M 
rii 
ca 
ok 
tr 
Tl 
bi 
of 
in 


mpm 


COHRESPOITOENCE  BETWEEN  THE  8ECKETARY  OF  WAR  AND 
THE  ATTORNEY-GENERAL  CONCERNING  THE  SETTLEMENT  OF 
THE  MARKEL  CONTRACT. 

January  2,  1906. 

Mt  Dear  Mr.  Attorney-Genpral:  I  desire  to  submit  for  your 
opinion  a  question  arisinj^  on  the  following  facts: 

The  (lovornment  of  tne  United  Slates  obUiined,  in  the  purchase 
from  the  New  French  Panama  Camil  Com})any,  about  09,00()  ahare«  of 
the  70,000  shares  of  ca})ital  stock  of  the  Panama  Railroad  Company, 
which  is  a  corporation  of  ^hi-.  State  of  New  York,  authorized  to  do 
business  as  a  connnon  carrier  on  the  isthmus  of  Panama,  and  having 
a  concession  for  tlurt  purpose  from  the  sovereign  of  the  country  at  the 
time  when  the  corporation  was  chartered  and  the  railroad  was  built 
kSince  the  purchase  from  the  New  French  Panama  Canal  Company  the 
Government  has  purchased  the  remainder  of  the  outstanding  shares  in 
the  railroad  company  and  is  now  the  owner  of  70,()()()  shares,  less  13 
shares,  which  have  been  sold  to  18  persons,  in  ordei-  that  they  might 
(|ualify  as  diiectors  under  a  contract  for  a  resale  whenever  the  Gov- 
«!riiment  shall  elect. 

The  Canal  Conunission,  in  making  its  preparatory'  arrangements  for 
the  construction  of  the  canal  u[)on  the  Isthmus,  "n  organizing  its  sani- 
tary force  to  stnmpoutthe  yellow  fever  and  malaria,  and  in  the  neces- 
sary enlargement  and  improvement  of  the  equipment  of  the  Panama 
Railroad  Company,  and  the  construction  of  a  great  mileage  of  branch 
tiacks  for  the  removal  of  material  in  the  excavation  of  the  canal,  in 
the  dredging  out  of  the  harbors  at  both  ends  of  the  canal,  in  the  con- 
struction of  houses  for  laborers,  of  warehouses,  machine  shops,  wharves, 
and  all  manner  of  buildings  necessary  in  the  great  work  to  be  done  in 
building  the  canal,  employed  persons  engaged  in  engineering,  clerical, 
and  niaimal  labor  of  various  kinds  divided  into  two  classes,  paid,  as  it 
is  said,  on  the  "gold  roll"  and  on  the  "silver  roll." 

This  number  increased  so  rapidly  that  the  question  of  their  obtain- 
ing on  the  Isthmus  pro[)er  food  became  a  matter  of  very  serious  con- 
sfMiuence,  and  accordingly  Mr.  Wallace  wrote  a  letter  to  Mr.  J.  E. 
Markel,  who  had  been  well  known  for  a  great  many  years  as  an  expe- 
rienced hotel  keei)er,  boarding-house  keeper,  and  caterer  for  boarding 
camps,  inviting  him  to  come  to  the  Isthmus  with  a  view  to  possibly 
obtaining  a  concession  from  the  Canal  Commission  and  making  a  con- 
tract for  the  feeding  of  the  two  classes  of  employees  at  fixed  prices. 
The  letter  was  written  on  the  4th  of  March  and  was  lost  in  the  mails, 
but  finally  reached  the  addressee,  so  that  it  was  answered  on  the  4th 
of  May.  Mr.  Markel  accepted  the  suggestion  and  at  once  began  to 
make  inquiries,  obtain  plans  for  proper  refrigerating  plants,  proper 
laundry  plants,  ^^d  other  equipment  needed  for  the  work.     The  plant 
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(•()ut«Mii|)liitp<l  fctMlinjr  of  ii[)\vard  of  20,0()0  or  more  people.  Mr. 
Murkel  visited  the  Isthniu.s  witli  tlie  plans,  conferred  with  (iovernor 
Maj^ooii,  who  was  a  Commissioner  and  a  member  of  the  executive 
committee  resident  on  the  Isthmus,  conferred  with  the  engineer  of  the 
Panama  Railroad  Companv,  advised  as  to  where  the  refrigerator  plants 
should  be  placed,  as  to  vvfiere  the  hotels  should  be  constructed,  as  to 
where  the  boarding  muips  should  be  located,  and  advised  as  to  all  other 
questions  arising  with  reference  to  the  feeding  of  the  employees. 

With  his  son  and  partner,  P.  L.  Markel,  and  his  private  secretary, 
he  spent  six  weeks  upon  the  Isthnuis  and  returned  about  the  8tli  of 
August,  li)05.  He  had  taken  observations  and  made  notes  with  refer- 
ence to  the  character  of  the  work  which  would  have  to  be  done,  and 
with  a  view  to  making  a  contract  with  the  Government  therefor. 
Mr.  Shonts  returned  about  the  14th  of  August  from  the  Isthmus, 
where  he  had  been  conferring  with  reference  to  the  matter,  and  after 
a  full  investigation  decided  to  advertise  for  bids  for  the  contract. 
Advertisements  were  made  and  competition  invited.  The  result  of 
the  competition  was  that  on  the  7th  of  September  the  contract  vvas 
awarded  to  Mr.  Murkel. 

The  contract  in  eti'ect,  shortly  statt^d,  ])rovi<led  that  the  (rovernment 
should  furnish  sul)stantially  all  the  plant,  houses,  and  everything  of  a 
permanent  chaiacter  to  the  contractor  for  a  certain  rent;  that  the  con- 
tractor should  furnish  the  emi)loyees  and  the  material  for  food;  that 
he  should  |)!iy  a  ccriain  amount  for  trunsportion  and  for  refrigoi'ation, 
and  tliat  on  the  other  hand  he  should  receivf  for  the  meals  which  he 
furnished  accrtuin  i)i'l('e  from  those  on  the ''geld  roll  "and  a  certain  j^'icc 
for  those  on  the  "'siivei-  roll."  It  also  contained  the  j)i'()vision  that  in 
cas(>  the  contractor  (lid  not  discharge  his  duty  in  accordatu-e  with  (he 
contract,  to  the  sati>faction  of  the  geneial  manager  of  the  railroad,  the 
general  manager  might  cancel  the  contract  after  a  notice  of  thirty  days. 
After  the  contract  was  awarded  Mr.  Markel  '  rdeied  to  New  York  12 
persons  -cooks,  superintendents,  clerks,  and  skilled  nuni  in  the  hotel 
and  restaurant  and  boarding-camp  business  -in  ordei'  that  they  might 
sail  with  him  inunediately  for  the  Isth.mus  and  begin  the  work. 

One  man  who  was  in  tlie  employ  of  Armour  &  Co.  he  entered  into  a 
contract  ,<>  ])ay  $5,imm>  a  year,  l)ecause  of  his  familiarity  with  the 
refrigeration  and  preservation  of  nieats  in  the  Tropics,  When  he 
reached  New  York  he  found  that  Mr.  Shonts  had  received  a  telegram 
from  Chief  Flngineer  Stevens  objecting  to  the  prices  in  the  contract, 
and  Mr.  Sho  its  thereupon  insisted  that  if  they  found  when  they 
visited  the  Isthnms  that  the  prices  were  too  high  he  must  have  the 
right  to  cancel  the  contract  at  liis  discretion.  Accordingl}'  the  follow- 
ing addition  to  the  contract  was  made: 

New  York,  September  ^S,  1905. 

ThKODOUE   p.  f^lIONTS,    Ks(]., 

I^eddenf  I'annmd  llailnxtd  Company,  Washington,  I).  0. 
Dear  Sn<:  Uef»'iriiiK  to  tlie  contract  of  St'pteml)cr  7,  lUOo,  between  thcMoinpany 
and  myself,  it  is  further  a^jreed  In'tween  the  company  und  tuvHelf  for  valuable  con- 
eideration  received,  that  independent  of,  and  in  addition  to,  any  provisions  of  said 
contract,  tlie  company  8liall  have  the  rii,'ht  hereby  accorded  to  wholly  terminate  and 
annul  nuid  contract  at  any  time  at  the  ditjcretion  of  the  president. 
Yours,  truly, 

Jacob  £.  MarkbIi. 
Witness: 

WiUiiAH  NsiisoN  Cromwell. 
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It  recites  that  it  \h  for  a  valuable  considcM-ation,  but  no  money  orother 
valual)le  considenitioii  was  in  fact  paid.  WlictluT  the  joint  aj^'reenient 
to  .nodify  the  contract  constitutes  a  sulHcient  consideration,  is  sub- 
mitted lor  your  consideration,  with  the  linal  (question  which  I  am  about 
to  put.  Because  of  the  doubt  as  to  wheth(;r  tiie  uhmj  whom  he  iuid 
employed  and  sununoned  to  New  York  would  be  actually  needed,  sug- 
gested by  the  introduction  of  this  new  clause,  Mr.  Maikel  left  all  but 
three  of  the  men  in  New  York  and  took  those  thiee  with  him.  After 
visitin<^  the  Jstiunus  and  after  discussing  the  ways  and  means,  the  cost 
of  feecling,  etc.,  it  was  concluded  by  Mr.  Shonts  and  Mr.  StevtMis  and 
Governor  Magoon,  that  the  contract  ouglit  to  )e  canc(>le(i.  and  there- 
u})on,  in  accordance  with  the  additional  moditication  above  quoted, 
notice  of  the  cancellation  was  given  and  accepted. 

At  the  time  this  was  done  Air.  Shonts  and  (iovernor  Magoon,  mem- 
bers  of  the  executive  committee  of  the  Conuiiission  and  directors 
of  the  railroad,  said  to  Mr.  Markel  that  he  ought  to  he  compensated 
for  the  expense  to  which  he  had  been  put  and  for  his  time  and  services 
in  coniu'ction  with  the  work  which  the  (Jovernment  then  concluded  to 
assume  to  do  itself  instead  of  letting  it  by  contract.  On  their  return 
the  euiployees  who  had  Ikmmi  hoarded  l»y  Mr.  Marktd  in  New  York 
were  discharged.  The  superintendent  whom  he  had  employed  at  $5,000 
a  year  was  settled  with  for«5^l,()00,  and  hiscla:»>>  was  presented  by  Presi- 
dent Slionts  to  the  directors  of  the  railroad  comi)any,  sliowing  that  he 
had  expended  about  $1,500  before  tiu'  contract  was  let  to  him,  and  the 
remainder  of  ^5.745  after  the  contract  hud  been  let  to  Inm. 

Ml'.  Markel  siatt>s  that  had  he  bet'ii  ])erniitte(l  to  caiiy  out  the  con- 
tract he  wciild  have  made  no  charge  either  for  hi--  ser\iresor  for  tliose 
expenses  which  he  had  incurred,  but  that  in  view  of  thv  cancellation 
of  the  contract  he  was  out  $5,745  and  the  time  which  he  had  spent, 
from  a])outtlu^  4th  of  May  to  the  17th  of  November,  when  lie  returned 
from  the  Isthmus,  inehuling  two  trips  to  tlu'  I>thmu>.  one  of  six 
weeks  and  the  other  of  about  three  we(>ks.  The  railroad  directors, 
upon  this  statement,  voted  to  him  his  expenses,  and  a  sum  of  ^5,ooO 
in  comi)ensation  for  his  time  and  the  service  rendered  by  him  from 
his  suggestion  and  advice  as  an  expert  to  the  railroad  comininy  con- 
cerning its  action  in  respect  to  feeding  the  laborers. 

Now,  it  may  be  contended  with  force  that  under  these  circumstances, 
iiom  a  strictly  legal  standpoint,  theie  was  no  legal  consideration  to 
su[)port  the  payment  to  Mi".  Mark«d  of  his  exj)enses  and  for  his  serv- 
ices, because  ir.  the  examination  which  I  have  sul)jected  him  to  he 
freely  admits  that  the  services  were  rtMulered,  the  expenses  were 
incurred,  and  his  time  taken  solely  in  anticipation  of  ot)taining  a  con- 
tract for  tlie  pur[)os(\  and  that  had  he  obtained  the  contract  and  l)een 
permitted  to  carry  it  out  he  would  ru>t  have  charged  a  c»mt  of  this  to 
the  Government.  The  railroad  directors  evidently  considered  that 
the  moditication  of  the  contract,  which  was  insisted  upon  after  hearing 
from  Mr.  Stevens,  was  a  harsh  and  l)urdens()ine  one.  and  that  Mr. 
Markel  ought  not  to  be  held  to  the  letter  of  that  moditication  so  as  to 
prevent  his  re(piesting  compensation  for  his  useless  outlay  of  money 
and  time  and  his  being  made  whole  in  the  transaction.  The  question 
of  the  paynuMit  was  not  submitted  to  me  or  to  the  President,  but  it 
was  ordered  by  the  board  of  directors.  It  now  arises  upon  my 
examination  of  the  transactions  of  the  railroad  company  and  assumes 
this  phase: 
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In  view  of  the  meritorious  and  moral  consideration  upon  wliich  the 
money  was  paid,  thou*,  h  the  consideration  may  prohahlv  have  no  strictly 
legal  basis,  is  the  President  justiHed  in  ratifying  and  confirming  the 
action  of  the  hoard  of  directors^  The  evidence  satisfies  me  after  a 
full  cross-examination  of  Mr.  Markel  that  the  expenses  which  he 
states  were  actually  incurred  by  him  and  the  $5,000  tor  the  time  and 
trouble  which  he  spent,  if  rendered  as  a  service  to  the  company,  in  view 
of  his  very  great  expert  knowledge,  was  net  excessive. 
Verv  respectfully,  yours, 

Wm.  n.  Taft, 
tSecretary  of  WaT» 
Hon.  Wm.  II.  Moonr, 

Attvi'uey-  General. 


Offick  of  the  Attorxey-Genrral, 

Wtis/iingtor,^  1).  6^.,  January  i^,  1906. 

Dear  Mr.  Secretary:  You  ;isk  my  opinion  upon  a  question  stated 
in  your  letter  of  this  date  to  nie.  VVithout  recapitulatiiig  the  facts 
wliich  are  fully  set  forth  in  vour  t'etter,  the  question  is  whether  upon 
those  facts  the  President  is  justitied  in  approving  a  certaiti  r)aynient 
to  Mr.  Markel  on  account  of  services  and  expenses  wliich  were  ren- 
dered }.  I  incurred  pi'ior  to  and  during  the  existence  of  a  contract 
made  with  the  Panama  Uailroad  ("oiu[)any  for  furnishing  food  to  cer- 
tain employees.  It  s('<>ms  to  me  that  it  is  not  necessary  for  me  to 
determine  whether  Mr.  Markel  has  a  claim  against  the  railroad  com- 
pany which  could  he  enforced  in  a  court  of  law.  It  is  suflicient  to  say 
that  his  rights  are  doubtful,  or,  what  is  e(iuiviileut,  to  sjiy  that  the 
liability  of  the  railroad  conq)any  to  li'm  is  dout)tful. 

The  cojitiact  which  'vas  made  between  the  railroad  company  and 
Mr.  Markel  was  not  canceled  by  virtue  of  any  provision  contained  in 
it,  but  rjy  virtue  of  a  subs'M|uent  and  independent  agreement,  without 
consideration,  made  in  ttie  letter  to  Mr.  Shouts.  In  such  case  a 
private  person  or  a  coi"poration  would  be  justilied  in  ])aying  to  Mr. 
Markel  such  a  sum  of  money  as  seemed  in  e(|uity  and  good  conscience 
to  be  due  him,  and  the  payment  would  constitute  a  couiprouiise  of  a 
doubtful  claim.  In  view  of  the  large  powers  conferrc^l  upon  the 
President  by  law  with  respect  to  the  building  of  the  cRnal  and  all  the 
work  incidental  thereto,  in  my  opinion  he  is  justitied  in  ratifying  and 
in  confirming  the  action  of  the  board  of  direciors,  approving  the  paj' 
meut  of  the  sum  named  to  Mr.  Marliel. 
Very  respectfully, 

W.  11.  Moody. 

Hon.  WiLiJAM  H.  Taft, 

Secret  o  y  of  Tnzr. 


REroirr  op  im:  ijoard  of  dirkctoiis  of  tiif  pwama 

RAILROAD  COMPANY  TO  THE  ISTHMIAN  (WNAL 

COMMISSION  FOR  THE  TEN   MONTHS 

ENDING  OCTOBER  81, 11)05. 
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Board  of  dirfrtors.—T.  P.  Shouts,  Charlca  E.  MapoDii,  'Illordocai  T.  Kmlicoft,  I'cter 
0.  Hains/B.  M.  Harrod,  Ossvalii  H.  Krnst,  Win.  Nt-lson  Croinwi'll,  ,1.  D.  tic  OWaldia, 
William  Barclay  Barrioiis,  Clarence  R.  J-klwardy,  llo^^cr  I..  Kaniliain,  K.  A.  Drake, 
John  F.  Wallace  (  resigned). 

Executive  'vininilk'c. — T.  I*.  Shont><,  John  F.  Wallace  (resigned),  ('harles  E.  Magoon, 
Wni.  NelHon  Cromwell,  Clarence  K    Ivlwards. 

OfficcrK. — T.  1'.  Shunts,  president.  New  York;  John  F.  Wallace  (rcHigned),  vice- 
president.  New  York;  John  F.  Sti'vens,  general  niatiager,  I'anama;  Sullivan  ifc  Oom- 
well,  general  counsel,  New  York;  K.  A.  Drake,  secretary  and  tn-asurw.  New  York; 
r.  11.  Kosshotti;m,  assistant  secretary.  New  York;  Sylv(ster  I>eming,  assistant  treas- 
urer, New  York;  F.  S.  Benson,  general  au<lit<ir,  New  York;  John  Adams,  auditor. 
New  Y(jrk:  M.  Delevante,  local  auditor,  Ccdon;  R,  L.  Walker,  tratlic  manager,  .New 
York;  1).  W.  Ross,  general  i  iirchasing  oliicer.  New  York;  Alfred  Anderson,  a.«sistant 
purcha.sing  and  shijiping  otlicer.  New  York;  W.  (i.  Bierd,  superintendent.  Colon; 
r.  (t.  Baker,  master  mechanic.  Colon;  F.  E.  Watson,  engineer  oi"  maintenance  of 
way,  {'olon;  II.  1.  Bawden,  terminal  superintendent,  New  York. 

Geiu'i-dl  nifices. — No.  24  State  street,  New  York. 


Panama  Kah-hoad  Comi'any, 

,„,      ^  ^  ■    ,  A'tn  York,  lM:,nhvr,:s,  1005. 

I  ho  Isthmian  Canal  Commission; 

I   iv.sj)0(;tfullv  submit  for  your  coiisidoration  u  report  of  the  com- 
pany's fiiiuncijil  condition  jind*  oponitinn  I'or  the  first  ton  months  of  thi 
yt^ar  r.>05  in  iidviincc  of  th<'  full  rcjjort  to  the  annuid  nu'ctinjr  of  the 
c()mf)any's  sharidiohh'i's  in  April  of  each  year. 

1  call  attention  to  the  accompanying  oxhibits  showing*-  income  atid 
l)r()li(  and  loss  account,  o-oucral  balanc(>  sJKM't,  and  st:itistical  tables, 
which  will  ^nvc  you  the  d(>tail(!(l  information  ui>on  (he  linancial  aspects 
of  the  company  s  business: 

( 'Hi)ital  Htock  issue  (unchatij,'(.'(l ) s;^  OOO,  000.  00 

Tlic  present  outstanding  bond  iesufs  arc: 

Sinking;  fuini  (>  por  cent  suhsiilv  bonds — 

Ori^'lnal  issue  of ' 3^  000,  000.  00 

(For   pavnuMit   in   advant-e  of    the   animal    siihsidv    of 
lf;225,000  t.)  the  Republic  ..f  i'anuina.  > 
Redeemed     ])y    animal    sinUin<,'    fund    drauinus,    including; 

$181^,000  drawn  for  re(icni|>tii)n  in  lilOo 2,  4(17,  (»00.  00 

Outstandiufj  at  this  date 5;');!,  000.  00 

Of  those  dUtstandiii},'  100  were  purc}ias"<l  dut  of  raruin-^rH  aial 

an;  owned  by  the  company 100  ooO.  00 

Leaving  in  the  hands  of  the  public 4;};^^  000.  00 

Through  toe  operation  of  the  sinking  fund  this  iiKlebte<lneas 
will  he  redeemed  in  1H08. 
First  mortgage  4^  per  cent  L'O-year  gold  bonds— 

Autliorized  issue  of '. 4^  000,  000.  00 

Held  by  the  public «;2,  879,  000.  00 

Redeemed  by  annual  sinking  fund  drawings, 

including  ^140,000  drawn  in  l'J05 1,  121,000.00 

4,000,000.00 

Through  the  operation  of  the  sinking  fund  this  indebtednes-s  will  be  reduced 
by  10!  7,  Uiedat(M.f  the  mortgage,  to  $1,  lOSMXK).  It  is  the  oidy  mortgage  lien  upon 
the  company's  proi)erty. 

Of  the  647  first  iMort«ra!(.re  4^  per  cent  20-year  ^aild  bonds  shown  to 
be  in  the  compai  y's  treasury,  19  were  redeemed  by  orustees  throuirh 
sinkinir  fuiul  oi  Nov(>mi)er^  18,  1905.  On  account  of  the  Istlunian 
C'anal  Commission  being  unable  to  prom{)tIy  licjuidate  its  indebtedness 
to  tiie  r  lilroad  comi)any  the  remaining  628  bonds  were  sold  on  NovcMn- 
})er  24,  by  autliority  of  the  board  of  directors,  dated  November  8,  1905, 
the  proceeds  to  be  u.sed  in  the  payment  for  new  ciiuipment  and  im- 
provements to  the  company's  property,  which  art^  necessitated  by  an 
increasinjr  demand  upon  its  facilities,  due  to  active  resumption  of 
canal  construction.  Since  the  sale  of  these  bonds,  it  Ints  been  decided 
tliat  the  Isthmian  CanaK'ommission  will  advance  sufficient  funds  on 
account  of  its  indebtedness  to  the  railroad  comptmy  to  enable  it  to  l)uy 
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back  the  H28  bondM,  it  havinj?  an  option  to  do  so  at  the  prico  sold  with 
at'criuHl  intcroHt.  Of  tlio  02S  bonds,  ♦KK!  Imvo  Ix'cn  n^purchasrd  and 
are  in  tho  company's  trcawury.  Mac  kay  &  (Jo.,  to  whom  tho  bonds 
were  sold,  have  a»i^re('d  to  Hccure  the  rotuin  of  the  bulanco,  of  2*2  bonds 
and  dtdivcr  to  the  railroad  company  at  the  price  of  105  (Helling  price) 
and  accrued  interest. 

The  result  of  the  company's  operations  for  the  period  covered  by 
this  report  show  that  after  jMiyment  of  all  fixed  charges  and  cost  of 
operation  there  remain  not  earnings  of  $354,248.50,  or  s-  'newhat  in 
excess  of  5  per  cent  on  the  capital  stock. 

Out  of  the  accumulated  earnings  to  De«ember31,  1JM)4,  the  directors 
on  January  80,  U)05,  declared  a  dividend  of  5  per  cent,  whi(d»  was  paid 
Kebruiiry  1,  IJ*05. 

Gross  n^veiuui  receipts,  expenditures,  and  net  earnings  for  ten 
months  ending  October  31,  11)05,  compare,  as  under,  with  those  of  the 
same  period  for  lt)04: 


1005. 
1W4. 


Increanc  in  1905  . 
Docreii.se  In  I'Jt).'). 


Elvrnings. 


$3,077, 611. 2S 
a,5-n,09<J.  10 


Opfrn     .4 
expt>nr;»ju. 


•2,319,93^.62 
1,&10,57'J.H9 


636, 512. 18 


679,3.'>8.73 


Kiirnlnfpi 
ovvr  (ij^erat- 
inKexi>en8«8. 

r57, 672. 66 
900,619.21 


142,«M8.56 


Earnings. 


RAILROAD. 

The  total  earnings  of  the  niilroad  for  the  transportation  of  all  kinds 
of  tratlic  show  an  increase  of  5?:)02,204.10,  or  18.77  per  cent  over  ten 
months  of  previous  year.  Of  this  increase  in  revenue,  sj^r.>8,024.15 
was  derived  from  merchandise  and  v'oal  freight,  $204,542.78  being 
increase  on  westbound  business  and  iti5,rns.5S  decrease  on  easthound 
business.  Pa.s.senger  earnings  increa.sed  $43,r)l)i.97  and  mail  earnings 
decreased  $2,484. S3. 

Freight  traffic  from  New  York  and  New  Orleans  to  South  Pacific 
ports  increastnl  8,875  tons;  to  Central  America  and  Mexico  <),855  tons, 
and  to  Panama  6,794  tons.  From  Furo[)e  to  Central  America  and 
Mexico  there  was  an  increase  of  5,081  tons  and  to  Soutli  Pacitic  ports 
an  increase  of  3,988  tons. 

The  decrease  in  tonnage  from  C(nitral  America  and  Mexico  to  Europe 
was  6,075  tons  and  from  South  Pacific  ports  to  Europe  9,951  tons. 

The  following  table  shows  the  freight  tonnage  carried  over  the  rail- 
road for  ten  months  ending  October  31,  1905,  as  compared  \vith  the 
same  period  of  1904: 


1906. 

1904. 

Increase. 

f^ftFrl Wi   WPKtl»<Ul!l(5                      _        .        .     .......<-.. ,.,.......-.-.-.,-..- 

Tnux.  (a) 
2>i7,577 
156,663 

Ton».  (a) 
187, 9:% 
151,526 

Per  cent. 
63.1)2 

earrlpd  Piwtljouilf'    ..    

8.W 

Total  west  and  east  Ixiund ,.,.^ 

444,230 

839,4f-A 

80.86 

ajotf  of  2,000  pounds,  or  40  cubic  feet. 

H.  Doc.  127.  69-1- 
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The  KroHH  earnin^rs  p<'r  ton  rnov cI  on  the  roa,    for  ten  months  end- 
ing,' October  ai,  lliOo,  eoinimre  hm  foUowi*: 


\V'('Htbf)urid 

|i^>*tlxjun(J [ 

Avcmgu  wext  and  t'jwt  bound 


1906. 


•3.29 
8.07 


8.21 


1904. 


Decreiue. 


Per  cent. 

•3.(19  I  10.  M4 

8.  Irtl  2.8ft 


3.46 


6.06 


Exhibit  L,  accompany injr  this  report,  .show.y  the  orij,M!i  and  desti- 
nation ot  the  freijrlit  carried  over  the  mil  road. 

The  total  revenue  freij,dit  tnitKc  of  the  railroad  during'  the  ten 
months  endin|^  October  31,  incln.lin^r  both  merchandise  and  coal  wa.s 
400,840  ton.s,  an  increa.so  of  85,8 Ti  tons,  or  2».73  per  cent.  The  total 
revenue  (derived  from  this  tmlHc  waa  !j;i,;{00, 145.92,  an  increase  of 
$198,024.15,  or  17.9;3  per  cent. 

In  ad<liti()n  to  the  above  freij^ht,  87,390  tons  of  company's  frcij'ht 
and  1,278  tons  of  njails  juid  excess  baL'gaji^e  were  hauled. 

Of  the  total  frei^rlit  toimage  carried,  04.74  per  cent  was  westbound 
and  35.20  per  cent  eastbound.  In  J904  tlie  percentaL'ea  wero  55.30 
per  cent  and  44.04  i)er  cent,  respectively. 

The  throu^^h  tmfH(t  was  00.09  per  cent  of  th(^  total  tontnu'e  handled 
as  ii|rain.st  82.90  per  cent  foi-  ten  months  of  l!H)4.  ' 

Coal  (incbuiinjr  company's)  comprised  30.04  per  cent  of  the  local 
tnilhc  westbound. 

The  ♦'ollowinjr  stjitement  shows  the  number  of  passengers  carried 
and  the  passenger  earnings. 


ClassiflcRtlon. 

Numbero 

f  pftsseriKers  carried. 

Pa.«.s 

'nprer  earnings. 

1905. 

1904. 

Increase. 

1905, 

fhV,,  tm.  49 
72,  V>1.  70 

190J. 

Iucrea.'<e. 

Firstclosa  passenKprs 

66, 218 
20»;,91(i 

10,431 
75, 442 

Per  Cfnl. 

fi;K.  1 1 

174.27 

•41,40.5.68 

I'lr  mil. 

Second-elaw*  pa.*eiigi  rs 

3t':.  72 

6-1.66 

Total 

273, 164 

86,873 

218, 10 

129, 163. 19 

H.5,471.22 

61.  12 

A  vernge  receipt  per  passenger. 


CIa.ssificatlon. 


First-elfiiw  fia^^sciipt^rs: 

Throii.i,'ii , 

r^ical 

Second cln.t.s  pa-H.^cugers; 

ThroiiKh 

Local 


1906. 


•4.90 
.tU 

4.41 
.32 


1904. 


•8.96 
2.48 

4.78 

.49 


Dfcrca«e. 


Per  cent. 
4.5.26 
75.40 

7.74 
84.69 


The  gross  revenue  from  the  transportation  of  passengers  was  >>^99,- 
103.19,  an  increase  of  ^3,091.97,  or  51.12  per  cent,  whTle  the  numi)er 
of  passengers  carried  show  an  increa.se  of  187,291,  or  218.10  per  cent. 

The  revenue  received  from  throuj-h  passengers  decreased  $3,372.10, 
or  11.37  per  cent,  and  the  number  of  passengers  increased  1,424,  or 
34.61  per  cent,  as  compared  with  ten  months  of  last  vear.  In  Febru- 
ary the  through  rfite  of  tirsl-class  passengers  was  reduced  from  $10  to 


.y  !*■:■< 


OlBi«infUlb  Oi  1;UU|»U(W  t^/iivw^  tvi   vm»v  vt   iv^/*»e>, 


I  T  v«  ■■K^'^a 
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$f;.r»0,  iind  for  second -clftSH  pHHsonj,nM*.s  from  Jfr>  to  $4.50,  thuH  arcount- 
inj^r  for  \\\v  (lecrcaso  in  oiirniiiKM  uh  compared  with  increaHe  in  number 
of  paHS(Mi«;t'r.s  carried. 

Local  [)UN.senj,'ers  hIiow  an  increase  of  $47,<i«'»4.<)7  in  revenvie,  or  84.33 
per  cent,  and  lsr),S()7  in  numlier  carried,  or  227.34  per  cent.  Tiiia 
Iaij;t5  increase  in  'uo  to  reaumption  of  work  on  canal. 

STKAMSIIIl'    LINES. 

The  total  «'urnin^s  of  the  company'^  H.teaniship  line  were  ?1,105,- 
0r)S.38,  an  increase  of  S-J34,3(>8.(>s,  or  2.M7  per  cent,  over  the  previou.s 
year,  all  classes  of  tratlic  showiii«r  iniport'int  inc  i»'ases. 

Frei},dit  tr:i(H<  inci-cas(Ml  H»,74;;  tons,  or  33. -Jl*  per  «eiit,  and  the  rev- 
eniu'  therefrom  increased  !^141>,2r)«>.(>.S,  or  23.2S  per  cer\t. 

Passenj^'crs  show  an  increase  of  2,S74  in  numlier  carri(»d,  or  (12.07 
per  cent,  and  an  increase  in  earniijos  of  >^<)O,S4*).30  or  .'{2.35  per  cent. 

'•'he  increase  in  revenue  from  the  transportation  of  mails  was 
^15,(»'.>5.77  or  17.31  per  t-ent. 

Of  the  total  tonnagt^  transported  ii2,55()  tons  were  carried  by  the 
c(»mpaiiv's  steamers  and  l<M'.,<;2i»  tons  l»y  chartered  steamers.  In  the 
ten  months  ending' October  31,  U))>4,  the  former  carried  00,t)i)2  tons 
and  the  latter  82,744  tons. 

AnS(  ELLANEOUa    KAILUOAD   REf^ElPTS. 

The  total  reci>ii)ts  of  the  stniM-al  accounts  j^n-ouped  tojifether  under 
this  headinu-  amounted  to  $3«i2,7t;4.78,  an  increase  of  $52,t)23.03,  or 
17. OS  per  cent,  over  tirst  ten  months  of  pri  vicMis  year. 

The  receipts  for  wtiarfaue  at  Panamiuuid  La  Boc!).  and  li^hteratre  of 
cariro  in  Panama  Bay,  which  are  included  above,  show  a  decrease  of 
$0,085.34. 

ExPENDrrrnHS. 

The  oporntinsr  expenses  for  the  ten  months  endinj^  October  31, 1005 
and  1*J04,  comi)are  as  under: 


I'jt)'). 


KuilroHil  

Sti'Hin-'hip  line  . . 


Total 


$i,2ia,6io.;t". 

l,106,;>'iH.'27 


2,319,y3J<.6-.J 


VA>4. 


Inc  reuse. 


!^13,347.4f)        8400,202.89 
827,232.13  '        279,t)'.i5.W 


1,640,679.89  679,358.73 


This  table  shows  an  increa.se  of  $679,358. 7&  in  totnj  operating 
expenses,  while  there  was  an  increase  in  totiU  earnings  of  $536,512.18. 
(See  pp. .) 

RAILKOAD. 


CONDrCTINd   TRANSPORT .\TIOKr. 


The  expenses  of  this  department,  compared  with  first  ten  months 
of  1904,  show  an  increase  of  $280,046.22,  or  81.83  per  cent,  while  the 
total  tonnage  moved  increased  104,766  tons,  or  30.86  per  cent. 
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For  a  p«rtod  thert  wai  a  wrIouB  interruption  in  the  tranHportatioa 
of  cai't^o  over  the  road  both  wayH,  due  to  exceptional  ouuscn: 

FirHt.  To  an  ini^rtmHe  in  the  quantity  of  material  and  supplier  carriorl 
to  the  Isthmus  from  all  p)intH,  sufficient  in  quantity  to  overtax  the 
utmost  capacity  of  the  rHiirotui'H  e<]uipinent^  acoonipaniod  by  a  lack  of 
skilled  mechanical  and  iinHkillcd  nof^io  lal>or,  which  lal)or  for  a  time 
was  practically  \inobtainublf^. 

8(^cond.  At  the  mont  acute  Rta^^e  of  thiH  disturbance  a  strict  quaran- 
tine was  temporarily  established  at  Panama  because  of  t^^o  Nupposed 
<  11868  of  bul>onic  plague,  as  a  result  of  which  resident  consuls  refused 
clean  bills  of  health  to  vessels  leavinjj^  for  their  home  tK>rt«.  Conse- 
(luently,  large  accumulations  of  cargo  at  our  t^Mininals  Jeveloi>ed  until 
trie  congeation  b'came  ho  acute  that  even  the  lifting  of  the  eml)argo 
did  not  afford  immediate  relief. 

As  the  accumulated  result  of  these  conditions,  the  movemeit  of 
freight  on  and  over  the  company's  docks  at  Colon  was  greatly  delayed, 
and,  owing  to  the  great  lack  of  proper  motive  power  and  otfier  equip- 
ment, the  same  sUite  of  atfairs  extended  over  the  railioaJ  ana  its 
terminals  at  La  Boca. 

Only  by  the  most  strenuous  efforts  of  the  operating  officials  and 
abnormal  expenditures,  both  on  docks  and  in  all  lines  of  transportation, 
was  the  movement  of  cargo  restored  to  normal  conditions.  With  the 
advent  of  the  .season  of  heavy  movement  of  cotlee,  which  uroniises  to 
exceed  that  of  any  previous  season,  it  is  feared  that,  untiTnew  equip- 
ment is  received,  .some  delays  may  occur,  as  the  peculiar  business  of 
the  road  is  so  far  in  advance  of  its  facilities  that  it  is  beyond  the  power 
of  any  human  being  to  handle  it  with  any  regard  to  economv.  although 
all  pre[)arations  have  been  made  and  all  precautions  possible  taken. 


MAINTENANCR   OF    KUt  IPVKNT. 

The  total  charges  or  expenses  under  tliis  heading  amounted  to 
$ilM,t>73.45,  an  increase  of  $i>'>.<»h4.'i2,  or  ioj',6  per  cent,  as  compared 
with  the  previous  year. 

Under  plans  in  hand  inaugurated  early  in  190.5,  for  improving  the 
company's  facilities,  contracts  have  been  placed  for  24  engines,  5<J0 
l>ox  cxirs,  10  refrigeration  cars,  »>  passeng«'r  cars,  12  caboose  cars,  2 
wrecking  cmnes,  1  locomotive  crane,  and  I  pile  driver,  providing  for 
delivery  of  such  etjuipment  not  already  on  the  Isthmus  earl}  in  the 
coming  year. 

MAINTENANCB    OF    WAY    AND   STRfCTrRES. 

The  track,  bridges,  and  all  structures  have  been  maintained  in  first- 
class  condition  at  an  expenditure  of  !!>2<'7,2ir>.li,  an  increase  of 
!$l08.t)75.39,  or  11(^29  per  cent. 

The  relaying  of  new  70-pound  steel  rail  has  continued,  and  by  Decem- 
ber 31,  1905,  ail  main  line  will  be  .«o  relaid  andall  light  worn  rail  will 
be  removed.  The  replacement  of  worn  frogs  and  switches  has  gone 
ahead,  and  modern  switch  lights  have  been  supplied  for  all  main  line 
•switches,  enabling  increased  traffic  and^a  larger  numlier  of  trains  to  \m 
handle<i  at  higher  speeds  with  a  much  greater  degree  of  stifety. 

A  new  switching  yard  has  been  planned  and  is  now  under  construc- 
tion at  C>>lon.     Work  on  the  new  shops  at  the  same  place  is  progressing, 
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and  the  completion  of  the  two  latter  improvements  will  enable  repairs 
to  a  larger  amount  of  equipment  to  be  made,  and  more  quickly  and 
economically  than  can  at  present  be  done,  and  will  admit  of  the  aban- 
donment of  the  obsolete  and  inadequate  plant  now  in  use. 

New  sidings  and  spur  tracks  have  been  laid  at  various  points  to  care 
for  the  present  and  prospective  business  of  the  Canal  Commission,  and 
many  otner  such  improvements  will  be  needed  in  the  future. 

The  work  of  double  tracking  the  main  line  has  progressed  slowly, 
owing  to  lack  of  laborers.  It  is  now,  however,  going  ahead  and  a 
fair  rate  of  progress  is  expected  from  this  date. 

Additional  facilities,  such  as  modern  locomotive  coaling  plants, 
water  stations,  track  scales,  etc.,  are  planned,  and  material  for  the 
same  has  been  purchased  and  is  now  partially  on  the  ground. 

A  new  telegraph  and  telephone  line  is  now  und6r  construction  the 
entire  length  of  the  road.  This  line  is  being  built  in  the  most  permanent 
manner,  and  although  only  about  one- third  completed  it  has  already 
demonstrated  its  great  value  and  absolute  necessity. 

The  extension  of  electric  lighting  from  the  company's  plants  at 
Colon  and  La  Boca  to  hospitals  quarters  and  other  buildings  of  the 
Isthmian  Canal  Commission  has  continued  rapidly,  until  at  the  latter 
point  particularly  a  duplication  of  the  present  electric  generating 
plant  must  be  made  in  the  iHiuiediate  future,  both  to  afford  necessary 
current  for  lighting  and  for  the  operation  of  modern  hoisting  cranes, 
which  will  be  installed  on  the  new  dock  at  that  place. 

A  temporary  cold-storage  plant  has  been  installed  at  Colon  for  use 
until  a  large  permaneni  frigeration  plant,  now  under  construction, 
is  completed. 

The  general  condition  of  the  property  has  improved,  and  with  the 
completion  of  the  improvements  now  in  progress  and  outlined,  and  the 
addition  of  equipment  now  under  contract,  will  enable  trai'dc  to  be 
handled  with  a  reasonable  degree  of  satisfaction;  but  conditions  which 
prevailed  during  the  current  year  and  now  exist  absoluteh^  prohibit  any 
mtelligent  attempt  to  do  more  than  keep  the  trallic  of  the  road  moving 
somehow,  without  any  particular  regard  to  economy  of  operation. 


STEAMSHIP  LINE. 

The  operating  expenses  of  the  steamship  line  were  $1,106,328.27, 
an  increase  of  ^279,095.84,  or  33.74  per  cent  over  the  previous  year. 

The  growth  of  the  steamship  traffic  warranted  the  increasing  of  its 
facilities.  The  ships  owned  by  the  company,  namely,  the  Advance, 
FhiOAice,  and  Allianfaj  with  such  vessels  as  it  was  able  to  charter, 
were  inadequate  and  unsuited  for  the  proper  handling  of  the  large 
traffic  offering. 

After  extended  investigation  in  England  and  the  United  States  look- 
ing for  vessels  suitable  for  the  needs  of  the  company,  the  Isthmian 
Canal  Commission  purchased  from  the  New  York  and  Cuba  Mail  Steam- 
ship Company  the  steamers  Mexico  and  Havmia^  of  4,500  tons  each, 
dead  weight  capacity,  which  had  been  in  service  between  New  York 
and  Cuban  ports,  these  vessels  appearing  to  be  the  most  suitable  for- 
the  needs  of  traffic  that  could'  be  readily  and  economically  secured. 
These  two  vessels  have  been  chartered  to  the  railroad  company  at  the 
rate  of  4  per  cent  per  year  on  a  valuation  of  $656,000  each,  with  4  per 
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^^^*i  additional  to  cover  depreciation,  makingr  an  annual  rental  charee 
or  $52,480  eat^h.  ^ 

This  adjustment  of  charter  tonnage  resulted  in  securing  double  the 
car^o  capacity  per  ship  at  a  reduced  cost. 

Ihe  steamers  Mexico  and  Havana  have  been  equipped  with  refriff- 
eration  plants  of  good  capacity  in  which  perishable  stores  can  be  car- 
ried to  Colon  to  be  transferred  to  the  refrigeration  plant  there,  and 
later  distributed  to  the  employeas  along  the  line  of  road  by  means  of 
refrigerator  cars. 

The  Mexico^  Ha\  %na,  and  AlUanfa  have  been  equipped  with  the 
Atlantic-De  Forrest  wireless  system  of  telegraphy  and  are  bv  that 
means  in  almost  constant  and  d'ireet  communication  throughout  their 
voyages  with  the  company's  offit-es  at  New  York  or  Colon. 

The  erfectiveness  of  this  in.stallation  meanly  an  additional  safeguard 
for  the  ships,  their  passengers  and  cargo,  and  is  of  distinct  and  mate- 
rial advantage  to  the  operations  of  the  comi)any. 

The  larger  tonnage  carried  by  our  steamsfiip  fine  out  from  New  York 
ly  attributable  to  a  gradual  development  in  ff)minomal  traffic  by  our 
line  and  to  an  important  growth  in  the  bulk  and  quantity  of  material 
tiansported  for  the  Isthmian  Canal  Commission,  because  of  which 
latt(5r  an  adjustment  of  rates  on  a  more  remunerative  basis  is  under 
consideration. 

The  advisability  of  chartering  one  or  two  large  cargo  boats  to  carry 
heuvv,  bulky  coDstiuction  material  and  equipment  to  the  Isthmus  for 
the  Commission  and  railroad  company  is  under  consideration. 

MISCELLANEOUS  RAILROAD   EXPENSES. 

The  combined  expenditures  under  this  head,  which  include  li^rhter- 
age,  docks  and  wharves,  real  estate,  etc.,  amounted  to  §177,5l£41  a 
decrease  of  $10,95.5.77,  or  5,81  per  cent. 

The  increase  in  number  and  size  of  vessels  coming  to  the  company's 
wharves  at  both  terminals  at  the  Isthmus  necessitated  prompt  action 
tor  their  enlargement.  Accordingly  two  large  piers  have  been  con- 
structed at  Cristobal,  and  pier  No.  4  at  Colon  has  been  nearly  doubled 
in  size  so  as  to  afford  facilities  for  handling  two  of  our  steamers  at 
one  time,  while  at  La  Boca  a  new  wharf  800  feet  in  lencrth,  with  a 
basin  adjoining  of  sufficient  depth  to  afford  safe  berthing  for  large 
vessels,  is  approaching  completion.  The  plan  of  construction  con- 
templates such  additions  as  may  be  required  from  lime  to  time. 

On  June  1  last  the  company  was  relieved  by  the  Isthmian  Canal 
Commission  of  responsibility  ^or  large  cost  of  operation  to  maintain 
depths  ir  the  maritime  approach  to  basins  adjoining  the  company's 
wharf  at  La  Boca. 

Incidental  to  this  change  was  a  retransfer  to  the  Commission  of  a 
large  floating  equipment  plant,  together  with  the  La  Boca  machine 
shops  and  the  shipways  at  that  point,  previously  leased  to  this  com- 
pany by  the  Commission. 
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OBNEKAL  RBMARKS. 

Diirinj?  the  period  from  1894  to  1904,  incluBive,  and  for  ten  months 
of  1905,  the  percentage  of  total  expenses  to  gross  earnings  was  as 
follows: 

Per  cetit. 

1894 69.93 

1895 61.63 

1896 53. 94 

1897  (inclnding  taxes  and  appropriatione  for  depreciation,  etc. ) 61. 12 

1898  (including  taxes  and  appropriations  for  depmriation,  etc) 64.  91 

1899  (including  taxes  and  appropriations  for  depreciation,  etc. ) 64. 66 

1900  (including  taxes  and  ap|>ropriatiuns  for  depreciation,  etc. ).... 65,  25 

iQrt, /(including  taxes  and  appropriations  for  depreciation,  etc.)  64.  72 

*^' 1  (or  including  Pacific  Line  not  operated  in  19(X)} 78. 34 

jrtQo/O'icluding  taxes  and  appropriations  for  depreciation,  etc. ) 65. 87 

\(or  including  Pacitic  Line  operatetl  for  six  months) 71. 02 

1903  (including  appropriations  for  depreciation  and  special  repairs) 66.  01 

li)04  (including  appropriations  for  depreciation  and  special  repairs) 62. 90 

Iy05(includingappropriation8fordepreciationand8pecial repairs),  ten  months.  76.38 

The  quantity  of  cargo  originating  at  European  points  and  })rought 
to  the  terminals  of  the  railroad  by  foreign  steamship  lines  has  pro- 
gressively increased. 

"  Two  important  steamship  lines — the  Royal  Mail  Steam  Packet  Com- 
pany- and  the  Hamburg- American  Line — which  for  many  yc&va  have 
operated  in  connection  with  our  company  from  European  points,  have 
established  VfJinches  between  New  York  and  Colon,  thereby  largely 
increasing  regular  communication  with  the  Isthmus  to  the  material 
advantage  of  the  shipping  community. 

There  are  strong  indications  that  the  Chilian  and  Peruvian  Gov- 
ernments intend  to  establish  or  subsidize  additional  lines  between  their 
principal  ports  and  Panama,  so  that  by  cooperation  with  the  Panama 
Kailroad  Company  more  rapid  and  convenient  communication  may  be 
maintained  with  the  United  States. 

In  furtherance  of  the  company's  newly  declared  policy  to  offer 
every  inducement  for  the  development  of  commercial  traffic  on  the 
Isthmus,  a  material  reduction  has  been  made  in  local  passenger  and 
freight  rates,  while  full  authority  has  been  placed  in  the  hands  of  all 
coca. Tiers  to  fix  competitive  rates  low  enough  at  points  of  origin  to 
securv^  business,  an  agreed  percentage  of  such  through  rates  to  accrue 
to  this  company. 

The  Pacific  Mail  Steamship  Company  continues  the  company's  only 
cocarrier  in  traffic  originating  at  and  destined  to  points  on  the  Pacitic 
coast  north  of  Panama,  notwithstanding  this  company  has  advertised 
open  rates  and  announced  its  willingne.ss  to  enter  into  traffic  relations 
with  any  established  line  with  regular  sailings  to  and  froin  the  termi- 
r  .1.  at  t*anama  and  Colon. 

The  company's  dock  at  New  York  has  become  entirely  inadequate 
to  the  business  of  its  steamship  line.  While  no  difficulty  was  expe- 
rienced during  the  earlier  operation  of  its  smaller  vessels  on  a  weekly 
schedule,  the  addition  of  two  large  steamers  to  the  line  with  a  possi- 
bility that  one  or  two  large  cargo  boats  may  be  reijuired,  calls  atten- 
tion sharply  to  the  need  for  an  enlarged  terminal  at  this  "nd. 

A  change  in  this  direction  will  necessarily  involve  a  large  increase 
in  expense,  becauso  of  the  scarcity  of  suitable  docks  obtainable  on  the 
North  or  East  River  fionts. 
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Tbe  company's  leaae  of  Pier  67  offers  no  I)asi8  for  eompftrison  with 
the  cost  of  other  wharvcH,  as  it  is  especially  favorable  to  this  ( ompany 
and  could  readily  be  sublet  to  advantage. 

Offers  have  been  received  from  owners  of  water  fronts  in  Brooklyn, 
fetaten  Inland,  and  Hoboken.  They  present  many  advantegea,  but 
none  that  are  sufficient  thus  far  to  overcome  the  objections  to  ferriaire 
for  all  passengers  and  a  large  portion  of  our  cargo. 

Nevertheless,  the  heavy  expense  to  the  com{>any  caused  by  the 
hinng  of  Ijerthing  facilities  temporarily  at  other  docks,  demurrage  on 
lighters  and  hire  of  tugs,  together  with  added  expense  for  piling 
bieakmg  down  and  repi'mg  inward  and  outward  cargo  already  placSi 
on  the  dock  so  as  to  mak«  space  to  load  and  discharge  following  ves- 
sels, makes  the  securing  of  larger  dock  room  a  pressing  necessity, 
winch  calls  for  the  moat  careful  attention  in  order  to  procure  what  is 
required  at  the  lowest  ^ssible  coat. 

1  fv,^"^*^^"^"^  "P»"  active  canal  operations  an  increased  demartd  for 
skilled  and  unskilled  labor  has  oc<;a«ioned  an  advance  in  the  pay  of 
nearly  all  grades  of  the  company's  employees  on  the  Isthmus,  and  the 
cost  of  operations  has  thereby  matei  ially  advanced. 
_The  company's  policy  of  s^^curing  large  contingents  of  laborers  from 
West  Inciian  islands  under  contracts  covering  their  pay,  Ixmrd,  lodg- 
ing, and  medical  attention  while  on  the  Isthmus,  has  been  continual 
with  favorable  results. 

Effective  July  1,  1905,  by  agreement  with  the  Isthmmn  Canal  Com- 
miasion,  a  monthly  charge  of  |3,(>X)  was^ade,  covering  the  transpor- 
t-ation  of  all  employees  of  the  Commia'iion  engaged  on  business  while 
travehng  over  the  railroad,  the  agreement  providing  for  readjustment 
of  this  charge  as  may  be  necessary,  as  the  result  of  a  record  kept  of 
employees  tran.^poi-ted. 

A  large  part  of  the  capacity  of  the  company's  steamers  has  been 
emploved  in  the  transportion  of  employees  and  loaterial  for  the  Isth- 
mian Canal  Cominbsion. 

The  company  has  two  classes  of  enftployees,  who  are  respectively  on  its 
gokl  or  silver  pay  roll.  A  large  majority  of  the  former  are  natives  of 
this  country,  while  the  latter  are  natives  of  the  Isthmus  or  West 
Indies. 

To  provide  Anaerican  gold  aad  Panama  silver  in  sufficient  quantities 
m  advance  of  regular  pay  days,  an  arraagem^  nt  was  made  with  a  com- 
bination of  local  bankers  by  which  the  company's  Isthmus  drafts  on 
^ew  y  oik  ^re  IxMignt  at  stipulated  figures  and  violent  Muetuations 
m  the  price  of  exchange  thereby  prevented. 

Active  measures  ^re  in  progress  to  improve  the  quaxters  provided 
for  the  ccHiipany's  employees  in  ord<^r  to  add  to  their  comfort,  and,  to 
better  facilities  on  the  Isthmus  for  the  care  of  sick  or  injured fjiaployees, 
the  hu-spital  plant  ol  both  the  Commission  and  railroad  have  been 
conil lined  uncter  one  management  to  mutuai  advantage. 

Sanitary  conditions  are  rapidly  inaproving,  withSve  result  that  the 
health  of  the  company's  employees  has  been  as  good  if  not  better 
than  in  previous  years. 

Tbe  Gompaay '»  commissary  department,  which  was  temporarily  traoe- 
ferred  to  the  Isthmian  Canal  Commission,  but  later  retransferred  to  this 
company,  has  been  much  enlarged  in  capacity  and  scope.  All  neces- 
sary food  supplie.-s  and  material  are  furnished  employees  of  the  railroad 
and  Commission  at  a  slight  advance  on  invoice  cost,  while  easy  payment 
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is  provided  for  through  coupon  books  isHued  under  proper  authorit}' 
to  such  omployees  in  advance  of  regular  pay  days;  it  is  provided  that 
the  coupons  may  be  accepted  bv  resident  mercliants  ana  traders  and 
fche  company  agrees  to  redeem  tnem  on  presentation  at  its  office. 

The  company's  arrangements  for  the  purchase  and  inspection  of 
materials  and  commissarj  supplies  have  dev<  'ope^  to  meet  the  need.- 
of  an  increasing  i^ersonnel  and  population  at  the  Isthmus. 

Because  of  the  inadequacy  of  the  company's  facilities  on  the  Isthmus 
for  housing  and  feeding  the  largely  increasing  number  of  its  employee.s 
and  those  of  the  Isthmian  (Snal  Commission,  and  because  of  the 
inability  of  residi^nt  merchants  and  trades  people  to  meet  the  deficiency, 
and  l)ecause  of  the  discontent  and  ill  healtn  resulting  to  the  jmployees 
from  such  a  condition,  it  became  urgently  necessary  to  take  active 
measureH  for  relief.  To  that  end  a  contract  was  awarded  after  com- 
petitive bids  to  Mr.  J.  E.  Markel,  by  which  the  company  undertook  to 
and  did  provide  along  the  line  of  road,  hotels  and  othi^r  buildiniJrH  as 
necessary  and  to  thoroughly  furnish  and  equip  them  for  imni«'<liate 
occupancy  and  to  thereafter  turn  themoerto  the  contractor,  he  to 
bind  himself  to  maintain  the  plant  and  to  charge  certain  rates  to  Com 
mission  and  milroad  employees  for  lodging,  board,  and  services. 

Soon  thereafter  the  contractor  was  prepared  to  fulfill  his  part  of  the 
agreement,  but,  owing  to  a  rapid  improvement  in  its  commissary  facil- 
ities, the  company  was  able  to  provide  for  all  its  employee.s  at  a  less 
cost  to  them  tnan  would  have  been  the  case  under  the  contract.  The 
company  therefore  availed.of  its  right  to  give  notice  of  cancelhition 
of  the  contract  to  Mr.  Markel,  who  was  thereafter  reimbursed  his 
expenses  and  compensated  for  his  expert  service,  which  had  been 
availed  of  by  the  company  in  the  preparation  of  plans  for  its  perma- 
nent cold-storage  plant  anci  in  the  development  of  the  existing  method 
of  caring  for  its  employees.  The  text  or  the  contract  is  shown  r*ri  an 
exhibit  to  this  report. 

Notwithstanding  a  continued  growth  in  volume  of  the  company's 
business,  with  an  attendant  increase  in  its  clerical  forces,  frenenil 
expenses  show  a  material  reduction  thus  far  in  1905  as  conipared  with 
the  same  period  for  previous  years. 

The  company's  relations  with  the  Republic  jf  Panama  through  its 
executive  and  administrative  officers  have  remained  undisturbed  and 
are  most  friendly  in  character. 

During  the  year  the  United  States  Government  has  become  the  sole 
owner  of  the  capital  stock  of  the  company,  all  of  which  now  stands  in 
the  name  of  Hon.  VV.  H.  Taft,  Secretary'of  War,  except  a  qualifying 
share  in  the  name  of  each  of  the  directors. 

The  company's  entity  and  autonomy  have  been  dtrictly  preserved 
for  good  business  reasons. 

In  ,Tune  last  Mr.  John  F.   Wallace  resigned  his  positions  as  vice 
president  and  general  manager,  whereunon  >Ir.  John  F.  Steveii<  was 
appointed  general  manager  and  Mr.  W.  G.  Bierd  sui)erintendent  of 
the  railroad. 

The  thanks  of  the  board  are  due  the  employees  in  all  departments 
for  the  faithful  and  efficient  services  rendered  during  the  year. 
Kespectfully, 

T.  F.  Shonts,  J^esident. 


mm 


BEPOBT   OF  THB  ISTHMIAN   CANAL   COMMISSION. 


428 


Panama  Railroap  Company,  Accounttno  Dbpartmbnt, 

„_,.-,  ^  ^V«p  York,  N.  Y.,  December  go,  1906. 

Mr.  T.  P.  Shontb,  E«q., 

F^residrnt  Panama  Hnilroad  Company,  24  Sl/ite  FHreet,  Nm  York  City, 
Dear  Sir:  I  herewith  Buhrnit  ntatementx  of  inrome  acwunt,  general  >>alanf;f;  shent, 

ami  tables  ehowinK  remilte  of  r>peration«  for  ten  n)onthfl  ending  OctoV>er  31,  1905  as 

follows: 
A.— Income  acconnt  and  profit  and  Umn  aocount 
B. — (teneral  balance  sheet. 

a— Statement  of  earnings  and  expenses  foi  ten  months  ending  Octr)ber  31.  1906 
and  IWH.  ' 

,  J!.~*^!*i^®°'°^  operating  expenaeaof  railroarl  for  t«n  months  ending  October  31. 
J90.T  and  1904. 

E.— .Statement  of  operating  expenses  of  ste^imship  line  ior  ten  months  ending  r)cto- 
ber  31,  19a')  and  1904.  .  ^ 

F.— Statement  of  expenditures  for  improvenenta  and  (^f.nstruction  for  ten  months 
ending  Octol)er  31,  1905. 

G. — Statement  of  steam<;^r  and  tug  depreciation  acconnt. 

H.— Statt-ment  of  classified  railroafl  earnings,  tonnagf,  and  passengers,  Colon  to 
Panama  and  Panama  to  Colon. 

1.— Statement  of  railroa^i  freight  .9tati>«ticH  for  four  months  ending  (October  31.  1005. 

J^  -Statement  of  railroad  passenger  statiHtics  for  four  month?  f-ndint;  October  31, 
1905. 

K,— Statement  of  railroa«^l  general  statistics  for  four  monttiR  ending  ('k\UA)er  31, 
lyoo. 

L.— Statement  of  railroad  freight  t<-)nnage  handled. 
•  M.— Statement  of  steamship  statistics  for  ten  months  endinj?  October  31.  1905. 
N. — Statement  of  locom'  tive  and  car  equipment. 
0. — Statement  of  floatini?  equipment. 

The  r-ompilation  of  8tati.-tic8  .shown  in  Erhibits  I,  J,  and  K  was  tevt.m  with  th« 
month  of  ,Iri!y,  lfK).'>,  which  accounts^  for  four  months  only  !->eins(  -"hown. 
YoursJ.  very  truly, 

E.  S.  Be.nson,  Gent'rnl  Auditor. 


Exhibit  \.— Income  ancrmntan..  profit  ami  lom  •uxountfor  ten  months  ending  October  31. 

INCOME   .JiCCOINT. 

Railroad: 

'  iross  earnings  from  operation |1 .  01 2.  nr»-2.  <)0 

Operating  expenfies 1 ,  2 ! . ;,  H !  <).  ;55 

Net  earnincs  from  <;perati.;n  •$698,942.56 

Steamship  line: 

Gross  eaminjis  from  operation 1,  IP,5.  n.'>s.  ,58 

Operating  expenses u' lo'i,  :i2S.  27 

Net  earnings  from  operation .5tj,  730.  H 

Add  inct^rae  from — 

Interest  on  se<'urities  owned 2.  7%.  25 

Pn-'niiutn  and    interest  on  Treasury  bonds  drawn 

for  retlemption ". 1,377.50 

Difference  between  contract  rate  of  interest,  3  per 

cent,  and  interest  on  4^  f)er  cent  bonds,  sold  to 

prepay  indebtetiness  due  ( in  1905 1  oontr!u;t<>r  new 

terniicai  at  La  Boi-a I  j,  ,597.  05 

Interest  and  exchange 4'  50^.  HO 

Atlju-stment  of  freiirht  acci  untj*  for  coffee  siiipment**, 

season  iy«  ;{-4 ;{_  r>;j9.  15 

24.  776.  .56 

Total  net  income 782,449.21 
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Lesfl- 


Interest  on  funded  de))t — 

Fir.Ht  mortKag(^  4i  ver  cent  bf)ndfl, 
intoroHt  on  $2,3lt*,0()0,  JanuHry  1 
to  March  31,  ]  005 $26,,  921 .  25 

IntereHt  on  |2, 272,000,   April  1  to 

Octnl)erHl,  1905 69,640.00 


First  mort^jage  sinjjinff  fund 

Subsidy  to  Hepuhlic  of  Panama 

eulwidv  to  Kepnblic  of  Colombia,  ap- 
plied to — 

Interest  on  subHidy  bonds 35,  750.  00 

Redemption  of  dul)8idy  bonds 151,  750.  (X) 


Drawback  on  CVilombian  and  Panamanian  produce. 


$86,561.25 

126,  (XX).  00 

20, 833.  33 


187, 500.  00 
8,306.13 


$428, 200.  71 


Leee- 


SurpluH  for  ten  months 354,  248.  50 


Divitiend  No.  120,  February  1,  1905,  of  5  per  cent- 
Paid  UnitcdStiiteHCTOvernmenton6S,9Hl  Hliurea.         344,  <)05.  (X) 
Paid  on  remaining  1 ,019  Hharea 5,  095.  00 


Net  surplus  carried  to  crodit  of  profit  and  Iohs  account. 


350,  000. 00 
4,  248.  60 


PBOKIT   AND    LOSS   ACCOUNT. 


By  balance  to  credit  of  profit  and  loss,  De('ember  3J ,  HXH 4,  797,  423.  44 

Bv  net  .surplus  from  income  aix-ount  for  tetn  m  nthw  emicd  October  31, 

'1905 4,  248.  50 

By  first  mortgage  4  J  per  cent  20-year  ninkin;;  fund  gold  bonds,  redeemed .       140,  OOO.  00 


Less — 

To  sundry  accounts  writt<'n  off  net. 


4,941,671.94 

6,  628.  57 


By  balance  to  credit  of  pruat  and  Uwh,  Oct<jber  31,  1905 4,  935,  043.  37 
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Exhibit  O.—S^Ument  of  eamxng$  and  e.j:pemc$  Jot  Um.  moiUfis  ending  Ocloher  SI,  1905 

and  1904' 

f:arnino8. 


IW'6. 


Colon  tn  Panaiim: 

FrclRht $849,553.50 


Mails 

Extra  bagRMffe. 
TriiiKiire 


Total. 


Panama  tn  (Jolon; 

Freljfht 

Pn.x-ciiK'-Ts 

Mails 

E.xtni  liHKgnKt!- 
Trea-xurc 


TnUil . 


MlscollaiiPcMis: 
LIkIUitukp. 
Water  sui>))li('(l  Mhlpfting 


W  atcr  suiiplicd  Mtupfting  

Ret) till  nf  J. n inert V 

VVharliiKi'  ami  lig^'t  <iuc.s,  Colon  , 


Wharliui',  Panama  aii'l  I.a  Boca 

CraiiHK''  t'ariiings,  Ia  lUxm 

PlciraKf  and  fri'ight  liaiidling 

TfligrHpli 

Mi-'cellatu.iiiiH  t'ariiiiigN, ntiuT  8<)iirce« 


Total. 


67,856.17 

6.^,757.12 

li,245,  y7 

8,838.82 


190». 


1646,010.77 

43, 1  •».'■..  S)6  I 

6«.i')«.Hl 

8,  f>«7.  2>\ 

7,  rm.  r>fl 


l,0(M,2:)0.5« 


4.'i6. 502.  41 

ci.aiw.o'ji 
4,  mi.  fio 
7,yw).  14 

14, 95tf .  36 


772, 532. 36 


5.15, 687.  5-t 


462,511.00 

42,  32:').  20 

4,  f.2.'>.  74 

7, 6-13.  .V, 

10,8«y.  13 


527, 974.  «9 


69,001.14 

1'.>.701.3H 
25,  52f,.  IC 
52,  2IKi.  ()0 

119,  l.H.'..  Ill 

l;'.,27'J.  13 

10,031. -'5 

1 .  23.H.  33 

52,  W'.  51 


IllrriRHO. 

Docruue. 

ri<M,  542.  73 
24, 709. 21 

$'j,.')6i.69 

B.CkVS.  71 
1 ,  -Mf).  2r. 

231,718. '22 


18,'.tH2.70 

m.m 

341. 5« 

4,090.  r; 


\l,Wl.)^'i 


81,465.  (i3 
6,71H.  16 

'ii,'«>J2.'r." 


87,635.-.) 

13,9H3.23  i 

Z5,(i:}5.71  !. 

37,2.x;!.  r,0  I 

1.57,03i;.t;)  I 

19,  :JK'>  32  i 

4.'J-2I.M  j  6,109.44 

4,n4t.;;.'.  ' 

9,415.71  ■        42,879.80 


362, 764.  78  I       309,  H.1 1.75 


Total  railrond  .amines I  1.  912,.V.,i.90  \  1,610,348.80 


.52. 9-23.  03 
302,201.10 


6,918.58 


109. 61 

37,'.Vi(').'97 
6, 105. 89 

"3, '160.02 


Steamshin  line: 

Fnik'ht 

Pa.SMMIgLTS 

Mail- 

Kxtra  bnggam' . . . . 

Trciisnn' 

Witicv  and  lii|iiorM 
MisccUani'ous 


790, 301. 10 

24M.914.10 

102,  2.><7.  1'.. 

2,  .V>3.  37 

12, 230.  -il 

6,  '•■:<■'.  21 

3,.V)7.  10 


K.»,a51.02 

1HN,067.H9 
^7,  191.42 
2, 325. 87 
7.9'.t4. 13 
8,  IMO.  67 
t^VJ.  30 


149,250, (W  ; 

60,Mf,,;i<)    

16,oy:.,77  I 

227..-10  ' 

4,2:Wi.(W    

1,7-1  .•!    

2,  .H«>7.  W)    


Total 


1,  Hi'.,  i)'^\  38  '       930,  7.'tO.  30         23^1,  :'.0H.  Oh 


Grand  total  .arn  lutes :  3,  077,.. II. ->     2,54l.0'J9. 10 


5;l»i,  5i2.  IH 


kxi'i:nsi:.s. 


Railroad  operating  exiicnses; 
(ifneral  exfunses,  New  'lorlt 


(Jcntral  cxinnses  on  Isthinu.s 

CotKlui'ting  triinsportati<.n 

Maint.  luuH'f  of  t'(Hii[>mont 

Mnint('nan<'e  of  way  and  stmctiirt'.s 

LlK'liti'ra>,'(.' 

DiH'ks  and  wharves,  maintwnanee 

Roal  otato  t'.x  pt'iisos 

Loading  aiidilischargingvesaeisat  \a\  Boca. 


$41,464,51 
33,112.27 

llS,!i7;i,  15 
2<J7,2I.\  U 
79,  %2.  23 
.'.3,  10.S.  37 
31,  llu.  77 
10,276.04 


$49,  3'.'2. 23 
24,H01,y2 
319.  ■'.5-1.  :is 
102,  ,>.sy  03 
9s.  ,'>39,  72 
70,219.84 
70, 6/;4.  47 
2S,679.  10 
18,  >76.  77 


$S,  340.  3'. 
'2.'^.,(»16. '.V 

16.0M.  1-' 

KXS,  ('.7.=..  .3'.' 

9,712.39 


6,4«8. 67 


Total  rail  road  expenses '•  1.213  610.  :«>  |      813,3-17.46        4tX>,262.89 


StcamKliip  lint.': 

(ieni-ral  fxpi'iiscM,  New  York 
Gfiiera!  expcnsos.  Isthmus  .. 

Stpanur  expt'ii.'H's 

Agency  tixpensfK 

Charter  ol  steamera 


Total  steamship  cxi)cnNes 
Grand  total  expenaea 


24,  7«.''>.  46 

20, '204.  14 

77H,  V92. 09 

101,512.31 

180,  W.  27 


28, 2'.>9.  62 
14,230,73 

527,  1H7,86 
88. 763.  44 

168, 750. 78 


1, 106.  328. 27 


827, 232. 43 


2,819,938.62  1  1,640,679.89 


5, 973  I  i 

251.H(M.j;.: 

12,  74.H.  ■*; 

12,Os;-i,49 


279,096. H4 


679, -368.  73 


$7, 9'27.  72 


17,.V^>,  10 

8,  tW).  73 


3, 514.  16 
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ExfiiBiT  C —iSUUement  oj  eamin^t  and  esptnitu  for  ten  monlht  ending  (jdoher  SI,  1905 

and  1904-~Cont\iiniA. 


BUMMARY. 


1906. 


Railroad  eanilriK**: 

Colon  to  F'aijtirna |l,a^,260.S« 

I'anaina  to  O^lori ,      hih,  .'>.T7. 64 

MlH<:(>lUn«!ou.^ !      it'u.liA.yfi 


1904, 


Incf' tt«t',       lo'crfrane. 


tm.tSn.U      »231,71«.« 
8(J9,!i41.75  t        f^2,<./ZiJlH 


Total  railroa'l  ffirnlriKH 

Total  rHilroH'l  c.xpcii.M.'s 

Net  enrnluKt 

Per  cent  of  expenwj*  to  eaniiriK** 


Stearnxhip  line: 

Totiii  earnln^H  .. 
Total  exiHiimia.. 


i.Kia.y/^.ao  i  1,610, !n>^. HO      am/im  \o 

I,'2I3,«10.;16  !       813,*47.4«  !      400, ^2  89 


«9»,  'X2. 66 
fi3.46 


797, 001.  .3^,  ; f>,  im.  79 

M.SH  12.M7    


1  18.')  06H,3« 

i  i.we.ica.r/ 


930,  7150. 30 
827, 232. 4S 


234.30^  I.*! 
279,  W.':  *1 


Net  ciinitngH 

Per  cent  of  exp*;nw»  to  earning 


68,730.11 
94.96 


103,517.87 

WH,8« 


«.0H 


44, 7H7. 7» 


Gntiiil  tf.Ul  .virnintfy a,077,«11.28     2,  .'>41,f«f;M0 

Grand  trjla!  (•x;xin*e« ;  2,319,93«.62  ,  1, MO, 679,  89 


8:i»'.,.'>l-2,  i8 

«7'.»,  ;!.">'  73 


Total  Df-t  earn!  iffs 

Per  Ciint  of  oxpen-aea  to  earnlfKft- 


~f,7, 672.  fifi 
7».3« 


900,519,21   : 14-2,  8.46. .« 

>V».5<5  '  ^l.^'j    


KxniiiiT  D.  — .S'to<^m^a<  of  operating  experixeg  of  railrfHid  f</r  tm  jnovthK  ■     !  loj  Oitohcr  SI, 

190-5  and  l'*04. 


fees. 


General  «p«7i*f«,  Sew  York. 
Advfrti<iinK:: 

Fol'l'T'<  and  posters 

'r(;ntjrul 

Clerks,  sjilAri.-:(  o' 

Dlr»'<t(irg'  and  (;iinimltt»'»>s' 
GetifTiil  iifRc»-r(: 

Repuirv  and  rent  of 

Other  ►•xptn*?* 

IncldtntaU 

Lej^l  servu.'e.*!  and  expenwis. 

Oriicers,  salarit-v  "' 

StatiirinTy  and  j)r;ntinsr 

Telt-grucns  and  cables 


Total. 


Gfnrril  /•■jrpervte.i,  lithnmn. 

Adverti.-lnjf 

Clerk.s  and  attt'ndsnt^.  .salaries  nf 

('ab.t-)5rHm> 

Hanyiital  M-rv n.e 

Incidentals 

Lejfal  etiifnst.>s 

Mish;el!)irie'in.-i 

Officer-,  -rtiiirivs  of . 

Office  exp<.'n;>e^  and  supplL's 

Stationery  and  printing 


Total. 


(>  n-ln  -iiiuj  trarupiyrtiiti'm. 

Adverticinff 

Clearing  wreck.-^ 

Eujrinet'rs  arid  riremen 

Fuel  for  li>ci)tuotiveH 

Freight  agent  an<i  cierits: 

Colon' 

Paaatoa  and  La  Boca  

Injuries  to  persons 

Incidentals 

Lftbor: 

Colon  station 

Piuaama  at  ttioQ  and  L«  fiooa 


vm. 


'.)<,4. 


I«7.00 

S331.21 

19'2.  % 

169.  90 

12.  !U.31 

10.  eM.  01 

1.  .-07.  40 

5, 17t5.  46 

■2,  -aX).  ;59 

l.>»3.;).5 

I,7U.iJfi 

1,  :i;!:i. :« 

I,  rm.  ri6 

l.OM.IO 

3,.>il.4'j 

3,  «9:t.  ;5fi 

in.  Ml.  7H 

23,o:w.u() 

I,  4*57.  25 

«m.  54 

l,!m.).J'2 

1.070.01 

41,4*H..)l 


19.  m2.  23 


29.  W 

10.  Ifl 

14,  W2.  :w 

6.  737  36 

;!«).  7:i 

3»«. oO 

4,3'2l.:i'2 

5,  .T«U  21 

W,  M) 

452.  14 

1.:12.'>,')1 

1,72.*^  70 

3.  '>IJ.  H.-, 

2, 37.'«.  22 

6,  !:■.!■.  iix. 

?>.  M.^  W 

I.  Si:.  r> 

"7'*.  22 

1,IH6." 

-->■  '13 

.1:!.  1(2.27 

24.>iH.'J2 

1,412.1)0 

I,  ISS. 56 

41.40 

■)3.  08 

47,  3«2.  77 

26,  .3.54.  14 

50.  468.  72 

:J4.  -^02. 39 

28,  .")91.  50 

15.  m.  ,33 

32.  808.  ::M 

25,  tt<2.  "0 

8X2.50 

:Jti6,  rifr 

728.41 

.176.  17 

137,  39il.  12 

51,660.38 

ll»,rtl5,22 

64.058,90 
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Ki'<UMg  exptmttn  of  railrotif'.  ft 
IIH16  and  ya/4— C'oiUinn»^l 


ElfUBiT  U.—StatemeiU  o/opei-(U.ng  exvenMf  of  railroaK  fortenmonUtt  ending  October  81, 

"     Id  J 


C(miiiu'tin(j  tmMjHnUiUfn—CouUnacil. 


Oil,  t«llow,  Mid  wiuttt! 

Ol'irr  NU|ipll<'S  fo!  l(>(!iillll)tJV(UI 

KiiiuKthoUNt'  incii 

SiiiMTliitt'ii'leni  e  and  cierkH «. 

Hwlnhiiu'ii,  ytirdmi'ii,  and  yard  watchmon 

Hluticiii  ttj{*""''"i"<J  clerks , 

StH  I  ion  fdippilt'N  Hnd  ex  I'eiist'K 

BUilUiiiery  and  prlntliiK 

Tmln  (ioiiduciciiH,  l>a;,'Kn>fenn!n,  flaKnu;n,  »ud  biakemun 

TrHiti  oupiillfN  .'.id  expt'tiaeH 

TeleRrHph  ex|n'iiBi's 

WatrT  supply  for  locomotivoK 

l{<'i)t  of  liiilldlriKH,  etc 

Lmit  hikI  dttniHue,  /rel>?l>t  and  banKaKc 

Outnlflf  aK<'iieic» 


Total. 


Mainteiiancf  of  eqiiiimieiU. 


Frdifhi  oai«,  repairs  and  renewals  of 

IiiciiU'iitalN 

Lo('c>!notivcM,  r(!|iHir>(  niid  rcni.'walM  of „ 

I'linscnKcr  cars,  rt'imlrH  and  nnowals  of , 

Hupt>riiit«>ndrncv  ».vn<)  r'erks 

8tat(i)!U'ry  and  f  '■IntinK  •  

Hlidji  fxpt'tisi's 

Sliop  nmchinery  anu  tools,  rei .  Itn  and  renewalH  of . 
WorkH  carM,  repairs  and  rcncwaiH  of 


Total. 


Maintenance.  <tj  way  and  ulruclurai. 


Br'iiffesand  culverts,  repa'rsand  renewals  of 

OiMit-ml  offices,  repairs  and  renewals  of 

Incidentals 

Machinery  and  tools,  repalrrj  ai:'*.  renewals  of 

HaiN,  renewal  of 

Roa<lway  and  track,  .-epalrsof 

Road  cri>sHing8.  signs  and  cattle  giutrds,  repairs  and  renewals  of. 

Superintendence  and  clerkr 

BwiU'hea  and  frftRs,  rencwaisof 

Spikes  and  rail  faatcrlnga,  renewals  o/ 

Btatlon  t)Uildlnjf9,  reTiairs  «/.d  -oriewals  of 

Shop  buildings,  wate.  und  Tuel  stations,  repnirs  and  renewals  ol. 

Btationery  and  printing 

Section  houses,  tool  hc^nses,  etc.,  rejjairs  and  renewals  of 

Ties,  renewals  of 

Telegraph,  repairs  and  renewals  of 

Weens,  brush,  ip^sa,  etc.,  rei-oval  of 


1th  tf>. 


|2,12«.71 

1,7(;.9.90 
12,044.02 

3,.')7fi.8i 
6«,7N4.4« 
22,  IM.  m 
.S2,27.V02 

u,  rm.  M 
ac,  mi.  06 

e,  654.  H\ 

14,1>I».7H 

8.701.38 

zfil.Oft 

8,  MJ  80 


IWM. 


6ii5,ti00.60 


II,  439. 70 
8<i7.  17 

8,4l:).21 

40,  |H'.>.H'2 

18, 8W.  H'J 

12,a-V).49 

8,  H44.  '-!7 

17,3.58.11 

8,fiHS,  79 

«,7!«.y8 

8,ai«.7G 

1,117.90 

»,n<i'2.7.'> 

8,C«1«.  .St> 

8*),f>M.aK 


40,r>f.'M2 

;i6. 10 

4n,»7y.  15 

I'J,  7r.7.  30 

k,  7(h;.  .'ifl 

Wi.  13 

8, 7(i<.t.  7H 
1 , 7J(.  H] 


lis,  673.  45 


87.  338. 87 

"ii.h^^.'go 

12.0M'J.,^9 
10, 'H-J  26 

2H7. 84 

57^.  02 

7,8.'>4.19 

1,;08.  f,5 

102.  WJ.  03 


17,434.68 

9,267  12 

3.273.32 

1,200.h;J 

;J40.  yi 

m.  i\H 

3,  l.M.Hf, 

],8Ui.  U 

87,  126. '>^ 

10, ;:-;.  vj 

36,  Wi  a 

23. 122.  8.S 

18.  38 

■16.  42 

12,031.KJ 

7. 42S.  73 

6,  4l"<.  rA 

931.1.') 

12,06.1. '2 

8,9^1.1.37 

33,  .WJ  '.>: 

16, 338.  74 

12,  fjiftJ  7ft 

13,48«.09 

088.  (U 

275.61 

3.  (J6 

11.  aft 

8,  1?'..  70 

5.S03.,'>4 

23,  I'j.i.  a-l 

2,098.40 

998.09 

2,70<J.83 

Total 207,.  .Ml 


98,  ."^39.  72 


Uglu'rage  expcrmet. 

Fuel  and  water 

Incidentals 

Labor  on  carKo: 

l»Hnama 

Is)a  de  Naos 

Llshters,  repairs  and  renew. u*  <<( 

Otner  lighterage  equipPieni,  repnln!  and  renewals  of. 

Supplies 

Superintendence  and  clerks 

8«b"*i.stence  tii 

Bubsii 

Ttigs: 


xz 


Subsistence,  laborers,  Isla  de  .S'aos. 


Kepalrs  and  rtnowals  of 

Expenses  while  out  of  comnii.s.sion  . 

Wa^es  of  crews 

Depredation  of  tags 


Total 


JDockt  and  whan'ea — mainienance. 


Docks  and  wharves,  Color,  repairs  and  renewals  of 

Pocks  and  wluiirei,  Ptnai.19.  repa.r?  and  reaewals  qI ...^.. 

Bkribor mMt««r and  Ughi^ixatim  .-^Qpfsr.. ........ .t 


6, 742.  M) 
81H.40 

rfi,  '*22.  28 
3,  'MK  41 
1,725.0C 
3  IVJ.  10 
6,  'iW,  02 
2,  tt;i.  J8 
l.WS.OO 
4,3'.'3.20 

1.079.61 

239. 19 

6,071.  ;>i 

fs76O.0O 


4,891.99 


10.818.94 
2,  i2fi,  54 

2'J',.Vi3.17 
5,.'S02.2l 
2.991..W 
2,.W1.3' 
1,6'J8.66 

8.79e.St^ 

637.  to 

6, 670. 97 

6,750.00 


79,962.23 


11.988.81 

1.828.12 

WtLM 


70, 249.  84 


6,  ate  06 

lS.e^H.oo 

731.40 


mn 
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EirHiBr.   1       tHaimxmi  of  vpernti,xg  ec^enm  of  railroad  ffyrtmmrmthj^enrtinn  OrfnKerSI 


nmkrand  »ftnrrc»--m<iiiilinanre~Vnui.\natt<\, 

fti  (■idr«  p'kI  . ^•rit!H rH  of 

Hiii.i,ll,M ■ 

U  B'.ca  pier,  reimim  ariri  rf-iif-wkiiVif" 

I.«  MiM'K  liHKlfiM,  rlrfflgjiiic  r,f  

nil  ptt).  HiKl  ilr,-lK<  V  r.(.,ilr«'«nd  re'i'^walii  ol 

«in'vx,  rci.Mir' nnil  reufWH,/*  of ..  .  

KLiiuU '»?  <lrwl((M,  clHjrtjrj^  ftc.  .  


i'M)rt. 


19(M. 


Total 


k€ni-^.%Uttf  ejrpenfft. 


Coif  in  b'llifllfijf^: 

Kfp'i'r- H,')'l  n'ripwrtls  of 

Kcpftiu,  (if  i'.ri.*titi»;  liirniture. 

l-«Kiil  nrid  otht-r  f.xp<  rmcM  ..  •■ 

Wiilor  for  eoinjmr.> 'f  bol IflltifcN .V^^-.^^.'.V.'.'.'.'.'.','"^,\_\   

rotal  

L'la'linfi  nnii  'lUfhiruinfni'iiK'in,  l.n  Horn. 

Traii>tpf»rt*'r,*,  U\,  Hoca  pior: 

Piif!,  vvKi'T,  iiiid  -.111)), lies 

i'tpniff'  uric-  reiHn»«i'<  of 

i-ftlifir  nil  fii('r '\ ' 

Oflicr  x'^iiili-sHnd  cjtoiTisfs 

TotHl      

'>r-:.-(|  i.,tHl 


»70. 1^ 

'Vi.  02 

l,f!i',(i.27 

IC,  710.  Mi) 

lH.019.  t9 

20.  .V^ 

1 ,  874. 2a 

7,  1W>.88 

•£A,  '.rpn.  1 1 

1ft,  I2ti.  :n 

2M.  16 

4,  til  7.  98 

■a,  iriK.  37 


1!),'M(),3;{ 

■1,  IK)'.'.  Ht) 

9,9H.  ;!6 
3ftO.  22 


70,  tVvl.  47 


17,919.51 

l,fi;!o,  h5 

8,  H«H.  ;»6 

2r,9.  7» 


3-1, 1ti7.  77 


1,057.  14 

l,OM.77 
7.6«)1.  II 


Wi.  72 


'.^a,  rt'y.  10 


I.OIH.W 

7,y.-.:t.77 

8, «7.i,  4« 
91., W 

9;!7,  07 


10. 276. 04 


1.2l;i,B10..V. 


ix,  M7«.  77 
HlJ,;i47.  4« 


K.v.niuT  V..-Stalan,;U  of  op.r,aing  exp.n...of>,U,..s/up  line  for  f..  ..,.//).  ,,,nng 


Advfrtiilrikf  f-idtrs  and  jmwKth 

.■•.dverti^iriif,  Kiricral 

<'l»Tk.s.  SHlnriff<  of ]. 

Hlr>M'tors'  and  I'lmimlrteeM'  fetV.' 

Gei'tTHl  officer:  

Kef>Hirs  and  rent  of 

Other  expt'lisax [ 

incidentals '.'.'.'.. 

Lufiil  !<»'rvic»'s  and  (.'xr>t'n.«e!i! . 

OtIWcrs.  vdjarie-;  iif "' 

gUitiiiiiery  mid  [ifinting  . 

Ttflt-Kran.xaMl  (•aides....!... 


1905. 


S89,  2fi 
122.  ^i9 

7,:«n.ti.i 

%7.  (.1) 

l,()2f;.  Id 
y^■^.  M. 

2,  120  ;!() 

9  UMi.  73 

'.195.  W 

(iI9.  (12 


T'ltal. 


1904. 


!»1M4.IW 

').  Iii.'>,  18 
2.^'<i;i..'>4 

I.  M.'.  1.5 
77 J  ^ 
•  t','.  74 
2,'J7l.fiO 
13.  I.S9. '.)» 
'o:i  18 
•'>09.  ()8 


24,  7M,5.  4a 


Z\  --ly.  (i2 


(iniurnl  >j-i)tiueg,  Isllnims. 


.-Vdvfrilsinic 

('lirTk-«  imd  atter.flaiir«,  MilaiK-*  iif 

I'aWt'Krani.'*    

H',M>|)itH  I  v»'f\  Ico '" 

Iix'^dftitals .V...V^....   

Lt'^ral  exp«?ns<?«!i Vf.V..V.       .. 

ML"«'ellantH>ii8 

(.>ffi(.'»-rs,  salaries  of 

« XWcf  t'.xpensfs  and  .■oipplies. '.'. 

SiaticDf ry  aad  printhiK 

Total 


17.  to 
9. 0 1 'J. '.«; 

:.!;):).  HO  : 
'.',(W2.  12  i 

2N.  7H  j 

790.  ■«)  I 
2. 38.-!.  14 

3,  ()(;■'>.  04  I 

74;iW  ' 
<>4i;.33 


V7» 
3,>T!.-i7 

■-•24.  46 
8,2,'>;j..« 

■J'-tl.08 

1,:;<;2. 9« 

3,  w.;.  41 

t9>»,  72 

lO'J.  29 


20,204.14 


14.230.  rj 


W^ 


48(1 
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KxiiiHiT  E.—SttUement  of  overating  erpfnus  of  tteamship  Hne  for  Un  montht  ending 

6rU)hrr  SI,  1905  and  1904--ConUnmd. 


Afimry  crfirnM. 


mill  wJ 


AdvertldiiiK, 

ButlcltiiKH.  rlockN,  Hii'l  whRrveH: 

RepairM  liiid  rent  <>( 

Other  oxjH'iiMeii 

CommK<«iiin8,  pAMii«MiKcni 

InMuranct> 

I Ujurlt'H  f O  ptTHODB 

Incldentftls 

Ijibor,  kciktrI ^. 

lii'KHl  Nervlri>s  luid  axpoii«('H 

\A>m  iiiid  iliiiiiHKc 

Sal(irie.i  i)f  HKcnts  mid  clerks 

Htutioiicry  mid  iiriiUiiiK 

TeU'KraiiiM  mid  chIjIum 

'I'axt'H 

Outslile  HKt'iiclos 


Total. 


Steiniier  ixiicnxit. 


Custom-house  and  port  charxost 

l)oi  kiiiij 

K(HiipiiuMU,  d'""k  dHpartiiu'nt 

K(|iiii>ini'iit  mid  spiirc  iiiiicliinrry,  I'litfiiU't'r'x  dt-parlniunt. 

K()ui|pmt'iit,  comiiiis'ury  dcpiuliiuut 

Fuel 


Feeding;  pHS.-*enKt>rs  and  crew 

lii'-ideii  tills 

Injurli"^  to  persons 

Laldir  I'll  I'lirifo 

Lnliiir  on  coal 

I,ubor  i>ii  ashes 

Loss  and  ituniitxo 

Oil  and  waste 

I'aintiiij,'  sliip's  twittoni 

Pilotiik'e  'ind  towage 

tinarimtiiie 

Hepairs,  deck  dejuirtnieiit 

l)e[ireciii  tion  anil  extniordinary  repairs,  deek  department  . . . 

Itepiiirs,  enirine  department 

Depreciatlo  i  and  extraordinary  repairs,  engine  department. 

Rppairs,  cotimissary  departni'iit 

Stores: 

1)1  ck  dejiartment 

Kiitrine  (iepartuieiit 

(,'oiiunissnry  department 

Siirireon's  department 

.Stationery  and  printing 

TeleKrams  and  cables 

WaKes  

Water 

Wastiing 

InBunuiee 


Total 

Charter  of  steii'iiers. 
Grand  total  ... 


IWf). 


92, 79U.  16 

8«,  >f2ii.  12 

6,ti7S.ri 

l,'J.i6.30 

l.l.M.tX) 

U).  00 

,".7.  M 

lfi,3lH.55 


12.  7« 
80.  I'.J1.21 

•2,  m.  M 

V2H.2A 

'.»."iO.  00 

■2.  123. 03 


101,512.31 


tt.'Vn.ll 

:i7y.  78 

2.7:!1.91' 

It),  tM5.  ti6 

1211,  lV,"i.  .V) 

'Jf.,2.U  13 

3, 272.  40 

2y2. 1 1 

ir.7.Sl»2.fi3 

Its,  nrvS.;V.> 

',l.i7.  00 

3,  »»h.  y  1 
l,:t7ii.Hi) 
\\  l'iM,(r2 

1 ,  HUM.  o-j 
20. .")%.  83 
21,(.i;f>.C.7 
211,  S77.  SA 
in,,s:J3.33 

7,;K)».29 

6,711.24 

6,20.^.92 

2,  f>7.^.  37 
o2n.  12 

1,4I'<.]0 

964.  lU 

l.'>l,123.  JO 

ly,  101.92 

4,7a5.;w 

27, 653.  97 


IWM. 


t2,3O1.04 

iW,;iV8.21 
ft,  276. 58 
1,464.61 
1,164.76 


ft7.86 
13, 9a).  HO 

.'>.  00 

2.^,  87M.  M 

2,  IM.  K9 

7.'-..  71 

H72.  22 

2,119.23 


HH,  7ti3. 44 


6.937.96 

1211.46 

6, 7.^1. 07 

1,41)'2.«5 

11,:!22  32 

99,  9J0.  31 

70,:!9H.39 

1,  (-.11.28 

4M2. 38 

ll).i,'.>'i3.  71 

l'.',Ov)9.91 

'191.70 

3, 02.5. 98 

2,197.01 

4  V<.  60 

7.  209.  41 

.•mIO.  00 

(■>,  S93.  20 

12, 01.-).  46 

11,  177.29 

0,1)07.74 

2,301.98 

4,53.1.13 

3,  4.S6. 93 

l,9^7.76 

294.41 

l,tKil.()6 

800.66 

118, 02.").  10 

11,814.86 

3.  ;n2. 06 

12,lt)<..54 


778, 992. 09 


626,S).')1.64 


180.834.27 


168, 7r>0. 78 


1,106,828.27 


827, 232. 48 


ExHiniT  F. — Statement  of  expenditures  for  improvements  and  constrnclion  for  ten 

etuiiiw  Ortoher  SI,  1905. 

New  "Y"  at  La  Boca " "  $6, 

Duplicate  ice  plant .- "6, 

Two  new  lighters,  Panama  Bay "  14, 

Two  new  steamers ^2, 

New  electric  motors  on  steam  cranes «  3, 

Duplicate  electric-light  plant,  Colon «  4, 

New  air  compressor 5, 

Wrecking  crane 8, 

Pneumatic  tools  and  mach  inery 

ImproVementa  to  pier  No.  4 "22. 

La  Boca  waterworka '. 3, 


mont}if 

.=i05.  60 
];U..32 
•J- 1.66 
(MX).  00 
873.  31 
247. 42 
444.66 
451.20 
387.  22 
412.  79 
271.30 


a  Uncompleted. 


b  Completed  plana. 
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Two  npridht  boll«ni,  Panamn a«3  91)^  95 

Ann«x  U)  train  iuhhUtV  olHce .'!!!!!!!!!!!!!!!  '''««67  »H 

Thikd  Htory,  Wanhinj^ton  iloiiHe ; !!."!..!.,.'.'*  «8I8  99 

Ext«'n8i<  a  of  Biding !!!!!!!!!! ny  ()4H  89 

New  equipment !!  1  ]!«!!!!!!!  1.  « i '  2"0  08 

Permanent  nfriwHuting  plant  at  ('riHt«)l>Hl l^//...... '.'...........  a  i.-j;}  73 

New  litfhtorH  at  Colon .....".  a 44  01 

New  oil  hoiwe,  CriHtobul '..'..'...'..'............  <i l  ()7.'{  O] 

New  Witcomb  planer  for  Bhoim agso  22 

TempoiHry  refriKi-mting  plant  at  CriHtobal !.....!.....*!!!.'!!!  «2,  A.Mft  47 

Living  canj  f<jr  lalxjrtjrH «  4'  kj^'  ^^ 

Coinniissary  trarka,  (iorgona ...........]......  "IMM  (W 

Ijinndry  at  Cristolja; fl  19  76 

Bakery  at  Cristoba aH  93 

Annox  to  ca«hier'H  office !!:!.!!!!!]....!.  0 101  70 

One  Fay  autoaiatic  cut-off  hhw  . .     LI....]...]..     [  o460  00 

(iravel  dretlpe  at  TaVx-riiilla ....[[].[[][.[[  (134  39 

New  tug  for  Colon  Harbor ...!............  a 69  2Ji7!93 

'''"'*^' 16H,  7m>.  18 

Exiliurr  ii.—^uUinnU  of  ulraiiislii/)  <iH'i  tii;/  irfihtc'mnit  and  <irprn;nti(>n  accounts. 

Steaiiigfiij)  mid  tug  mpUictmenl  fund. 
Dv'bit«: 

lU'pairB  to  tup  Bolivar,  made  in  lOOli $41,444.88 

lit'imirs  to  wteaiiif'bip  AlliauvH.  nun  it-  in  11H)3 5^  81 4!  17 

Kepairs  to  Hti'atnHbip  Advance,  made  in  l!»03-4 203' ()t>4  31 

»       Repairs*  to  Hteamribip  Finance,  luaile  iu  1903-4 ....',  \ss,  im.  08 

n,   V.   ,^    ■         .  .  439,569.44 

t-redite  (  uv\n^  ctiaryes  to  operating'  ex|iriist'H  and  ttausters  f'-oin  deprecia- 
tion I'und  ) : 
Tug  liolivar— 

CbarycH  to  operatinjr  expenwH — 

Jan.  1,  1897,  to  June  30, 1902,  at  $2"a 

per  montb !«!|fi,  500.  00 

July  1,  1902,  to  Sept.  30,  1905,  at  $400 

.P'T  iiKinth 15,t;(H».00 

TrhnstVrred    from  depreciation    fund    in 

<  k'tolHjr,  1905 9,  344.  88 

Steamer  Allianva — 

Cluu>,'es  to  operating  expenses— 

Oct.  1,  U«)3,  to  Sept.  ;tii,  ;'.».)■>,  at  .*250 

per  month K,  0*X).  00 

Let-f*  overorudit  transferred  to  deprecia- 
tion fund 185.a3 

D.  A.  5,814.17 

Steamer  Advance — 

Transferred    from  dej)reciation    fund    in 

July,  i9(H 61,375.00 

Charges  to  operatinj.'  expenses — 

Jan.  1,  11H)3,  to  June  30,  1904.  at  $nW 

per  month 9  000.  00 

July  1,  19<H,  toOct.  31, 1905,  at$1.750 

per  montb 28,  000.  00 

„,  „. 88,375.00 

Steamer  rinance — 

Transferred   from  dei)reciation   fund   in 

July,  1904 51,375.00 

ChaiveB  to  operating  expenses — 

July  1, 1904,  to  Oct.  31, 1905,  ?*  $1,250 

per  month 20,000.00 

71,875.00 

207,009.06 

a  Uncompleted. 
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Balance  to  deb?t  of  account  as  per  general  balance  sheet: 

Steamer  Advance $115,  289. 31 

Steamer  Finance 117, 291. 08 


-$2"2, 580. 39 


Steamship  wni  tug  depreciation  fund. 
Credits; 

Depreciation  on — 

Steamers  Allian^a,  Advance,  and  Finance — 

Charges  to  operating  expenses  from  Jan.  1, 1897, 

to  June  30, 1899,  at  $3,425  per  month 102,  750. 00 

Tug  Bolivar — 

Cluirges  to  operating  expenses  from  Jan.  1, 1897, 

to  Sept.  30, 1905,  at  $175  per  month 18,  375. 00 

ForOct.,  1905 , 575.00 

18,950.00 

Gteamer  Allian(;a — 

Tranaferre<l   from    "replacement  fund,"  being 


charges  to  (Operating  expenses  in  excess  of  re- 
pairs   

Charged  to  operating  expenses  in  Oc*.,  1905 


185. 83 
250.  00 


435.83 


122, 135.  83 


Debits: 

Transferring  to  "replacement  fund,"  in  July,  1904,  ac- 
count repairs  steamships  Advaiic*^  and  Finance,  accu- 
mulated char>;es  to  operating  expenses  for  (lcj)rec;ation 
on  fleet 102,750.00 

Transferring  to  "replacement  fund,"  in  Oct.,  1905, 
amount  required  to  write  ofi  baiaui'e  of  I'l.st  of  repair.^ 
of  tug  Bolivar 9,  344.  88 


112,094.88 


Balance  to  credit  of  "depreciation  fund,"  as  per  ;,'en- 
eral  balance  sheet 


10, 040.  95 


Exhibit  U.— Statement  of  classified  railmnd  enriiiuf/s,  tonnage,  and  passengers,  Colon  to 
Panama,  for  ten  movtiix  ending  October  SI,  1U05. 


-  ■'ii 

FRKIGHT. 

Tonnage 

lucrea.se. 

Earnin^,s. 

Rate  per 
ton. 

1905. 

84,994 

4,162 

79. 125 

1904.    , 

1906. 

iy04. 

Increase. 

1905.    1904 

Through: 

From  Xfw  Yurk 

From  New  Orleiuis.. 
From  Europe 

1 

76,.:;i9 

l,(2ll 
67,271 

8, 375 

3,  lo6 

11,S54 

$312,087.61 

,   i;;,  367.  r>5 

311,734.21 

4.740.69 
2.53,959.60 

$-10,993.  .58 
ll,6J6.9ti 
.57, 774.  61 

m.  67 

3.93 
3.94 

$3.-54 
4.62 
3.78 

Total  

168. 281 

144,916 

2'!,  36.5 

640,189.47 

.529.  794.  32 

110,39-'..  15 

3.  80  '     3. 66 

Local: 

Commercial  

iKtiuiiiiin     Ciiiial 

('o;iiiiii>;fiio!i 

ComiiHiiy  freiRlit 

32,745 

.^)6.913 
2'.',il3.S 

21,06<'. 

8. 6t;i 
13, 2<ir) 

11,678 

4M.  2.'.2 
16,343 

;  130,865.71 
:    78,498.32 

86,830.83 

2S,3N5.62 


44,031.88 
.'.0,  1 12.  70 

4.00       4  12 

1. 38       3. 28 
I 

Total.  

119,29<i 

13, 022 

76,273 

209,361.03 

11.5,216.45 

91, 147.  .58 

1 

Total  freight 

287,577 

187,9:i8 

1 

91,638 

849,563.50 

64.5,010.77 

204,542.73 

1 
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Exhibit  R.—Statemml  of  d<uaified  railroad  eo.rning8,  tonnage,  e^.—CJontlnued. 

MAILS. 


Weight. 

Klarnings. 

1906. 

1904. 

Increase. 

Decrease. 

1905. 

1904. 

Increase.  Decreaae. 

From  New  York .. 

Pounds. 
796.000 
110,379 
149, 629 

Pounds. 

788,&'^.2 
157,6.'>4 
192, 170 

Ponruls. 
6,348 

Pounds. 

$63, 598.  99 

$51,474.06 

13,067.44 

3,727.32 

«2, 124.  9-1 



From  Europe 

47, 276  '    9, 042. 14 

W,  015. 80 
611.38 

Local 

42,6-11  1    3,115.99 

Total 

1,056,008 

1,188,476 

88,468     6.5.7.57.12 

68,258.81 

2, 501. 69 

TREASURE. 


Value.                              1                         EariTing.s. 

1906. 

190-1. 

Increa«e. 

DecreA.se.  |     1905. 

1 

1904. 

Incren.«e.  Decrease. 

From  New  York  . . 

$1,504,4.58 
1,468,162 

322, 676 
116, 800 

$-146,  S.36 
1,819,961 

39,950 
2,443 

.?1, 057, 622 

$2,781.82 

?1,*61.99 
6,016.43 

59.92 
1.22 

81.329  83 

From  Europe 

$351,799  ,  5,443.89 
1      583.66 

8570  54 

Local: 

Commercial... 

282,726 
114.367 

523  74 

Isthmiau  Canal 

i        29. 45 

28  23 

Total 

3.  412, 096 

2,309,190     1.102.906 

1  8,838.82 

7,529.66 

1.309  26 

1 

BAGG.XGE. 


Weight. 

ITarnings. 

190.5. 

1904, 

Increase.  I  Decrease. 

1906. 

1904. 

Increase.,  Decrease. 

From  New  York  . . 

Poiindb. 
104.263 

Pounds. 

66, 481 

35, 144 

2.53, 939 

Pounds,  i  Pounds. 
37,7M2    

$1,681.12 
889.85 

$1,236.81 
1,054.32 
6, 296. 13 

$444  31 

From  Europe 38, 743 

3,599    

$164*47 

Local 1    657,499 

403,560  1 

9. 676. 00 

3,37,S..S7'' '... 

Total 

1                    1       ■ 

800,605 

35.5,.=«'.4       414,941  | i  12,215.97 

1                    i 

8,687.26     3  068.71  j 

i 

PASSENGERS. 


Nninhur.                             '                              Etirninps. 

1905. 

1904.      :  Increa.«e.  Decrease.       1906. 

!904. 

Increase. 'Decrease. 

From  New  York: 
First  v\iiiis 

2,217 
406 

498 
320 

29,  f>00 
101,712 

885 
463 

386 
237 

3, 925 
36. 226 

1,332    $7,813.98 

58       1,759.11 

$8,078.71 
2,  202.  40 

8,661.03 
1,088.60 

10, 0.50. 66 
18.174.66 

1      S264.78 

Second  class .. 

j        443  29 

From  Europe; 
First  e'a.s8 

1 

112  , 3,331.08 

83  1 1,402.71 

25.675    ,  18,9:}2.46 

65.486    !  34.615.HK 

220  00 

Second  cla.ss . . 

$314.21  ' 

Local: 

First  cla.ss 

Second  class . . 

8,881.80    

16,441.22  ' 

' 

Total 

134,762  .      42.122  1      92.630 67.856.17  i  43.146.96 

24,709.21  : 

1 

Exhibit  I. — Statement  of  railroad  freight  fstatiKtia^  for  four  months  ending  October  S 1 ,  1905. 

Grose  earnings $4*\6,  929.  90 

Expenses J358,  504.  li 

Net  earnings |108, 426.  3fl 

Percentage  of  expenses  to  eaminiis 76.  78 

Freight  train  mileage  (including  all  mixed  train  mileage) 56, 619 

Freight  trains  per  day  per  mile  of  road 9. 19 

Loaded  car  mileage 654,  749 

Empty  car  mileage  ( including  oAboose) 255, 614 


8.  Doc.  127,  59-1- 
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Percentage  of  loaded  car  mileage  to  total  freight  car  mileage  (including 

cabooee) .' 71. 92 

Loaded  freight  cars  in  each  freight  train 11.56 

Empty  freight  cars  in  each  freight  train  (including  caboose) 4. 51 

Loaded  and  empty  freight  cars  in  each  freight  train  (including  caboose) .  16. 07 

Tone  commercial  freight , ]  56, 034 

Tona  commercial  freight  1  mile 6,  r>05, 046 

Tone  company  freight 8,  S92 

Tons  company  freight  1  mile 284,041 

Tons  all  freight ]  64,  !)26 

Tons  all  freight  1  mile 6,  88'J,  087 

Tons  in  each  loaded  car  (including  companv  froight) 10.52 

Tons  in  each  car,  loaded  and  euipty  (including  company  frei^rbt ) 7.  57 

Tons  in  each  train 121.67 

Earnings  per  freight  car  per  mile cvtits..  51.  29 

Expennes  per  freight  CAr  per  mile do 39.  39 

Net  earnings  per  freight  car  jhm-  mile do....  11.90 

Average  distance  freight  carried miles. .  42.  33 

Earnings  for  freight  train  mile $8.  25 

Expenses  per  freight  train  mile ?i6.  33 

Net  earnings  per  freight  train  mile ?!1.  92 

Earnings  per  ton |i2.  99 

Earnings  per  ton  per  mile cents. .  7.  07 

Expenses  per  Um  per  mile do 5.  43 

Net  earnings  j)er  ton  per  mile rio 1.  64 

Tons  carried  1  mile  per  mile  of  road 131,812 

Earnings  i)er  mile  of  road $9,  318. 10 

Estimated  loaded  cars  in  each  train 14.  43 

Revenue  freight  engine  mi leage 66,  :)53 

Estimated  loaded  cars  hauled  i)er  revenue  freight  engine 12.31 

Ton.y  hauled  per  revenue  freight  engine 1();{.  82 

Note. — On  account  of  the  congested  condition  of  tratflc  on  the  Isthmus  during  this 
period,  results  showing  cost  of  operation  are  abnormal. 

Exhibit  J.  -JStatemsnt  of  railroad  passenger  statutica  for  four  months  ending  October 

SI,  1905. 

Gross  earnings  (including  mail,  extra  baggage,  and  treasure) $99,  775. 94 

Expenses >;  1 39,  333.  56 

Net  earnings ■•<  ^39,  557.  62 

Percentage  of  expenses  to  earnings i39.  65 

Passenger-tniin  milt-age  (including  all  mixed-train  mileage) 53,086 

Passenger  trains  per  day  per  mile  of  road '8.  61 

Coach  mileage 1 63,  494 

Baggage,  express,  and  mail  milciige 60,  697 

Total  [)as8enger  car  mileage „ 22 1, 191 

Passengers  carried 1 23,  870 

Passengers  carried  1  mile 1,  62i  •,  378 

Average  distance  each  passenger  carried 13.08 

Passengers  in  each  passenger  train 30.  52 

Passengers  in  each  passenger  car,  excluding  baggage,  mail,  and  express.  .            9.91 

Earnings  per  passenger-train  mile $1 .  SB 

Expenses  p)er  paasenger-train  mile 1^2 A\2 

Net  earnings  per  paasenger-train  nule «  $0.  74 

Earnings  per  passenger-car  mile  (inclnding  mail  and  express)  ..cents..  44.5 

Expenses  per  passenger-car  mile di  i 62. 1 

Net  earnings  per  {)a8senger-car  mile do..  a  17.  6 

Cars  in  each  passenger  train,  including  baggage,  njail,  and  exjiress 4.  22 

Earnings  per  pas-senger \ cents. .  42  16 

Earnings  per  passenger  per  mile do 3.  22 

Passengers  1  mile  per  mile  of  road 32, 336 

Earnings  per  mile  of  road $1,991. 14 

NoTB. — On  account  of  the  congested  condition  of  traffic  on  the  Isthmus  during 
this  period,  results  showing  cost  of  operation  are  abnormal. 

a  Deficit. 
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Exhibit  K.—SUUement  ofruAiroad  general  8taiittic$  for  four  montht  ending  October  SI, 

1906. 

Average  mile  operated 50. 11 

Total  freight  and  passenjrer  earnings $566,  705.  84 

Total  freight  and  pa«8enKer  ex^xinses $4*'7|888. 10 

Net  freight  and  passenger  earnings , $t)8,  867.  74 

Percentage  of  freight  and  passenger  expenses  to  freight  and  passenger 

earnings ; 87.85 

Total  revenue  train  mileage 99, 625 

Gross  earnings  per  revenue  train  mile $5.  69 

Operating  expenses  per  revenue  train  uiile $5.  00 

Net  earnings  per  revenue  train  mile $0.  69 

Total  gross  earnings $720,  21o!  54 

TotiU  gross  expenHes $574,  819.  73 

Net  earnings,  all  source? $1 45J  390.  81 

Percentage  of  gross  exi>eiiseH  to  groys  earningo 79.  81 

Earnings  per  mile  of  rcr-.d $14,.S72.  59 

Expenses  per  mile  of  road !<  1 1 .  471.  iQ 

Net  earnings  per  mile  of  road $2,  901. 43 


ExHiniT  L. — Statement  of  rnilro<ulfrei(/ltt  tonudijc  li'iixlled. 
FIRST— FKOM  ALL  POINTS  TO  ALL  POINTS. 


COIX)N  TO  PANAMA. 

From  Now  Ytirk  to  San  Francisco 

Fniiii  New  York  and  Ntnv  Orleans  to  Panama,  South 

I'licirtc,  Centra)  America,  and  Mexico 

From  Europe  to  Panama,  Sdutli  Pacific,  Central  America, 

Mexico,  and  8an  Franci.sco 

From  Oolon  to  Panama  (local): 

Commercial  f reij-'h  i 

Isthmian  Canal  (.'(imini.ssicn 

Company's  freight 


Total . 


PANAMA  TO  COLON. 


From  .San  Francisco  lu  New  York , 

From  Soiitli  Pacitic,  Central  Aincricu,  Mi'xico.  and  Pan- 
ama to  Now  Yorli 

From  South  Pacific,  Central  America,  Mexico,  San  Frmi- 

cisco,  and  Panama  to  P^urnpc 

From  Panama  to  Colon  (incal); 

C')mmercial  freiglit 

Isthmian  Ciuuil  C<>mnii.s»:i(]n 

Company'.s  freight 


1905. 


1901. 


27, 560 

61, 6% 

79, 125 

32. 7)5 
50,913 
29,  ffifl 


287, 577 


23, 028 

42, 3x3 

69. 917 

9.717 

13,  x.V> 

7.  7.-.2 


Total 

Total  westbound  and  ertst))oiind. 


156,653 


444.230 


33,074 
44,  .571 
67, 271 

2l,0(;r, 

8,iliii 

13, 295 


187, 938 


Increa.«c.      Decrease. 


Per  a  ill. 


Pi.r  cent. 
16.67 


38.  20 
17.  f.2 


65.  14 
5.57.  12 
122.93 


53.  0:' 


24,093 

36, 3S2 

76,019 

9,065 

5,111 


16.49 


7.19 

1,577.  IH 

50.79 


1.51,. 526 
339, 464 


3. 38 
30. 8ti 


SKCOND— COUNTRIES  OP  OKKilN  AND  DI-:.STINATION. 


4.42 


21.18 


COLON   To   HANA.MA. 

For  Panama 

144,2)8 

51,957 

.59, 319 

28, 837 

3,246 

67,016 
39,871 
61,9.5<5 
36, 701 
3,394 

1.52.94 
30. 1'.l 
14.17 

For  ('entrul  America 

For  South  I'acitic 

For  San  Francisco 

19.23 

For  Mexico 

■ 

4  36 



Total 

2S7,577 

187,9;?.S 

.53.02 

PANAMA    TO   (Ml.i'N. 

From  Panama 

43.009 
40,  ,540 
42,  3,30 
23, 986 
V88 

82,220 
48, 673 
44, 537 
26,037 
1,169 

33.49 

From  Centra)  America 

4.19 

From  South  Pacific 

4  96 

From  San  Francisco 

4.20 

From  Mexico 

32  01 

Total 

156,6.58 

151.526 

3.38 

Totu)  westbound  and  ea.stbound 

444,230 

880,464 

30.86 
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Exhibit  M..—Statemenl  of  akamship  statistics  for  ten  months  ending  October  SI,  1906. 

FREIGHT  TONNAGE. 


Panama  Railroad  ships: 

Arrived 

Sailed 

Chartered  tiussenger  ships: 

Arrlvea 

Sailed 

Chartered  freight  shins, 
sailed 

Totnl 


1905. 


Ships.  ;Tonnage 


1905: 


30  SV.CtVJ 

31  51,860 

25        3S, 519 
55,331 

12,779 


113  \     IW,  179 


1904. 


Ships,  i  Tonnage. 


89 


25, 692 

41,000 

36, 749 
46, 995 


Increase, 


Ships. 


149, 4311 


24 


Tonnage. 


11,972 
Ic  886 

2, 7V0 
8,336 

12,779 


Decrease, 

Ships. 


49, 748 


Tonnage 


Total  freight  earnings 5790,3(11.10 

Average  rate  per  ton ^  ^^2 


1905 


PASSKXGKRS  CAKRir-:L). 

1904. 


Ships. 


Pannniu  Railroad  ships: 

Arrived 

Sailed 

Chartered  pa.«.senj.Ter  ships: 

Arriveii 

Sailed 

Total 


110 


1905: 


I'asen- 
gers. 


Ships. 


I 


Passen- 
gers. 


1,  .'64 
2,0, '7 

1,.<«*0 

],7:.3 


950 
1,081 

l,r>85  

1,014 


Increase. 


Ships. 


Passen- 
gers. 


804 
996 

295 

779 


7,501 


87 


4,630 


23 


2,874 


Dei'rease. 


.•^hips. 

I'a.ssen- 
gers. 

1 

Total  passenger  earnings a.)5j  167,56 

Average  rate  per  passenger !!!!!!!!!!!!!!!.!."."".'.!]!".!    "'   '  33]  51 


Exhibit  N. — Statement  of  locuiuutin  and  car  eqmpm,:nt. 


Stock  on- 


Ot  t.  31, 

l.>05. 


Dec.  31, 
1904. 


LocoTootiv-'s: 

R  lad  engines 

Switch  engines 

Pas.se  n,<cr  car.s: 

Special 

First-class 

Composite  (Jirst  and  .second  cla-s). 

Second-cla.ss 

Baggage  

Freight  cars: 

Box 

Coal  

Flat :. 

Miscellaneous; 

Local  express 

WrecKing 

Cahoose 

Specie  . . , 

Water 

Stoclc 

Road  department 

Steam  pile  driver 

Steam  wrecker 


Increase  ■  Decrease 

during  lOdiiriiiK  10 

months.  1  months. 


1 

24 

1. 

11 

6 

8 

5 
8 

1 

2 

10 

9 

7 

7 

.Wl 

584 

17-2 

173 

148 

151 

20 

22 

1 

1 

7 

6 

2 

8 

9 

87 

2 

9 

9 

11 

1 

1 
1 

1 

jMtmii 
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Exhibit  O.—SUitement  of  floating  equipment. 


437 


Name. 


Oross 
tonnage. 


Steamship  Alliiuiva 

SUmmHhlp  Ad  VHiicL' 

Stciiinsliip  Finance 

TnjjT  Aiiodna 

TiiK  Bolivar [['" 

Tug  Crisiolml  

Six  iTei^lit  li«:Iiier>'')  ... 
Six  freiRlit  litrhtcr  ,-. . 

Three  coal  liKlitcrs 

One  flontirnr  pile  dvivci- 


2, 9K5 

2,605 

2,603 

105 

234 

161 

;{J0 

230-:f00 

222 


Length. 


Feet. 
303 
295 
300 
98 
127 
102 
110 
110 
110 
60 


Breadth.  Depth 


Ft.  in. 

•12  0 

38  4 

3«  4 

18  0 

23  0 
25  3 

24  2 
24  0 
24  0 
30  0 


null. 


Fi.  in. 

23  9 

23  4 

23  6 

6  0 
9  6 

12  5 

7  2 
6  6 

8  0 
5  0 


Iron 

do 

do 

do ■■ 

do 

Copper  .silent he! 

Htcfl  

Iron 

— do ;■■ 

Wood  .... 


PaHscnuer 

accom- 
modation. 

cabin.;  ^ 


82 
64 
64 


66 
66 
62 


aCondemned.  fcTwo  new  lightWH  added.  «Two  light;i;7n;;7,7aiTti^ 


CorNTr.>;_T     BETWEEX 


Panama  Railroad  Comp.vny  and  J. 

Ol'KKATION   OK   HOTELS. 


E.  Makkel  concernino 


Thi.«  afrreement,  e  itered  into  thia  seventh  dav  of  Septembor    -\    D   vm  hPtw^^n 
V  rtue  o??hl     '•^'■^V^.f '•"^^""yi  a  .-orporation  or^aniJ-d  u.u    exis'tinK  unde,  and  by 

uU.rl\Y''TTl  ^T  ^"v'^  '"  consideration  of  the  covenants  and  a-reemenf.  herein- 
hnTn;  ^"^'^''f^^^J  Company  shall  furnish  the  Contractor  all  necessary  hotel  an<l  ramn 

K^r  articles  requiring  refrigeration,  57^  cents 
-tor  articles  not  rwiniring  ivfrigeration.  2l'-1  cents 
char"4''the  Co'^l^™!rr^' J('''*r*^  an(i  st.>rage  in  refrigerating  plant  at  Colon  it  shall 

nl«nt  „nT  K  i'  <-ompany  shall  hirnish,  maintain,  and  operate-suc^  refrigPratins 
plant  and  shall  assign  to  the  (V.ntrator  such  room  or  roomS  thereiras  mav  K^^^^^^^^ 
ContraT;r"'r,M  *»"^!/"^^he  storage  of  his  supplies  requirh,'  "f?fg.rS 
Contractor  shall  have  the  right  to  employ  his  own  men  at  such  refrigeratiiiL'  nlant  for 
(  !'r.r'l  ^^P':«P«"">^'  f>i^^  ^»PPlie8  for' shipment  to  the  h.Itels  andt?m  s  cKted 
ac  s  .fhl  "'  ^^'''  '^^'^^'"«"t,  an.l  shall  hoi,}  the  Railroad  Compa.iv  hrnnler.7  all 
tel  t.  th^  n?r"?  '"■  7"P^">'''^«  .^hich  shall  l>e  or  mav  become  harmful  or  det^  men 
tal  t»  the  operation  of  the  remainder  of  said  plant  bv'said  Railroad  aVn^nan v  tI  « 
Contractor  shall  als.,  h.)ld  the  Railroad  Con.pany  harmless  on  aXintTaU"  act  J  of 
'he  Sm  "Jr.  ""P'"'"''  ^""•^'"^  "^  ^^""^««  '«  ^'-  suppliesTother  propj^ly  oS 

RJrirVp'^''''^  not  requiring  freezing  or  storage  in  refrigerating  plant  at  Colon  the 
Railroad  Company  shall  turnish  the  Contractor  storage  rooin,  and  ^sSll  also  iurnlsh 


^ 


mm 


^rngmmmmmmm. 
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the  Contractor  room  to  be  occupied  by  himself  and  force  for  general  office  purposes, 
and  shall  charge  the  Contractor  as  rent  for  such  storage  and  office  room  five  per  cent 
per  annum  upon  the  cost  of  such  portion  of  the  buildmg  m  is  so  occupied,  eucli  esti- 
mate and  allotment  to  be  made  by  the  general  manager  of  the  Railroad  Company. 
The  Contractor  8hall  also  pay  the  Railroad  Company  such  reasonable  amount  per 
annum  to  cover  depreciation  of  such  portion  of  the  building  at*  ih  so  occupied  by  him, 
as  shall  be  fixed  by  the  general  manager  of  the  Railroad  Company. 

The  Railroad  Company  shall  be  rei^ponsible  tx)  the  Contractor  for  his  supphes 
while  in  such  refrigerating  plant  and  storage  room,  and  for  the  proper  refrigeration 
of  such  supplies  as  require  refrigeration.  If,  in  c^«e  of  loss  or  damage  to  the  supplies 
of  the  Contractor,  or  other  supplies,  while  in  such  refrigerating  plant  or  storage  room, 
the  re-oponsibility  for  such  loss  or  damage  can  not  be  definitely  fixed,  the  amount  of 
such  loss  or  damage  shall  be  divided  equally  between  the  Railroad  Company  and 

the  Contractor.  ,         ,  ,    ,     ■  u     i    •       t„^ 

The  Railroad  Company  shall  furnish  and  haul  on  such  trains  as  may  be  de.'-igni  ted 
bv  the  general  manager  of  the  Railroad  Company  such  refrigerator  and  other  cars 
as  inav  be  required  bv  the  Contractor  for  the  <U^tribution  of  his  8up).lie.s  Irom  the 
refritierating  plant  and  storage  room  at  Colon  to  the  stations  nearest  tlie  hotels  and 
camps  operated  by  him  under  this  agreement,  and  for  transporting  to  (  olon  or  other 
points  anv  supplies  which  the  Ccmtractor  may  need  to  send  to  surh  poiiit.«  from  such 
h(.tels  and  camr.s  or  from  other  stations  on  the  railr(;ad.  It  shall  charge  the  (  on- 
tractor  for  such  service  in  either  or  both  directions  an  amount  per  day  per  car  used 
which  shall  be  fixed  bv  the  general  manager  of  the  Railroad  (_on.pany.  Ihe  Con- 
tractor shall  furnish  his  own  employees  for  handling  such  supplies  on  such  yar^  and 
to  and  from  such  cars.  At  points  when;  the  Railroad  Company  ahall  have  lacilities 
for  handling  supplies  from  the  railroad  to  the  hotels  and  camps  the  Railn.ad  (  (•m- 
panv  shall  allow  the  use  of  such  facilities  to  the  Contractor. 

The  Railroad  Conipanv  shall  furnish  and  maintain  buildings  at  (  olon  tor  use  as 
laundrv  and  bakery,  and  shall  "e-iuip  same  with  necessary  laundry  aiul  bakery 
machinery  and  to.^ls.  ^^uch  e.inipment  shall  he  maintained  by  the  Contract.. r  .hiring 
the  continuance  of  this  agreement.  The  Railroad  Company  shall  charge  the  (  on- 
tractor  as  rent  for  snch  laumlrv  and  l)akery  buildings  5  percmt  per  annum  upon  the 
cost  of  such  buildings,  such  c^.st  to  be  deterndned  by  the  general  manajrer  ot  the 
Railroad  Company,  and  the  Contractor  shall  also  pay  the  K^droad  (oiupany  such 
reas()nal)le  amount  per  annum  to  cover  depreciation  of  such  brnhbu^s  as  shall  be 
fixed  V)v  the  szeneral  manager  of  the  Railroad  Comimny.  ,       r        »        ♦ 

The  Railroad  Companv  shall  furnish  the  Contractor  necessary  supply  ol  water  at 
Buc.h  hotels,  camp  buildings,  ami  storerooms  with(,at  charge. 

The  Railroau  Companv  shall  furnish  theContractor  f.  o.  b.  cars  on  track  at  stations 
at  such  hotels,  camp  buildings,  and  storerooms  a  good  grade  of  bituminous  coal  at 

^' Ele!'td(^ight  shal"  bVfirrnished  the  Contractor  at  cost  bv  the  Railrr.a.l  (•ompany 
for  use  in  such  hotels,  camps,  st<.re'.ouses,  et, .,  at  points  where  electric  light  plants 
are  operated  by  the  Railroa.l  Company  or  the  Isthmian  Canal  Commission. 

Thl  RailnJl  Com-nmv  shall  furnish  the  Contractor  at  cost  fuel,  ice  as  may  be 
requireil  by  him  for  actual  use  at  the  hotels,  camps,  and  storehouses  operated  by  him 

""ThL  RaTlnfa'?c'ompanv  shall  furnish  the  Contractor  transportation  on  its  steamship 
line  New  York  to  cilon- and  on  its  railroad  from  Colon  to  their  destma  .cm  for  his 
employees  at  the  same  rate  a.s  it  charges  the  employees  of  the  Isthmian  Canal  Cc.m- 
Sion  for  like  service,  and  shall  grant  his  employees  the  same  rate  for  return  trip 
to  New  York  as  is  granted  to  the  employees  of  such  Commission. 

The  Railroad  Companv  shall  deduct  fr.,.  .  the  wages  ot  it.s  emplovees  and  pay  to 
'he  Contractor  such  Amounts  as  mav  be  d  le  him  by  such  emj.loyees  for  care  o  room, 
bo  rd   orsu^^^^  them 'by  ^Hm   and  shall  arrange  to  have  the  Isthrnmn 

Cana  CommLion  de<hict  from  the  wages  f  it«  employees  and  pay  ^  h  m  suc^ 
amounts  as  may  be  due  him  by  them  for  room,  board,  or  supplies  furnished  them 

^^The  Railroad  Company  shall  grant  to  ihe  Contractor  and  his  employee,,  the  same 
hospital  privileues  enioved  bv  its  own  employees.  .  -x    x  ,  u 

ffieR^lroad  Company  sh'all  grant  to  tlie  Contractor  the  free  use  ot  its  telegraph 
and  telephone  lines  for  the  transmission  of  such  messages  as  are  necessary  in  conn^^c- 
tion  with  the  operation  of  the  hotels  and  cam{>s  covered  hy  this  agreement 

The  Railroad  Company  shall  furnish  the  Contractor  without  charge  a  suitable 
house  for  occupancy  bv  himself  and  fai.dly.  ,      ,■  c    t^-.. 

S  Contractor  shall  furnish  the  Railroad  (Vmpany  a  corporate  bond  satisfactory 
to  the  president  of  the  Railroad  (Jomi.any  in  the  sum  of  one  hundred  th.nisand  dol- 
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Ure  ($100,000)  to  insure  the  faithful  performance  of  his  obiigatione  under  this  agree- 


The  Contractor  slmll  at  all  times  keep  the  hotels,  camp  buildings,  and  storerooma 
h^^^n^v  ^^^^'^^^'r  *"^  t»»'  Pr'"i«^«  Burroundini  same,  as^^eli  aa  theTrS- 
ture,  beddmg,  tableware,  tinware,  cutlery,  ranges,  refrigeratx)r£,  cookinL' utensils  and 
lnctlSST^?\^^  Y  and  about  such  buildings  in  a  cleanly  and  initiy  Condition 
and  shall  at  all  times  keep  the  hotels,  camp,  and  storerooms  covered  by  this  aJee- 
mentopen  to  the  inspection  of  the  generaf  manager  of  the  Railroad  Company  or 
HK.^  representative  as  he  may  designate,  and  shall  at  all  tin.es  operate  the  hotels  and 
SfoaSTompan^  '^'"'"'  ^  '^'  satisfaction  of  the  general  manager  o   the 


The  Contractor  shall  not  employ  in  or  abov.    such  hotels 


/^o.,oi  /'  ^.   •    •       •        u       J    ,    •'  '7  "  ~i. "  wv.^ipany  ann  me  istnmian 

Canal  (  ..mnn.Msion  in  gold,  and  their  families,  meals,  maintenance  and  care  of  rooms 
at  the  folic )\vum  rates:  "v/i^jo, 

Maintenance  iw\  care  of  rooms  per  month  per  person  over  12  years  of 

Maiiitenaufe  and  care  of  rooms  per  month  per  perVon  oVeVs'veare  aiid 

un( ler  1 2  years  of  a^e '  t»t     .l 

Maintenance  and  cure  of  rooms  per  day  per  perwji.   ove^i^"  yeat-n'of         ^      ^^^ 

■M,^^: ,- -  -  -  - -"  -Kold . .  $0.  20 

Maintenance  and  care  of  rooms  per  day  per  person  over  5  and  under  12 

years  ol  aj;e "  \V   ^h 

Meals  per  month  pt^r  ])ers(.n  over  12  years  of  a^a-  ...".'.''.'.'.'.'.'         .'olVl"  *  ^  $'30^0o' 

Meals  per  iiKuith  r-er  person  over  5  and  under  12  years  of  age      '  do     * "  10  00 

Meals  per  day  per  person  over  12  vears  of  age ,lo       '  i"  oo 

Meals  per  day  per  person  over  5  and  under  12  vears  .;f  ai'-e"         do  41) 

Meal-  |.cr  meal  per  persf.n  over  12  years  of  aire" "  <l.i  '  TU 

Meals  pur  meal  pei  person  over  5  and  under  12  years  of  age'.!!.!tlo!!!!  ]  u 

In  case  any  employee  or  person  covered  by  above  classifications,  who  shall  have 
boanland  lodmng,  or  either,  at  a  monthlv  rate,  shall  be  necessarilv  absent  for  a 
period  not  less  than  seven  (7)  consecutive  -lays  in  any  one  month,  suc"n  {.erson  shall 
be  tnrnished  boar<l  and  lodging,  or  either,  at  the  monthly,  and  not  the  per  diem 
rate,  tor  tlie  balance  ot  such  month.  ' 

Anv  einplovee,  or  other  person,  in  above  classiHcation,  will  be  furnished  an  i<len- 
titication  card,  on  request  to  the  Contractor,  which  will  enable  the  holder  to  obtain 
board  and  lodging,  or  single  meals,  at  the  monthlv  or  dailv  rate  he  has  contracted 
tor,  at  any  Hotel  or  camp  op(>rated  bv  the  Contractor. 

The  meals  furnished  such  gold  employees  and  their  families  shall  consist  of -the 
follmving  articles  and  shall  be  of  sutiicient  amount  to  .satisfv  their  appetites- 

/hr<d-fast.—Fnnt,  cereal,  fruit,  meat  or  eggs,  one  vegetable,  bread  and  butter, 
coffee  or  tea.  "  «.^.i, 

Dirmer.— Soup,  fish,  fresh  meat,  entree,  two  vegetables,  bread  and  butter,  pie  or 
pudding,  coffee  or  tea.  ^ 

»S'Np/)tT.— Cereal,  fish,  meat  or  eggs,  fruit  sauce  or  preserves,  bread  and  butter,  cake, 
coffee  or  tea.  ' 

The  Contractor  shall  furnish  such  employees  of  the  Railroad  Companv  and  the  Isth- 
mian (anal  ( V.inmission  as  are  paid  by  the  railroad  companv  and  the  Isthmian  Canal 
Commission  m  silver  and  their  families  meals  at  the  following  prices: 
-_     ,  ,  Gold. 

Meals  per  month  per  person  over  12  years  of  age SI*?  00 

Meals  per  month  for  person  over  5  and  under  12  years  of  age 5  00 

Meals  per  day  per  person  over  12  years  of  age ' 45 

Meals  per  day  per  person  over  5  and  under  12  vears  of  age  .     vq   ' 

IMeals  per  meal  per  person  over  12  years  of  age" IS 

Meals  per  meal  per  person  over  5  and  under  12  years  of  age  .'..!!...!!..!!!!         !  10 

In  case  any  employee  or  person  coverevl  by  above  classification,  who  shall  have 
board  and  lodging,  or  either,  at  a  monthly  rate,  shall  be  necessarilv  absent  for  a  period 
not  less  than  seven  (7)  consecutive  days  in  any  one  month,  such  "person  shall  be  ftir- 
nished  board  and  lodging,  or  either,  at  the  monthly,  and  not  the  per  diem,  rate  for 
the  balance  of  each  month. 

The  meals  furnished  such  silver  employees,  and  their  families,  shall  consist  of  the 
following  and  shall  be  of  sufficient  amount  to  satisfy  their  appetite: 

Breakfast— Cereal,  fish,  bread  and  butter,  coffee  or  tea. 


440 


REPORT   OP   THE   ISTHMIAN    CANAL   COMMISSION. 


Dinner. — Soup,  meat  or  fish,  two  vegetables,  bread  and  butter,  pie  or  pudding, 
coffee  or  ten. 

Sujyper.— One  meat,  consiBtinf?  of  beef,  mHtt4)n,  or  pork;  one  vegetable,  consisting 
of  beans,  yams,  or  yuccA;  l)re4ia  and  butter,  sauce  or  nyrup,  coffee  or  tea. 

It  is  the  understanding  that  the  menus  outlined  above  for  both  gold  and  silver 
employees  are  simply  examples  of  the  meals  tliat  will  be  -equired  and  that  such  fre- 
quent changes  in  the  menus  will  be  made  aa  will  give  such  employees  proper  variety 
of  food. 

The  Contractor  shall  fuminh  at  his  own  expense  all  of  the  provi.«ion8  and  supplies 
in  such  hotels  and  camps,  and  shall  also  furnish  at  his  own  expense  all  of  the  cooks, 
waiters,  chamt)ermaid.s,  and  other  employees  required  by  him  in  connection  with 
the  operation  of  the  hotels  and  camps  covered  by  this  agreement. 

The  Contractor  shall  be  permitted  to  sell  at  the  hotels  operated  by  him  under  this 
agreement,  at  such  prices  as  ma>  'oe  considered  reasonable  bv  the  general  manager 
01  the  Railroad  Company,  newspapers,  periodicals,  books,  and  such  othi-r  urtiden  as 
are  usually  sold  at  news  stands  in  hotels,  as  well  aa  soft  drinks,  lij,  t  wines,  beer, 
cigars,  cigarettes,  and  tobacco. 

The  Contractor  shall  be  permitted  and  required  to  keep  on  hand  at  the  camps 
operated  by  him  under  this  agreement,  for  sale  to  employees  of  the  Railroad  Com- 
pa*~>y  an'l  the  Isthmian  Canal  CommiHsion,  supplies  and  provisionn,  cooked  or 
uncocked,  to  be  sold  to  such  employees  at  such  pricas  as  may  be  considered  reason- 
able by  the  general  manager  of  tne  Railroad  Company. 

The  Contractor  shall  be  permitted  to  do  lanndry  work  in  the  laundry  bnilf'iinpr 
provided  t.  r  in  this  agreement  for  employees  of  the  Railroad  Company  and  Isthmian 
Canal  Comunssion  and  their  families,  and  shall  make  such  reasonable  charges  as 
shall  be  satist.^ctory  to  the  general  manager  of  the  Railroad  Company. 

In  consideratirn'of  free  trannportation  of  the  Contractor  and  his  emi>loyeeB  where 
the  same  shall  be  furnished,  the  Contractor  shall  hold  harmless  the  Railroad  Com- 
pany from  and  against  all  claims,  demands,  suits,  judgments,  costa,  or  payments  of 
moiiev  of  any  nature  or  kind  whatever  ari.sing  out  of  personal  injuries  to  or  death  of 
said  Contractor  or  his  employees,  while  being  transported  over  the  steanif^hii)  and 
railroad  lines  of  said  Rauroad' Company,  under  the  terms  of  this  agreement. 

The  Contractor  shall  use  every  precaution  to  prevent  damage  by  fire  to  the  l)nild- 
ings  and  other  property  of  the  Railroad  Company. 

In  the  event  that  the  Contractor  shall  not  perform  hie  obligations  under  thin  agree- 
ment to  the  satisfaction  of  the  general  manager  of  the  Railroad  Company,  the  Rail- 
road Company  shall  have  the  right  to  cancel  this  agreement  at  any  time  upon  giving 
thirty  davs'  notice  to  the  Contractor  of  such  desire  upon  its  part. 

If  the  llailroad  Compmny  elects  to  cancel  this  ^reement  at  any  tii^ie  for  the  reason 
stated,  the  Railroad  Company  shall  purchase  from  the  Contractor  such  supplies  and 
provisions  as  he  may  have  on  hand  at  tlie  storerooms,  hotels  or  camps,  or  in  transit, 
at  cost  price. 

Upon  the  termination  of  this  agreement  the  Contractor  shall  turn  over  to  the  Rail- 
road Company  the  buildings,  furniture,  bedding,  tableware,  tinware,  cutlery,  rantres, 
refrigeratora,  cooking  utensils,  and  all  other  equipment  furnished  him  under  this 
agreement  by  the  Railroad  Company,  in  the  same  condition  as  when  received  by 
hira  from  the  Railroad  Company,  reasonal)]e  or  ordinary  wear  and  tear  excepte<l. 

This  agreement  shall  take  effect  on  the  7th  day  of  iSeptember,  A.  D.  1905,  and 
shall  continue  for  the  term  of  live  years  from  such  date. 

The  Contrac^tor  shall  not  have  the  righi  to  transfer  this  agreement  or  sublet  any 
buildings  or  premises  covered  by  it  to  any  other  individual,  tirm,  or  corporation, 
without  the  written  consent  of  the  president  of  the  Railroad  Company. 

This  contract  vests  in  the  Contractor  exclusive  rights  in  the  matters  herein  pro- 
vided for  during  the  continuance  of  this  agreetn  /t. 

Witness  the  signatures  and  seals  of  the  partier  '.ereto,  thereto  duly  authorized,  to 
this  and  a  duplicate  instrument  of  like  tenor  ana  effect  the  day  and  year  first  above 

written. 

Panama  Railroad  Company, 
By  T.  P.  Shonts,     [seal.] 

As  President. 
Jacob  E.  Markkl, 
Attest.  CoiUrador. 

T.   H.  RoSSBOTTONr, 

iHt  Assistant  Secretary. 
Witnesses: 

C.  W.  Elmkk, 

D.  W.  Ross 
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rUESIDENT  OF  THE  CXITi: I)  STATES, 


TRANSMITTING 


CERTATX  PAT^ET^vS  TO  ACCOMT^ANY 

Ills  .me:ssage  of  January  s,  luoo. 


Januaky  11,  190(1— Keail:  referred  to  the  Cominittee  on  Interoceanic  Canals, 

iuxl  ordered  to  he  ])rinted. 


WASHINGTON; 

GOVERNMENT    PRINTING    OFFICE. 
1906. 


To  the  Senate  <md  Ihnm  of  Representatives: 

1  iniiisiiiit  honnvith  for  your  I'on.sidcnition  certain  piipcrs  which 
should  hiivo  ju'coiiipiiiiiod  my  ni('ss!i«,'o  of  January  8,  IIMXI,  hut  which 
were  omitted  on  account  of  delay  in  printing. 

^       ,.^  ,,         '  TiiEODouE  Roosevelt. 

The  >V  mite  TIouse, 

January  10  y  1906.  3 
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LETTER  FROM  THE  SECRETARY  OF  WAR  TO  THE  PRESIDENT 
CONCERNING  THE  CHARGES  AGAINST  THE  ISTHMIAN  CANAL 
COMMISSION  CONTAINED  IN  AN  ARTICLE  IN  THE  "  INDEPEND- 
ENT," A  WEEKLY  PUBLICATION. 

Tmk  Wmitk  IIouhk, 

\V(i.s/u'?i{ff(>n^  Jiinium/  (J,  lOOG. 

Sik:  My  iitt«Miti<)n  has  l>ooii  diroctpd  to  an  article  purport  if  i<,'  to  he 
written  l)y  Mr.  I'oiiUiu'v  lii^'olow,  in  a  weekly  niihlication  of  goneral 
circiilati)!!,  attackir)^''  the  administration  of  athiirs  hy  the  Canal  Coni- 
:ni>sion  and  yourself  on  tlie  Isthnnis.  Will  you  ['lease  advise,  nio  what 
hasis  if  any  there  is  for  these  char<^'(;.s'i 
Very  truly  your.M, 

TllKODOUK    RoOHKVKI/r. 

Jlon.  VVm.  II.  Taft, 

Secretary  of  W<tr. 


Wah   DhI'AUTMHNT, 

W(if</'hi(/fo/i,  fJaiiiKirij  (S',  lOOG. 
Tile  I'kkhidknt: 

Siu:  I  have  read  the  article  to  which  you  roi'er  in  your  letter  of  the 
Hth  instant. 

The  chai'^cs  aj^ainst  tlie  Canal  ( 'oininission  and  thos(^  responsible  for 
its  actiotj  may  he  divided  into  classes,  as  follows: 

The  first  i.s  that  relatin<^-  to  Colon,  allejrinir  that  tiie  conditions  in 
that  city  are  so  unsanilaiT  as  to  indicate;  y;reat  ncj^hict  in  ])rovidin<,'' 
for  the  health  of  tin;  employees  of  the  Conmiission.  in  that  the  site  of 
the  city  has  not  heen  j)ro|)erly  drained,  that  sanitary  regulations  are 
not  enforced,  that  the  (iovenuuimt  is  wholly  inditl'erent  to  the  matter 
of  food  sui)})ly  to  the  iidiahitants,  that  there  is  no  water  supply  in 
Colon,  althou^di  ollicially  ])romised  hy  the  Secretary  of  War  for 
December  1,  that  rents  in  Colon  are  exoi'bitant,  and  that  whih'  all 
this  nej^lect  exists,  ridiculous  provisions,  indicating'  midsummer  i  id- 
ness  on  the  part  of  the  ollicials,  are  made  fo-  the  l)enelit  of  the  labor- 
ers, such  as  stret(  hin«4-  an  awninir  a  (piarter  of  a  mile  over  a  ^aitter  to 
protect  the  lal)orers  from  the  tropical  sun. 

The  second  class  of  charo-es  relates  to  the  mistreatment  of  neL;i'o 
laborers.  It  is  said  that  the  net^-roes  have  been  attracted  from  the 
West  Indies  to  labor  in  Panama  by  a  statement  th;  t  they  would  receive 
$1.50  jrold  j)oi-  (liiy,  wheivas  on  theii-  arrival  they  are  not  given  but  75 
cents  per  day:  that  there  is  a  stront,^  preference  for  whites,  and  that 
vvlnn'e  there  are  efHcient  netjfi'o  foi-emen  th(\v  are  dischar<]^ed  and  neg- 
li<;('Mt  white  foremen  substituted;  that  ju^lice  is  not  done  to  the  n(><i^ro 
in  any  lei»al  controversy  with  whites,  and  that  the  judtjfcs  ar(^  irn-om- 
petent  because  two  of  them  do  not  understand  the  8i)aiiish  lan<,niage 
and  yet  administer  Spanish  law  among  a  Spanish-sp'-aking  people; 
that  the  canal  manageinent  has  contemptuous  estifiiate  of  the  elK- 
ciency  of  tropical  negro  labor,  although  it  is  good  labor  and  the  best 
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labor  available;  that  a  shipload  of  negro  laborers  from  Martinique 
were  cruelly  mistreated  by  the  authorities  of  the  Zone  when  landed  at 
Colon,  and  that,  due  to  tte  mistreatment  of  the  negroes  generally,  the 
laborers  are  returning  to  Jamaica  and  other  islands  in  disgust. 

A  third  class  of  charges  is  that  the  persons  appoint'^d  to  the  Isthmus 
are  incompetent  and  have  been  appointed  through  Senatorial  and  Con- 
gressional and  other  political  .infiuenoe,  and  that  though  found  incom- 
petent they  are  not  disturbed,  because  of  this  influence  which  keeps 
them  in  their  places. 

A  fourth  class  of  charges  is  as  to  oflicial  incompetency  or  misconduct. 
It  is  said  that  there  is  so  much  "red  tape"  necessary  to  bring  about 
the  construction  of  buildings  thnt  great  misery  has  come  to  the  labor- 
ers who  had  been  brought  to  the  Isthmus  and  who  needed  and  were 
waiting  for  shelter;  that  a  large  hotel  for  the  employees  of  the  Commis- 
sion was  erected  at  Corozal,  3  miles  from  Panama,  in  a  swamp  or  "hog 
wallow,"  and  that  because  of  this  it  is  wholly  unoccupied;  that  dredges 
used  in  Culebra  cut  are  not  working  to  more  than  20  per  cent  of 
their  full  capacity  and  that  one  of  them  once  capsized;  that  a  dredge 
placed  for  the  purpose  of  dredging  a  cana!  from  the  fresh-water  swamp 
to  the  sea,  back  of  Colon,  was  wrongly  placed,  was  sinking  out  of 
sight,  and  was  the  result  of  amateur  engineering:  that  the  sewer  sys- 
tem in  Panama  was  a  most  outrageous  piece  of  faulty  engineering;  that 
it  does  not  carry  off  the  filth  of  the  city;  that  the  water  l)acks  up  into 
the  city,  and  that  in  fact  no  scnver  system  ought  to  have  been  con- 
structed in  Panama  ^.t  all;  that  the  quarantine  ollicials  do  their  best  to 
interfere  with  comn^'^rcial  business  by  absurd  strictness  in  the  enforce- 
ment of  quarantine  regulations;  that  health  officials  take  advantage  of 
poor  negroes  in  Colon  by  ordering  them  to  throw  in  the  streets  their 
rain  water,  which  they  had  diligently  accunmlated;  that  the  twelve 
members  of  the  advisory  board  who  visited  the  Istlunus  did  not  thor- 
oughly irsiKM't  the  proposedsitus  of  the  canal  and  its  appurtenatit  works, 
but  spent  their  time  in  social  enjoyment  or  resting  and  in  giving  evi- 
dence of  their  quaking  fear  of  yellow  fever;  that  the  chief  of  the  mcnli- 
cal  bureiru  directed  medical  instruments  to  be  purchased  in  AriuM'ica 
instead  of  Germany,  although  advised  by  a  Panama  otlicial  that  he 
could  buy  such  instruments  at  a  less  price  in  Cermany;  thtit  the  Com- 
mission brought  to  the  Isthnuis  a  cargo  of  black  women  for  immoral 
pur{)oses;  and,  tinally,  that  the  Sec-rehiry  of  War,  when  on  the  Isthmus 
for  live  days  ii,  November  last,  did  not  accept  Mr.  Tracy  Robin.^on's 
invitation  to  visit  the  purlieus  of  Colon  under  Mr.  Koltirison's  guid- 
ance, and  further  that  he  declined  an  interview  with  Mr.  John  Lundie, 
the  engineer  of  the  Electric  Light  and  Refrigerator  Company,  of 
Panama. 

With  your  permission  and  at  the  risk  of  some  prolixity,  1  propose 
to  investigate,  iirst,  the  averments  of  fact  made  in  this' article  and 
brin^^  to  bear  such  direct  evidence  as  we  can  summon  at  this  time  in 
i-egard  to  them;  second,  to  consider  the  opportunities  for  o})serva- 
tion  of  the  writer  of  the  article;  third,  to  consider  the  fair-minded- 
ness and  freedom  from  prejudice  and  the  credibility  of  the  witnesses 
upon  whose  stat^iUienLi  ne  relies  in  making  his  charges,  and,  finall}',  to 
gather  from  th-^  premises  the  credence  that  ought  to  be  attached  to 
what  the  writer  says. 

Ly  great  good  fortune  Mr.  Jem  F.  Steve  „  ,  the  chief  engineer  of 
the  Canai  Commission,  is  now  in  Washinf^ion  for  the  purpose  of  aid- 
ing the  Commission  in  its  work  of  preparing  recommendations  for  the 
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type  of  the  canal.  He  is  personally  cognizant  of  the  facts  with  respect 
to  every  local  condition  describea  by  the  writer  of  the  article.  Of 
course  he  can  have  no  knowledge  with  respect  to  conversations  which 
the  writer  dotails  with  negroes  and  others,  whose  names  he  does  not 
give,  in  respect  to  some  particular  incident  occurring  on  the  Isthmus 
from  which  the  writer  makes  broad  generalizations,  but  he  is  able  to 
testify,  by  reason  of  having  been  on  the  Isthmus  since  July  last,  and 
having  supervised  carefully  the  operations  under  him  in  every  respect, 
as  to  the  correctness  of  the  generalizations  which  the  writer  delights 
to  make  and  of  his  descriptions  of  existing  local  conditions.  Mr. 
Stevens's  statement  accompanies  this  letter. 

Coming  now  to  the  conditions  at  Colon,  Mr.  Stevens  says,  and  everj'^- 
one  knows  who  has  been  on  the  ground,  that  the  problem  of  draining 
Colon  is  one  of  extreme  difficulty,  owing  to  the  fact  that  it  is  situated 
on  an  island  surrounded  by  the  sea  on  one  side  and  by  a  fresh-water 
swamp  on  the  other;  that  the  land  is  so  low  that  the  average  is  not 
more  than  1^  feet  above  sea  level.  The  disposition  of  the  tropical 
natives  to  ignore  all  hygienic  consideration  and  to  huddle  together  in 
settlements  has  extended  the  houses  and  huts  into  those  parts  of  Colon 
that  are  low  and  at  times  partly  submerged,  and  it  is  this  which  has 
attracted  the  attention,  the  camera,  and  the  denunciation  of  the  writer. 
All  admit  that  the  best  method  of  treating  Ct)lon  of  course  would  be  to 
fill  in  the  swamp,  but  the  swamp  is  so  extended  as  to  make  this  impos- 
sible of  com})lcti()n  until  the  work  of  excavation  at  Culebra  and  along 
the  way  is  far  under  way.  It  is  d()u])tful  wliether  the  mouth  of  the 
canal  will  be  where  De  Lesseps  established  it.  If  it  is  moved,  as  it  is 
now  proi)osed  by  some  of  th(»  plans  to  move  it,  a  mile  or  more  in  a 
westerl\^  direction  to  the  mouth  of  the  xMindi  River,  there  will  be  no 
necessity  for  a  city  at  Colon.  Colon  is  a  nnich  healthier  city  than 
Panama  in  spite  of  the  unpleasant  appeai-ance  of  the  swamp  water  in 
some  of  the  outlying  stro(>ts  and  at  the  doors  of  the  houses  on  these 
streets.  Uncei'tainty  as  to  the  ])lans  of  improving  Colon  has  rendered 
in)practicable  any  radical  destruction  of  unsanitary  buildings,  most  of 
which  are  on  lands  owned  by  the  railroad  company  and  leased  on  short 
terms  to  middlemen.  Meantime  the  S!i»itary  conditions  in  Panama 
requii'cd  nuich  more  urgent  treatment  than  those  at  Colon.  The  death 
rate  at  Panama  since  our  taking  charge  of  the  health  of  the  Isthmus 
is  from  125  per  cent  to  33^  yiar  cent  greater  than  in  Colon.  The  Com- 
mission thought  itself  fully  justified,  therefore,  in  estal)lishinga  water 
system  and  sewer  system  in  Panama  first. 

The  iinj)rovement  of  the  drainage  of  Colon  was,  as  I  have  said,  by 
no  means  easy.  Many  plans  w(?re  suggested,  but  had  to  be  rejected 
for  one  reason  or  anotlu^r  wiien  seriously  considered,  Neaily  all  in- 
volved the  lilliiig  of  the  swamp,  which  was,  as  has  been  explained, 
impracticable  as  a  speedy  remedy.  Finally  Mr.  Stevens  hist  summer 
appointed  a  board  of  resident  engineers  to  determine  the  question. 
After  two  months  the  board  reported  a  })lan  which  Mr.  Stevens  found 
practicable  and  which  the  Canal  Commission  has  approved.  The  work 
IS  now  under  way.  It  involves,  as  1  am  informed,  the  filling  in  of  all 
of  the  streets  and  paving  them  according  to  the  Telford  method,  with 
a  crown  permitting  proper  drainage,  the  cutting  of  a  canal  or  ditch 
through  the  town  to  })(Minit  the  passage  of  clean  sea  water  to  cari'v 
away  the  swam]>and  surface  water  l)y  tiie  rise  and  fall  of  the  tide,  and 
finally  the  sewering  of  the  city  for  house  drainage  into  a  cesspool, 
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from  which  tho  contents  will  bo  pumped  far  out  into  the  sea.  The 
inmrovcinciit  will  cost  upwurd  of  i8(t(»,0(M>.  The  drod(,'e  ha.s  been  built 
and  placed  in  a  proper  place.  The  .streets  are  now  being  filled  a.s 
rapiflly  a.s  the  much-burdened  railroad  can  deliver  gravel  from  the 
interior  at  Colon.  Many  of  the  needed  surface  drains  have  been 
constructed,  and  the  work  is  being  pushed. 

The  gutter  over  which  was  stretched  the  awning  a  quarter  of  a  mile 
in  length,  described  by  the  writer  of  th«;  article,  was  a  part  of  the 
drainage  system  under  construction.  The  writer  says  that  the 
awning  was  for  the  purpose  of  prot<'cting  laborers  from  the  sim  and 
ridicules  the  device  as  midsununer  madness.  The  awning  is  described 
in  the  aiuuial  report  of  the  sanitary  department.  Had  the  writ(>r 
made  in()uirv  of  any  otlicial  responsible  for  the  awning,  he  would  have 
learned,  as  f  do  from  reading  the  annual  report  of  the  chief  sanitary 
officer  for  October  last,  that  the  awtn'ng  was  stretrdied  over  the  gutter 
to  enable  the  laborers  to  work  in  storms  and  also  to  protect  the  fresh 
c()ncret(>  from  the  heavy  fall  of  rain,  which  before  the  awning  was 
used  had  destroyed  the  soft  material  and  prevented  its  setting  in 
proper  form.  Hut  it  was  apparently  no  part  of  the  purpose  of  the 
writ(>r  to  o})tain  the  evidence  of  officials  who  knew. 

Th(?  sanitary  autliorities  of  the  Isthmus  have  been  exceedinglv  dili- 
getit  in  doing  everything  possil)le  by  enforcement  of  proper  health 
regidations  to  prevent  the  spread  of  disease  in  Colon.  It  is  not  true, 
as  aver'-ed  by  tiie  writer  of  the  arti(de,  that  a  large  nu:?<ber  of  the 
employees  on  (he  I-thmiis  live  in  the  city  of  Colon  t)roper,/  where  this 
swamp-  di-^ti-ict  is.  As  Mr.  .Stevens  pointed  out.  otdy  a  small  p.  :<'c;it- 
ageof  them  live  there;  not  to  exceed  two  or  three  hundred.  The  pop- 
ulation of  Colon  is  chiefly  made  up  of  those  who  lived  in  Colon  under 
the  Colomhian  regime,  and  of  those  persf)r)s  who  have  come  to  the 
I^thnuis  and  havt^  been  too  lazy  to  woi'k  and  have  therefore  been  re- 
fused pei-iiii<-,i(»n  to  occuj)y  the  buildings  of  the  Catial  ( 'ormnission 
along  the  canal  route.  T''e  laborers  who  arrive  from  the  West  Indies 
are  not  permitted  to  remain  in  (Jolon.  f)ut  are  taken  out  to  the  cam{)s 
along  the  line  of  the  railway  and  canal. 

The  rej)oi-tsof  the  chief  sanitary  oflicer  show  th;it  in  the  year  Novem- 
Ix'r  1,  l'.M»l.  to  November  1.  r;»it.">.  a  portion  of  the  sanitary  work  done 
at  Colon  and  Cii-tol>al.  which  are  practically  the  same  settlement,  was 
as  foll(»ws: 

Cartleaiis  irarltifjc  r-eiiiovt'.i 15^  9!;) 

('.•irtlMU"!^;  iiiirlit  -dil  reiiiovetl ;».  .'51!t 

('arlli>ails  <["J)ris  arni.  streer  'iirr  n  tiMvcil ] ,  4H.1 

lilucks  til  .streets  cleaniil 7,  49 1 

Tanks  anil  harn-is  cdVii'-l  . 4,  247 

Tank  ainl  Karn-I  cnver*  aunle  an  1  'li~t  -inDtiMl I'l.-) 

( "eincnt  iliain-,  lirtear  feet 2,  ■')iil 

DitchoH  coristnicted,  linear  fe<t i,  H'.tO 

Moii.sef)  furiiiiiateil { _  ;,4s 

Hesid«>s  Nvhi(di  a  I-av^j;*''  area  lias  been  deiMide<l  of  vegetation  ami 
di'uined,  lagoons  {'leaned,  prenusescleaneil,  i'oadway>.<lraiiiagetrouerhs.. 
«'ul\eil^  a?ul  i>i  idur>.  juid  oth(U' works  of  construction  in  <'onnection 
therewith.      Tlu;  drains  are  all  to  be  a  part  of  the  new  system. 

(io\erno!-  Magoon  I'eports  by  cable  of  .buuiarv  x,  1!H)*;.  that  streets 
are  in  splenili<l  condition  in  Colon;  that  since  ( )ctoher  17,  l'.»o,"),  two 
principtd  lengthwise  streets  and  three  cros.s  streets  have  been  raised 
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and  robuilt;  that  two  lonjj^thwiso  HtroctH  and  thror-  orosM  strof  ts  havo 
beon  ditcliod  and  j^radcd  and  rwidy  for  top  dics^in;,'';  that  1,043  cubic 
yards  of  j^ravol  have  been  u.sod  to  datn;  tliat  r),041  feet  of  concrete 
gutters  have  been  built;  that  the  work  of  raislncr  and  rebuihlini^  all 
streets  in  the  unpaved  portion  of  th(i  town  will  he  completed  by  the 
end  of  the  dry  season  in  April;  that  oni;  l)lock  of  tiie  drainiij^^e  canal 
l»isecting  the  town  has  l)een  eonstru(;ted,  and  is  now  prof^ressinj^  at  the 
rate  of  30  feet  a  day;  that  it  will  be  completed  at  the  end  of  the  dry 
season.  He  reports,  hovvever,  that  it  will  be  impracticable  to  iinde?"- 
take  a  pei'manent  dome-tic  or  house  -evver  system  for  (Jolon  until  the 
commencement  of  th(^  {)ermanent  improvement  of  the  city.  He  fur- 
ther re{K)rts  that  rnodcd  quarters  for  the  iie<»-ro  lat>oiers  in  Colon,  with 
conci-ete  tloors  and  shower  baths,  are  rapidly  a[)pr()acliing  comple(if)n. 

The  (iovernment  is  charj^fed  with  inditl'erenee  as  to  th(^  food  supply 
of  the  laborers.  In  mv  letter  of  January  8,  lilOo,  tran>mittiri<;  the 
annual  ri^p';rt  of  th(!  (Joinmission  and  the  annual  report  of  the  raiiroad 
cotii|)anv.  will  b»'  found  an  account  of  the  .\birkel  contiact  for  feediriif 
laborer- and  emplove<'S  of  the  (janal  Commis-i(ni  and  the  railroad  com- 
pany on  the  Isthmus,  and  the  very  dilio-(>nt  etlorts  that  have  t)ecn  made 
in  this  reo-ard  are  sutliciently  set  out  there  in  the  matter  of  refrijfcr- 
atinff  plants,  the  establishment  of  hotels,  the  establishment  of  a  com- 
m!->>ary.  the  esfablislunent  of  ixmrdinff  camp-,  and  every  de\  ice  known 
in  the  bu.-iness  of  crpcat  w(»rks  of  con.iti'dction  has  been  adopted  in  the 
Isthmus  to  secure  oood  food  both  for  the  l:ib«»rers  and  tiie  cniployees  of 
hi^i'lier  class.  The  mere  assertion  that  in  a  niarki't  hou.-e  vi.-ited  by  the 
writer  there  \va-  not  shown  care  in  the  {>rc<cr\al  ion  f>f  meat- and  of  other 
aiticles  of  food  therein  exhitiited  for  -ale  is  made  the  bu-i-  for  a  broad 
cfeneralization  that  the  (iovernment  i-  inditlerentto  the  t'wod  furnished 
to  its  emplovees,  'J'he  slie-htest  examination  bv  anvone  anxiou-  to  tind 
tiie  trutli  would  have  -iiown  the  elai>oiatc,  ;iri.\iou-.  atn!  iiio-t  care*'ul 
preparation  for  the  n.'ceipt  of  meats  and  otlier  food.-,  their  yu'oper 
preservation,  and  their  being  furni-hed  at  reason-ble  prices  to  tiie 
em{)Ioyees  of  the  railroad  company  and  of  tiic  canal. 

The  writer  of  this  article  uiaKe-»  tiie  following  -tatctnent: 

"Mr.  Taft  r)r<)nii-ed  otlicially  that  by  December  1  Colon  would  have 
a  s[)lcndid  water  supply.  Thei'c  is  today  no  water  supply  in  t'olon. 
Mr.  Taft  (l"cs  injn-ticc  to  hi-  ccMintrv  men  i>y  treating  tlippantly  quen- 
tion-  invoi'vifig  iiuman  life  liv  the  tiiou-amls.  We  are  not  all  children 
or  fools.  We  do  not  need  I'eports  which  r<'ad  like  the  circulars  of 
doubtful  land  conipanies." 

In  the  tir-t  phice.  I  ha\i  no  recollection  of  making  any  otHcia,!  state- 
ment a.-  to  when  wtiterwoid*!  be  i'urni--hed  fort'ojon.  All  that  I  have 
said  was  in  my  annual  report.  und(>r  date  of  Heceni'"  r  ',>,  I'.'o;,.  and  in 
an  addre-,->  at  Sr.  Loui-  on  Xovember  Is.  l!»o.'.  rJaf  re,-cr\ oir-  were 
luMng  con-tructeil  foriVilon.  together  \<.  ir[i  a  uarer-pipe  sy-ten:.  The 
wr>»r  says  that  ttiete  i-.  no  water  supply  nt  Ci)lon.  .\Ir.  ."^fevens  says 
there  is.  It  should  be  borne  in  mind  that  ( 'ohm  and  (  ri-tobal,  although 
one  is  in  the  ( 'ana.l  Zone  .".nd  the  otlu^r  is  in  the  Republic  of  Panama, 
are  parts  of  the  same  -fttiepient  and  that  ( 'ristob:il  i-,  not  live  minutes 
walk  from  the  center  of  (  ojon.  In  a  dispatch  from  <  rovernor  Magoon 
on  Janu.ary  S.  r.toti.  I  am  ad'ixMl  that  of  the  two  temporary  re.-ervoirs 
for  ( 'olon  afid  ( 'ristof>al  wat«M'  sujiply  one  was  com[)lete(l  oti  November 
1  and  tli«>  other  in  tiie  latter  part  of  December:  tliat  the  total  capac- 
ity is  that  of  hO,o<.M>,(>«M)  gallon.s,  amply  authcient  for  the  present  dry 
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season;  that  7,000  feet  of  permanent  nuiins  have  .ilroady  been  laid  and 
that  the  remainlntr  9,U(jO  l«>et  are  l)(Mn<r  laid  at  the  rate  ot  4U<»  to  o(»(i 
feet  daily;  that  there  are  siw  tanks,  with  a  total  capacity  of  6i),()0i)  {rat- 
ions, held  in  reserve  at  Cri.stohal  in  cas(>  of  uccidt  nt;  that  a  complete 
permanent  distrihutiiHi  system  will  he  completed  by  the  1st  «)f  May; 
that  the  present  Panama  Rjiilroad  water  system,  which  is  now  furni>h- 
ing  water  for  Colon  from  a  res(>rvoir  at  Braxos  Brook,  will  \h)  con- 
nected with  th«;  pcrmaiu'i.l  feed  mains  before  January  15,  and  free 
publicdistrihution  stations  will  be  opened  then,  siipplyinjjf  allof  Colon; 
that  the  Colon  [H'ople  ait>  now  securing'  water  from  tanks,  as  in  \  cars 
past,  and  from  the  public  hydrants  in  Crist<>l»al,  and  that  permanent 
water  nuiins,  including-  tire  service,  will  be  Ci)ni{)lete<l  on  the  principal 
streets  in  Colon  by  the  end  of  the  dry  season,  April  15,  supply  in*,'  the 
entire  city;  that  there  is  no  scarcity  of  water  in  Colon;  that  a  perma- 
nent r(>s(>rvoir  ca[)acity  of  5(»(»,<>oo,(hm)  o-ulions  is  under  const  ruction, 
with  two  peitnanent  standpipes,  one  of  4itti,(Mitiuiid  the  otlier  of  500, HOO 
j,mllons  capacity,  under  contract  to  be  comj)leted  by  April  1. 

The  statements  of  Mr.  Stevens  and  Governor  Mai.'ooa  are  at  variance 
with  th()si>  of  the  writer  of  this  articl(\ 

(loviM-nor  M a j^-oon  advises  me  that  Mr,  Tracy  Robinson,  from  whom 
the  writer  of  this  article  seems  to  have  obtained  most  of  his  informa- 
tion eoncernini^- Colon.  l;i>t  week  visited  the  new  re-^ervoir  at  Mount 
Hope  for  the  Colon  and  Ci-l>toba1  waterwork-^.  and  told  the  I'esident 
cn<.;'inecr  that  he  had  not  seen  the  work  before  and  was  o-n'atly  sur- 
pr.sod  and  j>-ratitied  at  the  proo-ress  ma(l<\  It  is  unfortunate  tliat  Mr. 
Robinson  had  not  seen  tlie  wsiterworks  for  Colon  before  suiii)l\  ini^ 
infoi'iuation  to  the  writei-  of  this  article. 

C()m[)laint  is  made  of  th*  rents  in  Colon.  It  is  (|uite  possilde  that 
the  r«Mits  in  Colon  are  too  hiL;'h.  The  railroad  company  owns  llie  fc«^ 
of  a  larcc  part  of  the  lands  in  Colon  which  are  let  on  -bort  lea-es.  a 
system  adopted  before  the  (iovernment  took  cliarire  of  tht>  canal  and 
railroad  j)roperty.  This  has  resulted  in  the  construction  by  middle- 
men of  \^'vy  [)oor  houses  ami  the  lettiriif  of  them  at  advanced  rent>. 
.-V  plan  ha-  now  ))cen  a[)])ro\(Ml  by  the  C(»mn!is>ion  for  tie-  rentin^^  of 
such  railway  pi'opcrty  as  rdu  be  safely  lea>ed  on  terms  of  years  suf- 
lici(Mitly  loiiLT  to  j)ermit  the  erection  of  pciMuanent  structures. 

The  next  clas-<  of  charLi'es  is  (-(^ncei'nin'j  tiie  treatment  of  the  ncL'^rocs, 
The  lii'sl  accn-aiion  is  that  ne-^roes  ha\c  j)ecn  in\  itcd  to  the  Isihimis 
by  a  statement  that  they  wouKl  receive  >^1.5:'  «rold,  wlicrcas  when  the\ 
were  l)rouoht  to  the  Isthnuis  they  were  paid  not  ^1  .'.o  ^-old.  but  75 
c«'nt>  <ifold.  'I'lii-  charii'i^  is  nunif  on  the  authority  of  a  I'.curo  \s  horn 
the  writer  of  the  article  nu>t  i.i  the  street.  W'e  uo  not  know  hi-^  •lame. 
and  it  does  not  appear  that  the  .Niatcr  of  tlu^  article  knew  his  ,,ahie.  or 
anythinir  about  him  e.\c(>pt  that  he  was  a  n(\uTo  well  dre  -,  1.  Th*) 
answer  to  the  charuv  is  that  it  is  no',  true,  that  tlie  rates  of  wa,i^e,C.-».r<) 
well  advcrtis(>d  throuirhout  the  islands  of  the  West  Indies  as  l0(i,nt« 
jjfold  ;in  hour  for  ji  day  of  eiiiht  leiirs.  which  may  be  iru  rccr-U  ay 
dilie-ent  work  to  i;')  cents  an  hour,  and  no  other  statement  is-»  :  ho  '-"d 
to  be  maile. 

It  is  said  that  ti  threat  prejudice  e\i-<t.-  a^niinst  nei»-roes  in  the  .-t'l-'o^^i 
manaj^'cment,  ami  th;it  it  is  i>.\erted  af^ainst  them  to  their  hari.  :r. 
every  way  p.)ssihle.  The  answer  to  this  is  that  thechart^e  is  not  t'M;,-, 
as  Mr.  St(  \'ens  testifies,  antl  anyone  who  has  been  on  the  Isthmus  w  !» 
an    niprejmliced  eye  and  ear  will  corroborate  him  in  thia  statement. 
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Thorc  is  real  danji^er  that  the  laborers,  all  of  whom  are  nej^roos.  iire 
paid  and  treated  too  well,  a  circunistsincc  which  j^nves  them  a  motive 
for  krw)ckin<(  off  lahor  whenever  pos.sil)io. 

It  U  chiir^^'d  that  the  chuirman  of  i\w  Commission  and  all  others 
wront^Iy  look  upon  the  tropical  nc<.^ro  lul)or  as  poor  labor.  The  con- 
clusion of  Mr.  Stevens  and  of  every  observer  on  tiie  Istljmus  is  to  the 
cllcct  that  this  labor  is  incfhcient.  Mr,  Stevens  jjivcs  the  ti^'ures  which 
justify  tliis  \iew.  The  announcement  by  the  \vrit<'r  of  the  article  that 
the  labor  problem  is  an  easy  one  is  the  merest  nonsense  in  view  of  the 
actual  experience  that  Mr.  Stevens  and  others  liave  had  in  working 
these  tropical  net^'rfu's  for  more  than  a  year  upon  tlie  Isthnnis. 

The  writer  of  tlu;  article  renews  a  charj^^'.  i(>no-  aj^'o  conjph'tely 
refuted,  of  the  mistrciUment  of  a  certain  boatloiid  of  Martiniiiuo 
net^roes  who  were  brou<.'"ht  to  the  Istlimus.  and  who  were  rc(|uired  to 
be  vaccinated  u[X)n  landini,.  They  declined  to  land  if  they  were  to  be 
vaccinated.  Tlu'V  were  therefore  nd'used  the  riji'ht  to  land  by  the 
(|uarantine  authoi'ities.  Thereupon  the  owners  of  the  siiip  demanded 
the  fare  back  to  the  place  from  whence  they  had  come,  wliicli  the  men 
were  unable  to  pay,  or  refused  to  pay.  Tlie  <'}iptain  of  tlui  ship  then 
demanded  that  they  i)t>  laktMi  out  of  the  ship,  wiiicii  they  had  no  rifjlit 
furth(,'r  to  occupy.  This  was  done,  they  were  vaccinated,  and  then 
they  were  received  as  employees  by  the  ( 'anal  Commission.  The  ollicial 
report  <tf  this  transaction.  incbi(!in;a'  that  of  the  l-'rench  coi.-iil.  who 
inve.-tij^^ated  tlie  matter,  is  a])pcn(h'd  hereto. 

It  is  said  that  the  neL^-oes  are  leavin<:  ttie  I>thnui-  in  port'ntous 
numbers  because' of  mistreatment.  As  a  matter  of  fact,  .Mr.  Stevens 
testitic-i  that  just  I)efore  the  holidays  a  j^i'eat  number  of  lalioi'ers 
retui-n  to  tile  i^lan-ls  whence  they  cunie.  This  lia>  been  the  cu--t('m 
e\'er  since  tlie  beLfinninu"  of  tin*  French  construi-tion.  Many  of  tlje 
labor-  ■  •  'ave  their  families,  and  bcc;iuse  transpoitaticm  i>  rli.ap  are 
abic  to  ;^-  fia"'  'Old  then  return.  If  any  >uc|i  de-ertion  on  the  1-tiimus 
by  the  lab'H(-.%  v,,*s  at  hatid,  tinM-e  certairdy  would  l»e  >ome  other  evi- 
de.v  e  tn:,"'  <■  ;  '  .sup[)orted  testimony  of  the  writer  of  this  article. 
As  a  matter  (<[  fact,  it  ha>  been  inissible  to  brinir  tlif  number  on  t!:e 
pay  I'oll  u{>  to  17,000  jab()ier<.  and  to  maintain  that  lumiber. 

It  is  relevant  to  tlie  cliaree  of  nn-^treatinLT  nejfioo,  to  say  that 
(irt>at  I^ritain  ha.-  a  nio.-t  com{.)eient  ci>n-ul  in  the  person  of  Mr.  .Nlallet, 
who  has  iu'en  con-id-tieneral  o(  the  IJriti-h  (iovermnent  for  twenty- 
odd  years:  tliat  the  nee- roes  coin inj^'  fr^ni  the  liritish  W'e.^t  Indie-  are 
pidiie  to  l,)rinLr  before  him  eveiy  com[ilaint  of  tti''  sliehte-t  character. 
1  had  a  conv;'r.-ation  with  Mr.  Mallet  when  1  wa>  on  the  I-thniii-  in 
November,  and  he  told  me  he  had  made  an  in\ c^tie-atidn  and  found 
that  e\e!  vthiti!/  wa-<  beine- (hme  tliat  wa-  po^-ible  for  tiie  propi  r  treat- 
merit,  hc>u-ine-.  and  ftedine-  of  the  neu'roe-.  A  rcj'ort  trotn  the 
Frtmch  consuK  cliart:ed  with  lookiiiif  after  the  n.-e-iue^  who  come  froni 
the  Fren.  h  West  Iri'lic-,  i-  to  llie  same  elb'ct.  The  vic-w-  of  Sir 
Alexander  Swettenh;im.  atid  the  ciuef  justice  of  Jamaica,  if  corrctly 
repotted,  lam,  of  course,  unable  to  discus,-,  but  I  venture  to  think 
that  the  evidence  of  tin^  consuls  on  the  irriMind.  w  rio-e  duty  it  i-  to 
look  into  tlirs' matter,  is  rather  to  b<'  trusted  tiian  that  of  olhcials 
more  than  a  thousand  mih\s  distant.  The  truth  is,  ir  res[»ect  to  ila: 
island  of  Jamaica,  the  authorities  of  tlie  islands  view  with  reluctance 
the  departure  of  the  laborers  to  the  I->thmus.  This  is  natural,  because 
it  reduces  the  labor  supply  in  the  i -lands  and  increases  \t.>  co.-^t. 
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;;^nn..  an.    a  ,vnM..,„an  wl,.>  sja-aks  Kn^lish  and   Spantl.  li,    "I 

(<.M^,vssman(.n<lj,vr.orXorll,('ar<.iiMa.     MuUn^  ( in>Ur\.  ,,\    !,i 
^<Mu.ral,.„   tlH.   Mun.is   f,,;    tour   v.-ars,  an.l   sj^-aks  Sp . ni^li    i  „        , 
^""1    ';>■'•<;'-'.   <•     l.s.xp..ri.n.-,.as-.„nsu|o.,.„|.ral    ha         u   •       ,      i'f 
;y  lann,aru,,Mh.;|o.allausofl'ana.na:    TImMIm  .1        l'.     '    I:, 
olon,  and  is  .In.lov('o||,r,-„  who   for  (uo  f.,,,,.  pr,...id..,     a."  i.     .-v'; 
I'.;  suprnor  .ourt   n.  ('hi,.aoo.  JH.      i,   ,,„„m   ,, .  di  lin  It     .,'     l^  ,    , 
-Morconr     than  ,h,.  nn.    f,.,.   ih.  dui  i,.  whi,-:,   it    ha.     ,    I  .'f      1.:' 
I  .  K^  tnio  tha     th..   law  as   hHu-.-n   individuals  ir,  the  /on.       i       la'' 
:;,     ''^'l"".'--'      '>•-'    '-•    thr   civil    lau    as  d.-liv..d    IVo 


III   ^|ianisl)   soiiircs. 


Jiiccninmal   law,  hourNcr.  wa-^  .'Pact.'d   hv  f  h,.  ( '..,..,1  <  ■  ."•."-■-. 

;;;i:''i^'7,V7'\'"- f':-"f'-'siul?s:!;;lH;i;''r;;r:":;;;: 

;.;-n,hthHonMh..ou,.t:..-n.nl!l     Il'als,:.;;^ 

^  ^'-'^  t;H-iVMl  niajonty  of  th.  n.^ro  lahonTs  a.v  dan.ai.an  t L  v 

s|).aK     n.I,.!,         h.  AnaMl..u.oni.ials.ofnlH.n,.n.va,vai:.:  m!': 
V'    <■'  niscsprak    {•.no-li-.h.      l,    j,  n.'.-(--;..rv. 


!  \y;d<;h  l.otli   Kn-lishandSpaniM,  an.  in,M<M->two,i 
<  oniwio;  next  t«.  (he  '•Jiar-'C  tha 


''''''■''("!■<■.  to   iiau'  a  rourt 
t    tlif  <»lli('iais  on    iht     fsthinu^   v> m't^ 


;'       ^"'-^   '•'='/   ^''"  '•';''-''<'"^i'-"-':.<'i-..i<:dlvd..ni..>tli:    mm!    I 
".    aid.   Iron)    !h.    standpoint   of    Wa.h;.,    ..„    ,U,   ,,„ ,,,ira         t. 

''•■!';   !'•      lii''  aDDoindM.Mil  of  o,..,M.,kl,....   1 1 1,     ^■.    •    "  -^  .    • 


appoMKiMont  of  oi,,<Mal>  has  hccn  und.T  t 


asv.v,.rsi,Mvth,.>Mmim.rof  l;»n.|.  ,nd  political  in(|,M.M,;.  ha.  plav.d  no 

.^tlin.    s.      nn.(d.i.d,.n,uin<...r.  l.v>prrial..xr,.p!i,aM,f,iH.  ••'v.id..,,r   ha> 

nmsHn.x,Mv,..dron.pl.to<l.s.r..tionin,ln.  Ji^.tionofli.  .nXvi-   ;^^ 

n    n;   n  ,n    ■  ,h<M.hM.,..a!    onv  has  h...,  ohtain-.)  pu.viv  hv  H^dl'':;   i  v 

i.  u    .H.r.,d..        h.Mvhasl,n.n<rn"atd,(!irultyins,.r,,n,;,undrrth,M.iv;i- 

Mi\ir;   mwHi..  hods  n„M,  tor  out  of  doM,-  work  on  i  h.-  I.thnui.     .kill-d 

"«'>.trarklay.M-s.ranHMit.-rs,ai!dotlM.,s      hu!  rrriainiv  thrd.nMf. 


;  .  MHahhrafions  whnh  havr  h.M'n  fo.u.d  t..  ,>xi>t  hav.'  n.>v<>r  Iummi 

•  =  "•'" 'I'"  ••x,-,v,>..ol  pol„H,,l    inlluMuv.     Th.  phv.i..ian-.  inrh.  .ani 

l=n-v    d.|partnM.nt    hav.    <r.n.rallv    h.^n    t  raM-iVnvd    fnun    th    \n     ■ 

(nl  ds,:;?'\?''^^=';? M-i;.aU'o,-p.o,-,h..,n..,,i.,.i..,,.;y;:. 

"!lMl  Mat<.s   Mann.-IIospiial   N-nnv.  and   th.vhav.   nrov.-d  r.,   !„ 


f)i 


a'  •'  ,  .ai-not,  and  most  (Miicicnt  incn 


i.y  lia\(>  proved  to  h. 


mil;    illrnni- 


•  •oin.  now  I.,  til..  .■harov>  of  nu.rondnct  or  arts  cvidon, 
IM'l.n.-y  an<l  n.id.rt  in  th.  otlhdals  in  rhaiyr  of  tli.   A..;k.      TlnMv  u'a 
H.tr;4-.V'    I'-^v   >y:vdlap,.in.^-Mv.nsln..tion<.f  iMuhlin^sonth.  Nth^^ 

M    s  ho  ,s  uion-  ta.nilinr  w.ti.  lla.  tart>thanany,>mMds.can  possildv 

•.I      .  rhar;,(M|   thaf  a  j^n.vous  rrn-r  was  n,ad.  in  th.  pla.in-  of  a 

i.u-.>  hol.j  id( orozaj,  willun  3  inil.,<,f  Panama;  that  it  was  pland  i„ 


a  swam 
is  whojl 
I  huv(! 

di'ainaj^ 
mad.  w 
w(dl  drj 
ih.  hot( 
th.  hot. 
of  th.  C 
it  in  lh( 
Ir  is  f 
th.  ai'ti 
woi'kin; 
th.m  hii 
This  I  J 
art  id., 
\i>it  t hf 
lliat  th. 
and  tha! 
.on  r-..  j 
tuti.ant 
of  const 
.n.in.f': 
th.  con 
f(;fm.d 

Ul'it.!'  . 

nat.  U>v 
an<l  a  di 

Th(i  a 
i.s  not  h< 
>hov.js 
in  th.  .( 
ill.  real 
[)oint  is 

!•  inall 
(jU.>tion 
th.r.  at 
att.mpt( 
-y.-t.iu  i 
aliove  t\ 
.1)1)  and 
to  s.u  a  I 
ont.r.d 1 
States  t€ 
an  iMiLTHi 
Wallace 
after  pn 
Entfifiee 
water  h;i 
fuuetioii 
this  is  it 

It  is 
enforce 
utterlv  I 


IHTilMIAN    CANAL. 


18 


II  s\viiMi|)  mid  ''ii  lio(r  w!ill(»\v."  and  tluit  Iwuihc  of  it^  imlH-alffiv  sitf^  it 
is  wholly  luiocciipitMl.     With  respect  to  this  I  ciiii  t.c^tifv  |HTsoimllv  that 
I   liuv(!  ,s(M'ii  the,  hotel,  thiit  it  stiuids  ii[)ori  hi;.--h  <ri(jiitifl.  urid  th;it   il 
lrain,'i<4«'  uliout  it   is  ^'•ood,     'J'Ih;  foiincc  swamp  of  whidi  fonirjjaiitt 


ma<l<'  was  a  consKlf 


Wf 


■ra!)l 


diaiiM'(|.as 


M 


(•  di>taiic('  a\\a\-  t'lvjin   the  hott-l, 


V.  Mcvcns  tc.-itilic 


M 


V.  St«'\('iis  adds  that  lo"  kt 


llKl    fias  hcf'l) 


)'-»VVd 


'hf  hottd  to  he  lull.      It  is  (|iiit«;  pos^ihh-  that  in  thi;  inidrlic  of  flv  d 
the  hot(d  appeared  ciiipty  hefiiii-f  tl 


iV 


)o.-c  whoofu'iipy  it  arc  tin-  eii.plov  »-f!.ij 


of  the  (:(.iiiiiii-.>ioji  wlio-,e  work  i■^  ^.-jicially  in  J'anania,  and  who  i 
it  ill  the  inornin;4-  and  return  to  it  in  the  eveninf'. 


eave 


It  is  alleu-cd  r,n  the  authority  of  an   etij^ine.,T,  whom   tt .._ 

the  article  ('(jnsulted.  that  the  dredee.,  i,,   the  CnhdMa  cut    U'-re   not 


:ui    wj-it<  r  of 


W( 


>rkin^Mo  L'O  per  cent  of  theii-  prond-ed  (:a{)acdy,  and  that  one  of 
Iheni  had  cap-ized  Ixu-anse  of  the  slippino-  <>\'  the  earth  from  under  it. 
I'his  1  pi-esdHie  may  he  taken  as  an  indieation  !h;Lt  the  writer  of  rh^'i 
ar-ticle.  ahiindant  as  hi-  opportiudt i<~  \'(,y  of>-^cr\ation  •  -  ■  .  did  not 
visit  the  Culeltra  cut,  hecause  if  he  had  dfjiie  so  he  would  have  known 
that  there  are  no  rlredj/es  within  a  loiio^  riistance  of  the  (Vdehra  ciit, 
and  that  the  in-t i  uinejits  there  beiriij'  used  are  stf-ain  shovels,  (it 
couiv-e.  an  erior  \iy  which  une  call- a.  -t'atn  -ho\r|  a  dre(ijr(.  \i^  not  sif- 
nilicant  in  a  layuam  who  fjiofc-scs  to  know  nothinu-  of  enfineerinu*  of 
of  construction  woik.  I)ut  when  tfie  layman  profe-,ses  to  pass  on  nice 
enti-ineerincf  <iuc~ti.)n-,  and  to  -tate  that  all  enu-inc>erin,u'  (iitliculti.'s  in 
the  coii-i  ruction  of  the  canal  have^  vanishefi,  or  that  dtdiberatelv 
f(H-med  plans  of  cfunpeterrt  enirineers  jire  outracn'ou.s4y  amateur,  as  the 
wiitcr  ,.f  tin's  at  ■cle  dn^-^  not  he^itat*'  to  do,  it  wuuJd  seem  unfortu- 
nat.-  fo!'  him  not  to  be  able  to  tell  the  ditference  between  a  -n-'O!'  -hovel 
and  a  dredcfe. 

iiu'.  an-wer  to  the  chatye  is  tliar  the  excavation  which  is  hmng"  made 
is  not  beinc;'  made  under  circufustancc-s  in  which  it  is  expected  that  the 
4iove|s  .^hall  he  Used  to  their  utmost  cap'acity.  They  are  beino-  y.s^d 
in  tlie  cnn-tiiiction  of  roads  at  different  levels  up  to  the  place  "where 
the  real  excavation  Is  to  be  be^jun.  .Mr.  Stevens's  answer  upon  thi;-5 
point  !-  'till  and  satisfactory. 

Finally.  <riticisiii  is  ma<le  of  tlie  sewer  system  of  Pajiama,  and  the 
question  i-  asked  \yhy  any  sesver  was  built  at  all.  It  may  be  that 
there  are  sonie  citie-  -<  -ituated  that  sewer  systems  are  not  to  be 
attempted,  thou'j-h  in  every  city  of  any  prf)i;-n\s.>  that  I  know  su>h  a 
-ystein  is  deemed  to  be  best.  The  city  of  Panauia  is  quite  hiji'henouuii 
above  the  sea  to  j^ive  a  su{!icit?nt  fall  "for  a  e^ravity  sewer,  and  tiie  tidal 
ebb  and  flow  of  i>i.>  feet  is  <[uite  stronj,"  enouu-h  to' carry  the  sewage  out 
to  sea  and  beyonti  the  risk  cd'  injury  to  health.  The  sewer  svstem  wa!< 
entered  upon  because  the  treaty  required  theGovernaient»>f  theT'nited 
Stat*^s  to  collect  an<l  dispose  of  ^^vage  in  Panama.  It  was  desiij-ned  by 
an  eiiM-inrer  of  lartre  experience  hi  sewers,  appointed  bv  Chief  Engineer 
Wallace;  ttie  desi'jfn  was  approvc<l  bv  Mr.  n'a"  ntiv, 

after  pr'»test  was  made  aj^-ainst  it,  tEe  desii^n  vs.i-  .;a  uiiiii-^i  ;.\  y.hief 
Knt^ineer  Stevens  and  was  approved  by  liim.  The  statt^nient  that  the 
Water  has  backed  ui-  in  it  an<l  that  it  has  failed  todischa  ,  'proper 
functions  of  the  -ewer  Chief  Kniiin^er  Stevens  siiys  is  nt^t  true.  And 
this  is  the  answir  ti>  the  char^'e. 

It  is  next  oharpnl  that  (juarantine  officials  construe  the  law  and 
enforce  it  as  far  as  ixtssib'.-  '.  interfere  with  commerce.  Ibis  i» 
utterly  utifourded.      I'he  Itlhrnus  of  Panama   16  being  rapidly  freed 
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from  (i)in«4-(M-  of  yellow  fovor  anrl  othor  contH;/i()iiH  disonsos  by  an  ofTort 
unprcciMlctitod  iu  t\w  history  of  the  world.  It  is  sunoundcd  r,n  every 
sido  by  discuso-hivcdin^'  ports,  from  which  yellow  tovor,  cholcni 
8mfill})ox,  diphtheriit,  nud  huhonic  pjiin;u(i  could  bo  introduced.  It  is 
of  the  hioli(.st,  importimce  tliercfore,  if  tiic  work  which  is  done  upon 
the  IstliiiuiH  is  to  remain  permanent,  that  the  quarantine  should  be 
strictly  enforced.  On  the  other  hand,  with  respect  to  yellow  fever 
and  many  of  the  other  diseases,  the  inhabitants  oi  the  Isthmus  re^nird 
themselves  as  iimnune,  and  therefon;  naturallv  resent  the  strictness  of 
th(;  (piarantine  a^'ainst  such  diseases,  while  thev  are  j^n-eatlvahirmed 
over  imi)ortation  of  buboruc  j)lajL,nie.  That  is  what  giwti  ris«;  to  the 
char^ni  which  the  writer  of  the  article  ho  eaj^erly  embraces  and  makes 
his  own. 

A.uain,  it  is  char^r«.(l  that  an  impertinent  health  oflicer,  prej.  Meed 
a|rainstan  old  iieuro  womjin,  rcfpiired  her  to  pour  out  iier  rain  water. 
This  IS  presuiiial>!y  on  the  authority  of  the  old  woman.  1  doubt  the 
nece>sity  for  anssverin.u- achar^-e  re^tiii*,^  on  such  (!im>,v  evidence,  ft  is 
<iuite  certain  that  the  water  which  for  any  reason  she  iliioht  Ije  required 
to  iHuirojit  was  water  piomotin<r  the  ^^eneration  of  inosipiitoes  -  the 
deadliest  foes  of  man  on  the  isthmus. 

ALTaiii.  it  is  chaio-ed  that  the  American  medical  chief  ord(>red  instru- 
ments pur.-ii;i<.Ml  in  America  which  a  ranama  (j!lic= '1  wished  to  piir- 
cha>'-  111  (ierniany  at  a  cheape'-  rate.      It  is  .-ulliciehi  .  j  sav.  with  ref- 
ereiK'e  t(»  this  char^-e,  thai    the  ('(.rnmission   and  all   tiie  otli<-ials  jire 
direcred   in  the  purchase  of  u-(,(m1s  that  they  ^luill   purclias«>  where  tlie 
market  is  clif;ij)esi,   but  that  as  they  are  Americans,  ami  as  they  are 
Juore   faiiiilhir  with  American   markets  than  (dsewhere.  and  that  as 
transportation  from  America  is  easier  than  from  (dsewliere,  it  is  quite 
reasonable  that  the  or»'at  bulk  of  purchases  should  be  made  in  America. 
An-;iin,  an  exploded  slander  auainst  the  Commission,  that  uii.lt'r  its 
authority  a  boat  load  of  black  women  were  im[)orted  from  Martiniijue 
for  immoral  piiri)oses,  i.  repeafed  by  the  writer  of  th<'  article.     When 
the  stateiiient  was  made  on  the  floor  of  the  Senate.  I  authorized  its 
denial  as  false  ami  forwarded  to  the  Senate  the  documents  u[)on  which 
that  denial  r(>sted.     In  oi(l(>r  th:ic  vhey  mav  be  of  easv  reference,  I 
apjH'iul  them  to  tliis  letter.      I  repeat  tliat  this  statement  "is  wlicdlv  false. 
A<.>ain,  the  writer  of  the  article  occupies  a  considerable  space  in 
attackin<4-  the  members  of  the  auvisory  board  for  not  haviriLT  made  a 
sutiicient  investiuation  into  the  propos(>d  situs  of  the  canal,    "^rhe  fact 
is  that  under  the  h^ad  of  (ieneral    Davis,  v,ho  had   been  trovernor  of 
the  /one  and  was  very  familiar  with  all  the  territorv  of  th7'  Zone,  trie 
twelve  members  of  the  advisory  board  spent  TV  davs  on  the  Jstlimus 
and  made  an  extended  examination  of  the  proijosed  situs  of  the  canal 
and  its  appurtenances,  involvin.y  much  physical  exertion.     It  was«piite 
sutlicient  and  (piite  ndnute  enou^'h  for  tliem  to  p;i-~s  upon   the  pn.per 
tvpe  of  the  canal.      Moreover,  live  of  that  numb<'r  had  alrea<ly  been  on 
the  I-thmiisand  had  s^>cnt days  and  weeks  and  months  upon  the  Istfimus 
in  tiic  investij.'-ationot  the  same  thini(.      The  slur  u[)on  the  mem'u'rsof 
the  board  that  they  were  afraid  of  contractincr  yi^How  fever  and  thu.» 
avoi;h-d  exjx-sinj,.-  themselves  along  the  line  of  the  canal  is  too  con- 
temptible for  answer. 

Finally.  I  come  to  the  charges  sjweitically  made  agidnst  the  S<H;retary 
of  War.  Tht^y  consist  in  a  refusal  to  accept  the  guidance  of  M  r.  T^acy 
Kobin-on  jn  vi-!ting  the  purlieus  of  Colon,  and  a  refusal  to  have  an 
in{<M\    '^v  with  Air.  John  J  la  die,  chief  engineer  of  the  electric  aud 
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rofri<roratin^r  pl„nf  in  Pjuninia.  To  tho  first  cliiirj^'o  I  j)l«>{irl  <r\u]ty.  My 
coinimuiirjitioii  with  tlics*^  porsuns  was  liy  lottcr.  I  a{)[)(^nfl  tho  cor- 
n'.sj)<)ii(l(Mic(^  wliicli  sj)(.!iks  I'or  itself  and"  explains  the  reason  for  my 
t'aihire  to  j,'nint  M.-.  Kohinson's  re(juest.  1  tiiav  note  that  tiie  writ 
(tf  the  article  sooks  to  <rivo  tho  impression  that'Mr.  I.undie'.s  appl 
tion  For  an  intorviow  was  mado  in  th(>  intorost  of  tho  no^n-o  lahoi 
on  the  Isthimis.  The  corre-^pondenee  shows  how  nnfoundetl  ihi 
d  that  in  fact  Mr.  Lutidi 


er 
s  ap{)lica- 
•ers 
H  is 
ariM  that  in  fact  .Mr.  Lutidie  did  n(»t  ask  for  an  intervicnv  at  all. 

In  Noveinlx'i-  of  l!»(»4  I  visited  the  Isthmus,  chietiv  tor  the  piirymsc 
of  ctiirvinir  on  ncLjotiations  with  tho  anthoriti(;s  of  tho  Kopuf)lic  of 
l';itiaina,  in  ordiM"  to  settle  ditfrrencoH  which  had  then  arisen  bistwoon 
tliut  (io\('rnment  and  the  Canal  C^omrnis^ion  with  re-pect  to  tlio  Com- 
mission's political  administration  in  the  Zone.  I  spent  ci«,dit  days  upon 
the  Istlnmis,  hut  only  two  of  them  were  dovotod  to  observation  of  tho 
ii^ne  of  the  I'ojid  and  the  [)o>si|)lo  line  of  the  canal  and  conditions  in 
J'anania  and  Colon.  The  rest  of  my  time  was  taken  u{)  with  confer- 
oncos  which  re-idtod  in  a  HOttlement\vhicli.  so  far  as  it  went,  has  con- 
titiued  to  be  satisfactory  down  to  tho  present  time. 

My  second  visit  was  in  Xoveiid)er,  luo.).     Tlie  visit  was  undertaken 

both  for  the  puri>ost^  of  cotd'errimi  with  tho  autliorities  of  Panama  as 

to  some  new  matters  of  diileretK-e  that  had  arisen,  and  n\-n  to  i'\;indni! 

rlie  amount  of  work  whicdi  had  been  .lone  njjon  the  I-thmus  sim-e  mv 

last   visit  there.      I   have  already  stated  in  an   extended    addrc^ss    the 

icsidt  of  my   obMTvations.      I    lived  at  Anion,  on   the    Panama  side, 

durine-  the  live  or  six  days  of  my  stay  on  the  l>thmu.-,  vi>ited  all  tiu! 

plac<'.s  wdiere  work  had  been  dmie     La  i'.oca,  th<'  Culebra  <ut,  ()bisi)o, 

Kmpire,  Cri.-tol»al.  and  all  the  other  places  where  are  o-athered  in  u'l'eat- 

c-^t  numbers  tlie  lal)orers  ureh'r  the  Canal  (.'ommis>ion.    I  did  not  attempt 

to  e-o  "slumnuiiir,""  as  the  phra-e   is.  for  the  rea-on  that  when  I  was 

on  the  Pihmii-  1  heanl  not  a  -iie.;-!.'  eotnplaint  of  th<^  tretitment  of  tho 

negroes.      With   resp,H-t  to   Mr.    Iv.uy  Robinson's  invitation.  I  heard 

tliat  Mr.  Robinson  was  a  luMixdiolder  and  a  houst;  landlord  in  Ci.h.ti, 

and  that  ho  was  especiady  interested  in  the  improvement  of  Colon, 

and  acconjintrly  I  answered  him  that  the  im[)r(.s  .ment  of  Colon  wa.s 

about  to  bo  bo.n'un,  that  the  plans  had  t».'en  aji-eed   i;p(.n.  and  that  he 

mi,f,dit  count  on  the  work  Ix'inu'  done.      I  was  on  the  Isthmus  (|iute 

sutHciently   Ioult  to   learn   by  a<-tual  observation  tiie  ditHculties  that 

exist  in  tlie  [)roper  drai[iai,'o  of  Colon  arid  puttinL,^  it  in  proper  sanitary 

corui.ition. 

Havini,'-  thus  uone  over  and  stated  tho  evidenct*  which  contradiets 
t!)e  charu'es  made  by  the  writ*  r  of  the  arti^'^'  .  1  now  conn^  to  weiirh 
the  eondictine;'  testimony  and  tt)  examine  inr.i  the  opportunities  tor 
observation  whicli  tho  writer  <d'  the  arti<do  had.  I  learn  from  the 
Isthmi^s  that  the  writt>r  arriv.^d  in  Panama  on  the  Royal  M;ul  steamer 
'Jr^  lU  from  rlumaicu  and  left  by  the  same  -r(\anier.  The  steamer  docked 
at  10  oVIock  on  tho  morninfjr  of  the  ."loth  (,)f  November  and  sailed  at 
2  o'clock  on  tho  afternoon  of  Decemb«M-  1.  A-.Miniine-  that  after  land- 
insr  and  do<'kin«r  the  writer  at  once  f)e«xan  work,  it  is  not  unfair  to  say 
that  his  -)pporturHtios  for  observation  wt're  limited  to  twentv-eiu-ht 
hours,  viudinef  daytime  and  nie^ht  time.  It  would  seem  not  to  l)e  a 
very  lotiif  period  in  which  to  look  carefully  into  and  determine  the 
chane  •  .f  the  en^-ineerini,'  ditliculCes  of'the  ^Toatest  constructive 
enterp  .se  yet  undertaken  bv  man.  tne  etiiciency  of  tropical  net-ro 
\nhoY,  the  health  fulness  of  a  city,  the  proper  place  to  put  aredj^^es,  the 
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proncr  iimoiinl  of  riii)!i(ity  fo  ohtiiin  from  .stonni  shovels,  nioclmract 


»M- 


of  lUv  iKliiiiiiHtnUion  of  justice,  i\u    proper  position  of  hotels  nlou^  tl 
lino  ot    the    roiul,    the   (|iiesiion   whelhrr  ii  sewer    Hvstem    shoiihl   I 
i(liil»te(l  to    I'jiimniii   jit   uii,    or    whetiu'r  the  sewer  system  as   esl.il,- 
iished  wjis  stiljicjciit    for  the   jMirpose.     .Nor  does  it  seem  to  otl'er  tl 


a( 


»e 


iii 


al)tiiHlHiit  opporiimity  for  ex:iiiiiiiin<i-  <>pposiii;r  witnesses  on  contro- 
verted issues  whicii  the  writer  of  the  article  assures  us  that  he  had. 
l.ie  ••many  tiiin.irs  on  the  spot"  which  he  savH  he  wjis  able  to(>\amine 


imist,  therefore,  ho  t4iken  with    soi 
time  which  this  criti 


ue  (|ualilication.      In  view  of  tl 


ever     took  t  >  decide  all  tl 


(•     a  iii;iri  With  no  know 


o 


f  th 
dioiild  not  t 


w  <|uestions  which  arise  in  tl 


10 

led!4(>  of  (Mij^ineerinir  what- 


10  construction 


10  canal  and  pronounce  them  of  alt(.o(.ther  vanishirii:  dillieultv,  1 
'  '   '  •'  oxception  to  the  seven  or  <'iuht  days  wJiich  twelve  of 


the   most  (list iuyiiished  enu-ineers  in  tl 
do\()t»'(l  to  the  same  lask 


le  woi 


Id 


in  ( 


anal 


construction 


Hut  the  writer  of  the  article  will 


answer 


1  did 


not  <l( 


pend 


upon 


my  own  observations  alone,  hut  I  consulted  witnos.-os;"  and  hocertainl 


di<i.     Two  wit 


nesses  we  are  able  to  identifv 


Tl 


v 


10  others  are  unnamed, 


Mvse  naiiHvs. 


and  most  <d'  themai'e  ncoiot-s  fioui   tlie"\V(>st   Indies,  ul 

'i-tory,  character,  reputation,  or  profession  the  writer  of  the  "arti'clo 

wo  witnesses  whom  wo  identifv 


ill  all  prol»al)ility  did  not  know.      The  t 

are  .\Ir.  Tracy  lvobinM)n  and   Mr.  dohn  laindi 

examine  the  impartiality  and  the  freedom  of  bias  of  th 


o,  and  I  proi)ose  now  to 


Mr.  Tracv    K'ol 


ese  witlKvsse 


mison  is  the  own»>r  of  property  in  Colon.      I  do  not 


charw-e  that  the  rcMits  he  collects  are  t( 


)o  iiin'li; 


I  f  I 


o  not    know 


am 


reliably    informed  th-t    la-   is  (.iie  of  thos."  who  has   raised  his  re'nt.s 


(Ml     tilt 


.urouiul  ol    ini|)rovcd  condition^   in    Cohui.      He   is.  h 


pecuniarily  interested  in  ha\  ino-  invt'sted  in  C'ol 


owover, 


m  as  much  (JoNorn- 


ment   money  a>  possible  ...  improve  his  holdings  in  that  citv.     He  1 


li\t'd   forty  \ 


condition   lar  \\or>.'  <;. 


eais   ill  Colon,  and   most   of   it  when   the   t 


!t  IS  now 


11 


las 


own  was  m  a, 


mtMit    is   because   it   d.>\()tcd   its   lirst   attention    to  tl 


IS  animus  atfainsi  the  (iover 


n- 


e  t'Xpenditui'o  of 


money  in  Paniima  and   thus   raised  the  value  of  property  in  rliat  city 


and,  secondiv,  that  in  tlu'  cut' 
d 


mitary  deiiartmiMit    in  Colon   lie   found  it  n 


orcement  of  the  livalth  roLTiiIations  bv  the 


ecessary  to  comjdain   that 


lis  vested   rights  were   bein^-   interfered   with,  althouu-h    what   he  wa 


reijuircH 


1  to  d 

I 


o  was  onlv  that  he  should  ()bs(M"\{'  tl 


le  necessaiv  rules  o 


loiie  m   Ins   {)rop,Mty.      He  is  willini^-  to  have  sanitarv  reo-ulation.^ 

il 


f 


hyoi 

enforced  against  lii>  neiolibois.     Thirdly.  Mr.  liobinson  api)lied  to  the 


toi-mer  cliaiinian  of  the  Commi-sion  for 


than  ^.^.UtMt  a  yt^ar  salary:  wa-^  olleivd  tl 
$1,S00,  but  declini>d  it  with   indiL;iiat 


an  a[)poiiitnnMit  with  not  loss 


and  social   s 


tandi 


ni>' 


11 


10  mayoralty  of  Cristobal  at 
ion  a.s  beino'  unworthv  his  talent 


1 


e  auiiin  ap[)Jied  to  (iovernor  MaLToon   for 

uentb 


H)sition  and  was  informed  that  there  W(M 

w  asked  to  bo  made  siiihM-intendeiit  of'  schools  of  the  Z 


e  no  vacancies. 


nil)se(i 


not  appointed  because  ( iovcrnoi-  Maroon  thounht  hi 


om* 


and 


was 


inent  unlittcd  him  rortlu>  positi( 


)n. 


1*40  and  tempera- 


Mr.  K'obinson  is  an  eidorlv 


man  with   nothin^^  to  do  but  to  collect   rents  and  to  talk  to  str 


who  visit  his  town,  and  is  tl 


l^'o  nt  le- 
an ufers 


the  (Jovornmont  comino-  from  tiio  Isthmus 


uvsourceof  many  projudit'od  report*^  a(,niinst 


The  other  witness  wl 


oilier  to  understand  h 


lom  Avo  can  idi>ntifv  is  Mr.  John  Lundie,  and  in 


is  impartiality   in  .ho  criticism  of  the  (Jovoru- 


niont  I  shall,  at  the  ri^k  of  prolixity,  gWi}  a  little  of  Mr.  Lundie's  his- 


tory.    He  is  an  electrical  enoir.oeK     11 


e  was  employed  to  visit  the 
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IsthimiH  in  order  to  supcrinti'tul  tlio  construction  of  a  plant  for  i\m 
t;(Mi('riiti(Mi  of  I'lrctricity  und  tho  lujinufacturc  of  ice  fiv  a  privat«^  corii- 
j)any.  Under  tlio  treaty  made  with  the  H«>puMii'"  of  ranania,  it 
became  the  (hity  of  flu;  United  States  to  eonstruct  a  \vat<'r  supply  and 
draina{,'e  f()r  th«^  city  of  Panama.  The  <|U(>>rK.n  for  the  ( 'ouiinissi 
was  where  it  could  best  secure  a  proj)cr  su|)ply  of  water  in  iIm-  ijuic  .. 
est  tiiniMind  at  the  least  nxvu-n.M'.  It  found  a  reseryoir  partly  con- 
structed, about  1 1  miles  from  ranama,  innnediat'dy  on  the  line  of  the  rail- 
road, and  the  water, when  examined  by  experts,  proved  to  be  and  is  p(i,a- 
ble.     It  had  theadvantajreof  j)ermittinir  the  useof  the  ri<dit  of  way  of  the 


on 


uick- 


railway  company  (-lear  from  tlie  reseryoir  to  the  city  without  expense. 
It  |)erndtted  the  use  of  the  railway  for  the  haulino*  of  pipe  and  other 
material  necessary  in  the  const  ruction  of  t  he  wati'iwtu-Us,  and  the  re>er- 
\()ir  h:i««  now  been  completed,  the  pipe  has  been  laid,  and  watei-  (lowed 
on  the  -tllMd'.Iuly  last.  Tlie  water  system  now  extends  throu^^hout 
the  city  of  Panama.  Before  work  was  beoun.  a  syndicate  of  T'ana- 
manians  desired  that  the  water  should  be  lnou<^lit  from  a  source  s<»me 
I»I  miles  from  ranama,  far  otf  the  line  of  the  i-aiiway.  For  this  rival 
project  it  woidd  have  been  necessary  to  condetnn  neaily  all  the  ri^htof 
way.  The  syndicate  were  interested  in  the  property  Hear  where  the 
wati'r  supply  was  and  throu<jrli  which  the  pi{)e  must  be  run.  In  their 
int("rest  a  series  of  articles  appeared  in  a  newspaper  in  Panama  attack- 
inj,''  the  plan  for  the  piesent  water  supply  in  the  mo-t  vicious  and 
dcmmciatory  lei'ins.  These  letters  vyofo  written  l)y  Mr.  Johti  Lundie, 
whose  assi-^tance  wa-;  itnoked  by  the  syndicate.  I  make  t hi>  s(aten)«Mit 
(tn  the  authority  of  ( i(>n.  (ieort^%'  \V.  Davis,  tln>n  ^-overnorof  flict  aual 
Zone. 

Subseijuent  to  this,  Mr.  Lundie,  havint,'-  made  his  peace  with  Mr. 
Wallace,  made  i'ormal  application  to  become  on*'  of  the  advisoi'y  boaid 
of  constdtmj^;  en^^ineers  to  report  upon  the  propel- tvpe  of  canal.  Ho 
did  this  a\()We(lly  because  it  would  do  him  ^-ood  in  his  luisiness.  Mr. 
\\  alliice  ;4-ood  naturedly  recommended  l.im.  Mr.  Lundie  visitol  nie 
and  urL;(Hi  his  appointment  with  j^neat  vi^or.  lie  t>ecame  so  t)ersi>t<Mit 
in  forwaidiuLr  his  own  candidacy  and  so  annoxintr  in  his  importunit ie:^ 
that,  with  your  concunence,  I  telej^rapheii  to  Mi'.  Wallace  at  the  Isthmus 
to  advise  Mr.  Lundie,  who  was  then  there,  that  his  application  for 
appointtnent  was  rejected  ehi(>lly  on  the  ground  of  hi-  undue  and 
improper  ))ersistence  in  seekiniif  a  place  of  this  chaiacter. 

flust  a-^  Mr.  Wallace  Kd't  the  Isthmus  he  appointed  tlii>-  same  Mr. 
dohn  Lundie  as  consultin*;  en«riiw'cr,  at  a  salary  of  Sftoo  per  month,  to 
make  a  report  of  *.)ils  and  fuels  on  the  Isthnuis.  subject  to  the  approval 
of  the  chairman  of  the  Commission.  Mr.  Wallaces  action  was  dis- 
aporoved  by  Mr.  JShonts.  and  Mr.  Lundie  was  not  a[  ,    inted. 

Mr.  Lundie  is  the  chief  eiu?ineer  of  the  ice  and  electric  plant  alieady 
referred  to.  It  has  a  capital  of  ^2.50. tM so,  which  was  furnished  partly 
by  .\inericans  and  partly  by  Panamanians.  Mr.  Lundi*'  undei'-^tands 
correctly  that  the  (Joyernment  ex{)ects  to  erect  at  Colon  it>  own 
refrif^^erator  plant,  and -that  it  proposes  to  furnish  its  own  electric  liirht. 
I  believe  chat  Mr.  Lujidie's  company  now  derives  some  business  from 
the  (loyernment.  Mr.  Lundie  objects  seriously  to  the  (iovtM-imient's 
furnishinir  its  own  lijjht  and  ice,  and  insists  that  it  is  its  duty  to 
patronize  his  company.  It  was  to  enter  this  protest  that  he  wrote  to  me 
while  I  was  on  the  Isthmus.     When  he  found  that  his  arguments  upon 
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this  point  woro  not  thoujtrlit  to  ho  woijjfhty  oiiouj^h  to  piTvont  the 
GovoiMiiicnt  from  nirrvin^'- out  its  phui,  ho  wroto  to  you,  Mr.  I'rosi- 
dout,  a  iottor  which  oxhihits  the  spU'on  uiul  iusohwico  of  the  man 
Hud  tht»  extent  to  which  prejuflice  will  eiirry  him  in  m!il<in<j;'  unf()nn(l»Ml 
wtatements.  I  append  his  letter  to  you,  lo^n-thei'  with  his  eoriesnond- 
cneo  with  me  and  witii  the  Canal  Commission.  It  is  not*  wortny  in 
this  connection  that  not  oidy  are  the  statements  of  fact  containe(|  in 
this  letter  repealed  in  the  miij^a/ine  aiti('l(>  under  discussion,  hut 
flomo  of  the  reckie>s  an<l  impudent  Nocahuiary  of  the  lettei'  a[)pears 
in  the  arti(de  without  cjian^e.  This  maUes  itcniite  certain  that  a  copy 
of  Lunilie's  letter  to  you  was  shown  to  the  writer  of  the  article,  llu) 
writer's  williiiji'iiess  todi'aw  his  fiM-ts  from  such  a  fountain  of  manifest 
malice,  injured  vatuty,  and  disappoiiite(l  and>i(i(»n,  jis  Lundie's  letter, 
completely  refii 
stat<'  the  truth. 


s.api) 
completely  refutes  his  good   faith  in  assertiuij;-  his  wish   to  tind  and 


In  the  eompl(>tiorj  of  the  s(»wer  system  the  j)Ian  cai-ried  a  part  of  (iu; 
sewei"  in  Panama  through  pi-opci'ty  controlled  hy  the  company  of 
whi<'h  Mr.  Liuidie  is  the  chiet  eneineer  and  at  present  manaLicr.  lie 
objected  to  the  place  where  the  pipe  was  to  !)e  ])iU.  The  matter  was 
))roueht  to  t he  attention  of  Chi(d'  Ktii,''ineer  Stevens,  who  wentov'ei' 
the  matter  and  insjste;:  that  their  way  was  the  proper  way  to  ^^o.  Mr. 
Lundie  conducted  himself  in  such  a  way  as  to  create  a  hitter  jx-rsonal 
dilliculty  with  Mr.  Stevens.  The  mattei-  was  then  sul»mitte(l  to  tiie 
mayor  of  I*an;una,  who  upon  examination  determitMMJ  thai  Mr.  Stevens 
was  rieht,  and  the  pipe  was  laid  in  accordance  with  the  \iews  of  the 
(iovermiient.  This  prol»al»ly  explains  Mr.  Lundie's  views.  Iiltere(l 
throueh  the  writer  of  tlie  article,  that  no  seweis  are  iieeded  in  Panama, 
and  that  the  adopted  plans  are  outraeeously  (h't'ectix c,  and  aUo  the 
unfounded  statement  that  tlie  tilth  of  sewerae-e  has  hacked  up  in  the 
city  of  i'anania,  and  thai  llie  sewers  as  c(Mistructi'd  do  not  dischaiM-i> 
their  pioper  function. 

The  witru^ss  who  has  had  the  h(\st  opportunity  foi'  ohserx  ;it  ion  with 
respect  to  the  truth  of  the  cliarefs  made  in  the  article  is  .Mr.  flohii  V. 
Stevens,  tihe  chief  ene-ineer  of  the  canal.  Mr.  Stevens  is  an  eneiiieer 
of  thirty  years' ex})erieni'e.  After  the  fullest  in(|uiry  of  many  railioad 
meii,  I  do  not  hesitate  to  say  tiiat  ther<>  is  no  engineer  in  this  countrv 
hotter  titled  to  do  the  Work  which  he  has  undci'  hand  {(■  do  than  Mr. 
Ste\ens.  Mr.  dames  ,J.  Hill.  th<^  president  of  the  (ireat  Northei'n 
Railway  and  one  of  the  leadine-  railroad  constructors  in  this  count  i"v, 
told  me  that  he  had  had  ex[)eri(Mice  with  Mr.  Ste\ens  as  iiis  eiiLiineer 
for  thirti'(>n  years,  and  that,  takine-  him  all  round,  h»>  was  the  host 
man  in  the  l'nit«'(l  Slates  that  w(^  coidd  secure  for  chief  eiiu-iueei'  of 
the  work.  When,  ilieiud'ore,  Mr.  SteviMis  states  facts  with  reference 
to  the  conditions  which  exist  on  the  Isthmus,  with  reference  to  the 
enc^ineei'int^  (juestions  that  obtain  th(M'e,  with  rvd'ei'ence  to  the  pr()j)er 
position  of  dredo-es,  or  the  ditlicultii>s  attenditie-  the  sanitation  of  a 
particular  locality',  no  fair-minded  man  will  hesitate  one  moment  to 
accept  Mr.  Stevens's  statement  as  aeainst  that  of  the  writer  of  the 
article  or  Mr.  Robinson  or  Mr.  Lundie. 

The  writer  of  the  article  says  that  he  proposes  to  state  the  truth 
from  the  standpoijit  "'neither  of  an  oIlicehoKler  nor  an  ollice  seeker, 
much  less  that  of  a  disappointed  contractor  or  an  invalided  laborei-;" 
that  "he  has  had  abundant  opportunity  to  hear  the  views  of  opposing 

position  "to  examine  on  the  spot  manv  thiuLTS 
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sofarrnnspi(Mimis  f,,r  fl.HrHl.sonco  in  Mo-cullod  'oMi.-iurHna  iiuthor- 
Itafivc  ivnoits.  He,  tlHMi,  with  iin  uppanMit  (>arn('st  .l<"sin>  to  sliow  his 
niipartiiility,.siiy,s  timt  we  imist  iimkt'iill 
of  profcssiorml  jciilotisv  which  ind 


owancc  for  !i  jjrciu'roiis  niiioiMit 
lU'cs one  ('n^ri„(.,.r  to  speak   sli^r|,t 


in(r|y  of  a  coiiipftin},'  colh'ai^MM'.      It  will   Im>  ol ,. 

'»';4"!'"'"}4"   to  »» fid  of  flic  arti<'l(^  the  wiif(M-  shows  t'j 

scckni},'  evidence   froiri   the  ollicjais  respotisihle   for   the  wori 
Istlmms    he   fleliheratclv  avoided 

hat 


)scrv('d  that  fiom  tho 

lat   iiisfeud  of 

on   the 


coil 


any  oi)poitiinitv   whatever  to  states  their  kiiowled 


'MUtiii}4"    thcMi    or  j,nviM(r   thein 
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f   the    facts   which    I 


le  HHVM   had  attracted   Ids  attcnf 


j;<'   or  ex|)laMatio 


that  ill  weiohiii^Mho  evid<'iice  of  ofjicials  charn-cd  wit! 
tor  work  th(>  natural  desire  of  I 


ion. 
1  res 


iiMiian  nature  to  make  the  hot  sh 


t  IS  truo 
tonsihilitv 


ii",^  with  what  (pialili- 
W(^  sav  of  the 


iiin-  for  it>e|f  oii(rht  to  he  considered  in  esfiniat 
cation  the  staletnent  is  to  he  recei\ cd.  I'.ijf  ',sliat"-liall 
justice  and  impaitialitv  of  an  investigator  v  lio  (hdih'eiafe'lv'exi'lud 
In.m  the  witness  stand  all  the  men  who  hav-  the  hest  opportunitv  for 
oiMTVutioii  hy  reason  of  months  and  vears  of  experience  on  thelsfh- 
mus  ni.'rely  hccause  he  says  that  th.-V  aiv  pivju.liced,  and  who  th.M. 
i.'sorts  tor  his  evidence  to  witnesses  who  aiv  disappointc'd  oflice 
seekers  ami  in  ..fher  ways  are  as  pivjiidiced  as  tli(,s,>  whom  I 
have  ahove  descrihcd?  When  tli.^  actual  facts  are  compared  with  the 
-"talimients  m  this  artid..,  it  o-iv..s  rise  to  doid.t  what  the  real  exnlana- 
lion  <)l  the  article  is  wlietlnM-  it  was  writt(>n  from  such  a  wanton 
iiM'liveas  actuates  a  pure  s(«iisation  moiiLTer.  or  whether  it  arises  fn 
NMMv\a-:eeiat(M|,M<'('nt  ricity  of  niiiul  which  furnishes  l)()th  ail  excuse' u 


an  explaiial  ion. 

\'ciy  rcs[)cclfidly,  yours, 


>iu 


W.M.    II.    Tait. 

^tcrtl'U'i/  ()/'  Will', 


EXHIBIT  A. 

[Memorandum  of  comments  of  the  chief  engineer  of  the  Isthmian  Cana?  Com- 
mission, on  article  written»by  Poultney  Bigelow,  M.  A.,  as  published  In  the 
Independent  of  January  4,  1906,  entitled  "  Our  mismanagement  of  Panama."] 

Mr.  Bigelow,  in  bis  argument,  brief,  or  by  whatever  name  his  in- 
dictment might  bd  designated,  premises  by  saying  that  he  has  had 
abundant  opportunities  to  hear  the  views  of  opposing  witnesses,  and 
has  also  been  in  a  position  to  examine  on  the  spot  many  of  the  things 
which  have  so  far  oeen  conspicuous  bj  the  absence  of  any  official  and 
authoritative  reports.  As  for  as  creditable  evidence  goes  to  show,  Mr. 
Bigelow  arrived  at  Colon  on  the  Koyal  Mail  steamship  Trent,  which 
docked  on  Nove'  iber  30;  that  his  stay  on  the  Isthmus,  which  afforded 
him,  as  above  noted,  according  to  his  own  words,  "  abundant  oppor- 
tunity," etc.,  extended  over  a  period  of  time  which  ended  with  the 
sailing  of  this  same  steamsh'p  Trent  on  December  1,  and  which  cov- 
ered, including  hours  of  day 'and  night,  28  hours.  He  says  that  the 
strictly  engmeerin^  and  technical  difficulties  in  the  way  of  building 
the  canal  have  vanished. 

This  statement,  if  trustworthy,  takes  a  great  load  off  the  mind  of 
the  executive  officials,  particularly  the  chief  engineer,  who  is  in- 
trusted with  the  management  of  the  carrying  out  to  a  successful  con- 
clusion of  the  most  important  and  most  extensive  engineering  work 
which  history  to  this  time  affords,  and  the  chief  engineer  takes  this 
opportunity  to  disagree  most  decidedly  with  Mr.  Bigelow  in  his  con- 
clusions as  to  the  vanishing  of  the  engineering  and  technical  diffi- 
culties in  the  construction  of  any  practicable  canal  at  Panama.  The 
difficulties  exist,  but  they  ar^.  as  the  chief  engineer  has  repeatedly 
reported,  those  of  dimension  or  magnitude.  They  can  be  solvedf. 
They  are  in  process  of  being  Svolved,  and  that  they  will  be  solved 
successfully  is  beyond  question ;  but  to  assume  that  they  have  already 
vanished,  simply  because  a  ge'.itleman  who  is  wholly  without  expe- 
rience in  or  knowledge  of  the  subject  has  declared  that  they  no  longer 
exist,  is  absurd. 

With  Mr.  Bigelow's  deductJons  that  the  constiniction  of  the  canal 
is  a  feasible  project  the  chief  enfl^ineer  is  heartily  in  accord,  and  with- 
out going  into  the  details  on  this  point  it  will  suffice  to  say  that  this 
statement  is  about  the  only  common  ground,  as  set  forth  in  the  article 
referred  to,  upon  which  the  chief  engineer  and  Mr.  Bigelow  agree. 

It  is  of  course  assumed  that  the  three  conditions  to  which  he  calls 
attention,  "money,  labor,  administration,"  as  essentials  to  the  suc- 
cessful completion  of  the  Panama  Canal  are,  as  general  propositions, 
correct.  His  assumption,  also,  it  is  believed,  tnat  we  have  money 
enough,  is  undoubtedly  true.  The  American  people  are  not  in  the 
habit  of  putting  their  hand  to  the  plow  and  looking  back. 
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The  statement  that  there  is  plenty  of  labor  to  be  had  for  the  asking 
is  correct  in  its  bioadest  interpretation,  but  Mr.  Bigelow's  whole  argu- 
ment seems  to  be  that  the  present  labor,  which  is  West  Indian  almost 
exclusively,  is  or  should  be  satisfactory.  As  a  matter  of  fact,  it  has 
been  conclusively  shown  to  be  unsatisfactory. 

The  plain  facts  are  these:  In  quantity  the  most  available  labor 
which  the  Commission  has  been  able  to  obtain  up  to  the  present  for 
the  execution  of  its  preparatory  work  in  the  construction  of  tiie  canal 
has  been  colored  labor  from  the  West  Indian  Islands,  principally 
from  Jamaica,  Martinique,  Barbados,  and  a  few  Colombian  laborers, 
mostly  from  the  vicinity  of  Cartagena. 

That  this  labor  possesses  a  certain  efficiency  and  consequent  value 
can  not  be  denied.  That  it  is  at  all  comparaole  with  our  labor  here 
in  the  United  States  it  is  sheer  nonsense  to  assert. 

As  an  employer  of  the  various  kinds  of  labor  last  enumerated  for 
thirty  years,  in  direct  contact  with  same,  the  chief  engineer  desires 
to  place  himself  upon  record  now,  as  he  has  heretofore,  to  the  effect 
that  colored  West  Indian  labor  is  not,  as  a  general  average,  equivalent 
in  effective  potentiality  to  more  than  one-third,  or  33  per  cent,  of  our 
home  labor. 

The  causes  for  this  are  undoubtedly  many.  It  does  not  need  any 
argument  to  show  that  with  a  birthright  induced  and  colored  by  gen- 
erations of  residence  in  the  Tropics  the  ambition,  the  industry,  the 
forethought  that  obtains  in  the  temperate  and  semifrigid  zones  is 
entirely  wanting  in  natives  of  the  Tropics.  The  West  Indian  negro, 
as  a  rule,  possesses  no  ambition,  as  ambition  is  kno-?7n  to  the  popula- 
tion of  our  northern  latitudes.  When  a  native  with  a  family,  under  the 
tropical  conditions  which  exist  in  Panama  and  similar  localities,  can 
take  his  machete,  which  is  his  universal  working  tool,  and  go  into  the 
jungle  and  within  twenty-four  hours  can  cut  cane  and  with  abundant 
thatching  can  make  a  shelter  for  himself  and  family,  pluck  bananas, 
and  dig  roots,  there  remains  nothing  more  for  him  to  obtain  to  sup- 
port animal  life,  and  therefore  the  great  incentive  which  underlies  all 
human  actions — that  of  providing  Brst  for  our  purely  animal  wants, 
then  our  social  and  literary  desires — is  entirely  wanting. 

To  illustrate:  To-day  upon  the  works  of  the  Panama  Canal  the 
weekly  and  daily  force  reports  show  that  on  Monday  the  labor  ranks 
are  fairly  full,  on  Tuesday  they  are  less  so,  and  on  Wi  dnesday  a  de- 
cided shrinkage  in  the  daily  force  account  is  shown,  and  tapering 
down  until  Saturday  the  force  has  diminished  to  such  an  extent  that 
many  of  the  lines  of  work  are  paralyzed,  which  shows  that  the  mental 
capacity  of  the  average  West  Indian  ne^ro  is  limited  to  the  extent  that 
he  can  in  most  cases  realize  his  necessities  for  earning  a  wage  suffi- 
cient to  cover  his  animal  wants  for  seven  days,  and  that  owing  to  the 
high  wage  which  the  Commission  is  paying,  as  soon  as  two  or  three 
days  of  the  week  have  gone  by  and  ne  can  see  five  days  ahead,  his 
desire  to  work  entirely  leaves  him. 

The  situation  at  Colon,  formerly  Aspinwall,  is  unique,  the  town 
being  built  on  Manzanillo  Island,  which  is  really  a  peninsular  sur- 
rounded by  the  bays  which  are  a  part  of  the  Caribbean  Sea,  and  topo- 
graphically the  average  height  of  this  island  above  mean  tide  is  not 
more  than  li  feet,  but  it  is  just  as  high  as  it  has  been  for  the  last 
four  hundred  years,  and  the  conditions  which  Mr.  Bigelow  described 
and  exaggerates  have  ootained  certainly  ever  since  me  constructioti 
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of  the  Panama  Bailroad,  or  at  least  fifty  years.  These  conditions 
are  not  what  they  should  be,  and  the  solution  of  the  sanitary  proposi- 
tion of  Colon  is  one  whicli  recfuires  investigation  and  to  which  the 
proper  remedy  c^.n  not  be  applied  without  due  consideration. 

Owing  to  the  uncertainty  as  to  the  type  of  canal  to  be  adf^pted,  the 
solution  of  the  Colon  sanitary  proposition  has  been  somewhat  de- 
layed. If  the  construction  of  a  canal  involving  relocation  of  the 
same  from  Mindi,  direct  to  the  open  waters  of  the  Caribbean  Sea, 
through  what  is  known  as  Boca  Mindi,  is  adopted,  then  Colon  will 
naturallv  disappear  from  the  map,  and  the  real  terminus  at  the  north 
end  of  the  canal  will  be  at  an  entirely  different  point,  and  any  money 
spent  toward  permanent  improvements  at  Colon  will  be  simply 
thrown  away.  But  this  fact  has  not  prevented  the  Canal  Commis- 
sion from  giving  full  consideration  and  attention  to  the  sanitation  of 
Colon,  it  being  the  recommendation  of  the  chief  engineer,  which  is 
indorsed  by  the  entire  Commission,  that  owing  to  the  length  of  time 
which  will  be  recpiired  in  the  construction  oi  any  canal,  the  justifi- 
cation for  a  considerable  expenditure  at  Colon  to  make  sanitary  con- 
ditions as  they  should  be,  is  ample. 

One  of  the  first  matters  which  was  taken  up  by  the  present  chief 
engineer  on  his  assumption  of  the  ofHce  on  the  Isthmus,  practically 
August  1,  was  the  condition  of  Colon,  and  after  a  thorough  individual 
anclpersonal  study  of  these  conditions,  he  reported  to  the  Commission, 
under  date  of  September  30,  certain  concrete  conclusions  in  regard  to 
the  entire  matter,  to  the  effect  that  the  matter  should  not  be  delayed, 
and  that  some  effective  proposition  should  be  taken  up  looking 
toward  the  sanitation  of  Colon,  and  to  this  end,  under  date  of  Sep- 
tember 22,  he  appointed,  with  the  concurrence  and  approval  of  Gov- 
ernor Magoon,  a  committee  of  five  to  consider  the  entire  matter  as 
quickly  as  possible  and  to  make  a  report  upon  the  best  mode  of 
procedure. 

This  committee,  consisting  of  the  representatives  of  the  depart- 
ment of  engineering,  the  division  of  municipal  engineering,  the  sani- 
tation department,  the  Panama  Railroad,  and  th ;  Government  of 
Panama,  reported,  under  date  of  November  8,  which  report  was  sub- 
mitted, by  and  with  the  approval  of  the  chief  engineer,  to  the  Com- 
mission, under  date  of  November  17,  and  after  the  recent  arrival  of 
the  chief  engineer  in  Washington  the  matter  was  thoroughly  con- 
sidered at  a  full  meetir  -  of  the  Canal  Commission  on  January  2,  the 
work  was  iipproved,  and  will  be  gone  ahead  with  just  as  fast  as  cir- 
cumstances will  permit- 
Mr.  Bigelow's  information,  outside  of  his  own  observation,  seems 
to  have  been  largfely  drawn  from  a  merchant  by  the  name  of  Mr. 
Tracy  Robinson.  Personally  it  is  known  that  Mr.  Tracy  Robinson 
has  bo(>n  an  inhabitant  of  Colon  for  upward  of  forty  years;  that  he 
boasts  of  his  good  health  during  that  entire  time,  of"  his  hale  and 
hearty  vigor  at  a  very  advanced  age,  and  speaks  of  it  with  every 
indication  of  pride  that  health  conditions  at  Colon  are,  and  always 
'have  been,  thoroughly  misrepresented,  and  that  it  is  a  healthy  place 
for  white  people. 

If  Mr.  Robinson,  during  any  time  of  the  forty  years  covering  his 
residence  at  Colon,  has  ever,  as  a  leading  citizen,  evinced  any  disposi- 
tion to  take  a  step  to  make  Colon — which  Mr.  Bigelow  says  it  is  not^ — a 
safe  place  for  residence,  then  the  records  and  traditions  do  not  bear 
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any  such  evidence.  On  the  contrary,  every  effort  which  the  sanitary 
department  of  the  Isthmian  Canal  Commisision  has  made  looking 
toward  the  betterment  of  conditions  in  Colon,  pending  the  adoption 
of  a  permanent  plan  for  improvements,  has  been  fought  step  by  step 
by  Mr.  Robinson,  as  letters  of  his  to  the  sanitary  department  will 
fully  show. 

Mr.  Robinson  is  the  more  or  less  fortunate  possessor  of  a  large 
number  of  buildings  in  Colon,  which  he  has  under  rent  to  different 
parties,  and  his  whole  effort  has  been,  and  is  yet,  to  thwart  the  efforts 
of  our  sanitary  department  to  ameliorate  existing  conditions  when 
they  touch  him  or  his  property  interests  in  the  least.  In  other  words, 
he  IS  perfectly  willing  that  the  sanitary  conditions  of  his  neighbor's 
property  shall  be  improved,  but  insists  that  his  shall  be  left  strictly 
alone. 

Intelligent,  well-digested  plans  have  already  been  adopted  for  the 
sanitation  of  Colon,  and  the  expenditure  of  the  necessary  money  has 
been  approved.  But  the  fact  must  i)e  borne  in  mind  that  of  the 
12,000  or  15,000  laborers  now  on  the  canal  work  not  over  2  per  cent 
of  them  live  in  Colon.  The  bahince  of  the  10,000  people  to  which 
Mr.  Bigelow  so  pathetically  draws  attention  are  the  flotsam  and 
jetsam  of  the  irresponsible,  idle,  and  totally  inefTiciont  class  who 
have  not  availed  themselves  of  the  opportunities  for  steady  and. re- 
munerative work  offered  by  the  iHthniian  Canal  Commission.  In 
other  words,  instead  of  being  out  in  camps  or  on  the  line  of  the 
canal,  miles  from  the  scenes  at  Colon  which  Mr.  Bigolow  so  vividly 
descril)ps,  they  are  huddled  togiMher  in  this  populous  center,  while 
the  Commission  is  bringing  in  daily  men  to  take  the  places  which 
they  should  be  occupying  on  the  work  proper. 

Of  the  sanitation  along  the  line  of  the  canal  and  at  Panama  noth- 
ing need  be  said  furt'^cT  than  to  refer  to  what  has  already  been  set 
forth  by  Secretary  Taft  and  Mr,  Shonts.  It  is  not  believed  that 
in  the  world's  history  a  more  intelligent,  more  etl'ective,  nioro  com- 
prehensive effort  has  beon  nmde,  and  more  satisfactory  work  been 
(lone  along  sanitary  lines  than  by  the  sanitary  department  under 
Governor  Magoon,  Colonel  Gorgas,  an<l  his  staff.  The  reports  of 
the  medical  department  are  open  to  public  inspection.  Copies  are 
herewith  submitted.  They  give  facts  and  not  theories.  They  can 
not  be  gainsaid.  They  are  honestly  made,  and  they  show  that  to-day 
and  for  several  months  past  the  health  conditions,  the  rate  of  sick- 
ness, and  the  death  rate  compare  favorably  with  what  we  consider 
better  than  the  average  conditions  in  many  localities  in  the  United 
States  proper.  No  arguments  are  needed  to  support  this  statement. 
The  facts  are  there  for  the  inspection  and  judgment  of  any  fair- 
minded  person. 

Referring  to  quotation  from  the  speech  of  Chairman  Shonts,  to 
which  Mr,  Bigelow  alludes  as  follows:  "Unless  a  much  greater  effi- 
ciency can  be  developed  than  is  secured  at  present  we  shall  have  to 
look  f^lsewhere  for  omv  labor."  What  Mr.  Shonts  had  in  mind  is 
very  dear,  but  on  this  point  he  is  able  to  speak  for  himself.  From 
the  point  of  view  of  the  chief  engineer,  however,  this  fact  is  incon- 
trovertible. On  the  basis  of  the  present  rates  of  pay  for  West 
Indian  colored  labor,  which  is  the  lowest  grade  of  labor,  we  are  pay- 
ing 20  cents  silver  per  hour,  and  on  the  8-hour  basis,  to  which  we 
are  confined  by  law,  it  is  $1.60  silver  per  day,  or  80  cents  gold. 
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•  u®  relative  efficiency  of  this  labor  as  compared  to  ours  at  home 
IS  about  three  to  one.  In  other  words,  we  are  payini?  to-day  for 
this  labor  $2.40  in  gold,  or  $4.80  in  silver.  K  "^  aay  lor 

Close  inspection  of  the  different  gangs,  which  extended  over  at 
least  live  months,  demonstrates  very  clearly  that  the  average  super- 
intendent or  foreman,  either  white  from  the  Northern  States  or  col- 
ored from  Jamaica  and  the  other  West  Indian  Islands,  has  never 
been  able  to  work  ccfitinuously  more  than  50  per  cent  numerically 
of  the  different  gangs.  In  other  words,  the  best  white  and  colored 
superintendents  and  foremen  which  we  have  been  able  to  secure  up 
to  the  present  time  have  never  been  able  to  keep  more  than  one-half 
of  the  men  of  the  entire  gangs  at  work  simultaneously.  Instead 
of  obtaining  a  fairly  continuous  amount  of  labor,  as  we  do  from 
^angs  here  at  home,  one-half  of  the  efficiency  of  this  colored  labor 
is  lost  owing  to  their  deliberate,  unceasing,  and  continuous  effort  to 
do  as  little  work  as  possible.  In  other  words,  instead  of  our  colored 
labor  co-ting  us  $9.40  per  day,  the  real  situation  is  that  we  are  pay- 
ing twice  $2.40  gold  per  day,  or  almost  $5  for  eight  hours  labor 

Ihe  question  of  the  employment  or  the  securing  of  proper  labor 
IS  under  consideration.  It  is  the  gravest  one  connected  with  the  con- 
struction of  the  Panama  Canal,  notwithstanding  the  technical  and 
engineering  difficulty  to  which  allusion  has  been  made,  but  which 
.atter  are  those  of  magnitude  and  not  of  mysteries,  and  will  all  be 
solved.  .,      . 

Mr.  Bigelow  charges  that  misrepresentations  have  been  and,  infer- 
ontially,  are  still  being  made  by  employment  agents  in  regard 
to  the  matter  of  daily  w«ges  paid  to  these  laborers  which  obtains  on 
the  Isthmus.  This  statement  is  unqualifiedly  false.  The  standard 
rate  of  wa^es,  which  was  adopted  previous  to  the  connection  of  the 
pre.-^ent  chief  engineer  with  the  Panama  Canal,  was  for  labor  20 
cents  silver,  ^r  10  cents  gold,  per  hour,  and  no  other  labor  has  been 
contracted  for  except  on  this  basis,  with  this  modification:  That  these 
laborers  have  been  told,  after  they  reach  the  Isthmus  and  after  thev 
have  be^cn  assigned  to  the  different  sections  of  the  work,  that  if 
thoir  labor  has  proved  to  be  sufficiently  satisfactory,  and  the  open- 
ings present  themselves,  this  rate  will  be  advanced  wherever  the 
foreman  or  superintendent  thinks  them  justifiable,  to  the  rate  of  26 
cents  silver,  or  13  cents  gold,  per  hour.  The  effect  of  this  has  been 
that  at  the  present  time  about  50  per  cent  of  the  entire  force  of 
laborers  are  being  paid  upon  the  latter  basis.  I  am  referrinff  now 
to  common  labor. 

If  the  Jamaican  negroes  evince  any  special  aptitude,  it  is  along 
mechanical  lines.  As  a  small  proportion  of  them  seem  to  take  kindly 
to  mechanical  work,  in  many  cases  the  Commission  has  been  enabled 
to  select  from  the  ranks  of  the  laborers  some  men  (but  all  have  been 
en|?aged  exactly  as  indicated  above)  as  carpenters,  painters,  ma- 
chinists, engineer  firemen  and  runners,  and  for  other  similar  classes 
of  work,  a-d  these  men  have  been  paid  accordingly.  In  no  case,  how- 
ever, of  which  I  am  aware,  have  any  of  the  colored  laborers  been 
engaged  with  this  in  view.  In  some  cases  they  have  been  made  fore- 
men, and  the  result  has  not  been  wholly  satisfactory,  but  in  view  of 
the  exigencies  of  the  case  this  has  been  permitted.  It  should  need 
no  argument,  however,  that  the  condition  which  necessitates  the  cost 
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of  common  labor  on  the  ordinary  wliite  basis  of  nearly  $5  per  day  for 
eirfit  hours  can  not  be  tolerated. 

Kelatiye  to  the  statement  which  Mr.  Bi/relow  makes  as  to  the  re- 
turn, owing  to  the  alleged  conditions,  of  laborers  to  their  homes  in 
Jamaica  and  other  islands,  careful  canvass  of  the  list  of  deck  pas- 
sengers of  outgoing  steamers  from  Colon  covering  the  period  from 
the  early  part  of  October  to  the  latter  part  of  Nevember,  indicates 
that  about  80  per  cent  of  such  passengers  were  for  Jamaica,  and  a 
comparison  of  this  list  with  the  changes  in  the  force  and  accounts  of 
individual  camps  and  gangs  show.s  that,  almost  without  exception, 
these  returning  laborers  were  from  the  ranks  of  those  that  first  came 
to  the  Isthmus  on  the  opening  of  the  work  under  the  American 
regime.  In  other  words,  nearly  all  of  these  laborers  have  been  em- 
nloyed  by  the  Commission  over  eight  months  or  one  vea",  and,  fol- 
lowing the  practice  which  obtainetl  during  tiie  car'lior  and  later 
French  reginies,  all  these  men  returned  to  thoir  homes  for  a  visit  after 
a  long  working  period,  this  movement  being  largely  occasioned  by 
the  near  approach  of  the  holidays. 

The  statement  that  these  "  vast  hordes"  were  returning,  owing  to 
dissatisfaction  with  conditions  and  treatment  on  the  Isthmus,  is  with- 
out warrant.  Within  the  last  week  the  chief  engineer  has  been  ad- 
vised by  cable  that  large  numbers  of  these  laborers  are  returning  to 
the  Isthnrius  on  each  steamer  of  their  own  volition,  after  completing 
Jiieir  visits  and  spending  the  Christmas  holidays  at  their  homes. 
This  same  state  of  affairs  has  obtained  ever  since  the  West  Indian 
cohjred  labor  has  been  employed  on  the  canal  under  every  regime 
and  will  undoubtedly  prevail  until  a  very  large  proportion  of  them, 
if  their  services  are  continued,  become  closely  identified  with  the 
work  by  bringing  their  families  to  the  Isthmus. 

Attention  is  called  in  Mr.  Bigelow's  article  to  the  attitude  of  citizens 
of  Jamaica,  as  well  as  to  the  local  government,  in  the  matter  of 
Jamaican  laborers  going  to  the  Isthmus.  It  is  a  fact  that  the  Gov- 
ernment in  itself  does  not  desire  the  exportation  of  these  laborers 
from  Jamaica  to  the  canal  or  elsewhere,  owing  to  the  fa-t  that  they 
desire  to  retain  the  laborers  at  home,  but  the  general  sentiment  of  the 
island  is  favorable  to  the  employment  of  those  laborers  on  the  canal^ 
owing  to  the  fact  that,  as  expressed  bv  themselves,  they  can  earn  iind 
are  earning  a  larger  wage  with  the  Islhmian  Canal  Commi^^ion  than 
they  can  earn  anywhere  else,  and  that  the  money  so  earned  goes  back 
to  Jamaica  to  the  financial  advantage  not  only  of  the  families  of  the 
laborers,  but  to  all  parties. 

The  statement  that  the  governor  of  Jamaica,  who  is  personally 
familiar  with  labor  conditions,  etc.,  is  persuaded  that  the  negroes  on 
the  Isthmus  are  not  honestly  and  humanely  treated  mav  or  may  not 
be  so,  as  the  chief  engineer  is  not  conversant  with  his  individual 
opinion.  The  alleged  wish  of  the  governor  that  som(  special  agent 
be  stationed  on  the  Isthmus  to  see  that  the  official  promises  of  the 
United  States  are  respected  is  considered  wholly  unnecessary,  if 
true,  owing  to  the  presence  of  the  very  able  British  consul  at  Panama, 
but  is  a  point  to  which  no  objection  can  be  taken. 

The  negro  laborers  are  provided  with  quarters,  and  offered  food 
suitable  to  their  needs  and  requirements,  at  terms  far  superior  to  anv- 
thing  they  have  ever  experienced.     In  fact,  it  is  the  conviction  of 
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the  chief  crijnrinoGr  that  so  much  is  bo.in^  done  for  them  as  to  give 
them  the  n  ition  that  their  services  are  indisi)ensable,  and  tliey  are 
deteriniiied  to  do  as  little  work  as  possible,  for  tlio  very  high  wage 
thev  are  getduir. 

Coming  to  th.'  individual  cases  of  mistreatment  or  oppression  on 
the  part  of  Anicrican  judges,  or  the  very  indefinite  personage  indi- 
cated as  the  "  white  man: ''  These  statements  may  or  ryjay  not  be  true. 
If  they  are,  they  do  not  possess  any  value,  as  th(vyr  are  ex  paite  state- 
ments. Tlu'ir  ititroduction  as  testimony  seems  ratlier  ridicuh^us. 
Any  number  of  instances  can  be  adduced  "on  tlie  other  side. 

Coming  now  to  tlie  matter  of  the  sanitation  of  Colon:  The  whole  gist 
of  Mr.  Higelow's  communic^ation  seems  to  be  that  the  majoritv  of  tlie 
laborers  employed  on  the  canal  are  living  in  Colon.  As  a  matter  of 
fact,  Cohm  is  entirely  outside  of  the  Canal  Zone,  and  of  tlie  10.000 
colored  inhabitants  of  which  he  speaks,  i)i-()bablv  not  more  than  two 
or  three  hu;idred  are  in  the  employ  of  the  Connnission.  Of  this 
number  a  i)art  undoubtedly  live  in  Colon,  and  the  balance  probably 
live,  at  or  near  Cristobal,  where  })ro|)er  quarters  for  the  same  are 
un(ier  construction,  and  where  the  entire  white  force  is  now  living  in 
good  houses,  and  on  Cristobal  Point,  which  is  probably  as  atti-active  a 
place  of  residcMice  as  there  is  in  tro])ical  waters. 

It  is  a  fact  that  on  arrival  at  th(>  Isthmus  a  large  proportion,  from 
50  to  C).'!  per  cent,  at  least,  of  these  colored  laborers  are  infected  with 
malaria  ;  and  it  is  understood  that  this  same  condition  exists  through- 
out the  entire  A^''(^'<t  Indies,  and  the  fact  that  a  certain  percentage  of 
them  are  attack(M|  with  malaria  and  became  subj(>cts  for  the  hospitals 
IS  not  i)ro()f  that  they  Ix'come  ir.  culated  witii  malarial  jiara^ites  iift(>r 
their  arrival  on  the  Isthmus.  Any  .statement  which  is  made  thai  the 
inedical  department  do  not  ])r()mp'lly,  elliciently,  and  thoroughly  care 
for  any  of  the  canal  emi)loyees,  whether  white  or  colored!  in  tluMr 
niagiiinc(Milly  equipped  and  eHieiently  manned  hospitals  is  uiK|uali- 
fiedly  false.  In  my  oj»inion,  there  can  riot  be  a  single  W(>ll-authen- 
ticated  instance  cited  where  any  employee  of  the  Canal  Commission 
has  not  be(Mi  given  as  gnod  medical  attention  by  the  Isthmian  Canal 
Commission  as  can  be  aH'oriled  by  any  lios|)ital  in  the  Avorld. 

Mr.  Higelow  speaks  of  seeing  an  awning  about  a  quarter  of  a  mile 
louii:  stretched  over  a  wholly  useless  gutter  in  <he  marshes  of  Colon. 
Tlii^-  wholly  useless  gutter  to  which  he  calls  attention  is  a  drainage 
channel  v.uich  is  being  constructe(i  by  the  sanitary  department  to 
carry  away  stagnant  water  and  filth  from  the  dwellings  to  which  Mr. 
Bigelow  call>  attention  on  accoinit  of  tluMr  <leploral)le  condition,  and 
is  a  channel  \yhicli  is  being  built  for  thai  v(>ry  jmrpose  (notwithstand- 
ing his  assei-tion  that  no  attenij)t  whatever  has  been  made  by  the  canal 
authorities  to  provide  these  various  drainage  channels).  The  awning 
was  simply  to  enrble  the  concrete  to  set  during  the  heavy  rainfalT, 
as  explained  in  the  annual  re}H)rt  of  ihc  chief  sanitary  officer  for 
October,  11)05. 

Mr.  Bigelow  makes  mention  that  close  io  this  awning  he  saw  a 
monstrous  steam  dredge  stuck  in  the  swamp,  etc.  Among  other  de- 
tails of  adoj)ted  plans  for  the  sanitation  of  Colon  is  the  completion 
of  a  waterway  through  which  the  sea  water  can  ebb  and  flow  through 
the  town,  and  the  "  monstrous  steam  dredge  "  of  which  he  speaKS 
was  a  small  dredge  of  the  clam-shell  type,  which  has  been  under  con- 
struction for  sometime  past  for  the  purpose  of  constructing  this 
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very  channel.  The  particulnr  spot  of  its  erection,  which  Mr.  Bigclow 
criticises,  was  selected  as  the  best  location  wiuier  tlie  circumstances. 
'J'lie  assertion  that  it  is  slowly  sinking  out  of  sight  is,  to  my  personal 
knowledge,  entirely  false. 

Mr.  Higelow  calls  attention  to  the  arrival  at  Colon  of  a  shipload 
of  colored  passenf,'(;rs  from  the  French  West  Indies,  and  their  sub- 
sequent mistreatment  and  their  refusal  to  land,  etc.  These  lai)orers 
were  from  Martinique,  and  their  liandling  and  disposal  at  Colon  on 
the  occasion  cited  was  directed  under  the  instructions  and  advice  of 
the  French  consul  at  that  point,  and  their  panicky  action  was  the 
result  of  misrepresentation  and  the  aj)i)Iiriition  of  certain  voodoo 
practices  which,  as  any  inteilii:;('nt  pcr.-on  knows,  prevail  more  or  less 
throuf^hout  the  colored  i)ortion  of  the  Troj)ics.  Subsefpient  to  this 
occurrence  the  French  consul  made  a  thorou<^h  jK'rsonal  investigation 
throughout  all  the  labor  gangs  and  camps  of  the  Isthmian  Canal 
Commission  on  the  Isthnnis,  and  the  Canal  Conuiiission  is  in  posses- 
sion of  his  report,  which  is  very  gratifying  and  flatt(!ring  to  the 
Commission  and  which  can  be  inspected  at  any  time.  Such  evidence, 
coming  from  such  a  soiu-ce.  can  not  be  controverted  or  thrown  lightly 
aside  as  tlie  statements  of  an  intere,-,t<'d  party. 

^Ir.  Higelow's  stateiiuiit  that  "a  first-(tlass  maehin(>  man  (white) 
came  here  ten  days  ago  and  was  put  to  work  at  $100  gold  a  month 
in  the  Culebra  cut,"  and  that  ''soon  afterwards  a  flabby  young  man 
was  brought  uj)  to  him  and  introduced  as  his  future  chief."'  and  that 
this  firs*. -class  machine  man  was  told  by  the  engineering  chief,  who- 
ever he  was,  that  he  was  exjwcted  to  ii\-truet  his  superior  can  be  set 
down  as  an  absolute  fals(>hood.  That  such  an  assertion  was  ever 
made  l)v  the  proper  supervising  engiiH-cr  is  not  to  be  credited. 

It  is  a  fact  that  many  of  the  so-cnlh^l  lirst-chiss  ni(>n  have  b(Mm 
discharged,  and  under  the  existing  administi-ation  prol>;d)lv  others, 
when  they  have  thoroughly  demonstrati'd  that  they  ar(>  inediciiuit  for 
the  line  of  worlv  for  which  tliey  aic  engag(>d,  will  be  ti'eated  accord- 
ingly. Thestat(>ments(if  such  <li-grunl  h-d  disch:n'ge(l  employees  must, 
as  of  course  everv  sensible  man  know-,  be  i.idcen  with  manv  irrains  of 
allowance,  and  the  statement  that  this  |»articular  lir>t-class  man  is 
now  working  foi-  a  pri\at(*  company  at  double  his  ])revious  salary 
would  go  a  long  way  to  explain  why  he  left  tlu;  eni])loynient  of  the 
Commiss"on. 

The  statement  in  regard  to  the  alleged  chat  with  a  v;ell -dressed, 
intelligent,  and  energetic  negro  foreman  evidently  conveys  the  idea 
that  the~e  positions  of  foremen  are  not  open  to  t\w  colored  contingcmt, 
that  pn^ference  is  given  to  any  white,  woi'thless  tramp,  all  of  wdiich 
is  emphati  ally  denied.  The  Commission  is  only  too  ghul  to  avail 
itself  of  the  services  of  the  best  num,  regardh^ss  of  color,  and  Mr. 
Bigelow's  statement  in  this  particular  regard  can  not  Im;  borne  out 
by  the  practice  of  the  Commission.  While  the  personnel  and  grade 
of  many  of  our  foremen  is  not  what  is  vlesired,  it  is  best  that  it  has 
so  far  Won  possible  to  secur<\  and  constant  eiTorts  have  been  and  nre 
.still  being  directed  toward  the  betterment  of  this  class  of  super- 
vision, and  selections  are  made  regardless  of  the  color  of  the  skin,  all 
of  which  Mr.  Bigelow  could  have  ascertained  if  he  had  cared  to  look 
into  the  entire  situation. 

In  regard  to  the  matter  of  the  construction  of  the  hotel  at  Corozal, 
8  niiles  f rorr  Panama ; 
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This  hotel,  which  was  built  Inr^oly  for  the  use  of  the  clerical  force 
ot  the  Commission  at  Panama,  was  located  before  tiie  present  cliief 
engineer  was  coiinected  with  the  work.  It  was  located  undoubtedly 
after  due  consideration  and  as  the  result  of  the  best  judgment,  and 
the  statement  that  it  is  located  down  in  a  depression  of  fand  which 

,mft;!!f  ""  }?h^Vl'^-!Zf  y^f  '.'^^  '''^*^^«^''  ^^«"  it  rained  is  entirely 
irni  ^;  .^^^^,^?.t«l  '^"^^^  ^s  built  on  a  rise  of  ground  which  slopes 
from  It  in  all  directions,  affording  good  drainage;  and  while  there 
were  some  marshes  in  the  vicinity,  these  have  been  thoroughly 
drained,  and  there  is  not  one  particle  of  evidence  that  the  health  of 
the  employees  iving  in  this  hotel  or  in  dwelling  houses  immediately 
adjacent  is  not  as  good  as  anywhere  else  on  tlie  Isthmus.  If  any 
doubt  is  cast  upon  this  statement,  the  hotel  is  there  and  the  ground  is 
there  to-day,  and  its  topographical  conditions  have  not  clilinged  in 
the  east  since  the  construction  of  the  hotel.  Furthermore,  Mr. 
Bigelows  statement  that  it  is  deserted  is  absolutely  false.  Every 
^^^i?  ^'\.9ccupied  and  has  been  since  it  was  opened. 

Air.  Bigelow  makes  the  statement  that  at  Panama  an  American 
engineer,  representing  the  most  important  electric  company  in  Amer- 
ica made  the  statement  that  the  new  dredges  in  Culebra  cut  did  not 
(io  20  per  cent  of  the  work  originally  promised,  etc.  As  there  are  no 
nejv  dred^^(«  whatovor  instaliod  or  under  contract  for  use  in  the  Cu- 
lebra cut.  It  IS  difficult  to  understand  what  he  means,  unless  he  refers 
to  the  steam  shovels.  The.e  shovels,  which  are  now  working,  as 
has  already  been  reported,  are  simply  doir.g  preparatory  woi'k  in 
placing  tiie  cut  m  proper  shape  for  the  instilhition  of  necessary 
tracks  and  plant,  and  no  effort  has  been  made  since  August  1  to  do 
o^l.?  f^""  '"lY'^'  particuhirly  looking  toward  the  excavation  of  the 
canal,  otlier  than  what  is  necessary  for  the  preliminary  work  before 
indicated;  and  this  policy  will  be  pursued  until  gradually  the  neces 
.sary  tracks  and  p  ant  can  be  installed,  when  the  proper  work  of  ex- 
cavating the  canal  can  go  forward  in  a  businesslike  way.  In  other 
words,  5lr.  Bigelow's  statement  is  false. 

Referring  to  the  visit  of  the  great  party  of  "  specialists  "  which 
came  to  the  Isthmus  with  Chairman  .4honts,  in  October,  1005,  Mr 
liigelow  gives  a  very  picturesque  account  of  the  visit,  and  it  is  sup- 
posed he  means  the  visit  of  the  board  of  consulting  engineers  He 
makes  the  direct  statement  that  they  were  met  at  the  wharf  by  politi- 
cax  deputations  and  a  special  train.  Of  these  two  statements  the  lat- 
ter only  in  regard  to  the  special  train,  is  correct.  That  thev  ran 
across  the  50  miles  of  railway  and  back  is  also  correct;  but  that  this 
train  was  provided  with  disinfectants,  strong  drinks,  and  mosquito 
nets  IS  absolutely  and  unqualifiedly  a  lie.  and  the  chief  en^rlneer  ar- 
ranged personally  tor  this  train  and  knows  that  there  is  kbsolutely 
no  ground  whatever  for  the  statement.  Husoiuieiy 

The  Itinerary  of  the  consulting  board  during  their  visit  to  the 
Isthmus  IS  well  known.  They  were  given  every  facility  to  examine 
whatever  points  of  interest  they  deemed  necess.ary.  There  bein^  no 
wagon  roads  on  the  Isthmus,  it  wp.s  absolutely  necessary  for  the  Pan- 
ama Railroad,  paralleling  the  line  of  the  proposed  canal,  to  be  used 
as  the  means  of  transportation  from  point  to  point,  which  these  gen- 
tlemen  did.  They  made  such  examinations  as  they  deemed  necessary 
Iw  m""  purpose.  Personally  the  chief  engineer  took  them  through 
what  Mr.  Bigelow  styles  "  the  famous  and  much  exaggerated  Culebra 
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cut"  and  knows,  therefore,  that  each  individual  member  of  this 
board  examined  personally  and  on  fool  the  salient  points  of  intere&»i 
in  the  cut,  and  that  the  entire  day  was  spent  in  such  examination, 
and  also  that  several  members  of  this  board  before  their  return  to  the 
United  States  made  a  second  visit  to  the  cut  and  spent  many  hours 
in  a  heavy  rain  storm  in  walking  over  the  different  points  and  getting 
any  additional  information  which  they  deemed  necessary. 

They  were  left  perfectly  free  and  unrestricted  to  make  such  exami- 
nation, a  k  any  questions,  and  obtain  any  kind  of  information  from 
all  sources  that  it  seemed  imperative  for  them  to  do,  and  they  were 
housed  on  the  steamship  Harana^  simriy  because  the  Commission  had 
not  at  that  time  quarters  where  this  large  party  could  lie  taken  care 
of  as  a  unit,  where  they  could  be  furnishwl  with  the  necessary  office 
accommodations,  and  where  their  clerks,  stenographers,  and  staff 
could  carry  out  the  work,  and  this  lack  of  quarters  was  due  in  a  very 
large  measure  to  the  fact  that  the  efforts  of  the  Commission  had  been 
put  forth  to  provide  proper  quarters  for  the  care  of  the  laborers, 
foremen,  and  superintendents  ratiier  than  to  provide  quarters  for 
higher  officials. 

Regarding  the  matter  of  water  supply  for  Colon,  this  water  supply 
has  been  found  amply  sufficient  during  the  rainy  season,  which  ends  in 
December,  and  for  a  certain  length  of  time  thereafter,  by  means  of 
storage  facilities.  Work  was  somewhat  delayed  on  tlie  permanent 
pipe  Tine,  owing  to  the  nonreceipt  of  promised  material,  all  of  which 
was  received  on  the  isthmus  sometime  ago.  The  work  is  now  in 
progress,  and  the  pipe  line  has  been  laid,  and  the  water  is  now  being 
delivered  in  Colon.  The  statement  that  there  is  no  water  supply  in 
Colon  is  absolutely  and  unqualifiedly  false. 

Regarding  the  sewer  system  of  Panama  City,  this  system,  as  well 
as  the  water  supply,  street  paving,  etc.,  was  covered  by  a  treaty  be- 
tween the  Pananian  Government  and  the  United  States.  The  work 
has  been  well  designed  and  is  being  faithfully  executed,  and  the 
statement  which  Mr.  Bigelow  makes  that  "  our  political  engineer  had 
put  in  a  single  pipe  calculated  to  carry  awav  both  human  offal  and 
rain  water,"  is  not  true.  The  present  Chief  Engineer  has  been  on  the 
ground  daily  during  the  very  period  covered  by  Mr.  Bigelow's  state- 
ments. He  knows  they  are  absolutely  false,  and  that  the  water  never 
"backed  up  into  the  cellars  and  ruined  many  houses;  "  and  such  a 
statement  is  a  pure  falsehood. 

Mr.  Bigelow  calls  attention  to  the  conditions  which  obtained  before 
repairs  could  be  made  to  buildings.  No  falser  statement  could  be 
made,  as  there  is  no  such  condition  and  no  such  practices  prevail. 
The  French  left  many  buildings  in  a  more  or  less  dilapidated  condi- 
tion. Very  many  of  these  buildings  have  been  repaired  and  many 
more  are  in  process  of  repair,  and  the  procedure  is  this:  These 
buildings  are  repaired  in  the  order  of  necessity.  The  superintendent 
of  building  construction,  who  is  an  old  and  experienced  man  in  this 
line  of  work,  first  class  in  every  respect,  or  one  of  his  general  foremen, 
who  are  men  of  the  same  description,  makes  a  personal  examination 
of  each  structure  and  reports  upon  the  same  and,  if  possible,  an  ap- 
proximate estimate  of  the  cost  of  such  repairs  is  made  to  the  chief 
engineer. 

If  the  building  is  worth  repairing  the  chief  engineer  immediately, 
on  his  own  authority,  issues  orders  for  such  repairs,  which  the  build- 
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ing  (lepiirl  incnt  proceeds  to  carrv  out  at  oncv.  Tho  whole  procoss  j^n- 
enilly  doos  not  re(iuiro  more  (iitui  forty-«iglit  liours.  The  material, 
both  hiinhcr  and  hunlvvuro,  is  drawn  on  Hinipie  re(iuisition  fn  m  the 
local  supnly  department,  and  ordinarily  little  delay  has  been  encoun- 
tered in  furnishing  such  nuiteriul.  There  is  no  red  tape  whatever  in 
repH'd  to  the  matter— it  is  a  simple  proposition— and  the  statement 
that  the  "  ciiic^f  eniijine(>r  may  be  com[)elled  to  hold  up  for  many  days 
a  work  involving  huiidrt^ds  of  men,  all  drawing  their  pay  for  doiiW 
nothing,"  is  absolutely  false. 

With  tlie  vast  ninnber  of  men,  both  j[rold  and  si' /er  employees,  a 
pro|)er  system  of  keej)inf>;  time,  nudciii;,'  pay  rolls  and  i)ay-r()ll  vouch- 
ers, is  an  imixtrlnnt  matter,  ind  a  proper  scheme  for  carrying  out  this 
proposition  lias  been  enforced.  Necessarily  it  has  taken  some  time 
to  educate  the  clerical  force  so  that  rapidity  can  be  achieved.  Pro;^- 
ress  is  bein<^'  made  from  day  to  day,  and  the  time  of  payment  and 
conse(|ueut  delay  in  all  lines  is  beiiio-  cut  down  from  nu)iitli  to  montli. 
Payments  are  now  bein<ij  made  with  e(pial  rapidity,  and  in  most  cases 
very  nuicb  quicker  than  in  any  part  of  the  world  on  a  work  of  a 
similar  nature. 

The,  statement  that  certain  medical  instrum«u)ts  were  purchased  in 
Ainerica  when  they  could  have  been  secuired  at  lower  prices  and  more 
quickly  op  the  Isthuuis,  may  or  nuiy  not  be  true,  as  the  chief  en^nneer 
does  not  have  jurisdiction  over  this  i)articular  branch  of  the  work. 
As  a  *r(Mieral  ])n)positi(in.  however,  it  may  be  stated  that  purchases 
are  nrade  where  tbey  can  be  made  the  clieaix'st  with  the  best  «,nuiran- 
teed  delivery,  and,  as  the  i-esidt  of  years  of  (»xperience,  the  writer 
knows  that  the  service  which  is  bein^  <j^iven  by  the  ])resent  purchasing 
department  is  superior  to  any  with  which  ho  has  ever  be<;n  comujcted 
or  of  which  he  kiu)ws. 

The  statement  in  regard  to  the  im|)ortali(/n  of  prostitutes  is  wholly 
false.  No  woman  known  to  bj  of  loose  character  has  been  imj)orted 
by  the  authoritv,  direct  or  indirect,  or  with  the  connivance  of  the 
Commission.  Kvery  ell'ort  has  been  made  and  is  still  being  made  to 
indu(;(^  laborers,  ollicials,  and  the  intermediate  grades  to  bring  their 
wives  and  families  to  the  Fstlunus  as  fast  as  the  neci;ssary  and 
proper  quarters  can  be  nrovided,  and  this  policy  has  been  pursued 
with  blacks  and  whites  alike.  No  action  has  been  taken  by  the  Com- 
mission or  of  any  of  its  representatives  looking  to  the  introduction  of 
others  than  those  who  are  the  legal  wives  or  families  of  employees,  or 
as  servants  in  hotels  or  private  families. 

In  referring  to  the  ollicials  and  em})loyec^s  Mr.  Bigelow  nakcs  the 
statement  that  "  So-and-so  was  the  protege  of  Senator  this  or  Semitor 
that."  'rhe  chief  engineer,  in  direct  charge  of  the  large  majority  of 
the  white  and  colored  employees  on  the  Isthmus,  numbering  from 
ten  to  twelve  thousand,  does  not  know  of  a  single  instance  of  any 
official  or  employee  holding  his  position  through  the  influence  of  a 
Senator,  a  Kepresentative  in  Congress,  a  Cabinet  or  executive  offi- 
cer, or  an  officer  of  the  United  States  Government,  nor  is  it  thought 
that  such  an  instance  can  be  found.  The  selection  of  men  to  fill 
these  positions  has  been  made  almost  entirely  through  the  Civil 
Service  Commission,  and  that  they  are  retained  in  their  separate 
positions  has  been,  and  is  still,  contingent  upon  their  honesty,  effi- 
ciency, and  adaptability  for  the  places  they  occupy. 
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Any  intimnhon  (hs  f  such  pln.-os  or  any  places  aro  fillod  throuirh 
what  IS  .'allod  -^M-aft,'  political  or  |H'rH,nal,  is  most  ...npj.alinifly 
fa  so  and  (loc's  not  obtain  in  a  sin^dc  caso,  and,  as  far  as  is  km.wn  and 
Ijoiu'vcd  l)y  (ho  chief  cn^r,,,,,.,.,  the  same  situation  exists  renanlMiir  all 
departments  of  the  Isthmian  (^inal  Commiv^sion  on  (he  Nhmiis  Mr 
Hin:,.low  s  state.nent  is  unqualiliedlv  false.  The  chief  .MKnneer  has 
made  dischar^vs  repeatedly,  and  no  hint  has  ever  come  lol.im  a^  to 
any  man  hem/r  retained  for  political  favoritism.  Air.  Hi<r,.low^s 
statements  have  I.e.n  very  h,r^r,.ly,  if  n„t  whollv,  based  on  e.x  parto 
evide_nce  taken  from  two  sources,  one  of  which  has  ben  du^lt  lUH.n 
and  Its  horouo;h  unreliability  shown.  'I'hc  second  source  is  on.'  in 
which  the  ptTsoninvoved  undoubtedly  has  a  personal  Ln-ievance, 
OAii.^r  to  the  peculiar  claims  whirl,  he  has  made  for  odiciarappoint- 
n.ent  at  scvera  times.  I  e  has  b...,,  ivfused  such  appointment  Licause 
ot  his  personal  and  moral  shortcomiiicrs. 

Mv.  Wijrohm  (juotes  Chairman  Shouts  as  sayin^r,  in  his  speech  in 
Washin-ton  on  November  0,  ''  if  sickness  could  ever  be  re-ar  led  as  a 
boon  It  may  be  thou<,ht  so  in  Colon."  Mr.  Shouts,  ]u  the  sp.v.li  above 
referred  to  quo  e<l  Mr.  [sham  Kaiuloiph,  one  of  the  meulbers  of  the 
consultiu^r  board  of  engineers,  as  follows: 

Tlie  li..s,,itnls  Mn>  a  scuno  of  just  i.ri."..  U,  our  p.u.ple.  If  sIHc.U'rs  couhl  over 
1)0  nwinl.Ml  i.H  M  boou  It  uu.y  ho  ho  tliouKlit  .  "  iu  A.:rou  and  ('(,l,,n. 

Mr.  Hio;,>low  is  very  unfortunate  in  I'is  mis.|im(a(  ions,  followiuir 
Ins  usual  i)ractice  of  iiiMuivnly  and  perversion  of  ihe  o-iith  In  his 
quotatKm  from  Mr.  Kaudolph's  statement,  Mr.  Shouts  simplv  con'- 
lirms  what  every  fair-miuded  i)ersoii  who  has  investi/:ra(ed  the'situa- 
tion  knows,  and  which  th.«  testim(,nv  of  hundreds  of  i)atieiits  who 
have  been  avated  at  the  islhmian  canal  hospitals  at  A  neon  and  (^olon 
bears  out,  that  nowhere,  not  even  in  their  own  homes,  could  tliev  have 
been  ^nven  belter  and  kinder  treatment;  and  (he  direct  intimation  that 
Chairman  Shonts's  quotation  should  be  rcirarded  in  the  liirht  of  a 
cruel  joke  is  totally  unworthy  of  any  hiimaii  beiii<r  who  caliriiimsel'f 
a  p^entleman. 

The  work  of  the  Isthmian  Canal  Commission  at  the  present  time, 
as  It  should  be  at  all  times,  is  oj)en  to  just  ci-iticism,  and  to  the  in- 
spectKm  of  any  fair-minded  body  of  men.  !t  has  nothiui;  liidden. 
Its  records  are  accessible.  The  work  which  it  has  done  aiufis  dolu^] 
and  the  personnel  of  its  employees,  of  all  ^n-ades,  is  open  to  tl7e 
world.  The  several  departments  have  nothin«r  to  excuse  and  noth- 
luir  to  conceal;  and  the  i)ro^n'ess  of  the  work',  while,  of  course,  not 
wholly  satisfactory  to  those  responsible  for  it.  is  such  as  to  convince 
all  wellwishers  of  the  enterprise  that  it  will  be  successfully  carried 
out. 

Of  all  the  difficulties  which  are  encountered  there  are  none  more 
serious  than  the  constant  and  apparently  svtematic  misrepresenta- 
tions and  falsehoods  which  emanate  from  {)ar"ties  who,  from  some  mo- 
tive, are  desirous  of  proving  to  the  world  that  they  are  willing  to 
stand  forth  as  self-confessed  falsifiers  whose  moral  perceptions  have 
somehow  become  warped  to  the  extent  that  they  are  capable  neither  of 
receiving  and  digesting  fair-minded  testimony  nor  of  telling  the 
truth. 

Jno.  F.  Stevens, 

Chief  Engineer, 


EXHIBIT  B. 

[Excerpt  from  The  rauama  Dally  Star  uud  Herald  December  3,  1005.] 

Mr.  Poultney  Bigelow,  distinnrnished  author,  lecturer,  and  traveler 
arrived  from  Southampton  bv  the  Uoyal  Mail  steamer  Trent  on  No- 
vember 29  and  left  Colon  by  the  same  stearier  December  1  for  Jai.uiica 
and  New  York.  Mr.  Bigelow  came  to  the  city  of  Panama  and  re- 
turned to  Co  on  on  the  same  day.  He  took  great  interest  in  the  con- 
dition of  Colon,  and  expresses  astonishment  that  so  little  had  U»en 
done  by  the  American  administration  to  improve  that  sorry-lookiiiff 
appurtenance  to  the  "  Gateway  of  the  universe." 
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EXHIBIT  C. 

[John  Lundle,  eonHultluK  engineer,  52  Broadway,  Now  York  City.] 

Panama,  Nooeraher  16^  1906. 

My  Dear  Sir:  This  letter,  if  yon  please,  is  not  an  official  one  to  the 
1  resident,  but  a  privat^j  coniinimication  to  Theodore  Roosevelt,  the 
inan,  whom  every  lionest  citizen  must  admire  *nd  honor  for  his  ster- 
ling personal  qualities. 

Til  my  whole  experience  as  an  engineer  and  a  business  man  (1  am 
exactly  your  own  age)  I  have  never  seen  such  a  piece  of  mismanage- 
ment and  utter  demoralization  as  exists  t^-day  on  the  Isthmus  of 
Manama.  The  United  States  ought  to  hang  its  head  in  shame  at  the 
way  in  wh^ch  prodigality,  incompetence,  insolence,  unfair  dealing 
(not  to  say  graft,  which  is  always  hard  to  actually  prove),  and  cow- 
ardice permeate  the  organization  of  the  Canal  Commission. 

The  fault  is  not  with  the  rank  and  file;  there  are  many  honest,  com- 
petent men  here.  There  is,  however,  every  facility  for  them  to  be- 
come dishonest  and  incompetent  from  laxity  in  organization. 

Please  allow  me  to  be  very  frank,  even  in  criticising  those  in  high 
places,  as  their  influence  seems  to  permeate  the  whole  organization 
and  makes  ridiculous  men  of  the  highest  integrity  or  business  and 
professional  reputation  who  happen  to  come  under  their  influence 
or  supervision. 

I  understand  Secretary  Taft  arrived  on  the  Isthmus  on  November 
2  and  left  on  the  7th.  What  was  talked  over  in  Panama  Govern- 
ment circles  and  with  the  executive  officers  of  the  Commission  it  would 
be  impertinence  of  me  to  discuss.  I  asked  the  gentleman  for  a  con- 
ference in  person  and  wrote  him  a  letter,  to  which  I  received  a  reply 
a  copy  of  which  is  inclosed  with  a  b  ;siness  communication  addressed 
to  you.  The  reply  is  a  simple  turning  off  of  the  question  involved— 
a  Go  away,  little  boy,"  response.  As  to  a  conference,  he  said  he  was 
so  busy  that  he  had  not  a  minute  to  spare.  Incidentally,  he  had  time 
for  a  great  deal  of  social  entertainment,  which  perhaps,  for  aught  I 
laiow,  fulfilled  the  diplomatic  object  of  his  visit.  Hq  attended,  for 
instance,  receptions  and  bal's  (yes!  he  danced,  to  the  intense  amuse- 
ment of  the  tittering  girls  of  Panama)  on  Friday,  November  3,  and 
Sunday,  November  6,  in  Panama,  and  on  Monday,  November  6,  in 
Colon.    Nero  fiddled  while  Rome  burned. 

The  members  of  the  Commission  and  the  advisory  board  arrived 
at  C-olon  on  Wednesday,  October  4.  Their  itinerary  was  a?  follows: 
Wednesday^  October  4.-— Special  train  from  Colon  to  La  Boca  and 
return,  avoiding  the  pest-ridden  (ha!)  city  of  Panama— all  dressed 
like  guys,  with  white  helmets — for  ostensibly  the  purpose  of  getting  a 
general  view  of  the  country. 
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Thursday,  October  5. — Visited  site  of  proposed  dam  at  Bohio  on 
train.  There  is  the  best  of  authority  for  stating  that  only  one  of  the 
party  walked  as  far  as  the  water's  edge. 

Friday,  October  6. — Visited  site  of  proposed  dam  at  Gamboa. 

Saturday,  October  7. — Visited  Culebra  cut.  Some  of  the  party 
actually  refused  to  walk  through  the  cut. 

Sunday,  October  8. — Day  of  rest ! 

Monday,  October  9. — Visited  city  of  Panama  for  a  few  hours  and 
paid  respects  to  President  Amador. 

Tuesday,  October  10. — Received  canal  officers  at  Colon. 

Wednesday,  October  11. — The  cowards  sailed  away. 

The  foregoing  refers  to  the  advisory  board.  The  Commission  no 
doubt  met  m  solemn  deliberation  behind  mosquito  screens. 

During  their  stay  they  lived  aboard  the  steamship  Havana.  They 
did  not  dare  take  trips  which  would  necessitate  remaining  away 
from  their  fan-cooled  rooms  over  night.  Not  a  member  of  the  board 
of  engineers,  I  understand,  went  to  Alhajuela.  One  Congressional 
Kejircsentative  had  the  norve,  I  believe,  to  make  the  trip. 

Their  actions  are  bevond  comprehension.  All  honorable  profes- 
sional (save  the  mark  for  some)  gentlemen.  They  might  as  well 
have  stayed  at  home  and  .-tudied  the  data  furnished  in  book  form, 
except  for  the  fact  that,  to  their  mental  vision,  they  have  now  some 
idea  of  the  ccimtry  to  which  the  data  refers.  They  were  certainly 
induced  by  some  one,  or  by  reports,  to  act  like  a  lot  of  scared  cats. 
Personally  I  saw  none  of  them,  but  the  descriptions  of  the  cow- 
ardice displayed  are  screamingly  funny.  I  am  sure  any  ordinarv 
business  man  in  Congress  would  be  able  to  knock  their  "  academic^' 
report  into  a  cocked  hat,  if  their  visit  to  the  Isthmus  is  the  basis  of 
their  conclusions.  It  looks  as  though  this  idiotic  yellow-fever  buga- 
boo is  being  used  to  advantage  by  some  one. 

There  is  a  coarse,  incompetent,  unprincipled  jackass  by  the  name 
of  Shonts,  who,  under  the  Secretary  of  V/ar,  seems  to  dictate  the 
physical  and  moral  tone  of  what  is  done  on  the  Isthmus,  and  the 
result  is  pitiful  in  the  extreme.  The  United  States  will,  under 
such  influence,  become  the  laughing  stock  and  stink  in  the  nostrils  of 
the  whole  world.  His  appointees  are  of  varied  stripe,  but  mostly 
take  after  their  patron.  High  salaries  do  not,  of  necessity,  make 
big  men  out  of  incompetent  weaklings  (or  worse"*. 

Governor  Magoon  seems  to  stand  the  light  of  criticism  well,  appear- 
ing to  be  a  man  of  suavity  and  integrity.  He,  however,  seems  to  wish 
to  please  the  "  man  higher  up,"  to  the  distortion  of  his  better  sense 
of  right  and  justice. 

Under  the  present  regime  the  canal  project  will  become,  assuredly, 
a  seething  mass  of  corruption. 


own 


Please  take  this  letter  as  a  confidential  communication  for  your 
m  use.     I  have  no  publi:  charges  to  make,  nor  is  my  aim  in  writing 


to  you  to  seek  any  public  preferment.  My  experience  in  seeking  an 
appointment  on  the  advisory  board  of  engineers  was  my  first,  and  it 
will  be  my  last  effort  to  seek  public  office.  Men  of  my  stamp  are 
evidently  not  wanted.  I  propose  to  stand  or  fall  on  my  personal 
merics,  sticking  to  private  Dusiness,  but  will  endeavor  to  hit  a  head, 
when  I  see  it,  of  a  corrupt  or  incompetent  public  official. 
Assuredly,  sir,  it  would  seem  as  though  the  day  of  the  upright. 
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fearless,  competent  man  is  giving  way  to  a  reign  of  cupidity  and  utter 
lack  of  moral  sense. 

The  man  in  the  White  House  is  beyond  reproach.    Why  such 
lieutenants  ? 

It  is  trusted  that  you  will  even  stand  alone,  if  necessary,  in  fight- 
mg  for  the  honor  of  the  United  States.  You  will  not.  however  have 
to  do  so,  as  there  is  enough  of  the  sterling  stuff  left  of  which  our 
forefathers  were  made  to  support  you  in  sweeping  miserable  time- 
servers  into  oblivion,  so  far  as  such  lies  in  your  power. 
Yours,  most  sincerely, 

TT      m  T^  John  Lundie. 

Mon.  iHEODORE  Roosevelt, 

Washington,  D.  C. 


[Panamn- American  Corporation,  New  York  office,  17  Battery  place.] 

Panama,  November  15,  1905. 
Dear  Sir:   Irxclosrd  please  find  copy  of  correspondence  relating  to 
1  anama  matters,  which  might  be  of  interest  to  you.     It  is  onlv  sent 
for  your  information  and  not  as  an  appeal  for  any  action  (past  or 
anticipated)  of  the  Canal  Commission. 

Respectfully,  Jo„n  Lundie, 

^r       rr^  -r.  Vice-President  and  General  Manager, 

Hon.  rHEODORE  Roosevelt, 

President  of  the  United  States,  Washington,  D.  G. 


[Panama-American  Corporation,  New  Yorlc  office,  17  Battery  place.] 

(Copy.) 

Panama,  November  S,  1905. 

Dear  Mb.  Secretary:  The  Panama-American  Corporation  is  incorporated 
under  the  laws  of  New  Jer.sey  and  duly  registered  in  Panama.  The  lnf«^rests 
represented  in  the  corporation  are  as  follows : 

New  York  interests :  William  Nelson  Cromwell,  22.5  per  cent  ■  other  New  York 
stockholders,  7.5  per  cent ;   total  New  York  interests,  30  per  cent 

New  York  and  Panama  joint  interests:  Brandon  Brothers,  14  5  oer  cent-  total 
joint  Interests,  14.5  per  cent.  ' 

Panama  interests:  Rlcardo  Arias,  9.5  per  cent:  Manuel  Espinosa,  9.5  per 
cent ;  J.  G.  Duque,  9.5  per  cent ;  other  Panama  stockholders,  27  per  cent  ■  total 
Panama  Interests,  55.5  per  cent.    Total,  100  per  cent. 

Inclosed  please  find  a  clipping  from  the  Pana;na  Star  and  Herald  of  the  31st 
ultimo,  which  contains  the  substance  of  an  interview  with  the  writer  on  the  sub 
ject  of  rates  and  schedules  for  supplying  ice  and  electric  lighting  by  this  cor- 
poration. 

In  view  of  the  fact  that  we  have  expended  about  $2.W,000  gold  in  the  con- 
struction of  a  thoroughly  modern  plant  for  turning  our  ice  and  electric  current 
we  respectfully  ask  that  the  United  States  Government  refrain  from  undermin- 
ing our  business  by  allowing  the  proi)osed  commissary  to  sell  ice  or  electricity 
at  less  than  our  cost,  while,  at  the  same  time,  the  corporation  is  absolutely  at  the 
mercy  of  the  United  States  as  to  its  fuel  supply.  j  «t  lue 

We  ask  no  special  favors,  but  appeal  to  your  sense  of  justice  not  to  allow  this 
corporation  to  be  crushed  out  of  existence  by  any  misunderstanding  regardine 
our  methods  of  conducting  business.    We  should  be  pleased  to  place  our  books 
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at  the  disposal  of  any  expert  acconntant  yoti  might  send,  to  verify  the  statement 
that  the  corporation  Is  only  seeking  an  ordinary  legitimate  business  profit,  and 
has  been  established  to  meet  the  urgent  needs  of  Panama. 

We  are  sure  you  have  only  to  look  Into  this  matter  in  order  to  see  at  once  the 
Justice  of  this  appeal. 

We  further  ask  If  It  would  not  be  simple  fairness  to  the  corporation  (which, 
as  you  see,  Is  composed  of  citizens  of  Panama  and  the  United  States)  to  nego- 
tiate with  us  for  the  supply  of  the  commodities  which  we  produce  to  the  Canal 
Zone,  instead  of  the  United  States  building  temporary  refrigerating  plants  and 
electric-generating  stations,  which  will  glut  the  market  and  kill  our  legitimate 
business.  We  are  ready  to  supply  all  present  needs  of  the  Isthmus  and  will 
extend  to  meet  requirements  in  any  way  consistent  with  business  manage- 
ment.   Our  prices  will  meet  any  legitimate  comi)etitl  n. 

Surely  the  American  Government  will  protect  its  u.  a  citizens'  trade  interests 
and  those  of  the  citizens  of  Panama,  who  are  virtually  under  its  protectorate, 
yrovided  such  trade  is  carried  on  along  equitable  lines,  which  ours  is. 
Very  truly,  yours, 

John  Lundie. 
Tice-PreHdent  and  General  Manager, 
Hon.  Wm.  H.  Taft, 

Becretary  of  War,  United  States  of  America,  Panama. 


[Excerpt  from  Star  and  Herald,  Tuesday,  October  31,  1905.1 

A  reporter  from  the  Star  and  Herald  called  on  Dr.  John  Luiidle,  vice-presi- 
dent and  general  manager  of  the  lAmaraa- American  Corporation,  yesterday, 
for  the  purpose  of  obtaining  some  information  as  to  tlie  prices  to  be  estab- 
lished for  electric  lighting  and  ice,  now  that  the  new  plant  is  in  operation. 
Doctor  Lundie  expressed  himself  as  willing  to  answer  any  questions  on  the 
subject  which  were  consistent  with  his  duty  as  executive  officer  of  tlie 
corporation. 

"  What  price  do  you  propose  to  charge  for  ice?  "  was  the  first  Interrogation. 

"That  depends  on  the  quantity  bouglit  If  we  have  to  handle  and  weigli 
ice  in  small  quantities  we  must  charge  for  shrinkage  and  for  the  incidental 
expense  of  such  retailing.  If,  on  the  other  hand,  we  deliver  ice  at  our  plant 
in  large  quantity,  we  can  afford  to  make  much  lower  prices  on  the  same.  Our 
base  price  on  100-pound  lots  and  over  for  the  present  will  be  3  cents  silver 
per  pound.  When  ice  is  taken  in  large  quantities  we  will  make  discounts 
commensurate  with  the  amount  taken." 

"  We  understand  that  the  Panama  Railroad  Company  supplies  ice  to  its 
employees  at  a  price  comparing  favorably  with  what  ice  can  be  obtained  for 
in  the  United  States.     Why  can  you  not  make  the  same  price  to  the  public?  " 

Doctor  Lundie  smiled  and  said: 

"The  best  answer  I  can  make  to  that  question  is  that  the  cost  of  manufac- 
ture of  .ice  is  dependent  first  on  certain  fixed  charges,  salaries,  etc.,  after 
which  It  is  practically  a  question  of  so  much  coal,  so  much  ice.  If  we  could 
secure  coal  at  |2  per  ton,  as  in  the  States,  you  can  readily  see  that  we  could 
turn  out  ice  as  cheaply,  so  far  as  fuel  Is  concerned,  as  there.  When,  how- 
ever, we  have  to  pay  several  times  that  price  for  coal,  our  product  must 
cost  just  so  much  more  to  turn  out.  Ice  can  be  turned  out  cheaper  in  Colon 
than  here  on  account  of  coal  being  cheaper  at  that  point" 

"  Why,  then,  do  you  not  manufacture  your  ice  in  Colon  and  ship  it  over  to 
Panama?" 

"Because  the  shrinkage  and  freight  more  than  counterbalance  the  differ- 
ence In  price  of  coal." 

"Seeing  that  the  Panama  Railroad  Company  controls  the  price  of  coal  in 
Panama,  and  also  the  tariff  on  ice,  and  at  the  same  time  supplies  ice  to  its 
employees  at  a  less  price  than  you  can  afford  to  do  so,  why  do  you  not  make 
an  appeal  to  the  United  States  Government,  which  operates  the  railroad, 
asking  that  It  refrain  from  disoiimlnating  against  you  in  Its  own  favor?" 

Doctor  Lundie  laughed  outrlerht  at  this  question,  and  answered,  "  I  have  no 
desire  to  start  a  quarrel  with  ue  United  States  Government  by  criticising  its 
policy.  Beside),  they  are  not  discriminating  against  us,  inasmuch  as  they  only 
■apply  Ice  to  their  own  employees,  which  they  may  do  for  nothing  if  they  so 
choose.  When  they  enter  the  commercial  field  it  will  be  time  enough  to  make 
an  appeal  tor  Justice." 
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"  Whnt  do  you  actually  pay  for  coal  from  the  railroad  company?" 

"  I  Ciiu  not  answer  that  question,  as  I  recognize  the  fact  that  the  railroad 
company  is  under  no  legal  obligation  to  sell  coal  to  us.  We  have  received 
courteous  consideration  from  General  Manager  Stevens  in  the  mutter  of  coal 
supply.  We  know  he  has  made  us  the  best  price  he  consistently  can  at 
present,  and  we  must  consequently  base  our  prices  for  Ice  and  electr?  ^  light 
In  accordance  therewith." 

"  Do  you  intend  to  continue  the  retailing  of  ice,  or  do  you  propose  to  encour- 
age other  parties  besides  yourselves  to  retail  Ice?  " 

"Parties  buying  our  ice  in  large  quantities  can  do  as  they  please  with  it 
We  shall  preserve  a  retail  department  for  convenience  and  also  for  the  pur- 
IK)se  of  preventing  excessive  charges  on  the  part  of  other  retailers." 

"  What  capacity  for  ice  storage  have  you?  " 

"  We  can  easily  store  200  tons." 

"Have  you  any  cold-storage  capacity  in  addition  to  your  loe-storage  room?" 

"  We  have  two  larRe  cold-storage  rooms.  One  will  be  Ivept  at  a  temperature 
of  20°  for  the  storage  of  frozen  produce,  and  the  other  will  have  a  temperature 
of  34°  for  liquids  and  other  produce  which  must  be  kept  just  above  the  freezing 
point" 

ELECTRIC   LIGHTING. 

"  It  Is  the  purpose  of  the  corporation  to  reduce  the  price  of  lighting  from  the 
1. resent  price  of  $4  silver  per  month  for  each  incandescent  lamp?  " 

"  In  response  to  that  question,  here  is  our  proposetl  schedule  of  charges  for 
incandescent  lighting: 

"  Two  dollars  per  lamp  per  month  for  an  average  of  one  and  a  half  hours' 
service  in  each  twenty-four  hours ;  2,.'')00  watt  hours  per  month,  not  cumulative. 

"Two  dollars  and  fifty  cents  per  lamp  per  month  for  an  average  of  three 
hours'  service  in  each  twenty-four  hours,  5,000  watt  hours  per  month,  not  cumu- 
lative. 

"  'I'hree  dollars  per  lamp  per  month  for  an  average  of  four  and  a  half  hours' 
service  in  each  twenty-four  hours,  7,iJ00  watt  hours  per  month,  not  cumulative. 

"  Three  dollars  and  fifty  cents  per  lamp  per  month  for  an  average  of  six  hours' 
service  in  each  twenty-lour  hours,  10.0(X)  watt  hours  per  month,  not  cumulative. 
Extra  current  up  to  10<),(X)0  watt  hours  per  month,  nr^  cents  per  1,000  watt  hours. 
CuiTent  from  100,000  to  200,000  watt  hours  per  month,  33  cents  per  1,000  watt 
hours. 

"  Consumers  using  over  200,000  watt  hours  per  month  will  be  placed  wholly 
on  a  meter  basis  of  30  cents,  net,  per  1,000  watt  hours.  Minimum  payment,  $60 
I>er  month. 

"^rc  lights  will  be  considered  as  the  equivalent  of  ten  16-candlepower  incan- 
descents.     special  rates  will  be  made  for  incidental  or  occasional  lighting. 

"All  prices  are  quoted  in  silver  currency.  In  making  comparisons  with  light- 
ing elsewhere  it  will,  of  course,  be  remembered  that  the  rates  in  United  States 
currency  are  half  of  tho  above." 

"  How  do  these  rates  compare  with  those  in  vogue  In  New  York  City?" 

"The  base  rate  in  New  York  City  used  to  be  20  cents  gold  per  l',000  watt 
hours.  It  is  now  l!i  cents,  or  exactly  the  same  as  our  charge  to  consumers 
who  use  over  200,000  watt  hours  nor  month." 

"  How  can  you  afford  to  make  sh.  "i  prices  on  lighting,  in  view  of  what  you  have 
just  said  in  reference  to  the  cost  of  your  products  being  depoiV,t'..*  on  the  price 
of  coal?  Is  it  not  true  that  the  cost  of  production  of  electricity  is  just  as 
dependent  on  the  price  of  coal  as  the  cost  of  production  of  ice?  " 

"  It  is  perfectly  true  that  the  cost  of  production  of  electricity  is  just  as  donend- 
ent  on  the  price  of  coal  as  is  the  cost  of  the  production  of  ice.  The  reason 
why  we  are  able  to  place  prices  at  the.  fl^ijicti  named  is  because  we  assure  our- 
selves of  a  minimum  payment  from  each  eonsinner  while  our  rates  are  such 
as  to  encourage  the  use  of  electricity  to  an  extent  which  will  permit  of  eco- 
nomical operation  of  our  generators." 

"  How  can  you  tell  how  many  hours  a  consumer  uses  his  lights?  " 

"  It  re  not  a  question  with  us  of  how  long  a  consumer  uses  his  lights,  but 
simply  a  matter  of  reading  from  a  meter  how  many  watt  hours  he  consumes 
In  a  month.    Every  installation  will  be  metered." 

"  May  a  consumer  switch  his  lights  from  one  place  to  another?" 

"We  have  mpde  a  rule  that  half  of  the  lights  in  any  Installation  may  have 
ftwitches.  For  Instance,  a  consumer  contracting  for  ten  lights  of  any'  grade 
or  gradefl  may  have  an  Installation  of  15  lumps,  five  of  tbem  being  switched 
from  fl^  e  of  the  ten  contracted  for." 
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"  Is  It  your  Intention  to  supply  current  !n  the  daytime?  * 

"  Yes.  A  consumer  may  use  his  quota  of  current  in  any  way  and  at  any  tlmt 
he  sees  fit.    If  be  wishes  to  run  an  electric  fan  he  may  do  bo." 

"  How  much  current  Is  required  for  the  operation  of  a  12-lnch  fan?" 

"About  the  equivalent  of  from  one  and  a  half  to  two  lamps," 

"Are  you  r)repared  to  make  Interior  Instnllntlons?  " 

"  We  Intend  to  keep  a  full  stock  of  material  on  hand  for  such  work,  but  we 
do  not  wish  to  monopolize  it.  We  will  not  bid  on  doln^  this  work,  but  will 
und<irtake  it  at  cost  plus  a  reasonable  profit  on  a  prospective  consumer  Indicat- 
ing generally  what  lie  wishes  done.  The  corporation  will  assume  no  insurance 
risk  on  any  Interior  work  performed  by  its  employees." 

"  Are  you  prepared  to  supply  current  suitable  for  the  operation  of  motors 
driving  machinery?" 

"  Yes.  Our  three-phase  current  is  spedaly  suited  for  such  operation.  Motor 
operation  is  exceedingly  economical,  as  no  special  knowled^*^  Is  required  on  the 
part  of  the  user.  All  that  Is  necessary  Is  to  throw  a  switch  and  the  motor 
starts." 

"  When  do  you  Intend  to  put  your  new  rates  In  effect?  " 

"  As  soon  as  our  meters  arrive.    They  wore  ordered  a  month  ago." 

"  Would  it  not  be  possible  to  put  the  new  rntos  in  effect  Innnediately  and  trust 
to  the  honor  of  consumers  on  a  lamp-hour  l)asia?" 

"  Perhaps.  It  would  be  unfortunate,  however,  to  start  operating  on  such  a 
basis  and  find  consumers  careless  enough  to  keep  thoip  lamps  burning  all  day 
long,  not  to  mention  the  using  of  fans  in  the  consumption  of  current  far  beyond 
that  to  which  they  would  be  entitled." 

"  Do  you  expect  to  supply  current  to  tlv-  Canal  Commission?  " 

"Ah!  That  is  a  conundrum.  We  are  >,  illing  and  ready  to  do  business  with 
them  and,  as  you  have  seen,  our  rates  are  attractive." 

"  Could  you  carry  your  current  as  far  as  Culebra?  " 

"  Yes,  without  the  slightest  difficulty." 

"How  long  do  you  expect  to  remain  on  the  Isthmus?"  said  the  reporter  as 
he  arose  to  go. 

"I  hope  to  remain  until  after  the  colohration  in  the  l)egini)iiig  of  November." 
said  Doctor  Lui.die,  "  but  after  I  leave  the  good  work  will  go  on  under  the 
puldauce  of  Mr.  Joshua  Piza,  our  local  manager,  and  that  of  our  treasurer,  Mr. 
llieardo  Arias,  assisted  by  a  corps  of  comiietent  employees," 


(Copy.) 

Ancon,  Canal  Zone,  T^ovemter  5,  1905. 

My  Dear  Sib:  I  am  In  receipt  of  your  letter  of  November  3,  in  which  you 
advise  me  of  the  incorijoration  of  the  Panama-American  Corporation  and  state 
the  personnel  of  the  stockholders  of  the  corporation.  You  ask  the  United  States 
Government  to  refrain  from  undermining  your  business  by  allowing  the  pro- 
posed commissary  to  sell  ice  or  electricity  at  less  than  your  cost,  while  at  the 
same  time  tije  corporation  is  absolutely  at  the  mercy  of  the  United  States  as  to 
its  fuel  supply. 

This  matter  Is  in  the  hands  of  the  Commission,  who  are  In  no  way  disposed 
to  destroy  a  legitimate  business,  entered  upon,  as  yours  seems  to  be,  with  suffi- 
cient capital ;  but  you  nnist  of  cour.se  know  that  in  an  enteri)rise  like  the  one 
of  building  the  canal  and  providing  house  accommodation  and  food  for  possibly 
20,000  or  25,000  people  along  a  line  of  railway  47  miles  in  length,  the  Govern- 
ment can  not  permit  Itself  to  rely  on  a  private  corporation  and  surrender  to  it 
the  monopoly  of  furnishing  electricity  or  ice.  On  the  other  hand,  the  business 
which  the  United  States  expects  to  uae  its  refrigerating  plant  and  electrical 
plant  for  Is  solely  Government  business,  and  it  will  furnish  what  It  has  to  fur- 
nish at  reasonable  rates,  taking  into  consideration  all  the  elements  of  cost.  It 
has  no  desire  to  drive  you  out  of  business  or  to  Interfere  with  your  legitimate 
profit  That  I  know  Is  the  attitude  of  the  Commission,  for  I  have  talked  with 
Governor  Magoon  on  the  subject,  and  I  think  you  may  certainly  rely  on  the 
Justice  of  Mr,  Stevens  and  Governor  Magoon,  who  are  in  local  control. 
Very  sincerely,  yours, 

Wm.  H.  Taft. 
Dr.  John  Lundie, 

Vice-President  and  Oeneral  Manager 

Panama-American  Corporation,  Panama, 
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November  14,  lfX)5. 

Gentlemen  ;  Inclosed  please  find  copy  of  correspondence  which  this  corfwra- 
tlon  has  had  with  Secretary  Taft. 

The  Secretary  writes  that  the  matter  alluded  to  is  in  the  hands  of  the  Com- 
mission, and  refers  to  Governor  Magoon  and  Mr.  Steveiis  as  being  in  local  con- 
trol. In  view  of  this  communication,  this  letter  is  addressed  through  these  gen- 
tlf-men  to  your  honorable  body  rep-  -senting  the  United  States  Govornnicnt. 

The  Secretary  is  acting  under  a  misapprehension  In  Judging  that  we  seels  a 
monopoly  In  the  furnishing  of  electricity  or  ice.  We  simply  ask  for  an  oppor- 
tunity (which  we  understand  is  the  privilege  of  any  responsible  citizen)  to 
tender  for  the  supply  of  these  commodities,  we  having  the  facilities  for  supply- 
ing them  from  a  thoroughly  equipijod  modern  plant  at  a  cost  that  would  be  less 
than  the  cost  of  production  from  any  plant  not  operated  on  the  strictest  econom- 
ical lines. 

There  are  at  present  three  concerns  on  the  Istiinms  which  manufacture 
electricity  and  ice — The  Panama  Ilallroiul  Company,  having  a  nominal  cai>acity 
of  5  tons  of  ice  per  day;  the  Colon  Electric  and  Ice  Supply  Company,  having  a 
nominal  capacity  of  10  tons  of  ice  per  day  ;  The  Pan-Ani(>rican  Corporation, 
having  a  nominal  capacity  of  20  tons  of  ice  per  day.  Total  nominal  capacity, 
35  tons  of  ice  per  day. 

That  the  Isthnnis  is  well  supplied  with  refrigerating  apparatus  now  is  evident 
from  the  consumption  of  that  article,  not  more  than  an  iiveragc  of  12  tons  of 
ice  daily  being  used  from  all  three  plants,  which  together,  jis  above  stated,  have 
a  nominal  capacity  of  35  tons  and  an  overload  cap.acity  of  an  easy  50  tons  oer 
day. 

Apart  from  the  supply  of  Ice  to  ships,  you  can  readily  judge  of  what  mlglit  be 
the  required  Ice  supply.  Say  tliere  are  200  hotels,  boarding  liouses,  or  ice  using 
families  In  the  city  of  Panama,  200  along  tlie  line,  and  100  at  Colon,  nialcing  500 
parties  taking  ice  daily,  at.  say,  the  rate  of  50  pounds  each.  This  would  call  for 
25,000  pounds  of  ice  per  day,  or  12i  tons.  Thi't  this  is  an  ample  estiiuate  you 
may  judge  from  the  fact  that  the  Ancon  hospitals  only  take  U  tons  daily,  wiiile 
the  Grand  Central  Hotel,  with  the  largest  i>ar  in  the  city  of  Panama,  consumes 
less  than  one-fourth  ton  daily. 

The  number  of  white  peoi)le  on  the  Isthmus  (wiio  will  be  the  principal  lee 
consumers)  will  probably  not  be  doubled  undt'r  tiie  most  strenuous  canal  ujtera- 
tion.  Seeing,  then,  tlie  present  capacity  for  turning  out  ice  on  the  Istlnnus  is 
four  times  the  present  dema.id,  we  respectfully  ask  tiiat  tlio  T'nltcd  States 
Government  desist  from  introducing  additional  refrigerating  plants. 

We  are  not  in  a  position  to  say  what  tlie  other  concern.s  wiio  manufacture  ice 
may  tender  for  their  supply.  We  can,  however,  say,  as  stated  in  our  letter  to  tiie 
Secretary,  that  we  should  be  pleased  to  place  our  lx)oks  at  tlie  disposal  of  any 
expert  accountant  you  might  send  to  verify  our  statement  tliat  tiic  corixa-tition  is 
only  seeking  an  ordinary  legitimate  profit.  If  the  United  States  (Jovernment 
is  unwilling  to  allow  any  profit  to  be  made  on  articles  for  the  consumption  of  its 
employees,  we  will  even  go  to  the  length  of  formally  tendering  to  deliver  ice  or 
refrigeration  at  cost,  in  order  to  prevent  the  inevitable  glut  in  the  market  wliich 
will  assuredly  take  place  if  the  proposed  '-efrigerating  plants  are  liuilt  and 
operated. 

Surely  the  United  States  Government  or  its  accredited  representatives  will 
not  act  the  part  of  oppressors  of  the  legitimate  commerce  of  its  own  citizens. 
Our  attitude  at  the  present  writing  is  tiiat  of  humbly  asking  tiie  Govermnent, 
which  we  have  been  partly  instrumental  in  creating,  tiie  itrivilege  of  t)eiiig 
allowed  to  live. 

Exactly  the  same  arguments  apply  to  the  supply  of  electricity  as  have  i)een 
presented  regarding  refrigeration.  We  are  now  iirepared  to  supply  tlie  same, 
anywhere  along  the  line  of  the  canal,  at  rates  as  low  as  in  New  York  City,  even 
al chough  our  fuel  is  very  expensive  and  is  made  so  principally  by  the  United 
States  Government. 

The  writer  believes  tliat  this  appeal  will  be  sufficient  to  prompt  action  on 
the  part  of  your  honorable  body  without  it  becoming  necesnary  to  make  a  plea 
for  protection  to  the  President  of  the  United  States  or  to  Congress. 

Respectfully  submitted. 


Vice-President  and  General  Manager. 

(Copy  to  Preside;>t  Roosevelt — not  as  an  appeal,     ut  for  his  information.) 
Isthmian  Canal  Commission. 

Panama, 
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(Iflthtnlan  Canal  Aflfalrs,  Office  of  Administration,  Pcnama  Canal  Building.] 

Washinoton,  D.  C,  December  5,  1905. 
Sm:  I  have  the  honor  to  acknowledge  the  receipt  of  your  letter  of  November 
14,  transmitting  correspondence  between  your  corporation  and  Secretary  Taft 
relative  to  the  furnishing  of  Ice  and  electricity  to  offldals  and  employees  of  the 
1  anaina  Canal,  and  In  which  you  protest  against  the  creation  of  fadllt'es  for 
this  purpose  on  behalf  of  the  Government. 

The  position  of  the  Commission  is  well  expressed  In  the  following  extract 
taken  from  the  letter  of  Secretary  Taft  to  you,  dated  November  5: 

You  ask  the  United  States  Government  to  refrain  from  undermining  your 
business  by  allowing  the  proposed  commissary  to  sell  ice  or  electricity  at  less 
than  your  cost,  while  at  the  same  time  the  corporation  is  absolutely  at  the 
mercy  of  the  United  States  as  to  its  fuel  sui)ply. 

"This  matter  Is  In  the  hands  of  the  Commission,  who  are  In  no  way  dls- 
po^  to  destroy  a  legitimate  business,  entered  uix)n,  as  yours  seems  to  be  with 
Bufflcient  capital;  but  you  must  of  course  know  that  in  an  enterprise  like  the  one 
of  building  the  canal  and  providing  house  accommodation  and  food  for  possibly 
twenty  or  twenty-five  thousand  pcoi)le  along  a  line  of  railway  47  miles  in  length 
the  Government  can  not  permit  Itself  to  rely  on  a  privjite  corporation  and  sur- 
render to  It  the  monopoly  of  furnishing  electricity  or  Ice.  On  the  other  hand 
the  business  which  the  United  States  expects  to  use  its  refrigerating  plant  and 
electrical  plant  for  is  solely  Government  business,  and  It  will  furnish  what  it 
has  to  furnish  at  reasonable  rates,  taking  into  consideration  ail  the  elements 
of  cost.  It  has  no  desire  to  drive  you  out  of  business  or  tc  Interfere  with  voiir 
legitimate  profit." 

The  present  plan  of  the  Commission  contemplates  the  establishment  of  a  line 
of  refrigeration  from  the  markets  of  the  United  States  to  all  points  along  the 
line  of  work.  This  Involves  the  creation  of  refrigerating  facilities  on  board 
the  steamers  and  of  refrigerator  cars  along  the  line  of  the  Panama  Railroad. 
The  establishment  of  a  cold-stornge  plant  at  Colon  is  a  necessary  instru- 
mentality for  the  transfer  of  i)erishables  from  the  steamers  to  the  refrig- 
erator cars.  * 
Aside  from  providing  cold-storage  facilities,  it  is  expected  that  this  plant  will 
manufacture  ice  sufficient  for  the  icing  of  the  cars  on  the  railroad  and  to  supply 
the  legitimate  needs  of  the  Commission's  hospitals  and  mess  hotels.  If  the  facil- 
ities permit,  after  these  wants  have  been  met,  it  is  contemplated  that  all  bona 
fide  employees  will  be  accorded  the  privilege  of  purchasing  at  a  nominal  price 
In  a  work  of  this  magnitude  It  is  not  believed  that  the  Government  should  be 
dependent  ui)on  private  corporations  for  cold-storage  siiace  or  for  Ice.  It  must 
be  in  a  position  itself  to  control  and  assure  itself  of  the  output. 

In  so  far  as  the  element  of  cost  is  concerned.  I  am  advised  that  your  present 
price  for  ice  delivered  at  Ancon  Hospital  Is  $1  per  hundred. 

The  establishment  of  a  line  of  refrigeration  involving  the  creation  of  cold- 
storage  and  Ice-maklng  facilities  on  the  Tstliimis  is  merely  an  improvement  of 
the  transportation  facilities  of  the  Panama  llailroad  and  as  such  can  not  be 
sublet  to  any  individual  or  corjwration. 

Very  respectfully,  t.  P.  Shonts,  Chairman. 

Dr.  John  Lundie, 

Vice-President    and    General    Manager    Panama-American    Oorporation 
Panama.  ' 

(Copy  to  Governor  Magoon,  December  1,  1905.) 


EXHIBIT  D. 

[Translation  of  cablegram  received  from  ranainn.l 

,,  r    T     .       -,  November  16,  1905. 

feiioNTS,  Isthmian^  Washington: 

Rumored  here  that  many  of  the  150  women  recently  arrived  on  ship 
from  Martinique  and  represented  as  employees'  wives  are  not  married 
and  have  been  brought  here  and  distriSuicd  among  men  by  our  offi- 
cials for  immoral  purposes.  First  knowledge  of  their  arrival  and 
this  rumor  reached  me  November  14 ;  immediately  brought  to  Stevens's 
attention  in  writing,  and  instructed  chief  of  the  Zone  police  to  make 
quiet  investigation  and  ascertain  the  facts.  Also  requested  the  mu- 
nicipalities, where  such  ordinances  do  not  exist,  to  enact  ordinance 
prohibiting  lewdness.  Confer  with  Jackson  Smith,  chief  of  branch 
of  labor  and  quarters,  engineering  department,  sole  charge  of  the 
work  of  bringing  in  and  disposing  of  common  laborers.  He  is  in 
Washington,  I).  C;  ascertain  the  facts  from  him  and  confer  with 
Secretary  of  War. 

This  matter  involves  Zone  government,  as  that  government  is 
charged  with  protecting  public  morals.  Heard  this  morning  that 
sensational  article  was  nuiiled  New  York  Herald  to-day. 

Magoon. 


tlsthniian  Canal  Zone,  executive  offiee.l 

Ancon,  Novemher  16,  1905. 

Sir  :  T  have  the  honor  to  bring  to  your  attention  copy  of  a  letter 
dated  November  14,  addressed  to  Chief  Engineer  Stevens,  copy  of 
order  issued  November  10  to  the  chief  of  the  Zone  po-ice,  and  copy 
of  cablegram  this  day  sent  to  Chairman  Shonts  with  reference  to 
the  rumor  that  150  Martinique  women  have  been  brought  to  the 
Zone  and  distributed  among  our  employees  for  immoral  purposes. 

It  is  no  doubt  true  that  private  contractors  find  it  advisable,  if  not 
necessary,  to  supply  their  common  laborers  with  women,  and  quite 
possible,  if  the  practice  is  not  permitted  in  the  Zone,  that  it  may 
affect  the  question  of  labor  supply  from  the  West  Indies  or  elsewhere. 

In  this  situation  I  would  like  to  be  advised  what,  if  any,  action  I 
am  to  take  should  it  be  established  that  the  nmiors  referred  to  have 
some  basis  of  fact. 

Very  respectfully,  Charles  E.  Maooon, 

Governor, 

The  honorable  the  Secretary  of  War, 

Washington^  D.  C. 
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Ancon,  November  14, 1905. 
Sir:  A  rumor  comes  to  me  that  150  woiiieu  from  the  island  of 
Martinique  have  been  brouglit  to  the  Zone  by  the  division  of  labor 
and  quarters  of  the  department  of  construction  and  engineering 
and  permitted  to  disperse  among  the  hdwrers  engaged  in  canal  con- 
struction work,  and  are  now  living  with  the  men  as  concubines.  I 
sincerely  hope  and  believe  tliat  the  rumor  is  not  true.  Although 
not  advised  of  their  coming,  I  heard  tliat  there  had  arrived  on  the 
Isthmus  about  150  women,  who  were  the  wives  and  families  of 
laborers  who  were  brought  from  Martinique.  This  was  gratifying 
intelligence,  as  it  seemed  to  show  that  the  men  were  satisfied  with 
conditions  here.  There  is  no  reasonable  objection  to  women  coming 
here  for  employment  as  servants,  laundresses,  boarding-house  keep- 
ers, etc.,  but  that  is  very  different  from  bringing  in  women  for  im- 
moral p'lrposes. 

I  have- heard  that  railroad  companies  and  other  private  concerns 
in  the  United  States  and  elsewhere,  employing  large  bodies  of  com- 
mon laborers  brought  from  foreign  countries,  sometimes  resort  to 
the  practice  of  importing  women  from  the  same  countries  for  the 
use  of  the  men.  Such  a  practice  indulged  in  by  the  Government  of 
the  United  States  or  any  of  its  agencies  would  shock  the  public  mind 
and  be  so  repugnant  to  our  citizens  that  it  would  seriously  embarrass 
not  only  the  agency  but  also  the  administration  responsible  for  the 
acts  of  that  agency. 

If  there  is  any  ground  for  believing  that  the  women  referred  to, 
or  any  pnrt  of  tlieni,  wore  brought  to  the  Zone,  or  came  voluntarily, 
for  the  juirpose  suggested  th(\v  should  be  gathered  up  and  returned 
to  Martinique  without  regard  to  the  effect  upon  the  several  liundred 
workmen  from  the  ishind  now  employed  on  the  construction  work. 

As  already  stated,  I  hope  there  is  no  basis  of  truth  for  this  scandal- 
ous rumor,  and  shall  be  glad  to  learn  the  facts,  if  you  know  them, 
or  to  be  assured  that  neither  the  Commission  nor  the  Panama  Rail- 
road Company  is  involved  in  the  matter. 
Yours,  very  truly, 

,,     ^  Charles  E.  Magoon,  Governor, 

Mr.  John  F.  Stevens, 

Chief  Engineer^  Ancon. 


Ancon,  Novemher  16^  1905. 

Sir:  Tt  has  come  to  my  knowledge  that  a  rumor  is  in  circulation 
that  within  the  past  few  days  about  150  women  from  the  island  of 
Martinique  arrived  at  Colon,  a  port  of  the  Republic  of  Panama,  and 
from  there  dispersed  to  several  localities  within  the  Zone  where 
workmen  from  Martinique  are  stationed,  and  also  that  in  numerous 
instances  women  who  came  in  said  party  are  living  pnd  cohabiting 
with  men  who  are  not  their  husbands. 

I  am  confident  that  a  majority  of  these  women  were  married  and 
came  to  the  Isthmus  for  the  purpose  of  living  with  their  husbands. 
I  know  it  is  generally  believed  that  in  many  of  the  West  Indies  a 
^eat  many  men  and  women  live  together  without  being  married,  and 
it  would  be  diflScuIt  to  prevent  such  immoral  conduct  along  tiie  line  of 
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the  canal,  or  it  will  be  difficult  to  secure  admissions  of  wrongful  and 
illegal  aeti  n,  especially  among  people  who  do  not  consider  such  con- 
duct as  bei.  ff  reprehensible,  ana  it  will,  of  course,  be  impossible  for 
us  to  prove  that  a  nuin  and  woman  living  together  and  claiming  to  be 
husband  and  wife  are  not  husband  and  wife. 

It  is,  however,  incumbent  u})on  us  to  ascertain  the  facts  in  this 
matter,  and  I  wish  you  would  make  a  systematic  investigation  with 
reference  to  the  women  referred  to  above.  The  investigation  should 
be  conducted  quietly  in  order  not  to  induce  scandal  or  unnecessarily 
ofTend  innocent  partias,  yet  must  be  sufiicieiitly  thorough  to  develop 
the  truth. 

You  will  make  such  investigation  and  report  the  facts  to  me  in 
writing  as  early  as  the  exigencies  of  the  public  st;rvice  and  the  limited 
moans  at  your  command  permit, 
Yours,  very  truly, 

Charles  E.  Magoon,  Governor. 
Capt.  Geo.  R.  Shanton, 

Chief  of  Police^  Ancon. 


[Translation  of  cablegram  received  from  Panama.! 

November  20,  190.5. 
TsTirMTAN,  Washington. 

Shunts:  Letter  from  Stevens  to  me  respecting  Miirtinique  v/omen 
says : 

"  These  women  consist  largely  of  the  wives  of  laborers  who  had 
preceded  them,  coming  to  our  work,  and  were  sent  here  on  the  request 
of  their  husbands,  some  coming  to  fill  positions  as  servants  in  white 
families  and  some  as  laundresses  and  chambermaids,  for  which  there 
was  a  demand ;  and  all  were  brought  with  only  the  above  objects  in 
view,  precisely  as  white  women  have  come  from  the  States  under 
similar  conditions  to  join  their  husbands  and  as  nurses,  etc.  Nearly 
every  one  of  these  families  was  known  personally  to  our  representa- 
tive in  Martinique,  and  care  was  taken  to  incliule  only  those  who 
came  for  legitimate  purposes,  and  to  my  belief  the  selection  was 
justified  by  the  results. 

"  You  can  hear  any  sort  of  a  rum^r  on  the  Isthmus,  and  the  one 
you  referred  to  is  entitled  to  just  as  much  credence  as  any  of  them — 
none  at  all.  At  the  same  time  it  must  be  borne  in  mind  that  the 
situation  as  regards  social  and  family  relations  among  the  island 
blacks  differs  entirely  from  that  which  obtains  among  white  people 
generally.  Thousands  of  men  and  women  in  these  islands  live  to- 
gether their  lives  long  and  never  go  througli  the  marriage  ceremony, 
but  they  are  recognized  as  man  and  wife,  and  all  their  family  rela- 
tions are  based  upon  the  above  arrangement.  In  fact,  the  proportion 
of  illegitimate  cluldren  (illegitimate  according  to  our  standard)  in 
some  of  the  largest  and  most  populous  islands  is  80  per  cent.  Still, 
the  families  so  constituted  form  the  unit  of  the  social  and  political 
life  of  the  islands,  and  from  their  point  of  view,  from  which  it  is 
entirely  proper  to  judge  them,  are  entitled  to  just  as  much  respect 
as  our  people  who  happen  to  be  born  and  live  in  another  country  and 
under  aifferent  conditions. 
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You  can  absolutely  and  unqualifiedly  deny  any  other  purpose  in 
bringing  these  women  to  the  Isthmus  excepting  an  absolutely  legiti- 
ifiate  and  honest  one.  Our  effort  is  to  establish  our  blacks  as  well 
as  whites  in  old  home  relations,  so  that  a  feeling  of  stability  and 
contentment  with  consequent  better  work  will  result." 

Magoon. 


November  25,  11)05. 
My  Dear  Sir:  I  am  in  receipt  of  your  letter  of  November  10,  in- 
closing a  copy  of  a  letter  of  November  14,  addressed  to  Chief  Engi- 
neer btevensj  a  copy  of  an  order  issued  November  16  to  the  chief  of 
the  Zone  police,  and  a  copy  of  a  cablegram  sent  to  Chairman  Shouts, 
with  reference  to  the  rumor  that  150  Martin- lue  women  have  been 
brought  to  the  Zone  and  distributed  among  the  employees  for  immoral 
purposes. 

T  have  read  your  letters,  and  entirely  cx)ncur  in  the  policy  favored 
by  you  in  your  letter  to  Engineer  Stevens. 
Very  respectfully, 

Wm.  H.  Taft,  Secrctury  of  War, 
Hon.  CiiARr.ES  E.  Maooon, 

Governor  of  the  Canal  Zone^  Ancon^  Panama, 


[Istliniliin  Canal  'Aowc,  Exooutlve  Office.] 

Ancon,  Novemher  22,  190 fi. 
My  Dear  Siionts  :  Referring  to  my  letter  to  you  of  November  16, 
relative  to  the  Martinique  women  wHo  recently  arrived  on  the  Isth- 
mus, and  to  my  several  cables  ou  the  same  subject,  I  inclose  herewith 
a  copy  of  the  report  of  the  chief  of  police,  dated  November  21,  made 
in  compliance  with  my  instructions  of  November  16. 
Very  sincerely, 

Charles  E.  ^Iagoon,  Governor. 

H.  D.  R. 

Hon.  TiTEOiwRE  p.  Shonts, 

Chainnan  Isthmian  Canal  Cow/mission, 

Washington^  D.  C, 


[Isthmian  Canal  Zone,  Headtiuarters  Police  Dopartment.] 

Ancon,  Novemher  21^  1905. 
Hon.  Chas.  E.  Magoon, 

Governor  Canal  Zone,  Ancon. 

Sir  :  Referring  to  your  letter  of  recent  dat«,  relative  to  the  women 
who  arrived  in  Colon  from  Martinique  October  30,  1905,  I  have  the 
honor  to  report  as  follows : 

A  great  many  of  these  women  have  relatives  working  on  the  Canal 
Zone,  and  most  of  the  balance  are  working  at  the  various  hotels  along 
the  line,  are  employed  as  domestics  in  the  families  of  employees  or 
the  Isthmian  Canal  Commission,  or  are  living  with  some  one  man 
exdusively.    The  balance  find  employment  as  laundresses. 
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As  a  class,  these  women  are  neat,  clean,  and  industrious,  and  Uie 
records  of  this  department  show  that  none  of  them  liave  l)een  arrested 
for  any  cause  whatever.  Of  the  entire  number  which  have  arrived 
on  the  Canal  Zone  not  more  than  three  or  four  are  comnion  proeti- 
tutes. 

Approximately  these  women  are  distributed  along  the  lino  and  are 
employed  as  follows: 


station. 

Married, 

UviiiK  with 

huHuand. 

SlriKln, 

working 

for  j)rivat(i 

familiuH. 

Working 

for  iHth- 

iniaii  Coin- 

iniHHion 

hotult). 

Hinglo, 
not  t«m- 
plijyod. 

Living 

with 

men  not 

married. 

Laun- 

drt'HMeH. 

Total. 

Corozal 

7 
1 

1 

2 

24 

40 

Podro  Miguel 

e 

I 
6 

U 
4 

18 
« 
2 

25 

"l 

S4 

27 

PHrftiao 

10 

11 
2:1 

25 

CucanMiha 

28 

Culcbra • 

13 
7 
2 

H 

88 

Las  Cawadas 

i 

11 

Baa  Obihpo 

i 

20 

Metaohin 

6 

Gorgona 

6 

H 

10 

Lirio 

25 

Cirio 

20 

Cunt'ta 

1 

17 

21 

CbugroH 

1 

24 

1 

Total 

I2it  !             an 

48 

10 

51 

« 

206 

In  conclusion  I  wi.sh  to  say  that  I  think  brin^in^  these  women  in 
i.=!  a  move  in  the  right  direction,  as  it  tends  to  make  the  men  more  con- 
tented, and  their  presence  causes  the  laborers  to  be  more  orderly  and 
industrious  than  formerly. 

Very  respectfully,  George  R.  Shan'1"on. 

Hon.  Charles  E.  Magoon, 

Governor  Canal  Zone,  Ancon, 


December  14,  1005. 

My  Dear  Senator  :  In  response  to  your  telephone  communication 
to  which  I  replied  authorizing  you  to  deny  the  statement  that  the  150 
Martinique  women  were  brought  in  ships  of  the  Canal  Commission 
from  Martinique  to  Panama  tor  prostitution  purposes,  I  beg  to  sub- 
mit the  correspondence  that  the  Commission  and  I  myself  have  had 
with  Governor  Magoon  on  this  subject. 

Very  sincerely,  yours,  Wm.  H.  TAFr. 

Hon.  H.  C.  Lodge, 

United  States  Senate. 


December  16,  1905. 

My  Dear  Senator:  Referring  to  the  subject  of  your  telephone 
message  of  yesterday,  in  which  you  said  that  it  had  been  stated  on 
the  floor  of  the  Senate  "  that  a  cargo  of  women  had  been  brought  to 
Colon,  under  the  authority  of  the  Commission,  to  be  distributed  up 
and  down  among  the  laborers  on  the  Isthmus  for  immoral  purposes," 
I  beg  to  say  that  my  answer  to  you  that  the  statement  was  false  was 
founded  on  infonnation  received  in  letters  written  me  by  Judge 
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Maffoon.  Subseqiiontly  I  had  the  correHpondence  of  Judge  Maf^n 
with  the  Coiiunission  examined,  and  all  the  papers  found  relevant  to 
the  matter  have  been  sent  to  you.  The  records  of  the  Commission 
have  this  morning  l)een  searched,  and  the  vouchers  accompanying  the 
accounts  of  labor  agents  oxiuniiiod  by  Mr.  Peppc^rman,  the  assistant 
chief  of  the  Washington  oflice  of  the  Canal  Commission. 

These  records  show  that  the  labor  agents  of  the  Commission  had  no 
authority  confei  ed  on  (hem  except  to  pay  for  the  transportation  of 
laborers,  and  the  vouchers  show  no  payments  except  for  the  trans- 
portation of  laborers.  I  have  also  conferred  with  Mr.  Shouts  and 
Colonel  Ernst,  of  the  Commission.  I  find  also  that  Mr.  Jackson 
Smith,  the  chief  of  the  bureau  of  labor  and  quarters  on  the  Isthmus, 
in  charge  of  the  importation  of  laborers,  who  happened  to  be  in 
Washington  at  the  time,  was  interrogated  in  respect  to  the  matter 
when  the  first  dispatch  from  Judge  Maffoon  came.  The  correspond- 
ence that  I  have  sent  you  speaks  for  itself.  After  this  investiga- 
tion I  am  able  to  reiterate  my  statement  to  you  over  the  telephone, 
"  that  the  charge  that  a  cargo  of  women  \viis  brought  to  Colon  on  a 
vessel  of  the  Commissionj  or  under  their  authority,  or  with  their 
encouragement,  to  be  distributed  up  and  down  among  the  laborers  of 
the  Isthmus  for  immoral  purposes,"  is  unqualifiedly  false. 

I  may  say  generally  that  the  Commission  has  been  exceedingly 
solicitous  concerning  the  conditions  as  to  morality  and  decent  living 
of  those  whom  they  are  gathering  into  settlements  along  the  lirte  of 
the  canal  on  the  tsthmus.  Thr-'  are  furnishing  schools,  and  they 
have  now  in  their  pay  six  or  seven  pastors  of  the  different  churches 
to  which  the  laborers  belong,  including  the  Roman  Catholic  Church, 
the  Methodist  Church,  the  Baptist  Church,  the  Protestant  Episcopal 
Church,  the  Presbyterian  Church,  and  the  Salvation  Army.  Eight 
buildings  have  already  been  assigned  for  religious  purposes,  and  as 
soon  as  the  buildings  now  under  construction  for  school  purposes  are 
completed  they  are  to  be  devoted  to  religious  purposes  on  Sunday. 
I  venture  to  say  that  there  are  no  more  law-abiding  and  orderly  com- 
munities assembled  under  analogous  circumstances  anywhere  than  in 
the  villages  and  towns  situate  along  the  line  of  the  canal  and  the  rail- 
way upon  the  Isthmus. 

Very  sincerely,  yours,  Wm.  H.  Tafi. 

Hon.  H.  C.  Lodge, 

United  States  /Senate. 


Isthmian  Canal  Commission, 
Washington,  D.  C,  December  18, 1905. 
My  Dear  Senator  :  I  observe  in  the  Congressional  Record  that  the 
charge  has  been  made  against  the  Isthmian  Canal  Commission  that 
it  has  been  instrumental  in  importing  women  into  the  Isthmus  of 
Panama  from  Martinique  for  immoral  purposes. 
_  I  beg  leave  to  advise  you  that  this  statement  is  absohitely  and  un- 
qualifiedly false.    Our  labor  agents  in  the  West  Indian  Islands  are 
only  authorized  to  secure  and  pay  the  passage  of  laborers,  and  our 
records  show  that  in  no  instance  has  money  been  expended  except  for 
the  passage  of  laborers.    Furthermore,  our  reports  from  Governor 
Magoon,  Chief  Engineer  Stevens,  the  chief  of  police  on  tiie  Isthmus, 
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and  the  mftnapf«»r  of  labor  and  quarters,  as  well  as  an  examination  of 
the  vouches  and  nionovH  paid,  unite  in  confirming  this  statement. 

The  report  of  the  chief  of  nolice  to  (lovenior  Majjf(K)n,  relative  to 
the  status  of  the  women  on  the  Isthmus,  is  comprehensive  and  con- 
clusive.    Among  other  things,  ho  says: 

A  great  mnny  of  thenc  woiiumi  have  r<»latlveH  worUlriR  (»n  the  Canal  Zone, 
and  moat  of  tUe  balance  are  workInK  at  flie  vitIouh  hotolM  along  the  Iln«';  are 
employed  an  donioHtlrs  In  the  fanillleH  of  oniployeoH  of  the  iHthnilan  CannI 
CoinmlHHion,  or  are  living  with  some  one  man  extluHlvely.  The  balanc'e  find 
employment  as  laundroHHeH. 

Ab  a  claHs,  these  won^en  are  neat,  clean,  and  lnduHtrl(»u8,  and  the  records  of 
this  department  Mhow  thut  none  «if  them  have  been  arrcHte*!  for  any  cau«e  what- 
ever. Of  the  entire  nuinlw'r  which  have  arrived  on  the  Canal  Zone  not  more 
than  three  or  four  are  common  prostltuteH. 

Governor  Magoon  is  as  thoroughly  alive  to  the  necessity  of  main- 
taining decent  moral  conditions  as  he  is  to  that  of  preserving  clean 
health  conditions,  and  his  instructions  to  the  police  are  as  stringent 
in  regard  to  enforcing  the  laws  regulating  the  tornier  as  of  the  latter. 
The  result  of  his  instructions,  carefully  followed  up,  is  best  shown 
not  only  in  this,  but  in  all  matters  of  police  control,  by  the  small  num- 
ber of  arrests  auring  the  past  year.  The  total  nilmber  of  arrests 
during  the  year  was  2,373,  or  an  average  of  200  arrests  a  month,  in  a 
population  estimated  at  25,000.  The  number  of  convictions  was  1,573. 
This  will  compare  favorably  with  a  similar  population  in  any  section 
of  tho  United  States. 

I  a])pend  hereto  coj)y  of  instructions  to  recruiting  agents  in  the 
West  Indian  Islands  and  copy  of  a  voucher  covering  payment  for 
transportation  of  laborers  to  \he  Isthmus,  together  with  copies  of 
reports  relating  to  this  matter. 

Very  truly,  yours,  T.  P.  Shonts. 

Hon.  W.  B.  Allison, 

United  /States  Sermtor,  Washington,  D.  C. 


Number  J — . 


8EBVICE   CONTBACT. 


day  of 


-,  190 — ,  at  Kingston,  Jamaica  (B.  W.  T.), 


Entered  Into  this  — 
between  the  Isthmian  CanalCommlsslon  of  the  United  States  of  Anierlca  and 
,  of .  age years,  a  lalwrer.  on  the  following  terms,  viz : 

The  Isthm'an  Canal  Commission,  through  Its  representative  and  agent,  agrees 
to  receive  the  said  laborer  at  Cristobal,  Canal  Zone,  Republic  of  Panama,  for 
work  on  the  Isthmian  Canal  as  a  first-class  laborer,  and  to  pay  him  at  the  rate 
of  ten  (10)  cents,  U.  S.  currency,  or  Its  equivalent  In  the  local  currency  of  the 
Republic  of  Panama,  for  each  hour's  labor,  and  to  furnish  him  free  medical 
attention,  medicine,  and  living  quarters. 

The  said  lalwrer  binds  hinself  to  the  Isthmian  Canal  Commission  to  serve 
faithfully  and  obediently,  and  to  perform  forty-five  hundred  (4,500)  hours  of 
labor  during  a  term  of  two  years,  dating  from  the  execution  of  this  contract. 
Said  labor  to  be  performed  during  the  regular  hours  for  labor  on  the  work, 
according  to  the  schedule  In  force,  and  all  labor  performed  during  other  hours 
or  on  Sundays  or  legal  holidays  to  apply  on  the  aforesaid  term  and  to  be  paid 
for  at  the  rate  of  one  and  one-half  hours  for  each  hour's  labor  performed. 

The  Commission  agrees  to  have  endorsed  on  this  contract,  by  an  authorized 
employee,  at  the  end  of  each  half-monthly  pay  period,  the  number  of  hours  each 
laborer  has  worked,  and  such  endorsement  shall  be  the  laborer's  voucher  as 
regards  bis  fulfillment  of  this  contract 

Alternative  tcith  next  clause. — The  Ck)mmisslon  agrees  to  furnish  the  laborer 
free  transportstion  from  Jamaica  to  tb<»  Canal  Zone,  and  upon  completion  of 
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the  forty-flve  hundred  hoars'  service  above  named,  or  before  that  time  if  he 
should  be  declared  by  the  medical  department  of  the  Commission  as  physically 
incapacitated  to  fulfill  his  contract,  agrees  to  furnish  the  laborer  free  trans- 
portation from  the  Canal  Zone  to  Jamaica. 

Alternative  with  f>reviou»  clause. — ^The  Commission  agrees  to  furnish  the 
laborer  free  transportation  from  Jamaica  to  the  Canal  Zone  and  to  pay  to  the 
Jamaican  government  the  sum  of  one  pound  and  five  shillings  as  a  deposit  to 
insure  the  laborei  a  repatriation.  In  consideration  of  such  payment  the  laborer 
agrees  that  the  sum  of  six  ($6.00)  dollars  U.  S.  currency  shall  be  deducted 
from  his  wages  at  the  rate  of  two  dollars  per  month. 

The  laborer  agrees  to  produce  this  contract  at  any  time  on  demand  of  an 
offldally  authorized  representative  of  the  Isthmian  Canal  Commission,  and  to 
establish  his  identity  by  means  of  his  signature  or  of  his  thumb  print,  as  shown 
l)elow,  or  both,  when  called  upon  to  do  so. 

I  agree  to  the  above  of  my  own  free  will  and  accord  and  hereby  alflx  my 
signature  and  left  thumb  print 


Laborer. 

I  agree  to  the  above  on  behalf  of  the  Isthmian  Canal  Commission  of  the 
United  States  <^ America. 


Witness ; 


•| 


Special  Agent,  Branch  of  Labor  and  Quarters, 

Isthmian  Canal  Commission. 


Imprint  of  laborer's 
Left  thumb. 


-,  contract  No.  J 


-,  has  served  as    follows  on  this  contract: 


During  half  month 

Division. 

Department 

Gang  No. 

Hours 
worked. 

Certified  to  by— 

ending- 

Name. 

Title. 

Under  "  Hours  worked  "  will  be  Included  couBtructive  overtime 
of  the  columns  not  used  must  be  filled  with  a  ciplicr. 

(Indorsed:)    Service  contract.     Number  J  . 

tlon  .    Rating  gold  per  .    Photograph. 


In  entering  hours  all 
Name  .    Occupa- 


ISTiiMTAN  Canal  Commissioj^, 

DePABTMENT  of  CONSTItUCTION   AND  ENGINEERING, 

Beanch  OF  Lahor  and  Quarters. 

Cristobal,  August  21,  1905. 
Mr.  C.  H.  R.  Raven, 

Agt.  Cie.  Oenerale  Transatlantique,  Colon. 

Sib  :  We  beg  to  acknowledge  receipt  of  you  by  S.  S.  Martinique,  on  July  17th, 
1905,  one  hundred  and  forty-four  (144)  lalwrers,  accompanied  by  Mr.  Ferraud, 
who  was  sent  as  foreman  of  laborers  by  Mr.  Sittoon,  our  agent  In  Martinique. 

We  also  confirm  our  arrangements  with  you  regarding  feeding  these  men  on 
board  steamer  as  follows :  Supper,  July  16th ;  coffee,  July  17th ;  breakfast,  July 
17th,  for  which  we  agree  to  pay  you  sixty  cents  per  head,  at  the  following  rate : 
Supper  and  breakfast,  twenty-five  cents  each;  coffee,  ten  cents. 
Respectfully,  yours, 

Henbt  Burnett, 
Aaat.  Mgr^  Labor  d  QuarterK 
W.  J.  Q. 
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Isthmian  Canal  Oommiasion  to  the  Campagnie  Generale  Transatlantique: 

1905. 
August  17.  To  the  transportation  of  one  hundred  and  forty-four  la- 
borers (144)  from  Fort  de  France,  island  of  Marti- 
nique, to  Colon,  Republic  of  Panama,  on  the  steamshlo 
Martinique,  arrived  on  the  16th  September  at  Colon. 
°!  ^.l  ^^r^^ent  with  the  Isthmian  Canal  Commission 

at  $15.00  D.  S.  C  ner  head— U.  S.  C 

To  the  transportation  from  same  place  to  "cofon  on  same 
steamer,  arrived  on  same  date,  of  Mr.  P'errand    who 
waa  sent  as  foreman  for  the  same  laborers— U   S   C 
To  meals  and  coffee  served  to  the  same  laborers  on  the 

Kith  and  17th  of  August,  before  landing  them— U  S  C 
To  u'.eals  and  coffee  served  to  the  foreman,  Mr.  Ferrand" 
on  the  same  dates— U.  S.  C- 
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__  Jj;2, 160.  00 


52.50 


86.40 
2.40 


2,  301.  30 


To  the  Isthmian  Canal  Commission,  Panama: 

Please  pay  above  amount,  say  two  thousand  three  hundred  and  one  dollars 
and  thirty  cents  D.  S.  currency  to  Messrs.  Ehrmann  &  Co.,  of  Panama 

C.  H.  R.  Ravens, 

r   Cie.  Gle.  Transatlantique,  ^'"'''  ^'  ^"  ^'''  "'''  2''«"*««««^^fl«^. 

\  Agence  De  Colon. 


VOUCHEB  FOB  ACTUAL  TRAVELING  EXPENSES. 

[Isthmian  Cnnal  Commission.     Appropriation:  "Canal  connecting  the  Atlantic 

nmo^TJ*lf^  '"'T'-      ^he  United  Scutes  to  Cie.   Gle.  Transatlantique    Dr? 
Official  station,  Panama.     Me.ssrs.  Ehrmann  &  Co.,  agents.] 


1905. 
Aug.  17 


United 
States  cur- 
rency. 


'^n^?^^' p"^P°''*^^'°"  2'  ^i*  laborers  from  Fort  do  Prance.  Martinique,  to 
P«,h"p '"'""•"''•  ^'''''  S-  ?•  Martmi.iue,as  per  agreement  with  Istiimian 
Canal  Commission,  at  $1:,  United  States  Kold  each  laborer  ""^"*" 

To  transportation  from  sjiiiio  place  to  Colon  on  sfime  steamer  arriving  on' 
same  date  of  Mr.  Ferraud,  who  was  sent  as  foreman  of  above  laborei-s 

lo  meals  and  coffee  served  to  above  laborois  on  the  Kith  and  17th  Aucust 
before  landing  thom inu -n.u(,usi 

To  meals  and  coffee  served  to  the  foreman,"  MV.l'erraud, "on  s^me  dates!;;; 
Total 


$2  IfiO.OO 

62.50 

86.40 
2.40 


2,301.30 


Paid  by  check  dated  Oct.  9,  1905,  No.  4950,  on  U    S.  Asst.  Treasurer,  N.  Y. 

W.  D.  M. 
I, 


~ •  certify  that  the  above  account  Is  correct  and  just ;  that  I 

necessarl  y  performed  the  above  journey  on  public  business,  at  time  specified 
under  orders  from  proper  authoritj- ;  that  the  above  expenses  were  actually  and 
neces.sarlly  Incurred  and  paid  by  me  in  performing  said  journey,  and  that  when 
practicable,  receipts  were  obtained  and  are  attached  hereto 


Dept. 


I  certify  that  the  above  account  Is  correct  and  Just ;  that  the  men  were  received 
and  price  Is  in  accordance  with  agreement. 

(Signed)  Jackson  Smith, 

_  ^     ,„.  ,  ^0f-  Labor  and  Quartert. 

8.  Doc  127,  59-1,  pt  2 i 
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Audit  No.  8350.  Septembeb  29,  1905. 

Examined  and  recommended  for  approval  for  twenty-three  hundred  and  one 
dollars  and  thirty  cents  U.  S.  currency. 

(Signed)  O.  S.  Todd,  Chief  Clerk, 

For  Local  Auditor,  Isthmian  Canal  Commission. 

Approved  for  the  amount  recommended  by  the  acting  auditor,  and  payment 
authorized. 

(Signed)  Jno.  F.  Stevens, 

Chief  Engineer. 

Received  October  9,  1905,  from  Geo.  C,  Schnfer,  disbursing  officer,  the  sum  of 

twenty-three  hundred  and  one  30/ dollars  U.  S.  currency,  in  full  payment  of 

the  above  account. 

(Signed)  Compaqnie  GfiwfiBALE  Tbansatlantiqub. 

Ehbman  &  Co.,  Agents, 
By  J.  Ehbman,  Member  of  the  Firm. 
(Executed  In  triplicate  originals.) 

(Indorsed:  Voucher  No.  2623.  IMonth  of  October,  1905.  Isthmian  Canal 
Commission.  Appropriation :  "  Canal  connecting  the  Atlantic  and  Pacific 
oceans."  Geo.  C.  Schafer,  disbursing  officer.  Paid  to  Cle.  Gf-nl.  Transatlantique 
for  travel  In  J  expenses.    Date  of  payment :  October  9,  1905.    Amount,  $2,301.30.) 
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ADDEXDUM  TO  EXHIBIT  D, 
BEING  EVIDENCE  COMING  TO  HAND  JANUARY  10,  1906. 
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Wah  Department, 

Washington^  January  10^  1906—11  a.  m. 
^  Sir:  Yesterday  afternoon,  at  a  business  interview  between  Mr, 
Shontc;  and  myself  concerning  the  proper  expenditure  of  the 
funds  recently  appropriated  by  Congress,  he  incidentally  men- 
tioned the  fact  that  Mr,  Settoon,  their  labor  ajrent  in  Martinique, 
was  in  the  city  for  the  purpose  of  telling  the  facts  with  respect  to  the 
shipment  of  Martiniaue  women,  treated  of  in  the  p  ding  exhibit. 
Mr.  Shonts  then  advised  me  that  for  the  first  time,  in  conver 
sation  with  Mr.  Stevens,  he  learned  that  tliere  had  been  brought 
into  the  Isthmus,  at  the  expense  of  the  Commission,  other  than 
actual  laborers.  Ho  said  that  the  Commission  had  never  authorized  it, 
but  that  Mr.  Stevens,  as  chief  engin<  er,  and  under  his  general  author- 


on  the  Istlimus.     Accordingly,  I  directed  that  Mr.  Stevens  and  Mr. 
Settoon,  who  were  in  the  city,  should  come  before  me  this  morning  and 
submit  to  examination  upon  this  subject,  which  1  append  as  an  adden- 
dum to  Exhibit  D,  already  filed  in  connection  with  the  same  subject. 
Very  respectfully, 

Wm.  H.  Tafi, 

Secretary  of  War. 
The  President. 

P.  S.:  This  evidence  does  not  in  the  slightest  degree  affect  the 
correctness  of  the  unqualified  denial  already  made  that  women 
have  been  imported  into  the  Isthmus  for  immoral  purposes  un- 
der the  authonty  of  the  Commission  or  its  agents.  As  a 
circumstance  in  support  of  this  denial  it  was,  on  the  authority 
of  the  records  of  the  canal  office,  erroneously  stated  that  the 
passage  of  any  other  than  male  laborers  had  not  been  paid  out  of 
canal  funds.  The  evidence  now  submitted  shows  that  without  the 
knowledge  of  the  Commission,  but  by  order  of  the  chief  engineer^  the 
passage  of  women  from  Martinique  was  paid,  but  that  the  women  were 
carefully  identified  as  the  wives  of  laborers  wtio  had  gone  before  to  the 
Isthmus,  or  the  daughters  or  sisters  of  such  laborers;  that  every  woman 
had  a  natural  protector  on  the  Isthmus,  and  that  all  were  brought  for 
needed  legitimate  domestic  service  and  that  not  one  was  imported  for 
purposes  of  prostitution  or  other  immorality. 
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EXAMINATION  OP  ME.  JOHH  F.  STEVENS. 


Secretary  Taft.  Mr.  Stevens,  you  are  the  chief  engineer  of  the 
canal.  Last  night  for  the  first  time,  through  Mr.  Shonts,  when  he 
was  here  with  respect  to  the  general  expenditure  of  the  eleven  millions, 
I  was  informed  that  there  had  been,  contrary  to  the  information  which 
I  had  theretofore  had,  not  under  the  authority  of  the  Commission  but 
under  your  authority,  a  payment  of  the  passage  of  certjiin  women  from 
Martinique,  and  that  he  had  not  known  it  until  you  told  him  at  the 
time  Mr.  Settoon  came  into  the  ollice,  when  he  found  that  you  had 
brought  into  the  Isthmus  other  than  actual  laborers.  Will  you  just 
state  the  facts  with  respect  to  it? 

Mr.  Stevens.  The  entire  matter? 

Secretary  Taft.  Yes. 

Mr.  Stevens.  Well,  our  people  who  handle  the  labor— Mr.  Smith- 
advised  me  that  many  of  these  men  objected  to  coming  permanently 
unless  they  could  bring  their  fiimilies  along,  and  at  that  time  our 
(juarters  were  not  in  shape  to  take  care  of  married  people.  We  have 
nothing  but  bachelor  quarters  for  the  laborers.  I  told  him  that  when- 
ever we  had  our  quarters  in  shape  I  should  be  willing  that  the  laborers 
have  their  people  brought  over.  He  advised  me  soon  after  that  we 
had  room  for  a  certain  number,  and  I  said.  ''All  right;  you  can  bring 
them  over." 

Secretary  Taft.  How  large  a  number? 

Mr.  Stevens.  I  think  200  or  300. 

Secretary  Taft.  After  that  did  they  come? 

Mr.  Stevens.  Yes. 

Secretary  Taft.  Subsecjuently  there  was  an  investigation  made  as 
to  what  the  women  were  doing  on  the  Isthmus? 

Mr.  Stevens.  Yes. 
^    Secretary  Taft.  And  the  result  of  that  was  what  we  have  already 
m  the  record— Captain  Shandon's  record? 

Mr.  Stevens,   les. 

Secretary  Taft.  Was  this  or  was  it  not  known  to  the  officers  of  the 
Commission— this  matter  of  paying  the  expenses  of  the  families? 

Mr.  Stevens.  You  mean  the  Conunissioners  themselves? 

Secretary  Taft.  Mr.  Shonts  and  the  Commission. 

Mr.  Stevens.  I  did  not  report  it  to  them. 

Secretary  Tajt.  You  simply  acted  under  general  authority? 

Mr.  Stevens.  Yes.  I  never  report  such  pavments  except  as  they 
may  reach  the  Commission  through  the  auditor' or  some  such  channel. 

Secretary  Taft.  Mr.  Stevens,  here  present  is  vour  agent,  Mr. 
Settoon  ? 

Mr.  Stevens.  Yes,  sir. 

EXAMINATION  OF  MR.  J.  W.  SETTOON. 

Secretary  Taft.  Mr.  Settoon,  I  should  like  to  ask  you  some  ques- 
tions.    W^hat  were  your  orders? 

Mr.  Settoon.  In  regard  to  the  women? 

Secretary  Taft.  Well,  first  in  regard  to  the  men. 

Mr.  Settoon.  I 

Secretary  Taft.  Mr.  Settoon,  I  will  first  ask  you  what  is  your 
business  I  ^ 
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>,^^-.,^r:'"^*^^-  ^  ^^  ^^^^  ^^^^^  '^-^  a  <letail  by  Captain  Kiuir  and  hv 
Mr.  Wallace.  ^       r  t,  j 

Secretary  Taft.    To  do  what? 

Mr.  Settoon.  To  go  to  Martinique  to  obtain  laborera. 

Secretary  Taft.  How  lonjr  were  you  over  there? 

Mr.  Skttoon.  About  four  months. 

Secretary  Taft.  How  many  laborers  did  you  send  over? 

Mr.  Settoon.  About  3,000. 

Secretary  Taft.  Who  subsequently  became  your  super;or? 

Mr.  Seti'ocn.  Well,  I  suppose  Mr.  Jackson'Sniith;  but  my  reports 
and  my  correspondence  wore  all  carried  on  entirely  with  the  chief  eniri- 
neer.  I  was  sent  out  by  the  chief  encrineer— by  order  of  the  chief 
engineer—and  after  Captain  King  was  displaced  from  his  posi^on  and 
Mr.  Jackson  Smith  put  in  1  received  no  official  notice  and  therefore 
kept  on  reporting  to  the  chief  engineer  as  before. 

Secretary  Taft.  And  recinved  your  instructions  from  him? 

Mr.  Settoon.  Well,  I  got  only  a  few  instructions  bv  aible.  All 
cables  came  signed  by  Stevens,  and  all  letters  1  received  by  Mr.  Jack- 
son Smith.     Smith  was  inaMager  of  lal)or  and  quarters. 

Secretary  Taft.  The  telegiams  were  signed  "Stevens"  and  the  let- 
ters "Jackson  Smith"? 

Mr.  Settoon.  Yes;  but  all  these  telegrams  originated  in  Jackson 
Smith's  office. 

Secretary  Taft.  After  you  sent  the  laI)orei's,  what  instructions  did 
you  receive  about  sending  women? 

Mr.  Settoon.   J  was  instructed  to  send  300. 

Secretary  Taft.  And  whom  were  they  to  he? 

Mr.  Settoon.  They  were  to  l)e— tluit  was  vague  in  the  telegram 
but  I  had  a  previous  underst^uuling  so  that  1  kiu^w  what  was  meant. 
ihe  telegram  was  just  simply  to  make  a  shipment  as  soon  as  i)ossil)lo 
of  300  women.  When  I  left  it  was  understood  that  as  soon  as  arramre- 
ments  could  be  made  the  wives  of  the  men  would  be  sent. 

Upon  employing  ditf'erent  men,  when  thev  put  the  (|uestion  to  me 
in  regard  to  the  possibility  of  their  wives  being  brought,  1  told  them 
It  was  possible  that  their  wives  would  be  sent  to  them,  but  not  right 
now.  For  that  reason  when  I  did  get  the  order  to  send  the  woruen 
I  selected  the  wives,  the  daughters,  or  the  sisters  of  some  men  who 
had  already  gone,  giving  them  the  preference.  Every  woman  who 
was  sent  there  had  a  natural  protector  on  the  Isthmus. 

Secretary  Taft.  How  manv  applications  had  you? 

Mr.  Seti'oon.  About  1,500. 

Secretary  Taft.  What  women  niade  application  to  you? 

Mr.  Settoon.  They  were  from  all  portions  of  tlie  island,  of  all 
ages  and  kinds. 

Secretary  Tafp.  Had  you  a  list  of  the  men  who  had  been  sent? 

Mr.  Settoon.  Yes,  sir. 

Secretary  Taft.   Were  you  able  to  identify  the  women? 

Mr.  Settoon.  To  a  considerable  extent.  1  had  young  men  there 
acting  as  my  clerks,  and  a  large  amount  of  them  were  absolutely  iden- 
tified right  there. 

Secretary  Taft.  Did  they  make  a  statement  as  to  their  relationship? 

Mr.  Settoon.  Yes,  sir. 

Secretary  Taft.  Did  you  allow  any  women  to  go  who  did  not  have 
Datura]  protectors  on  the  Isthmus? 
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Mr.  Settoon.  I  did  not. 

Secretary  Tapt.  How  raamr  were  sontf 

Mr.  Settoon.  As  well  as  I  remember,  288. 

Secretary  Taft.  And  they  were  selected  from  1,6001 

Mr.  Settoon.  About  1,600. 

Secretary  Taft.  Where  did  they  come  from? 

Mr.  Settoon.  Mostly  from  the  interior  of  the  island. 

Secretary  Taft.  Were  they  laboring  women  or  prostitutes! 

Mr.  Settoon.  Laboring  women. 

Secretary  Taft.  Did  you  knowingly  send  a  single  prostitute? 

Mr.  Settoon.  I  did  not.  I  made  it  my  business  to  see  that  that 
kind  did  not  corns.  When  I  got  the  order  to  send  these  women  down 
there  I  was  a  Utile  disturbed  from  the  fact  that  I  was  fearful  that 
criticism  would  grow  out,  and  I  made  every  effort  possible  to  minimize 
that  condition  by  Holecting  women  that  were  all  right,  and  by  select- 
ing those  above  the  average  age. 

Secretary  Taft.  What  was  the  average  age  of  the  women  you  were 
sending « 

Mr.  Settoon.  From  30  to  60.  There  were  very  few  below  30 
vears  of  age.  In  those  tropical  countries  a  woman  30  years  of  age 
becomes  elderl}'. 

Secretary  Taft.  Out  of  the  283  sent,  how  many  were  wives? 

Mr.  Settoon.  I  can  not  exactly  remember.     About  200  were  wives. 

Secretary  Taft.  And  what  were  the  remainder « 

Mr.  Settoon.  They  were  sisters  or  daughters  of  men  who  were 
already  there. 

Secretary  Taft.  Had  you  any  purpose,  or  did  you  gather  from  Mr. 
Stevens  or  Mr.  Smith  that  there  was  any  purpose  in  importing  those 
women — importing  them  for  immoral  purposes? 

Mr.  Settoon.  They  were  all  sent  there  for  the  purpose  of  relieving 
the  congestion  of  household  service.  There  was  an  absolute  dearth  of 
it.  The  men  were  clamoring  for  their  wives  to  come.  I  had  been 
^iven  authority  to  promise  to  a  certain  degree,  and  it  was  the  carry- 
ing out  of  that.  They  were  absolutely  needed  on  the  Isthmus  in  their 
capacities,  just  as  we  needed  laborers  on  the  canal. 

Secretary  Taft.  Do  you,  or  do  you  not  unqualifiedly  deny  that 
there  was  any  purpose  in  sending  these  women  to  furnish  prostitutes 
to  the  men  on  the  Isthmus? 

Mr.  Settoon.  Absolutely.  Had  I  been  advised  of  such  a  thing  I 
should  never  have  consented  to  it.  1  should  have  resigned  my  position 
in  preference  to  sending  them. 

Mr.  Settoon.  As  a  matter  of  fact  1  have  sacrificed  a  portion  of  my 
vacation  to  come  here  and  make  this  thing  clearly  understood  by 
Mr.  Stevens  and  Mr.  Shonts. 

Secretary  Taft.  Where  did  you  come  from? 

Mr.  Settoon.  I  came  from  New  Orleans.  I  am  on  my  vacation 
now. 

Secretary  Taft.  Have  you  been  to  the  Isthmus  since  you  left 
Martinique? 

Mr.  Settoon.  When  I  returned  from  Martinique  to  the  Isthmus, 
the  first  thing  I  did  was  to  make  an  investigation  from  end  to  end  ot 
the  Isthmus,  visitinj^'  their  camps  where  men  I  had  sent  from  Mar- 
tinique were  at  work  and  where  these  Martinique  women  were,  and. 
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With  very  few  exceptions,  I  found  among  both  the  imn  and  the 
women,  particularly  the  women,  satisfaction  prevailing. 

Secretarji  Ta^-t.  Did  you  find  the  women  represented  to  you  as 
wives  living  with  their  husbands? 

Mr.  Settoon.  Something  over  100  were  livin;,^  with  their  husbands- 
others  who  were  brought  over  as  wives  and  claimed  to  >c  wives  and 
I  have  no  doubt  were,  were  servants  in  various  househol  Is.  ' 

Secretary  Taft.  Had  it  been  represented  to  you  oi  not  that  there 
was  a  dearth  of  laundresses  and  household  servants? 

Mr.  Settoon.  Yes,  sir;  1  knew  that  to  be  a  fact.  I  kn(  w  there  was 
a  crying  need  of  them. 

Secretary  Taft.  I  want  to  ask  you  with  reference  to  Martinique  and 
the  customs  which  prevail  there.  Js  it  the  custom  for  a  man  in  those 
islands  to  live  with  a  woman  as  man  and  wife  and  not  be  married? 

Mr.  Skttoon.  Yes,  sir. 

Secretary  Taft.  How  is  it  as  to  the  legally  celebrated  marriages 
compared  with  these  unions  which  are  actual  but  not  attended  by  leiral 
ceremony? 

Mr.  Settoon.  Those  not  attended  by  legal  ceremony,  1  suppose, 
would  be  in  proportion  to  three  to  one. 

Secretary  Vayt.  In  such  illegitinjate  unions  are  the  men  usually 
faithful  to  their  wives? 

Mr.  Settoon.  Yes,  sir;  and  their  wives  are  usually  faithful  to  their 
husbands. 

Secretary  Taft.  And  have  children  and  look  after  the  family? 

Mr.  Settoon.  Yes,  sir;  they  observe  it  quite  as  strictly  as  leo-al 
marriage  vows. 

Secretary  Tait.   Where  have  you  been  before  this? 

Mr.  Settoon.  I  am  a  surveyor;  my  home  is  in  Louisiana  and  I  held 
a  municipal  otlicc  down  tliere. 

Secretary  Taft.  You  are  a  surveyor  by  profession! 

Mr.  Seitoon.   Yes,  sir. 

Secretary  TAt^\  And  an  engineer? 

Mr.  Settoon.  Not  so  much. 

Secretary  TArr.  And  you  went  to  the  Isthmus? 

Mr.  Settoon.  I  hai)pened  down  there  and  met  Major  Black  and  two 
or  three  others.  I  was  there  when  the  ;natter  was  turned  over  to 
Li(»utenant  Brooke. 

Secretary  Tajt.  Major  Black,  of  the  engineers,  and  Lieutenant 
Brooke,  of  the  engineers? 

Mr.  Settoon,  Yes,  sir. 

Secretary  Tai;^.  You  then  became  an  employee  of  the  Canal  Com- 
mission? 

Mr.  Settoon.  Yes,  sir.  1  am  the  oldest  man  employed  since  the 
Government  took  hold. 

Secretary  Tast,   Where  in  Louisiana  is  your  home? 

Mr.  Settoon.  At  New  Orleans.  I  was  born  and  raised  in  Living- 
stone Parish. 


January  9,  1906. 

MMORANDUM  OF  INQUIRY  MADE  BY  CHAIRMAN  SHONTS  AND  CHIEF  ENGINEER 
STEVENS  INTO  THE  ALLEGED  IMPORTATION  OF  MARTINIQUE  WOMEN  INTO  THE 
CANAL  ZONE  FOR  IMMORAL  PURPOSES,  THE  SAME  BEING  THE  STATEMENT  OF 
3l  L^'  ^^^^^^^'  RECRUITING  AGENT  OF  THE  COMMISSION,  WHO  WAS  IN  DIRECT 
n?£^S  ^^  ^^^^^  RECRUITING  FROM  MARTINIQUE,  AND  buC^  MEMORANDUM 
BEING  BASED  ON  THE  STENOGRAPHIC  NOTES  MADE  AT  THE  TIME  OF  THE  INQUIRY. 

Mr.  Settoon  stated: 

Fearful  of  criticisms  in  the  sbinnient  of  those  women  from  the 
island  of  Martmuiue  on  the  Canal  Zone,  as  dirc'ctod  to,  was  careful  to 
see  that  no  woman  was  sent  on  the  convoy  who  did  not  have  a  natural 
protector  already  on  the  Isthmus. 

There  were  288  sent.  Those  were  selected  from  over  1,500  who  pre- 
sented themselves  desiring  to  ^o.  Before  accepting  anv  one,  the  partv 
presentmg  was  required  to  give  name,  place  whore  lived  at.  Lists 
were  then  examined  of  men  who  Imd  previously  been  shipped  from 
the  island  to  the  Canal  Zone  as  laboiois,  and  unless  the  partv  present- 
ing was  either  a  wife,  a  daughter,  or  a  sister  of  some  one^  who  had 
been  already  sent  sh;   was  rojocTed. 

Of  the  283  sent,  more  than  200  were  wives;  the  remainder  were 
daughters  or  sisters.     A  majoiitv  of  them  were  hovond  the  age  of  30 
Ihis  WHS  done  for  the  nurpose  of  getting  oldorlv,  settled  women,  who 
would  be,  or  likely  to  be,  good  and  reliable  servants  on  reaching  the 
Isthmus.  ^ 

Tt  is  absolutely  false  that  any  of  these  women  were  of  lewd  charac- 
ter, or  were  sent  to  the  Isthmus  for  any  such  purpose. 
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EXHIBIT  E. 

rTrniiHlntJon  of  cnblpgrnm  received  at  8.45  p.  m.,  October  2,  1905.] 

Isthmian,  Washington: 

French  skarnerFersfl/to  arrived  Colon  Harbor  SaturdHv,  Sep- 
tember  30,  w'th  579  passengers  from  Martinique  and  300  Colombians 
destined   for   work   on  canal.     Panama   henllh   roLnilations   require 
immi^ants  to  be  vaccinated.     Two  hundred  Martiniques  refused  and 
remained  on  vessel,  declaring  they  must  be  given  free  return  to  Mar- 
tinique.    Agent  steamship  line  appealed  to  French  consul  for  a'^sist- 
nnce  in  inducing  t^hem  to  land.     Consul  persuaded  75  to  be  vaccinated, 
but  his  efforts  wi  h  remainder  counteracted  by  voodoo  doctor.     Con- 
sul then  requested  Panama  police  to  assist  ship's  officers  in  relieving 
vessel.     It  IS  customary  for  the  Zone  police  stationed  at  Cristobal  to 
assist  Colon  police  in  handling  crowds  of  passe::gers  fjoinL'  from 
.locks  to  railway  train,  and  chief  of  Colon  police  called  on  Zone  police 
oHicer  at  Cristol)a!  for  the  usual  assistance.     A  sergeant  and  8  police- 
inen  went  to  dock.     Shortly  after  their  arrival  the  men  came  off  tiie 
ship  with  a  rush,  seeking  to  avoid  vaccination  by  getting  awav      In 
checking  the  rush  the  Panama  and  Zone  police  used  their  clubs      No 
one  was  seriously  injured.     The  men  were  vaccinated  and  taken  to 
Corozal,  and  all  but  one  are  at  work  to-day. 

Magoon. 


Department  of  State, 
Washington^  October  ^/,  1905. 
Sir:  I  have  the  honor  to  inclose  for  your  information  copv  of  a 
dispatch   from   the  American   minister  to   Panama,  transmitting'-  a 
copy  of  the  official  report  to  his  Government  of  the  vice-consuFof 
France  at  Colon  in  regard  to  the  action  of  the  Panama  and  Zone 
police  in  using  force  to  compel  certain  laborers  from  Martinique  to 
disembark  from  the  P>ench  vessel  Versailles  at  Colon. 
I  have  the  honor  to  be,  sir,  your  obedient  servant, 

The  Secretary  op  War. 


^°"  -^^'l  '  American  Leoation, 

Panama,  October  10,  1905. 

Sib  :  I  am  advised  that  there  have  been  published  In  the  press  of  the  United 
States  sensational  articles  criticising  the  action  of  the  Panama  and  Zone 
police  on  the  Ist  instant  in  compelling  12.5  Martiniquans  to  disembarlc  from 
the  French  vessel  Veraaillea,  lying  In  the  harbor  at  Colon, 

The  French  consul  at  that  port  has  supplied  me  with  a  copy  of  his  official 
report  to  his  Govenunent  respecUng  the  incident,  and  as  the  facts  therein 
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itnted  are  tubiitantlally  aa  reported  to  me  by  the  Panama  and  7^ne  offloluls 
and  the  matter  is  one  affecting  French  Intereiita  exclusively,  I  tranamit  a  couv 
of  aald  ro|K)rt  for  the  uhc  und  lnf(»rnmtlon  of  the  Dopartinent, 
I  have  the  honor  to  be,  air,  your  obedient  servant, 

m*,^   n  «,  «  CHABIJIi   E,   MaOOON. 

The  Hon.  Euiiu  Root, 

Secretary  of  State,  Department  of  State,  Washington,  D.  0, 


VICE-CONSULATB  OF  FrA  rVCI  AT  COLOW. 

[Copy  Of  letter  nddroHHcd  on  October  2  by  the  vice-consul  of  France,  at  Colon 
to  the  Hceretary  of  foreign  nffalra,  rnrla  (American  Be<>tIon).] 

I  have  the  honor  to  confirm  to  your  excellency  my  code  telegram  of  thU 
morning,  which  In  HubHtance  Hays: 

"About  \U)  Martlnlquan  laborers  wrho,  on  September  20.  arrived  on  the  Com 
paRula  (i<^nf'rale  TrauHJitlantlque'a  Hteamer  VcrHaillett,  destined  to  work  for  tlif 
Canal  (.omralsslon,  refused  to  land  under  the  pretext  of  having  received  lufor 
niatlon  UH  to  the  unhappy  fate  awaiting  them— an  Information  entirely  devoid 
of  truth— and  furthermore  InalKtlng  on  being  Immediately  returned  to  Martin 
ique.     It  was  decldetl  yesterday.   Sunday,   after  many  fniltless  endeavorH  tn 
arrive  at  an   amlcHble  understanding,   to  expel   them,   with   my   consent  and 
in  my  prcHence.  froiu  the  ship,  through  the  Intervention  of  the  Panamanian 
ana  American  iK)llce ;  as  a  conscipience  of  which  measure  no  deaths  resultc  d 
but  nmny  were  more  or  less  wouruled." 

fnTl^^.^*?'?^?/'^''""''''''. '•*""'   ^^    Nazaire  and   way   ports,   really  broughl 
to  Colon  MW  laborers,  coming  from  Fort  de  France  (Martinique)  In  charge  ol 
an  agent  for  ami  at  the  cxikmikc  of  the  Isthmian  (^anal  Co-nmlsslon. 
About  ;>20  of  these  laborers  la.ulwl  without  causing  any  difficulty,  but  tlu 
i.    .   r^^^  ^'*^''  ^^^^^^*-^^  to  <•'»"'«  «'»  «l>«>re  under  the  following  pretexts- 
First,   rhey  alleged  that  the  vaccination  to  whi<h  the  American  authorltlc 
^i'^i^M        '   '°   a<'f;«''<'""<-e   with    the   regulations   governing   Immigration 
7ZLJf       **  'iV'T  !>f  .^'ran.ling  them  with  an  Inextinguishable  mark,  therebs 
forever  preventing  their  leaving  the  Isthmus  " 

Seco.Kl.  And  above  all,  they  claimetl  that  some  of  their  -ountrvmen,  who  had 
come  alongside  the  steamer  on  their  arrival,  had  describes  *»  them  the  life  In 
the  workshops  of  the  canal,  especially  as  regards  food,  habuatlon,  and  medical 
assistance,  In  the  darkest  of  colors. 

Efforts  were  made  during  the  whole  day  of  the  20th  by  Messrs.  Lelanchon, 
M.  Leca,  and  M,  Raven,  conunander  of  the  ship,  chief  of  the  maritime  postnl 
service  and  agent  of  theCompftgnleG(in*>rale  Transatlantlque,  respectively  In  tlic 
order  named,  as  also  by  the  other  officers  of  the  ship,  to  convince  the  stubborn 
passengers  of  the  groundlessness  of  their  allegations  and  to  Induce  them  to 
land.     Ihese  latter  expresse<l  their  desire  of  Interviewing  the  French  vice-consul 
I.  therefore,  at  the  request  of  Comujander  lelanchon,  went  on  board  on  the 
morning  of  the  .^Oth.     I  listened  to  the  claims  of  the  Martlnlcans.  claims  which 
I  endeavored  to  refute,  I  told  them  that  In  my  rejwrts  to  the  local  government 
of  Fort  de  France,  and  at  Its  request,  I  had  kept  It  fully  advised  as  to  the  eon 
dit  ons  existing  on  the  Isthmus  In  regard  to  laborers,  but  that  I  had  never 
mt  mated  the  existence  of  conditions  such  as  these  people  seemed  to  anticipate 
and  could  not  have  done  so  without  perversion  of  the  actual  facts,  facts  whicli 
on  the  other  hand  I  thought  it  my  duty  to  fully  explain  to  Mr.  Bonhourse. 

uJ  r?^  ^''"l"  ^'^"^  *''^'"^  P*^P'®  0**1  "0^  Intend  to  listen  to  reason,  but  had 
obstinately  made  up  their  minds  not  to  leave  the  ship.  In  view  of  this  I 
called  their  attention  to  the  fact  that  they  had  no  right  to  remain  on  board  after 
duly  arriving  at  their  destination,  and  that  the  agent  of  the  Compagnle  G6n 

S?fH?^''*K^''*^"°V,*'!i®*!!'''."''l'*PP'y  *^  ^^^  police  to  expel  them  from  the  ship. 
To  this  they  replied  that  they  wanted  to  return  to  Martinique  and  that  the 
governor  of  the  colony  and  the  president  of  the  general  council  would  pay  their 
retam  fares  on  their  arrival  at  Fort  de  France 

.2?-2f Ik  ^^\i  f^.P.l*^°  *°  }^^^  *^*'  M''-  Bonhoure  had  written  me  that  he 
advised  them  thU  It  was  at  their  own  expense  and  risk  that  they  came  to  the 
Ishmus  under  contract,  and  that  the  government  of  the  colony  could  In  no 
manner  undertake  to  return  them  to  their  country."    They  then  aald  that  they 
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.verp  ToterB  «n4  thnt  their  re«p©ctlve  ienatori  nnd  congreimmen  would  know 
liow  to  defend  them  nRatimt  anybody. 

(In  the  coinmunlrntlon  froni  thla  vice  oonaulate,  dated  Aujnist  2J{.  addreaMd 
(o  the  rk'pnrfment.  this  matter  haa  been  fully  dealt  with.  I  attach  to  thla  conw 
*  mK"'"'.'Il""J.^'**"**°  f"'"*  **•*•  Bonh^'ure.  dated  Auirust  2a.  on  the  aaine  Bubject) 
The  Bltuatlon  underwent  no  change  during  the  balance  of  that  day.  In 
acwrdance  with  InstructlotiH  from  the  agtMUH  of  the  iHthmlan  Caral  CJommlaaloiL 
no  food  was  Hupplled  to  these  paHHengerH  during  the  daya  of  the  20th  and  .'tOth 
of  September.  Nevertheleaa,  after  conferring  with  me,  (Commander  I^lanchon, 
for  hunianlty  s  aake.  decided  to  furnish  tliein  with  a  meal  on  the  evening  of  the 
.toth.  Neither  hunger  nor  jn'rHuaslon  had  any  efre<t  on  theHe  people,  who 
declared  that  they  were  ready  to  die  on  lK)ard  of  the  French  stnamer  before 
marching  to  martyrdom,  which  they  would  do  by  voluntarily  coming  on  ahore  " 
On  the  morning  of  October  1  I  was  Informed  by  the  agent  of  the  Commignle 
(,<^nCraIe  Trannatlantlque  that  he  was  about  to  aHk  for  the  aHHiHtance  of  the 
lM>llce,  In  order  to  expel  the  Martlnlcans  from  the  shlpa,  and  he  aaked  me  to 
Muthorize  the  police  to  board  the  ateamer  Vermillca.  I  acceded  to  Mr.  Raven's 
icciueHt,  and  iK>r«)nally  accomi)anled  him  to  the  office  of  the  chief  of  iwllce.  This 
liitter  advised  the  port  captain  and  the  governor  of  the  province.  Mr.  Porflrlo 
Melendez,  of  the  matter.  Mr.  Melen<!<'z  Joined  ua  on  board  the  Hteniner.  He  on 
Ills  part  tried  to  make  the  mutineers  delist  from  their  puri)o8e.  but  In  vain.  The 
(•Illy  answers  he  obtained  were  angry  growls  and  threats.  Mr.  Molendez,  how- 
>'vor.  not  wishing  to  take  vigorous  measures  without  first  receiving  superior 
orders,  and,  moreover,  considering  the  i)olIce  force  at  his  command  lnn(le<iuale, 
sent  a  telergam  to  the  President  of  the  Republic  at  Panama.  re<iucsting  author- 
ization to  ask  for  the  cooi>eratlon  of  the  American  Zone  police.  In  the  mean- 
"'".^«  1.  ^.*^*"^'''"'®"'  ^^  American  police  was  gotten  ready  nnd  the  mutineers 
notified  that  they  were  given  Just  two  hours  to  decide. 

During  this  time  of  grace  Mr.  Lelanchon.  the  commander,  Mr.  I^ca,  the  "con- 
troleur,"  and  myself  made  new  efforts  to  conciliate  these  people,  and  some  of 
llicm  8liowe<l  a  disposition  to  give  In,  but  the  Instigators  prevented  thorn  thero- 
fiom.  Only  three  of  them  left  the  group  that  had  gathered  on  the  forward 
(lock  of  the  steamer. 

At  4.15  p.  m.  President  Amador's  answer  was  received,  authorizing  the  Inter- 
vention of  the  Americans. 

After  a  last  but  fruitless  effort  to  arrive  at  an  amicable  arrangement  the  two 
police  detachments — American  nnd  Panamanian— proceeded  to  the  forcible  ejec- 
tion of  the  mutineers.  Orders  had  been  given  that  the  use  of  firearms  or  bayo- 
nets should  only  be  resorted  to  In  case  of  extrcnio  necessity.  It  did  not  become 
necessary  to  use  anything  but  clubs  and  these  were  liberally  applied  to  the 
beads  and  shoulders  of  the  rioters.  About  50  of  these  latter,  In  order  to 
escape  blows,  J'lmped  overboard,  but  of  course  were  immediately  rescued  by  the 
boats  of  the  Versailles,  under  command  oi'  Lieutenant  Simon,  who  particularly 
distinguished  himself  In  this  work  of  rescue.  Within  a  few  short  momenta  the 
!)ollce  become  masters  of  the  situation. 

Among  the  police  the  Panamanians,  who  naturally  are.  In  their  majority,  of  a 
sanguinary  temperament,  and  whose  nerves  had  been  subjected  to  great  ritraln 
by  having  been  stationed  all  day  long  before  the  mob  that  Insulted  them  and 
threatened  them  with  kulves,  were  held  In  check— thanks  to  the  i)re8ence  of  the 
governor,  the  commander  of  the  ship,  the  "  controleur,"  the  agent  of  the  <:k)m- 
pagnle  G^nCrale  Transatlantique,  and  the  undersigned,  who  did  all  In  their 
I)ower  to  repress  any  unnecessary  violence.  Fortunately  no  one  was  seriously 
wounded,  and  the  Injury  received  In  the  neck  of  one  of  the  Martlnlcans  Is  not 
believed  to  be  fatal. 

The  Martlnlcans,  once  ashore  and  subdued,  were  vaccinated,  and  after  being 
fed  were  immediately  taken  to  the  Canal  Zone.  An  American  surgeon  accom- 
panied them  for  the  purpose  of  giving  the  wounded  first  aid. 

I  have  expressed  to  Governor  Melendez  and  the  chief  of  the  American  police 
the  great  satisfaction  I  have  felt  In  seeing  the  confilct  with  the  rioters  without 
the  shedding  of  blood.  I  felt  it  also  Incumbent  ui)on  me  to  praise  the  patient 
and  humane  conduct  of  Commander  Lelanchon,  that  of  his  officers,  as  also  that 
of  Mr.  Leca  (controleur),  which  these  gentlemen  observed  toward  the  passen- 
gers, a  conduct  which  I  shall  feel  constrained  to  bring  to  tiie  notice  of  their 
superiors. 

With  pleasure  I  testify  to  the  many  and  repeated  efforts  of  these  gentlemen 
to  overcome  the  stubbornness  of  the  Martlnlcans  by  appealing  to  their  self- 
raq>ect  and  to  tbeir  dignity  and  patriotism,  efforts  that  were  only  onsacoessfal 
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because  of  the  malign  Influence  of  a  dozen  agitators,  whom  to  separate  from 
the  rest  of  the  people  It  had  unfortunately  been  Impossible. 

I  conMder  that  most  especially  high  official  recognition  Is  due  to  Commander 
Lelanchon,  already  a  knight  of  the  Legioa  of  Honor,  for  his  conduct  during 
these  three  trying  days,  and  I  earnestly  solicit  for  him  the  reward  for  his  noble 
conduct,  which  even  the  Martinlcans  acknowledged,  In  my  presence,  to  have  been 
irreproachable. 

I  must  also  make  mention,  In  a  special  manner,  of  Mr.  Leca,  maritime  postal 
agent,  who  was  on  board  the  Versailles.  At  the  time  when  I  personally  c»»- 
deavored  to  make  a  last  effort  at  reconciliation  of  the  rioters,  Mr.  Leca  pulled 
me  back,  earnestly  Imploring  me  to  retire,  as  I  was  In  eminent  danger,  and,  in 
fact,  one  of  the  Ma.'inicans  near  me  pulled  out  of  his  belt  a  long  knife  and  as- 
sumed a  threatening  attitude. 

It  was  evident  that,  although  my  object  was  only  to  arrive  at  an  amicable 
understanding,  it  was  impossible  for  me  to  remain  In  the  midst  of  those  fren- 
zied people  without  incurring  gi-eat  riak. 

I  hastened  to  thank  Mr.  Leca,  but  I  would  feel  grateful  if  the  department 
would  bring  the  fact  just  stated  to  the  knowledge  of  the  under  secretary  of  the 
post-office  department,  so  that  Mr.  Leca  may  receive,  in  addiion  to  my  grati- 
tude, an  official  recognition,  his  conduct  in  this  matter,  as  before  stated, 
deserving  great  praise. 

I  certify  that  the  foregoing  is  a  true  copy  of  the  original. 

Q.  BONHBNBT, 

Vice-Consul  of  France. 


ViCE-CONSULATK   OV  THE   REPUBLIC   O?    FbANCE   AT   COLON,    ISTHMUS   OF   PANAMA. 

[Copy  of  letter  addressed  under  date  of  October  4,  1905,  by  the  Freucli  vice- 
consul  at  Colon  to  tbe  city  mayor.] 

Sm:  I  have  the  honor  to  acknowledge  the  receipt  of  your  esteemed  commu- 
nication of  yesterday'*^  date,  bearing  No.  9,  regarding  the  body  of  a  drowned 
man  which  was  found  between  piers  Nos.  3  and  4,  supposed  to  be  that  of  one 
of  the  Martlniquans,  who,  on  the  afternoon  of  the  Isc  instant,  jumped  over 
board  from  the  French  steamer. 

According  to  authentic  documents  before  me  I  am  satisfied  that  of  the  664 
.'aborers  brought  here  by  the  steamer  Versailles  from  Fort  de  France  for  the 
Isthmian  Canal  Commission  ail  have  been  received  and  completely  af'counted 
ftir  by  the  chief  of  the  labor  department  at  Cristobal. 

For  this  reason  the  supposition  that  the  drowned  man  referred  to  should 
have  been  one  of  the  aforesaid  Martlniquans  is  Inadmissible. 
I  am,  sir,  your  most  obedient  servant, 

G.  BONHENBY, 

Vice-Consul  of  France. 


A  certified  copy  of  the  original. 


Colon,  October  7,  1905. 

G.  BONHENBY, 

Vice-Consul  of  France. 


October  25,  1905. 
Sir  :  I  have  the  honor  to  acknowledge  the  receipt  of  and  to  thank 
you  for  your  letter  of  the  21st  instant  inclosing  copy  of  a  dispatch 
from  the  American  minister  to  Panama  transmitting  a  copy  of  the 
official  report  to  his  Government  of  the  vice-consul  of  France  at 
Colon  in  regard  to  the  action  of  the  Panama  and  Zone  police  in  using 
force  to  compel  certain  laborers  from  Martinique  to  disembark  from 
the  French  vessel  Versailles  at  Colon. 
Very  respectfully, 

Wm.  H.  Tapt, 

Secretary  of  War, 
The  Secretast  op  Statu. 
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IsTHMTA  Canal  Zone,  Execjutivb  Opttcb, 
Ancon,  Isthmian  Canal  Zone,  October  10, 1905, 
Sir:  Keferring  to  cablegram  of  October  2,  respecting  the  difficdlty 
which  occurred  on  the  French  steamer  Versailles  at  Colon  on  October 
1,  I  have  the  honor  to  forward  herewith  copy  of  a  report  submitted 
to  me  by  the  prosecuting  attorney  of  the  Canal  Zone  of  an  investi- 
gation made  by  him  of  the  matter;  also  copies  of  the  statements  of 
the  agent  of  the  steamship  company,  the  captain  of  police  of  Colon, 
Doctor  Pierce,  the  quarantine  officer  of  Colon,  and  the  French  vice- 
consul  at  Colon,  together  with  a  copy  of  the  official  report  of  the  con- 
sul addressed  to  his  Government,  and  a  copy  of  a  letter  addressed  by 
the  vice-consul  to  the  prosecuting  attorney,  all  referred  to  by  the 
prosecuting  attorney  in  his  report. 

These  papers  are  sent  for  the  files  of  the  Washington  office,  and  for 
such  use  as  may  be  desired  to  make  of  them. 
Very  respectfully, 

Charles  E.  Magoon,  Governor, 
Chairman  Isthmian  Canal  Commission, 

Washington,  D.  C. 


ANcc:ir,  October  10,  1905. 

Sib:  [  have  the  honor  to  report  with  reference  to  the  debarkation  of  664 
Martiniquans  at  Colon,  lu  the  Republic  of  Panama,  wherein  It  has  been  reported 
that  force  and  violence  were  used  by  the  police  force  of  the  Republic  of  Panama 
and  the  police  of  the  Isthmian  Canal  Zone. 

In  accordance  with  instructions,  I  went  to  Colon  and  investigated  the  affair. 
I  received  a  statement  from  the  agent  of  the  steamer  Versailles,  which  arrived 
in  Colon  on  Friday,  September  29,  with  the  Marti iilquan  laborers,  also  a  state- 
ment from  the  captain  of  police  at  Colon,  a  statement  from  Dr.  Claude  C.  Pierce, 
quarantine  officer  at  Colon,  also  a  statement  from  the  French  vice-consul,  as 
well  as  a  copy  of  his  official  report  addressed  to  the  French  Government  at 
Paris,  all  of  which  I  have  the  honor  to  herewith  submit.  ' 

The  rumors  circulated  that  the  passengers  were  cruelly  treated  by  the  police 
of  Colon  and  the  police  force  of  the  Canal  Zone  have  no  foundation  at  all. 
About  150  of  the  passengers  refused  to  leave  the  ship,  as  a  pretext  therefor 
stating  they  would  not  be  vaccinated.  The  captain  of  the  ship  called  upon  the 
French  vice-consul,  who  used  his  influence  to  per^juade  the  passengers  to  go 
ashore  and  carry  out  their  contracts,  but  his  entreaties  were  of  no  avail.  Finally 
he  was  compelled  to  call  upon  the  police  force  of  the  Republic  of  Panama  at 
Colon  to  eject  these  men  from  the  vessel. 

Fearing  a  riot  between  the  police  and  the  passengers.  Governor  Melendez,  of 
the  province  of  Colon,  requested  that  a  detail  of  Zone  police  enter  the  Republic 
and  assist,  as  their  presence  might  prevent  serious  trouble.  Finally,  on  October 
1  the  men  were  taken  from  the  ship  one  by  one  and  safely  sent  to  their  destina- 
tion. 

The  French  vice-consul,  who  was  present,  in  a  letter  addressed  to  me  of 
October  7,  in  conclusion,  states  the  following :  "  I  avail  myself  with  pleasure 
of  this  opportunity  to  express  again  my  thanks  for  the  assistance  rendered  on 
that  occasion  by  the  Zone  police,  who  greatly  contributed  to  the  conclusion  of 
the  conflict  without  any  loss  of  life  or  bloodshed." 

With  reference  to  the  body  of  a  man  found  a  few  days  later  floating  in  the 
water  between  piers  3  and  4  at  Colon,  I  have  the  honor  to  state  that  In  a 
letter  addressed  by  the  vice-consul  of  the  Republic  of  France  at  Colon  to  the 
alcalde  of  Colon,  of  October  4,  1905,  with  reference  to  the  body  of  a  drowned 
man,  sopposed  to  be  one  of  the  Martinique  passengers  who  Jumped  overboard 
on  the  afternoon  of  October  1,  conclusively  proves  that  the  drowned  man  was 
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not  one  of  the  passengers  of  the  steamer  Vermillea,  as  the  letter  states  that 
the  Tlce-consul  has  authentic  documents  In  his  possession  which  show  that  the 
66i  laborers  all  landed  and  were  accounted  for. 

Therefore  the  conclusion  must  be  that  the  reports  were  unfounded,  alf  of 
which  I  have  the  honor  to  submit. 

Very  respectfully,  J.  M.  E^eedt, 

Prosecuting  Attorney. 
Hon.  Chas.  B.  Magoon, 

Qovemor  of  the  Canal  Zone,  Ancon. 


[Statement  of  the  agent  of  the  steamship  company.] 

The  steamer  Versailles  arrived  on  the  morning  of  Friday,  September  29, 
bringing  laborers  for  the  Canal  Commission — 664  from  Martinique  and  236 
from  Cartagena.  As  the  Canal  Commission  could  not  receive  the  laborers  on 
their  arrival,  they  auked  me  to  keep  the  msjn  on  board  the  steamer  until  Satur- 
day, when  they  would  take  charge  of  them.  There  was  no  reason  why  we 
should  not  keep  them  on  board,  because  the  Commission  usually  paid  for  hold- 
ing them  in  that  way.  On  the  morning  of  Saturday,  September  30,  at  6  o'clock, 
we  started  to  land  them,  and  they  asked  first  to  land  the  Martinique  laborers. 
They  were  coming  one  by  one,  calling  their  names,  but  after  we  had  landed 
many  of  them  the  others  refused  to  come,  and  I  personally  asked  them  why 
they  did  not  want  to  come  off  the  boat.  They  replied  that  they  did  not  want 
to  he  vaccinated.  Doctor  Pierce  and  the  others  who  accompanied  him  can  con- 
firm this  statement 

After  telling  them  that  the  vaccination  was  only  a  slight  operation  to  pre- 
vent them  from  getting  sick,  they  said  they  had  been  told  by  people  down  here 
that  it  was  not  a  real  vaccination ;  that  it  was  a  mark  meaning  that  they  should 
never  go  back  to  their  own  country.  I  then  told  them  that  this  was  false. 
Thereupon  they  started  to  land  the  Martinique  laborers.  They  landed  the 
Colombians,  and  they  went  ashore  without  anj  trouble.  I  then  tried  to  con- 
vince them  that  the  rumors  which  were  circulated  were  false,  but  this  had  no 
effect  upon  the  laborers.  I  then  called  upon  the  Canal  Zone  people  and  told 
them  that  the  laborers  refused  to  come  ashore,  and  the  Canal  Zone  people 
Informed  me  that  they  could  do  nothing,  l)ecause  it  was  now  a  matter  to  be 
handled  by  Doctor  Pierce,  because  the  doctor  wou'i  not  allow  them  to  land 
before  they  were  properly  vaccinated,  in  accordar  m  with  the  sanitary  regula- 
tions existing  here,  and  also  in  accordance  with  the  laws  of  Panama.  The 
steamship  company  u«d  fulfilled  Its  contract  by  bringing  the  men  down  here, 
and  the  captain  of  the  ship  said  that  he  would  keep  them  aboard  until  the  fol- 
lowing day,  80  as  to  give  the  laborers  time  to  reflect,  and  to  see  whether  or 
not  they  would  leave  the  ship. 

The  following  day  (Sunday,  October  1)  Doctor  Pierce  went  aboard  the  ship 
and  asked  the  laborers  if  they  would  submit  to  vaccination  and  go  ashore.  I 
went  to  the  cannl  people,  and  they  sent  me  to  the  checker,  and  the  doctors  were 
ready  for  the  laborers.  The  men  stated  that  they  did  not  care  to  be  vaccinated, 
that  they  wished  to  return  home  to  Martinique.  I  told  them  that  the  vaccina- 
tion would  not  prevent  them  from  coming  ashore ;  that  they  were  free  to  come, 
provided  they  would  apply  at  my  office  for  return  transportation.  They  said 
they  would  not  leave  the  ship,  whereupon  the  captain  of  the  vessel  asked  me 
what  to  do  with  them ;  whether  to  keep  tliem  on  board  the  vessel  or  to  have 
them  ejected  from  the  ship  by  the  Colon  police  force.  I  might  mention  that  on 
the  day  the  men  refused  to  l>e  vaccinated  by  Doctor  Pierce  a  detachment  of 
armed  Colon  police  was  sent  aboard  the  vessel  to  see  that  none  would  leave  the 
ship  without  being  vaccinated  by  the  doctor.  This  same  day  Doctor  Pierce  sent 
a  telegram  to  the  chief  quarantine  officer  of  Panama,  and  on  the  following  day 
the  doctor  received  a  reply,  instructing  him  to  proceed  in  whatever  way  he 
thought  proper  to  get  the  laborers  ofT  the  vessel. 

In  accordance  with  the  laws  of  my  Government  I  am  not  authorized  to  hare 
a  police  force  go  aboard  a  vessel  without  the  consent  of  the  consul.  I  then 
asked  the  consul  if  he  could  let  me  have  policemen  go  aboard  to  compel  the  men 
to  leave  the  T«e8«i    I  was,  of  course,  responsible  for  their  passage  home,  but 


V-^^: 


ISTHMIAN    CANAL. 


65 


as  none  of  them  had  any  money  I  was  unable  to  allow  them  to  roturn  to  Mar- 
tinique. As  they  were  trespassers  It  was  necessary  to  have  them  ejected  from 
the  ship.  The  consul  consented  to  let  me  have  pollcenjen  go  aboard  the  vessel 
to  compel  the  njen  to  be  vaccinated  and  to  leave  the  steamer.  With  the  cor  I's 
corisent  I  went  to  the  Colon  police  oltlcers  tor  assistance  in  getting  the  men  M 
.  the  ve.s8el.  The  consul  and  the  captain  of  the  ship  accompanied  me  on  board 
the  steamer,  and  the  captain  of  the  Colon  police  stated  that  he  wanted  to  see 
Governor  Melendez,  but  the  governor  was  not  in  town  at  that  time. 

The  governor  finally  arrived  and  asiied  if  he  sliould  have  policemen  eject  the 
men  from  the  ship,  and  I  said  "  yes."  The  police  force  of  the  Zone  were  noti- 
tied  by  Governor  Melendez  that  he  would  need  their  assistance,  whereupon  they 
prepared  to  come  to  Colon,  and  when  they  came  Governor  Melendez  sent  a  tele- 
gran,  to  Presidenc  Amador,  stating  that  he  had  asked  the  Zone  police  to  give  us 
assistance,  and  a.slied  the  President  if  he  was  riglit  in  so  doing.  When  the 
laborers  saw  the  i)oiice  in  Colon  they  revolted. 

Question.  What  was  the  conduct  of  the  Zone  policemen?  How  did  they 
behave  themselves? 

Answer.  I  was  present  and  I  can  assure  you  thnt  they  have  used  no  force  what- 
ever against  the  laborers.  Their  conduct  \/as  good,  in  my  oi)iiiion.  They  merely 
toolv  the  men  by  the  arm  and  tried  to  get  them  to  leave  the  ship,  but  no  force 
wliatever  w«  5  used  by  tiie  Zo'-e  police.  When  Governor  Melendez  arrived  on 
board  he  addressed  tlie  laborers  on  tlie  vessel  and  gave  them  two  hours  (that  is, 
until  4  o'clock)  for  reflection.  At  4  o'clock,  when  I'residei't  Amador's  telegranl 
arrived,  he  said  that  the  time  had  passed;  that  it  \V{>xi\(\  ilien  be  necessary  to 
eject  them  by  force.  'I'he  laborers  tiien  said :  "  W'e  refuse ;  we  will  not  go  on 
shore."  Then  the  Colon  policemen  took  the  men  off,  and  the  Zone  police  assisted 
them  in  doing  so. 

About  two  days  later  a  man  was  found  washed  up  on  the  shore,  having  been 
drowned.  He  could  not  have  been  one  of  the  passengers  on  the  ship  who 
junipe<l  overl)oard,  l)ecause  the  nunil)cr  of  men  brought  Irom  Martiniciue  tallied 
with  the  list  that  we  had,  which  conclusively  shows  that  the  number  of  men 
I)laced  upon  board  tlie  vessel  at  Mai-tini(iue  were  delivered  here  at  their  des- 
tination complete  and  were  receij)ted  for  by  the  manager  of  tlie  branch  of  labor 
and  quarters  of  the  Istluuiau  Canal  Connuission. 

Question.  Can  you  give  a  reason  why  the  man  jumped  overboard? 

Answer.  There  is  no  reason.  They  refused  to  come  ashore.  They  mutinied, 
were  defiant,  and  sooner  tlian  lie  taken  otf  liy  the  i)o!ice  and  going  down  tlie 
gang  plank  they  jumped  overboard.  I  assured  the  men  that  no  harm  would 
c^nie  to  them.  It  is  not  uiiconiuion  that  laborers  o',  tbe  various  i)iers  fall  over- 
board from  some  cause  or  other,  and  the  rumor  was  started  about  this  drowned 
man  being  one  of  tlie  passengers,  simply  because  his  body  was  found  a  few  days 
after  the  landing  of  these  laborers. 

[Statement  of  the  captain  of  police  of  Colon.] 

The  captain  says  the  policemen  were  ordered  by  Governor  Melendez  to  go 
to  the  boat  and  take  the  men  off,  and  he  olieyed.  This  re<iuest  w;is  made  by  the 
French  consul  through  Governor  Melendez.  The  French  consul  came  to  the 
I)ollce  station.  As  it  was  business  whicli  he  could  not  ])erforiii  himself,  he  con- 
suited  Governor  Melendez.  The  agent  (>f  the  steanisliip  company  and  the  cap- 
tain of  the  port,  and  Governor  Melendez,  with  the  French  consul,  came  to  the 
police  station. 

A  copy  of  the  report,  dated  October  2,  from  the  japtain  of  police  to  Governor 
Melendez,  with  reference  to  this  occurrence,  is  herewith  attached. 

We  tried  to  get  the  men  off  the  boat  peaceably,  and  wlien  we  found  that  ti 
would  not  come  off  in  that  way,  I  consulted  Governor  Melendez  as  to  my  dutit 
I  went  aboai-d  the  sliip  with  the  governor,  by  the  request  of  the  captain  of  the 
steamer,  and  some  polic«Mne:i  prevented  the  men  from  scattering  on  the  ship. 
The  governor  told  me  to  i)ut  them  off  the  boat,  but  I  used  as  little  force  as  pos- 
sible. There  were  about  150  laborers  on  the  ship,  and  the  police  force  num- 
bered about  25. 

The  trouble  originally  started  by  the  men  because  the  n.en  on  board  the  ship 
refused  to  be  vaccinated,  and  the  policemen  compelled  them  to  yield  to  vaccina- 
tion, in  accordance  with  the  sanitary  regulations. 

Question.  When  the  policemen  boanled  the  ship,  what  did  they  do? 

Answer.  The  policemen  did  nothing  at  all. 

8.  Doc.  127,  59-1,  pt  2 5 
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Question.  Did  not  the  captain  of  the  ship  ask  the  policemen  to  put  the  men 
off? 

Answer.  Both  the  French  consul  and  the  agent  of  the  steamship  company 
asked  the  ixtiicemen  to  put  them  oiT  the  ship.  As  the  laborers  had  no  money 
to  pay  their  return  passage,  the  agent  of  the  steamship  company  and  the  cni)- 
taln  of  the  ship  asked  that  they  be  put  off.  Some  of  the  laborers  had  knives 
and  revolvers. 

Question.  Did  you  put  them  off  the  ship? 

Answer.  We  asked  the  laborers  to  come  off  peaceably,  and  as  they  refused 
they  were  put  off  with  force,  In  accordance  with  Q»)vcrnor  Melendez's  orders. 
We  were  compelled  to  club  some  of  the  laborers  In  order  to  subdue  them.  If 
It  had  not  been  for  the  energy  of  the  [Kjllce  force  there  would  have  been  a  great 
deal  of  trouble  on  the  boat,  as  the  laborers  were  defiant  and  determlnetl  not 
to  leave  the  ship;  and  they  were  well  armed.  Some  of  them  threw  themselves 
overboard  to  svrim  ashore,  and  they  were  all  taken  out  of  the  water.  I  do  not 
think  anyone  of  them  was  drowned,  l>ecause  the  count  tallied.  Al>out  three 
days  after  this  the  corpse  of  a  colored  man  was  found  on  the  shore  at  Colon. 
He  was  not  recognized  by  anyone.  His  body  was  In  a  state  of  decomposition. 
It  Is  not  unconmion  for  men  to  drown  here,  there  being  so  many  laborers  em- 
ployed on  the  different  wharves  and  steamers. 


[Statement  of  Dr.       lude  C.  Pierce,  quarantine  officer,  of  Colon.] 

The  French  steamer  VersaiUrs  arrived  in  Colon  on  Friday,  September  20. 
about  1)  a.  m.  I  went  on  boiirrl  and  found  that  there  were  0(18  laborers  from 
Fort  de  France  and  353  laborers  from  Cartagena,  besides  the  other  cabin  and 
transient  passengers.  We  conmiencwl  inspection  and  got  through  with  all  the 
flrst-cnbln  passengers,  all  the  miscellnnooua  steerage,  and  then  allowed  the 
vessel  to  come  alongside  the  wharf  and  discharge  mail  and  passengers.  We 
then  started  in  to  Inspect  the  lat)orers,  and  took  first  the  Colombians  and  Carta- 
genlans.  All  those  passed  by  and  were  insi)ected.  and  were  vaccinated  where 
found  necessary.  We  then  started  in  on  the  Martinique  laborers,  nnd  about  400 
of  them  voluntarily  passed  Inspection  and  were  vaccinated  where  found  nec- 
essary. 

About  1.30  p.  m.  the  laborers  stopped  passing  In  front  of  the  little  table  we  had 
there  where  Doctors  Moore,  Darby,  and  I  were  inspecting,  and  I  told  the  cap- 
tain of  the  ship  to  bring  them  up,  as  we  wanted  to  get  tbrougii  as  so<m  as  pos- 
sible, and  hurry  them  along,  and  the  captain  and  other  officers  of  tlie  ship  went 
back  aft  where  the  negroes  were,  and  after  being  gone  a  few  minntes  ije  came 
back  and  said  that  the  negroes  refused  to  come  forward;  tliat  if  tl)e  doctor 
wanted  to  see  them  he  had  to  come  aft.  T  went  back  aft,  so  as  to  avoid  delay 
.md  vaccinate  a  feyv  more — about  2!^)  or  30  of  them— a-id  tlicn  tliey  positively 
refused  to  come  t>y  at  all;  they  said  they  did  not  want  to  pass  inspection;  that 
they  were  going  to  stay  on  the  ship. 

At  that  time  the  captain  of  the  vessel  stated  that  there  were  approximately 
225  left.  As  those  men  refused  to  pass  Inspection,  and  tlie  majority  of  the  pas- 
sengers on  t>oard  the  ship  had  already  passed,  we  wanted  to  keep  tlioso  two 
classes  separate,  so  as  to  avoid  having  all  those  already  inspected  to  go  over 
again  the  next  day.  So  I  went  up  and  saw  tlie  captain  of  the  Colon  jwiice  and 
told  him  that  there  were  about  /i25  Martinique  laborers  who  refused  to  pass 
Inspection,  and  asked  him  to  send  a  detail  of  policemen  on  board  to  keep  those 
men  separated  from  the  others.  He  sent  down  four  Colon  policemen  with  arms. 
and  stationed  them  across  the  break  of  the  poop  with  instructions  to  allow  no 
one  to  pass  down  onto  the  other  part  of  the  deck. 

The  next  morning,  Saturday,  September  30,  the  laborers  who  had  already 
passed  In8i)ectlon  were  taken  off  the  ship  by  the  labor  agent  of  the  C  anal  Com- 
mission. I  was  on  bocrd  early,  accompanied  by  Doctor  Moore,  to  lye  on  hand  to 
vaccinate  anyone  who  was  was  ready  to  be  inspe<*ted  and  passtnl  upon.  Then 
the  captain  of  the  vessel  began  to  take  out  the  baggage  belonging  to  every 
passenger.  The  baggage  of  these  men  was  mixed  with  the  baggage  of  the  other 
passengers,  and  when  the  negroes  saw  their  trunks  being  taken  ashore  quite  a 
number  of  them  submitted  to  Inspection,  so  as  to  get  ashore  and  look  after  their 
baggage.  Then  some  of  the  ne^'roes  who  had  refused  said  they  wanted  to  see 
the  French  cousul. 
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A  moRwnprer  wns  then  sont  for  the  French  Cf.nsul.  who  «ent  his  rlerk  down 
and  inter  the  consul  hini.olf  came.  They  were  told  thnt  In  order  to  K-ml  thev 
won  d  have  o  Hubn.it  to  inspection.  Durins  the  ti.ne  these  n.en  hn  been 
deained  in  the  after  part  of  the  ship  they  hful  not  been  fund s"Sd  with  an? 
food  or  water.  This  was  because  the  only  way  of  Kcttii.ffXdind  water  to 
them  was  for  the  sailors  on  the  ship  to  carry  It  to  wli.rt^hey  w?re  and  the 
captain  of  the  vessel  stated  that  if  anyone  wante<l  to  c(,n,e  d  4  and  eet  food 
md  water  they  can  do  so.  but  In  order  to  do  so  they  would  have  to  pnssfnsiic 
tlon.  These  men  stayed  back  aft  all  day  Saturday,  Sfptember  W  wi  bout  fcmd 
or  water  and  durin^r  this  time  the  ncent  of  the  steinnshi,)  con^any  tl ^Ye  ch 
consul,  the  ropmsentative  of  the  labor  bureau  of  the  Is  htnia^flana  ironmN 
f^ion.  and  Martinique  laborers  who  were  alreadv  ashore,  werrall  w^i  to  co  t 

out  who  showed  evidences  of  having  had  smallpox  and  v  tc  theJef^re  afrea^ 
pro  e<-ted,  and  were  told  that  they  could  come  on  shore,  but  they  refused  "  tat^nJ 
that  they  would  remain  with  their  con.panious  and  ro  barV  Ka?  .n  que  of 
Saturday  even  ng.  September  .'50.  the  ca,.tain  of  the  ship  stated  t/t  I  "coidS 
no  onger  deprive  these  men  of  food  and  water,  and  he  on  ere  le  s  llors  o 
carry  food  and  ^yater  to  them,  which  was  done.  The  ngent  of  tl  e  s  e-  mshfn 
co.npany  was  des  rous  of  getting  these  n,en  off  the  ship,  as  wL  alL  the  S  n 
'..'u  .  XonT'*  ""/^  ""  «""<l^>y  '"^"-nl"!?.  October  1,  Doctor  Moore,  Docfr  Drrly 
"he  sfdp         ''°  ^''"^""'^'^  *"*  '"'^"'*  *''^  "^^'"'''  '^  ^^^y  '^"^•'^^^•^  to  'la/e 

In  the  meantime  a  telcgriim  had  been  sent  to  Surgeon  I'errv  the  ch'ef  ouar- 
mit.ne  ofhcer  in  Pnrun..n.  advising  hin>  of  the  condUion  o^  Jfa  rs  a  d  re«>m^ 
inend.ng  that  the  laborers  be  forced  to  disembark.  pl.-ued  on  tlS  a  VaUc  a 
vessel  belongmg  to  the  Isthn.Min  Canal  Couunission.  '..ui  canicl  to  sou  e  point 
near  Cristobal  and  detained  there  until  they  subnutte<i  to  inspe.  t?on     nd  vac 

I    ,?ivl  !n,HwHr'?'-  Z-^"  :'"^«-^'^  ^^'"«  received  on   Sunday  morning.  October 
1.  giving  authority  to  do  this  or  to  take  any  measures  I  thought  necessary  to 

':::^i^ ^.^rT"'"'-  '"  ^'"  ^''^'^■•"""  '^  ^••'^  ^^'^^•■"  '^^'  *^^  ^'"^"-"' 

When  I  found  on  Sunday  morning  that  the  men  still  refused  to  submit  to 
inspection  an,  vaccination  I  told  Mr.  Raven,  the  agent  of  the  French  ".rpany 
that  I  was  going  to  turn  the  matter  over  to  h-ui  to  force  the  ineu  to  land  as  it 
was  not  in  the  province  of  the  quarantine  ollicer  to  force  these  men  ofY  the  ves- 
sel. I  further  told  him  that  I  would  l>e  on  hand  ready  to  insi)ect  such  passen- 
:^^\^"'^f^l''''f-     -^^^-J^'^^-^"   ^-^-^'"t  to  see  the  captain  o,  the  port  of 

olon  and  asked  him  to  send  down  additional  armed  Colon  policemen  to  enable 
!.im  to  force  these  negroes  to  leave  the  ves.^^l.  After  great  delay' Mr.  Raven 
returned  and  stated  that  the  captain  of  the  oort  told  him  tiiat  as  it  was  Sunday 
i.nd  not  a  working  day  for  the  Colon  govenuiient  he  had  no  clerk  at  haid  to 
write  the  order  to  the  captain  of  the  Colon  police  to  enable  him  to  get  these 
policemen  I  then  went  with  Mr.  Raven  to  the  house  of  the  assistant  captain 
ot  the  i>ort.  Mr.  Mendez,  and  Mr.  Mendez  stated  that  he  could  not  send  police- 
men unless  I  issued  a  re«inest  for  same. 

I  sat  down  in  Mr.  Mendez  s  house  and  wrote  him  an  official  letter.  reiiueP+ine 

that  he  let  me  have  the  assistance  of  112  armed  Colon  policemen  to  .see  that  the 

aws  relating  to  quarantine  inspection  and  vaccination  be  carried  out  on  board 

the  steamship  Vrrsailla,  lying  at  pier  2  of  the  Colon  wharf      I  stated  in  this 

letter  that  it  was  to  carry  ^  <it  the  laws  of  the  Republic  of  Panama  regarding 

the  matter  of  vaccination,  ai   '  cited  the  fact,  as  a  footnote  to  the  law   that  the 

l>olice  of  Panama  are  directed  to  give  a.ssistance  in  its  enforcement      I  further 

cited  that  this  was  promulgated  as  a  proclamation   bv  the   President  of  the 

Republic  of  Panama.     Mr.  Mendez  wrote  an  order  to  the  captain  of  the  Colon 

police  directing  him  to  put   12  armed  Colon  policemeu  at  my  disposal      I  de- 

ivered  the  note  in  i)erson  to  the  captain  of  police,  being  accompanied  by  Mr. 

Raven,  the  ajsent  of  the  French  conii)any,  and  the  12  r><>licemeu  were  sent  on 

board  under  the  command  of  a  captain  of  police.     When  we  weut  on  board  I 

liad  the  policemen  c-ome  up  on  the  [loop  deck,  where  the  men  were  gathered 

The  French  consul  was  present  and  told  the  men  again,  as  he  had  done  the  day 

before,  that  If  they  did  not  subiuit  voiuntar'ly  to  passing  inspection  and  going 

on  shore  that  forcible  measures  would  be  useil.     The  men  were  v<'ry  o'>strep- 

crous,  all  talliii>5  at  once,  ana  stating  that  they  did  not  desire  to  go  ashore  at 
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all ;  tlint  thoy  wanted  to  return  to  Martinique  or  die.  They  bared  tlielr  breasts 
and  told  the  riiuiinia  iioUcenien  to  shout;  tliat  they  wanted  to  die  for  France. 
The  consul  told  them  that  whi.tever  measures  of  force  \scre  taken  to  land  them 
•would  be  with  his  approval,  and  that  no  clalnss  resulting  from  these  measures 
would  Ik"  a(cc'pte<l  from  anyone,  as  they  were  trespassers  on  the  vessel,  and 
therefore  violating  the  law  and  not  (MitiHed  to  protection  as  Frencli  subjects. 
Up  to  this  time  1  thouf^ht  that  the  sliow  of  an  armed  force  would  cause  the  men 
to  subnnt,  but  it  had  no  effect  other  than  to  excite  them.  A  conference  was  thea 
held  between  the  captain  of  the  ves.^el.  the  agent  of  the  French  company,  the 
French  consul,  the  captain  of  tlie  Colon  police  force,  myself,  and  others,  and  it 
was  decided  to  tal<e  tiie  men  one  by  one  ai-.i  bring  them  down  from  the  breaic 
of  the  ix>oi).  When  the  policemen  marched  up  close  to  the  negroes  they  volun- 
tarily retreated  as  far  as  possible  toward  the  sterr'  of  the  vessel,  and  were 
therefore  massed  close  tng(>tlier  against  the  rail  around  tlie  stern. 

When  this  was  done  all  of  their  personal  baggage  and  empty  bottles  which 
they  had  were  removed  from  the  vessel  and  placed  on  the  wliarf.  This  was 
mainly  to  disarm  them,  as  empty  bottles  could  be  used  as  weapons  of  offense  or 
defense.  After  this  was  done,  and  the  men  were  massed  in  the  after  part  of 
the  vessel,  I  suggested  that  a  rope  barrier  be  put  across  in  front  of  them  to 
avoid  a  rusli  when  the  policemen  commenced  to  remove  the  men  one  by  one. 
This  was  0>  le,  and  the  captain  of  the  vessel  directed  tl-e  captain  of  the  Colon 
police  to  take  a  certain  negro  indicated  t)y  him  and  put  him  ashore.  The 
captain  of  the  Colon  police  directed  two  of  his  iK)licemen  to  lay  hold  of  this 
negro  and  bring  him  o&.  When  these  two  Colon  policemen  took  hold  of  the  man 
he  held  back  and  all  the  other  negroes  yelled.  "  M"urn  him  loose,"  and  other 
things  which  I  did  not  understand,  as  tliey  were  speaking  in  French.  Some  of 
them  drew  knives,  and  all  of  them  shouted  that  they  were  going  to  stay  on  the 
vessel  or  die. 

The  cai»tain  of  the  Colon  ix)lice  stateil  that  he  could  not  use  more  forcible 
measures  without  consulting  (Jo\ernor  Meiendez,  of  the  Province  of  Colon.  He 
withdrew  his  policemen  -x  .sliort  distance  and  gave  tiiem  orders  to  await  his 
return  before  proceeding  furtlier.  He  then  went  to  advise  Governor  Melendez 
of  the  fact.  Wliile  he  was  gone  I  told  the  Frencli  consul  and  the  captain  of  the 
vessel  that  up  to  this  time  I  had  been  directing  the  measures  to  be  carried  out, 
but  that  mn\  I  would  withdraw  and  have  notliing  more  to  do  with  the  matter. 
I  stated  that  I  would  give  no  more  orders,  and  that  I  would  not  bo  resiKUisible 
for  any  consequences  or  any  other  action  taken ;  that  the  matter  had  changed 
Its  aspect,  and  that  it  was  not  now  a  (luestion  of  refusing  to  submit  to  quaran- 
tine regulations,  but  a  refusal  oi  the  part  of  the  laborers  to  land  at  all.  I 
told  them  that  in  this  case  it  was  not  .ny  jirovince  to  force  them  to  land.  The 
French  consul  acknowledged  the  justice  of  this,  and  stated  that  he  would  be 
responsible,  together  with  the  agent  of  the  French  company  and  the  captain  of 
the  vessel,  for  any  further  action  on  the  part  of  the  Colon  i-olicemen.  The 
captain  of  the  Colon  police  returned  shortly,  being  accompanied  by  Governor 
Melendez  and  by  the  alcalde  of  Colon. 

Another  confei^nce  was  held,  and  Governor  Melendez  made  a  speech  to  the 
laborers,  telling  them  that  as  tliey  had  reached  their  destination  it  was  nece.s- 
sary  that  they  should  leave  the  ship,  and  that  no  one  had  any  right  to  remain 
aboard  the  ship  against  the  consent  of  the  owners  or  representatives  of  the 
owners  of  the  ship,  and  thtit  if  they  did  not  leave  the  vessel  quietly  he  would 
give  them  two  hours  in  whicli  to  make  up  their  minds;  that  if  they  d'd  not 
leave  the  vessel  by  4  o'clocic  he  would  take  such  measures  as  would  force  them 
to  leave  the  ship.  After  this  speech  by  Governor  Melendez  all  the  negroes 
cried  out  that  they  would  stay  on  board  the  vessel  and  go  back  to  Martinique 
or  die.  Governor  Melendez  then  sent  a  telegram  to  the  secretary  of  foreign 
affairs  for  the  Republic  of  l»anama,  advising  him  of  the  situation  and,  I  supiKtse, 
reque*-  'iug  authority  for  further  i)rocedure  in  the  matter. 

Governor  Melendez  !\ga'n  returned  to  the  vessel  and  asked  me  If  I  could  get 
25  CanaJ  Zone  policemen  to  come  on  board  with  their  clubs,  but  without  arms, 
to  assist  in  driving  the  men  from  the  vessel.  Governor  Melendez  stated  that 
he  did  not  desire  to  create  a  disturbance,  but  that  he  would  have  his  policemen 
on  board  to  protect  the  Canal  Zone  policemen,  and  to  quell  any  riot  or  disturb- 
ance which  might  arise  when  the  lal)orei's  were  forcibly  removed  from  the 
vessel.  This  was  a  voluntary  request  on  the  part  of  Governor  Melendez,  and 
was  not  suggeste<l  to  him,  as  far  as  I  know,  by  anylwdy.  I  went  to  the  Canal 
Zone  police  station  at  Cristobal  and  Inquired  for  Lieutenant  Angel.  Sergeant 
Jobnson,  of  the  Zoue  police,  told  me  that  Lieutcuuut  Angel  was  at  Gorgona, 
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but  that  Titeutenant  Ross,  of  the  Canal  Zone  police,  was  In  Colon ;  he  thought  at 
the  Washington  Hotel, 

Sergeant  and  I  went  together  in  a  coach  to  look  for  Ijleutonant  Ross,  but  did 
not  find  him  then.  I  asked  Sergeant  Johnson  If  he  felt  that  he  had  authority 
enough  to  bring  the  men  under  his  command  to  the  vessel.  In  compliance  with 
tlie  request  of  Governor  Melendez.  Sergeant  Johnson  stated  that  he  felt 
authorized  to  do  this,  and  I  then  requested  him  to  return  hereto  with  as  many 
Zone  policemen  as  he  could  nmster,  and  to  wait  there  on  the  wharf  until  he 
received  further  orders  eitlier  from  Lieutenant  Ross  or,  If  Lieutenant  Ross 
could  not  be  found,  frum  (Jovernor  Melendez.  Sergeant  Johnson  came  to  Pier 
2  with  a  corporal  and  15  Zone  policemen  armed  only  with  their  clubs.  These 
iiH>n  were  drawn  up  on  the  wlutrf  and  awaited  Instructions.  In  the  meantime 
Lieutenant  Ross,  of  the  Zone  police,  bearing  of  the  matter,  ciime  on  board  and 
was  advised  In  detail  as  to  the  situation.  lie  held  a  coiUcrciice  with  Governor 
Melendez,  and  send  a  telegram  to  his  chief  stating  that  unless  he  w;is  advi.sed 
to  the  contrary  by  4  o'clock  p.  m.  he  would  render  the  assistnnce  reipiested  by 
Governor  Melendez  to  remove  these  laborers  from  the  Freneli  vessel  \'vrsaiUcs. 

During  this  Interval  nun'bers  of  peojtle  who  spoi^e  French  jidvised  the  men  to 
come  off  the  vessel  quietly  before  tliey  got  Into  trouble  o\  the  matter,  but 
tliey  persistently  refused.  Three  men  did  voluntarily  eonie  .  .u  from  the  crowd 
of  negroe.s,  birt  they  were  hi.ssed  and  jeered  by  their  comp.mions,  who  called 
tlieii»  traitors  to  tlieir  country,  and  many  other  jibes  were  thing  at  them. 
The  captain  of  the  vessel  aiipealed  to  them  to  permit  their  companions  to  come 
out  from  the  crowd.  They  answered,  "  Vou  have  tied  us  up  here  with  roi)es, 
!uid  we  can  not  let  them  out."  The  captain  of  the  vessel  then  ordered  the  rope 
barrier  t^^  be  removed,  and  told  the  men  they  were  free  to  go  where  they 
|)leased,  and  also  put  food  nnd  wine  on  the  wharf,  and  said  tliat  If  any  man 
there  was  hungry  and  said  he  had  nothing  to  eat  that  there  wtn'e  three  days' 
rntions  ci  the  shore  waiting  for  juiyone  wlio  wxaild  i»asa  out  nnd  get  It.  The 
men  in  the  rear  of  the  crowd  still  said  tliat  tliey  were  l)eing  hindered  fiom  corn- 
in.ij;  (Hit.  and  two  or  three  of  tlie  Colon  i)oiic<';nen  tried  to  make  a  way  for  them  to 
come  out,  when  the  iiegncs  in  tlie  tii'st  row  drew  knives  to  ;ittack  the  ('olon 
policemen.  The  laborers  were  disarmed  juid  the  knives  carried  away  by  the 
Colon  policemen. 

At  4  o'clock  Governor  Melendez  recinested  Lieutenant  Ross  to  bring  the  Canal 
Zone  jioliceinen  on  Ixtiird.  'I'bis  was  (lo!i(>  and  tlu^  laborers  were  given  a  final 
opportunity  to  witlidraw  i)e;iren!)ly.  Tli(\v  refused,  and  (Jovernor  Melendez 
dire<-ted  the  policemen  to  draw  up  on  cne  side  of  the  poop  deck,  and  the  Zone 
ixilicemen  were  drawn  up  on  the  other  side.  Lieutenant  Ross  told  the  Zone 
l)oIicemen  that  the  lai)orers  were  to  be  removed  from  tlie  vessel,  but  tjiat  n(^ 
violence  was  to  be  used  except  the  force  necess.ary  to  drag  them  along  if  they 
resisted.  It  was  explained  to  all  the  policenuMi  that  no  violent  measures  wer- 
to  be  taken  except  when  necessary  for  self-def en.se.  (Jovernor  Melendez  had 
the  captain  of  the  Colon  indiee  make  a  similar  statement  to  his  men  that 
nobody  was  to  assault  a  negro  or  to  in  any  way  mistreat  him  unless  if  neces- 
s.'uy  to  defend  himself,  but  that  the  negroes  were  to  be  thrown  off  the  vessel 
because  they  had  refused  for  three  days  to  voluntarily  withdraw. 

At  4  o'clock  p.  m.  an  order  was  given— I  am  not  able  to  state  whether  by 
Governor  MehMidez  or  the  captain  of  his  police  force,  but  It  was  "■iven  by 
some  one  in  authority — t--  go  up  and  get  the  first  negro  in  the  row  ano  remove 
him.  This  was  done,  but  when  the  policemen  laid  hold  of  this  negro  all  the 
other  negroes  rose  up  yelling  and  gestieuiiiting  and  demanding  th.at  he  unhand 
the  negro.  As  they  resisted,  a  general  melce  ensued,  in  wliich  it  was  necessary 
to  use  clubs  and  the  butts  of  guns  with  wdiich  the  Colon  policemen  were  armed. 
The  French  consul  was  standing  on  the  poop  deck  and  witnessed  the  whole 
affair.  Many  of  the  negroes  climbed  over  the  rail,  armed,  to  a  projecting  and 
Fhelving  part  of  the  ship  outside  of  the  rail  and  jumped  overboard  in  order 
to  escape.  Many  others,  either  throngh  fright  or  desire  to  get  away  from  the 
scourge  adjacent,  crossed  the  pooj)  deck  down  on  the  main  deck.  The  captain 
of  the  French  steamer  Versailles  had  his  sailors  mustered  here  In  a  solid  body 
all  the  way  across  the  vessel  In  order  to  prevent  the  men  from  running  at  large 
nil  over  the  steamer. 

In  this  way  they  were  herded  together  again  below  the  break  in  the  poop  on 
the  main  deck.  A  gangway  had  been  arranged  prior  to  4  o'clock  at  this 
point,  so  that  the  men  might  pass  on  shore.  Doctors  Moore  and  Darby  were 
standing  at   this  point  ready   to   inspect  those  who   cared   to  go   ashore.     I 
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JolofMl  T>optors  Moore  nnd  Dnrby  nnd  we  vncolnated  those  who  cauic  The 

nuMi  wlio  wer»'  lienled  on  the  main  deck  were  very  docile,  nnd  HUi  uiltiwl 
Without  any  ohjeetion,  baring  their  unns  for  us  to  Inspt^et  for  v«eeluati(»ii 
The  majority  of  the  men  were  already  protected  by  good  vacclnatlou  s'-ars 
or  previous  attacks  of  smallpox  and  were  not  revncclnated.  When  the  negroes 
jumiKHi  overlH)ard  an  order  was  given  to  the  quiirantine  boat  to  shove  otf  and 
rescue  tJiein.  A  boat  was  also  put  in  the  water*  from  the  French  vessel,  and 
some  of  the  members  of  the  EiigMsh  ship  Tripoli  and  the  craw  of  the  German 
Bhlp  Wextphalia  also  went  to  the  rescue,  as  did  some  of  the  Colon  polkenieii 
nnd  other  bystanders,  and  the  men  were  pulled  up  on  to  the  wharf  or  taken 
Into  small  l)OMts. 

The  hil>or  agent  of  the  Canal  Commission  was  on  hand  and  gave  the  men 
tickets  bearing  a  number  and  showed  them  to  the  train  which  was  waltltjg  there 
Before  going  they  were  given  food  an<l  wine  by  the  cjiptnin  of  the  iirench  vessel! 
A  call  was  sent  in  for  tiie  ambulance  from  the  Colon  IIosj)ltal  when  the 
trouble  first  started,  at  4  o'clock.  The  ambulance  responded  promptly  with  a 
physicia!!  who  had  surgical  dressings,  etc.,  with  him  and  was  prepared  to  render 
aid  tr)  anyone  injured.  None  of  the  men  were  found  to  be  sufliciently  hurt 
to  warrant  their  being  sent  to  the  hospital,  nnd  none  could  be  found  who  desired 
to  have  their  bruises  or  other  sliglit  wounds  attended  to. 

No  actual  count  of  tlie  men  had  been  made,  because  when  a  count  was  at- 
tempted, as  was  done  several  times,  the  men  dodged  and  moved  around  and 
got  behind  each  other,  some  standing  up  and  others  lying  down,  so  that  It  was 
absolutely  impossible  to  count  tliem  accurately.  It  was  stated  that  some  were 
missing:  some  of  the  negroes  were  crying,  stating  that  they  could  not  find 
their  brothers.  Tliat  niglit  at  7.:U)  two  of  the  men  wore  found  clinging  to  the 
piles  under  pier  No.  1 ;  these  m(>n  were  brought  on  shore  by  an  employee  of 
the  (piaraiiline  department  and  told  that  they  were  free  to  go  where  they 
pleased.  He  took  them  over,  however,  to  the  labor  agent  of  the  Caii.il  Commis- 
sion. So  far  as  I  know  these  two  completed  the  list.  The  body  of  a  drowned 
negro  was  fomid  three  days  later,  and  it  is  presumed  by  some  that  he  was  one 
of  those  who  jumped  overboard. 

In  conclusion  I  wish  to  state  Hint  I  think  no  more  forcilde  measures  were 
taken  than  were  absolutely  neces.sary.     In  fact.  I  think  all  the  policemen  con- 

^•<'''"«'<1 especially  those  of  the  (V.lon  force— deserve  commendation  for  the  way 

In  which  they  acted.  The  Colon  policemen  had  been  on  !  ourd  for  .some  hours 
without  using  any  forcible  measures,  and  during  this  tii..„  they  had  to  submit 
to  the  ta\mts  and  jibes  of  the  Martinique  negroes,  who  called  them  cowards  and 
stated  that  they  were  afraid  to  do  anything.  The  Martiniiiue  negroes  al.so 
drew  knives  on  the  Colon  policemen  and  spat  at  them  and  in  other  ways 
tantalized  them  to  such  an  extent  that  if  they  had  not  been  well  disciplined 
they  would  have  taken  the  matter  into  their  own  hands  and  caused  a  riot.  The 
Canal  Zone  policemen  came  on  board  only  prior  to  the  time  when  the  order 
was  given  to  take  the  men  off  the  vessel,  and  therefore  had  not  been  provoked 
at  all,  and  were  merely  obeying  the  orders  of  their  superior  officers. 

The  fact  that  no  one  was  hurt  to  such  an  extent  as  to  be  necessary  to  send 
them  to  the  hospital,  or  to  receive  medical  or  surgical  attention,  shows  that  the 
forcible  measures  taken  were  not  severe.  Those  men  who  jumped  overboard 
did  so  of  their  own  volition ;  there  was  a  projecting  rail  around  the  ves.sel  "nd 
they  voluntarily  climbed  over  it.  Tho.se  who  desired  to  come  out  of  the  crowd 
and  voluntarily  pass  on  shore  were  not  molested:  it  was  only  those  who 
resisted  and  attacked  the  policemen  that  were  forcibly  dealt  with 

I  wish  further  to  Invite  attention  to  the  fact  that  "these  men  had  been  since 
Friday  noon  (Sepember  20)  to  Sunday  (October  1)  a'  4  o'clock  p  m  kindly 
treated,  and  implored  by  their  own  countrymen  and  b  all  interested  to  leave 
the  vessel  peaceably.  They  thoroughly  understood  neir  position,  nnd  had 
every  opportunity  to  quietly  pass  ashore  and  receive  the  same  tr<^atment  that 
every  passenger  arriving  in  Colon  from  any  part  of  the  world  would  receive 

During  Sunday  afternoon  (October  1)  the  captain  of  the  French  ve.ssel  gave 
an  opportunity  to  anybody  who  desired  to  return  to  Martinique  to  come  out 
from  the  crowd  and  pay  his  passage  money.  They  stated  that  they  had  no 
money,  but  would  pay  when  they  reached  Martinique.  This  invitation  of  the 
captain  gave  them  an  opportunity  to  return  to  their  country  If  they  desired 
but  he  could  not  be  expected  to  carry  them  free  of  charge. 
This  is  a  complete  history  of  the  incident  so  far  as  I  can  recall  it 
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VlCB-CONSUIATlE  OF   FbaNCE, 

Colon,  October  7,  1905. 

Sir:  In  answor  to  your  requost,  made  In  the  name  of  the  governor  of  the 
Ciiiial  Zone,  of  a  Htat«'iiieiit  by  iiie  rosiKH-tlng  the  Inoldont  which  oi;curred  on 
SuiKhiy  h»Ht  on  (M-caHloii  of  imitiiieor  passfn>,'**rH  on  l)oanl  the  French  packet  l)ont 
VonaillCM,  I  tlihik  I  w'a\  serve  best  your  deKi^nH  hy  remitting  you  an  olUclal 
copy  of  the  rej^rt  I  nmde  on  the  subject  to  the  Paris  foreign  ofHce  on  the  2d 
Instant. 

rioanc  find  same  herewith,  together  with  copy  of  my  answer  to  the  alcalde  of 
Colon  rcHpectIng  the  drowned  man  found  lately  and  who  was  supposed  to  be 
tilt*  dead  Ixnly  of  one  ol'  the  mutineers. 

You  will  notice  that  every  i)osslble  way  of  coming  to  nn  amicable  settlement 
has  been  tried  for  three  full  dajs  without  any  result,  so  that  this  consulate  had 
to  authorize  and  even  to  supiK)rt  the  call  of  the  steamship  agent  for  the 
iiiiid  Intervention  by  force,  and  I  Informed  the  mutineers,  who  came  from  the 
Kn  .ich  colony  of  Mai  idque,  that  owing  to  the  i)osltion  tliey  had  taken  I  would 
.•idiiiit  no  comiililnt  fruni  any  one  of  them,  whatever  might  be  the  consequences 
of  their  actual  behavior. 

1  avail  myself  with  pleasure  of  this  opportuidty  to  express  again  my  thanks 
for  the  assistance  rendered  on  that  occasion  by  the  Zoiu?  police,  who  greatly 
contributed  to  the  con(  lusion  of  tiie  conflict  without  any  loss  of  life  or  blo«)dshed. 
Very  '•ospc«'t fully, 

G.    HoNHK.NRV, 

French  VonsuL 
lion.  J.  M.  Kkkuy, 

rronccitting  Attomry  of  the  Canal  7A>ne  Govcrmnoit. 


STATEMENT   OF  TIIE    FUENCH    C0N8UI- 

T  have  made  an  ofTicial  report  to  my  people  in  Paris,  and  I  transmit  herewith  a 
copy.  I  <lo  not  thiuli  that  the  man  who  was  drowned  is  u  Martini(pic  laborer. 
It  was  ftnmd  that  ail  the  men  had  been  accounted  for.  The  number  tallied, 
and  I  so  rei)orted  it  ollicialiy  to  my  (ioverniiient. 

Question.  In  your  reiK)rt  did  you  niake  mention  of  the  Zone  {)olice? 

Answer.  I  did.  I  said  that  we  had  applied  for  the  help  of  the  Zone  ixdice. 
'J'lieir  conduct  was  very  good.  1  was  a  wi  iiess  to  everything.  The  laborers 
would  not  go  asliore.  They  had  no  money  to  pay  the  steanisliip  company  for 
staying  on  board  and  going  back  to  Martinique,  so  the  agent  of  the  company 
con'ipelled  them  to  leave  the  ship.  The  local  police  said  they  were  not  strong 
enough.     There  were  about  150  laborers,  and  they  were  armed  with  knives. 

[Vice  consulate  of  France  at  Colon.  Copy  of  letter  addresse<l  on  October  2, 
1005,  by  the  vice-consul  of  France  at  Colon  to  the  secretary  of  foreign  affairs, 
Paris  (American  section).] 

Washington. 

I  have  the  honor  to  confirm  to  your  excellency  my  code  telegram  of  this  morn- 
ing, which  in  substance  says: 

"About  140  Martinlcan  laborers  who  on  September  20  arrived  on  the  Com- 
pagnie-Genf>rale  Transatlantique's  steamer  VcrnaiUes  destined  to  work  for  the 
Canal  Commission  refused  to  land,  under  the  pretext  of  having  received  hifor- 
niation  as  to  the  unhappy  fate  awaiting  them— an  Information  entirely  devoid 
of  truth— and  furthermore  lnsi.sting  on  being  Immediately  returned  to  Mar- 
tinique. It  was  dedded  yesterday  (Sunday),  after  many  fruitless  endeavors  to 
arrive  at  an  amicable  understanding,  to  expel  them,  with  my  consent  and  In  mv 
presence,  from  the  ship  through  the  Intervention  of  the  Panaman  and  Ameri- 
can police,  as  a  consequenca  of  whi  i  measure  no  deaths  resulted,  but  many 
were  more  or  less  wounded." 

The  steamer  Versailles,  from  St  Nazalre  and  way  ports,  really  brought  to 
Colon  664  laborers  coming  from  Fort  de  France,  Martinique,  In  charge  of  an 
agent  for  and  at  the  expense  of  the  Isthmian  Canal  Commission. 

About  520  of  these  laborers  landed  without  causing  any  difficulty,  but  the 
rest,  of  about  140,  refused  to  come  ashore  under  the  following  pretexts : 
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F  rHt  T hoy  n  logod  that  the  viirclnntl..i.  to  whirh  the  Aiuprlcnn  nnthorltlos 
mil.J.'c  .Ml  tii.Mii  III  M.ronlniic..  will.  th.«  icu'ul!itl..ns  «..u.niln«  innulKnitlcn  was 

r«.i  th..  purpuM.  n(  l)niii.liiiK  tiKMii  with  ail  limxtlnKuiHluible  iiuuk.  thereby  for- 
ever  preventing  their  leaviuK  <li<'  FhIIih.us."  mticuy  ror 

Second.  Ami  above  all  fiiey  clahned  that  Home  of  thoir  connfrvnien  wlio  had 
cjune  alonKHlde  (ho  steanK-r  on  tboir  arrival  Ind  (b'scrihod  to  tlioni  the  life  In 

n«!iZ,    "!  7.'''n''^  li'o  canal   (>spo(.|ally  h8  regardH  fo(,d,  habitation,  and  meUlonl 
nHsi.stance,  In  tlu*  diirlvo.st  of  colors. 

Kdoit.s  wore  made  dnrin«  tlio  wliole  day  of  the  li!>tli  by  MesHrs.  Leianchon.  M 
I.eca.  ami  M.  Uaven.  commander  of  the  slilp,  chl<.f  of  the  niMritlme  poHtal  Herv- 
ice.  and  a«ent  oi  tlio  Compa^nio  (Jcnrr  ilo  'I'ransMHanf  Iqno,  rospctlvoly  In  order 
named,  as  also  by  tli(>  other  olIlcorH  of  tlu.  ship,  to  convince  the  stnl.bn",",,  nnsHon- 
ffors  o  tiio  groundlessness  of  their  alie«ali<.ns  and  to  induce  tliein  to  land 
Ihese  latter  o.Npnssed  tlioir  desire  of  intervlowinj,'  the  l''ren(h  viceconsul 

I  therefore,  at  ilie  re.|ueKt  of  Conimamh'r  I.ebni.hun.  went  on  board  on  the 
morninK  of  the  ."nth.  I  listened  to  the  .ialniH  of  tlie  Martinicans  -elalms  which 
I  endeavored  to  refute.  1  told  them  in  my  rep<,rtH  to  tlie  local  Kovernment  of 
I'ort  de  1<  ranee,  and  at  its  re(piest  I  had  lu'j't  it  fully  .Mdvised  as  to  the  condi- 
tions exist iuK  on  the  Isthnnis  in  regard  to  lal.or.'iH.  but  tiait  I  had  never  inti- 
mated tlie  existence  of  conditions  sudi  ms  tliese  people  seemed  to  anticipate 
and  could  not  liav(>  done  so  witiuait  i)erversi(.ii  <.f  the  actual  facts  -fjicts  which' 
on  the  otiier  baial.  1  tlion^dit  it  my  duly  to  fully  <.xp|jdn  to  Mr.  Ilonhoure  lUit 
It  was  plain  tliat  tliese  people  did  n(»t  intend  (o  listen  to  reason.  Imt  Ind  obsti 
nute'-  nnde  iij.  (heir  minds  not  to  leave  (he  slilj..  In  view  of  this  I  called  their 
attention  to  the  fact  (Iiat  (liey  bad  no  ri^'lit  to  remain  on  board  after  duly  arriv- 
ing at  their  d(>s|i!i.iti(,ii.  aiiil  that  the  aKeiit  of  the  C<'nipaK'nie-<JC'nerale' Tran.s- 
atlantliiue  would  apply  to  the  isolice  to  expel  them  from  the  ship.  To  this  thev 
replied  tliat  they  wanted  to  return  to  Martinique  and  tliat  "the  governor  oV 
the  colony  and  the  inesiilent  of  the  K^'ueral  nuincjl  would  pay  their  r..fiiri. 
fares  on  tlieir  arrival  at  Fort  de  France."  'tiuin 

In  vain  did  I  explain  to  them  tliat  .Mr.  I'.onhoure  had  written  mo  that  he 
had  advised  them  that  it  was  at  their  own  ex|)eiis..  .hkI  risk  ti,at  tliev  r-iiue 
to  the  Istlimus  under  contract,  and  that  the  a.lininistratio.i  of  tlio"  colony 
could  in  no  manner  undertal<e  to  return  lliom  (..  their  'oiiiitrv.  {In  the  coni- 
munication  from  tliis  vice consniate.  daied  \u^'ust  'S',.  addre.-sed  to  the  Depart' 
nieiit.  this  matter  lias  lieeii  fully  dealt  -vitli.  1  attaeh  to  (his  coj.v  of  a  com 
niunicalion  from  .Mr.  I5onhoure,  dated  .\u^'nst  SI.  on  the  same  snbiect  ) 

The  situarioii  underwent  no  change  durin«  the  balance  of  tliat  *I-iv  In 
nccctrdance  with  instrnctions  from  ilie  a-eiits  of  the  Isttimian  (':iiiar  ('oin- 
ndssioii  no  food  was  supplied  to  tlu'so  passenj,'ers  dnriiu;  the  oay.s  of  the  '^th 
and  aitfli  of  September.  Xevertheles.s.  after  confeirin-  witli  me.  <'..mmamler 
Lelanchon.  for  humanity's  sake,  decided  to  ftirni.>li  them  witli  a  nieil  on  the 
eveniu},'  of  the  ;i()th.  Neither  hunger  nor  persnasinii  had  any  elTect  on  th.?se 
IH'ople.  who  declared  that  "they  were  ready  to  die  c.n  board  of  tlie  French 
Steamer  before  marching'  to  martyrdom,  which  tliey  would  do  by  voluntirilv 
comiuK  on  shore."  '^numiy 

On  the  morning  of  October  1  I  was  Informed  by  the  a^ent  of  the  Compaenie 
Of'nerale    1  ransatlanti(|ue  that  he  was  .alx.ut  to  aslc  for  the  a.ssistance  of  the 
police  to  expel  tlie  Martinicaiis  from   tli(>  ship,  and  he  asi<ed  me  to  autliorize 
the  police  to  board  the  steamer  Vrrmillr.s.     ]  acceded  to  Mr.   Haven's  reiuiest 
and   i)er.sonally   accompanied    him    to   the   oliice   of   tlie   chief  of   police      '"i,.o 
latter   advised   the   port   captain    and    the   jjoviMuor  <if   the   iirovince     .Mr     For 
firlo  Melendez.  of  the  matter.     Mr.   .Melen.lez  join(>d  us  on  board  the '.steamer 
He  on  his  i»art  tried  to  make  the  mutineer.s  desist  from   their  tairpose      lint 
In  vain.     I  he  only  answer  he  obtained   were  ani,'rv  prowls  and  threats      Mr 
Melendez.  how(>ver.  vpt  wishing'  to  take  vigorous  measures  without  Hrstreceiv- 
InK  superior  orders,   and    moreover  considerinir   the   p.dice    force   at   his   com- 
niaiHl    nade(iuate.  sent  a  tele^'ram  to  the  Fresident  of  the  Hepublic  of  Faminia 
reque«(inK   authorization    to   ask    for    the   cooperation   of   the   American    Zo  e 
police      In  the  meantime  n  detachment  of  American  police  was  jrotten  ready 
and  the  mutineers  notilled  tiiat  they  were  wiven  just  two  hours  to  decide 

During:  this   time  of  prace   Mr.    Felanchon.   the  commander.   Mr.    Leca     the 

con;roleur."  and  m.yself  made  now  efforts  to  conciliate  tliese  pe<n>le.  and  'son  e 

of  them  showed  a  disposition  to  Kive  in.   but  the  instliiatoi-s  prevented   then 
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At  4.ir.  p.  m.  VrpH\(\ont  Amadore'ji  nnnwer  wa«  received  nuthorlxlng  the  In* 
terventlitii  of  tlio  Auicrlcnng. 

After  n  last  but  fni!tle««  effort  to  nrrlve  nt  «n  nnilr-nblo  nrriiriK«Mnont,  the 
two  |K)lkf*  detiiclimoiitM,  Amorlcnn  mid  rariainnn,  procMvlod  to  tho  fr)rcll)lfl 
pjrctloii  of  the  imitliU'prH.  Ordorn  hnrl  fwH'ii  Klveii  thiit  tlie  nn««  of  tlrcarnis  or 
liiiyoiietH  should  only  he  renortwl  to  In  chho  of  cxtrcnu'  ii«'(»'HHlty.  It  did  not 
l)e«'oriie  nefesHury  to  tine  nnythhiK  but  rluhn.  nnd  thone  wnro  lIlHTiilly  applied 
to  the  Ik'suIh  and  J'houlderH  of  the  rlotors.  At'-ut  W)  of  th«'s«>  ]att»'r  In  order 
to  oMcaiw  the  hlowH  Ju;n|X'd  overl>oard.  but,  of  cfJurHo,  wi'n*  iininediately 
H'srut'd  by  tlie  boatn  of  the  VrrMnillrM,  uiidrr  coiiiiMand  of  r^UMitciiniit  Simon, 
who  particularly  dlstliiKui«hod  himself  In  this  work  of  n»s<ue.  Within  a  few 
Htiort  moments  ilu«  i)oll<««  Ixv  amo  musters  of  tin*  Hitiiatlou. 

AmonK  the  imiIIcp,  the  ranariMMU*.  who  niitiirally  are  In  their  majority  of 
n  san;;ulnary  t('mp<'riirii<'iit,  and  ulmse  ticrvps  had  Immmi  sulOt'ctctl  to  >ii"*''<'^  ntrnln 
by  liavlng  been  stationed  all  day  lon>r  before  the  mob  wliirh  Insulted  them  and 
t!ireatene<l  them  with  knives,  were  held  iti  cheek,  thanks  to  the  jtresence  of  the 
governor,  tlie  conniuiiider  of  the  shl{),  the  controleur,  the  apent  of  the  Com- 
papile-deiw'rale  TransatlMntifpH',  and  the  undersi>;iu'd,  who  did  all  In  their 
|K»wer  to  repress  any  unnecossary  violence.  Fortunately  no  one  was  seriously 
wounded,  and  the  Injury  reci-ived  In  the  neck  by  one  of  the  Martlnlcans  la  not 
Iielieved  to  Ix;  fatal. 

The  Martini<';ins  once  ashore  and  sub(hiwl,  were  v  olnated.  and  after  being 
f'.nl  were  immediately  tak«'n  to  the  Canal  Zone.  An  American  surK<H)n  nccom- 
paiiied  tliem  for  the  jairpose  of  yivliii;  the  wounded  first  aid. 

1  have  e.x[iress<Hl  to  (J('Vernor  .Melendez  and  the  chief  of  the  American  police 
the  >,'reat  satisfaction  1  have  felt  in  seeing  the  contlict  with  the  rioters  endefl 
withffUt  tlie  slu'ddint?  of  blood.  I  felt  It  also  Incuinhent  u[)oii  me  to  firaise  the 
[)atient  and  Inniiane  conduct  of  ('<immaniler  r,eliu:flioii,  that  of  his  otHcf^rs,  aa 
also  that  of  Mr.  F^eca.  cinitroleiir.  wliicli  these  gentlemen  ol.'servetl  toward  the 
passengers — a  conduct  which  I  ^iiall  feel  constrained  to  bring  to  the  notice  of 
their  superiors. 

With  pleasure  I  testify  to  the  many  nnd  repeated  efforts  of  these  gentlemen 
to  overcome  tlie  stublioriuiess  of  the  Mai-|i!iii;ms  by  ap['caling  to  their  self- 
respect  and  to  their  dignity  and  patriotism  -etTorts  that  were  only  unsuccessful 
because  of  the  malign  imiueiice  of  a  dozen  agitators,  whom  to  separate  from 
the  rest  of  the  i)eiii)h>  it  had  unfortunately  bef-n  lm()ossil.;e. 

I  consider  tliat  most  especi-tlly  high  official  recognition  Is  due  Tommander 
T.elaiicliori.  already  a  Knight  of  the  Legion  of  riotior.  for  his  ctaiduct  during  these 
tlirce  trying  tlays.,  a:id  I  earnestly  solicit  for  him  the  reward  for  l',ls  noble  con- 
duct, which  even  the  Martlnlcans  a»'knowledg<>tl  In  my  presence. 

I  must  also  make  mention  in  sp"<'ial  manner  of  Mr.  T.ei'a,  nifiritime  |>ostal 
agent,  who  was  on  board  the  VprsaillcK.  At  tlie  time  wlien  I  person.ally  en- 
dcavore<i  to  make  a  last  elTort  at  recimciliation  of  t''"  riovers.  .Mr.  Leca 
pulled  nie  back,  earnestly  Imploring  me  to  retire,  as  I  was  in  liiiiMinent  <langer. 
and.  In  fact,  one  of  the  Martinicans  near  me  had  pulled  out  of  hi:^  belt  a  long 
knife  and  assumed  a  threatening  attitude. 

It  was  evident  that  althougli  my  object  was  only  to  .arrive  at  an  amicable 
nntlerstanding.  it  was  lnii>ossible  for  me  to  remain  In  the  midst  of  t'lose  fren- 
zied peof)Io  withnnt  incurring  great  risk. 

I  hastened  to  tliank  Mr.  Leca,  hut  I  would  fetd  gri'tefnl  if  the  department 
would  bring  the  fa<'t  just  st.-ited  to  the  knowledge  of  tlie  umler  sc'i-ctary  of  the 
post-office  def>'ii-tment.  so  that  Mr.  I.eca  may  rec«>ive.  in  addition  to  my  grati- 
tude, an  official  rect)gnition  of  his  conduct  in  this  matter,  as  before  stated* 
deserving  great  praise. 

G.    Bo  .N  HENRY. 

I  certify  that  the  foregoing  Is  a  true  copy  of  the  orU^inal. 

("J.    RONFIENUY. 

Vice-Connul  of  France. 


VU'E-CONSUT.ArE   OF   TITE    RErfBI.IC    OK    I-'UANCE    .\T    Coi.ON.     I.STH.MU3    OF    Pa.N.\.MA. 

ICopy  of  letter  addressed  under  <late  of  o.  toiler  4.  lOdf),  by  the  French  vice- 
consul  at  Colon  to  the  city  mayor.] 

Sib:  I  have  the  l  lor  to  Fa'knowle<lge  receipt  of  your  esteemed  communica- 
tion of  yesterday's  date,  bearing  No.  19.  regarding  the  body  of  a  drowned  man 
which  was  found  between  piers  Nos.  3  and  4.  supposed  to  be  that  of  one  of  tho 
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MnrtlnlquntiH  who.  on  the  afternoon  of  the  lit  Inatint,  Juinijed  overlward  of  the 

Frou(  h  Ht«'iiiiu'r. 

Acrordliijc  to  mjthentlc  dociunentB  before  me,  I  am  natlHrted  that  of  the  (VM 
lab<)rerH  tironght  Ijore  by  the  stennier  VerHailtr*  from  Tort  «le  Fran'^e  for  th<» 
iHthnilan  Cniml  (JoniinlHHion  all  have  l)een  received  and  completely  aecounteil 
for  by  the  chief  of  the  "  hilK>r  (lo|>artnient "  at  (Cristobal. 

For  thiH  rcHHoii  the  aupponltlon  that  the  drownetl  man  referred  to  should  have 
been  one  of  the  aforcHald  Martlniquana  Ih  InndmlHHlble. 
I  am,  Bir,  your  moat  obedient  uervaut, 

O.    RONIIENBY, 

.„.,„,  ^  ,.         ,   ,     .  VivvUoHMul  of  France. 

A  certified  copy  of  the  original. 

CoU)N.  (Uti)hvr  7,  W05. 

(^'«UW1)  O.    HONIIKNRY. 

"VicvVonaul  of  France, 
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EXHIBIT  P. 

Pacific  Mail  House, 

Colon.  November  3.  1905. 
Hon.  W.  H.  Taft, 

Secretary  of  War,  United  States  of  America. 

Sir:  During  your  stay  on  the  Isthmus  permit  mo  most  respectfully 
to  request  that  you  will  grant  me  half  an  hour  of  your  valuable  time 
for  the  purpose  of  showing  you  the  back  swamp  of  Colon,  where  a 
large  portion  of  the  colored  population  have  their  homes. 
I  am,  sir,  your  most  ouedient  servant, 

Tracy  RoniNSON. 


Ancon,  Canal  Zone, 

November  .1,  1905. 

My  Dear  Sir:  I  am  in  receipt  of  vour  letter  of  Novemlwr  3,  in 
which  you  request  that  I  give  ,ou  half  an  hour  lo  show  me  the  back 
swamp  of  Colon,  where  a  large  portion  of  the  colored  population 
have  their  houses.  I  shall  go  to  Colon  with  Engiiieer  Stevens,  and 
shall  take  especial  care  to  look  into  this  matter.  I  assume  from  your 
letter  that  it  is  the  basis  of  some  complaint  that  action  has  not  been 
more  promptly  taken  with  reference  to  Colon.  I  am  quite  familiar 
with  the  difficulties  which  the  Com.mission  have  to  deal  with  in  the 
matter  of  improving  conditions  in  Colon.  One  of  these  is  the  doubt 
as  to  the  tjpe  of  the  canal  which  is  to  be  constructed.  If  the  entrance 
is  to  continue  at  Cristobal,  then  improvements  in  Colon  should  take 
certain  form;  but  if  it  is  to  be  moved  to  the  rnouth  of  the  Mindi,  then 
it  is  doubtful  if  Colon  ought  to  be  improved  at  all  or  not,  and  whether 
the  town  ought  not  to  be  moved  to  the  mouth  of  the  canal.  For  this 
reason  I  do  not  think  it  worth  while  to  meet  you. 

I  have  talked  with  Mr.  Stevens,  and  know  much  better  than  you  can 
how  earnest  his  desire  to  facilitate  the  work  of  making  Colon  habit- 
able and  healthful,  just  as  he  and  his  colleagues  are  now  doing  so 
much  for  the  health  and  sanitation  of  Panama  and  all  the  other 
towns  of  the  Zone.  More  than  this,  a  board  of  compet'mt  engineers, 
appointed  and  especially  directed  to  report  a  plan  for  the  improve- 
ment of  Colon,  have  already  reported  a  measure  of  temporary  relief 
to  bridge  over  the  time  which  must  elapse  before  the  question  of  the 
terminus  of  the  canal  has  been  finally  settled.  The  report  of  the 
committee  has  been  approved  and  the  work  as  to  the  temporary 
measures  has  already  been  begun.  For  this  reason,  and  because  of 
the  very  short  time  which  I  have  at  my  disposal,  I  must  ask  you  to 
excuse  me  from  the  request  for  a  personal  interview. 
Very  sincerely,  yours, 

VVm.  H.  Taft. 

Tract  Robinson,  Esq., 

Pacific  Mail  House^  Colon.,  Panama, 
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EXHIBIT  0. 

n.E^''\v''K-''^.'""^.l^y^??^'^^  ^^y  ^^-  ^^^^^^^^  the  chief  engineer, 
now  m  Washington,  the  following  answer  was  received: 

« c  TTT    , .     .  "  Panama,  Janua/'y  8,  1906. 

"Stevens,  Washinf/ton:  y    >       '^• 

"  Tren/f  docked  10  a.  m.,  November  30;  sailed  2.10  p.  m.  December  1. 

"  BlERD." 


[Cpblegram.] 

,,  .  Washington,  Januan/  6,  1906. 

Poultney  Bi^elow  publishes  article  bitterly  attacking  Canal  Com- 
mission for  failure  to  improve  Colon;  failure  of  sewer  system  in 
Manama;  lack  of  water  supply  in  Colon;  miserable  treatment  of 
negroes  generaUy,  and  especially  those  living  in  Colon,  relying  on 
statements  of  Tracy  Robinson  and  John  Lundie.  HoW  long  was 
iiigelow  on  the  Isthmus,  and  what  do  you  know  o:  his  visit? 

Taft. 


[Cablegram.] 

,,  .  Washington,  January  6,  1906. 

M.AGOON,Ancon:  ' 

Send  me  at  once,  as  far  as  you  may  be  able  to,  such  statistics  as  you 
have  as  to  the  mortality  and  sickness  per  thousand  in  Colon,  as  com- 
pared with  Panama;  how  many  cases  of  yellow  fever  there  were  at 
U)lon  per  thousand,  as  compared  with  those  at  Panama. 

Taft. 


TA.T,  Washington:  ^'""^"'  "^'"""^  ^'  ''''• 

Poultney  Bigelow  arrived  at  Colon  on  the  evening  of  November  '>9 
or  the  morning  of  November  30  from  Europe.  He  came  to  Panama 
JNovember  30,  Thanksgiving  Day;  called  on  me;  I  was  out.  He 
returned  to  Colon  m  evening;  spent  morning  of  December  1  in 
Colon  with  Tracy  i.obinson ;  sailed  for  New  Ybrk  on  the  afternoon 
of  l^ecember  1.  Have  no  further  information  respecting  visit.  Lin- 
re 
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nell,  engineer  in  charge,  states  last  week  llobinson  accompanied  him 
to  new  reservoir  at  Mount  Hope  for  Colon  and  Cristobal  waterworks: 
told  Linnell  be  had  not  seen  work  before  and  was  greatly  surprised 
and  gratified  at  progress  made;  two  temporary  reservoirs  for  Colon 
and  Cristobal  water  supply  were  completed  on  November  1,  the 
other  latter  part  of  December.  The  total  capacity  is  80,000,000  gal- 
lons; amply  sufficient  for  present  dry  season;  7,000  feet  permanent 
feed  mains  already  laid ;  remaining  9,000  feet  now  being  laid  at  rate 
of  four  to  five  hundred  feet  daily;  distribution  system  installed  by 
French  for  supplying  Cristobal  connected  with  permanent  feed  mains 
on  December  20;  house  connection  aiade  all  buildings  at  Cristobal 
occupied  by  white  employees  and  ten  distribution  hydrants  installed 
for  laborers'  quarters;  six  tanks,  with  a  total  capacity  of  C5,OG0 
gallons,  held  in  reserve  at  Cri^tMhal  in  case  of  accident;  complete 
permanent  distribution  system  will  be  completed  by  May  1 ;  present 
i\vnama  Railroad  water  system  for  Colon  will  be  connected  with  per- 
manent feed  mains  before  January  15,  and  free  public  distribution 
stations  will  be  opened  then,  supplying  all  of  Colon.  Colon  people 
now  securing  v/ater  from  tanks  as  in  years  past,  and  from  public 
hydrants  in  Cristobal;  permanent  water  mains,  including  fire  service, 
will  be  completed  on  principal  streets  in  Colon  bv  end  of  dry  season, 
April  15,  supplying  the  entire  city. 

At  present  no  scarcity  in  water  in  Colon;  permanent  reservoir 
capacity,  500,000,000  gallons.  There  are  under  construction  two  per- 
manent standpipes,  400,000  and  500,000  gallons  capacity,  under  con- 
tract to  be  completed  by  April  1 ;  complete  domestic  sewer  system  is 
already  installed  for  all  houses  occupied  by  white  employees  at  Cris- 
tobal; surface  drainage  wdll  be  completed  by  end  of  present  week; 
4,700  feet  of  concrete  drains  laid;  streets  in  splendid  condition  in 
Colon;  since  October  17  the  two  principal  lengthwise  streets  and  three 
cross  streets  were  raised  and  rebuilt  and  two  lengthwise  streets 
and  six  cross  streets  ditched  and  graded  ready  for  top  dressing;  1,043 
cubic  yards  of  gravel  used  up  to  date ;  5,041  feet  of  concrete  gutters 
built; "the  work  of  raising  and  rebuilding  all  streets  in  inhabited  por- 
tion of  town  will  be  completed  by  end  of  dry  season;  one  block  of 
drainage  canal  bisecting  town  constructed;  work  progressing  now 
at  rate  of  30  feet  per  day.  Will  probably  be  completed  by  end  of 
dry  season.  Impracticable  to  undertake  permaj  H  domestic  sewer 
system  for  Colon  until  commencement  of  permaiiv...:  improvement  of 
city,  depending  on  determination  of  the  plan  of  constructing  canal. 
See  the  report  of  the  committee  for  improvement  of  Colon  on  file  in 
the  Washington  office  of  the  Commission.  From  May,  1904,  to  De- 
cember, 1905,  inclusive,  there  were  125  cases  of  yellow  fever  in 
Panama,  3.33  cases  per  thousand  inhabitants  per  year;  for  the  same 
period  61  cases  in  Colon,  3.38  cases  per  thousand.  From  December, 
1904,  to  November,  1905,  inclusive,  there  were  2,210  deaths  in 
Panama,  55.84  per  thousand  inhabitants  per  annum;  for  the  same 
period  in  Colon  there  were  529  deaths,  44  per  thousand  death  rate 
among  our  employees  on  the  Isthmus;  for  the  year  ending  October 
31, 24.30  per  thousand.  See  monthly  reports  of  the  health  department 
on  file  at  the  Washington  office  of  the  Commission;  also  my  annual 
report  for  details  as  to  quarters  for  negro  laborers  in  Colon  being 
overcrowded;  model  quarters  with  concrete  floors  and  shower  baths, 
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etc.,  are  rapidly  approaching  completion.  Lundie's  criticism  of 
Panama  based  on  conjecture  as  to  inability  of  system  to  handle 
storm  water  when  streets  are  paved  and  brought  to  grade.  Storm 
water  will  be  handled  largely  on  the  street  surface.  Lundie  favored 
installation  of  two  systems,  one  domestic,  one  storm  water.  A  system 
largo  enough  to  handle  torrential  rains  would  become  foul  in  dry 
season.  A  domestic  sewer  system  excluding  surface  water  would 
depend  on  house  consumption  of  water  to  flush,  and  our  engineers 
thought  it  l)est  to  combine  both  systems,  using  moderate-size  pipe. 
Carlton  E.  Davis,  engineer,  is  preparing  plan  and  has  partially  con- 
structed work.  He  is  now  connected  with  New  York  City  water- 
worlis.   He  can  advise  fully ;  also  see  Stcv  uns. 

Mauuon. 


[FROM  THB  INDEPENDENT  OF  JANUARY  4,  1906.] 


OUR  MISMANAGEMENT  AT  PANAMA. 

By   POULTNEY   BiGELOW,  M.    A. 


[Mr.  Bigelow  has  spent  many  years  In  the  study  of  colored  races  and  labor  condltinns  In  tropical 
countries.  In  18%  he  went  to  South  Africa  for  the  purpose  of  stu.lying  ecoiioinic  coiulitiniiH  in 
Natal,  Mozambique,  Transvaal,  Ba'-uto,  and  Cape  Colony.  He  al.so  iimdc  iuimIokoiis  studies  in 
northern  Africa.  He  has  three  times  been  to  the  far  East  for  the  study  of  native  iituwtioii.s,  and 
has  published  accounts  of  colonial  methods  in  the  Dutch  Ea.st  Indies,  the  Mnlav  Stiitcs,  the  Philip- 
pines, Bonieo,  China,  Japan,  Samoa,  Australia,  Sandwich  Island.s,  and  the  (ieriimn  coUsnius  in  the 
South  Seas,  as  his  "Chikfren  of  the  Nations"  and  other  volumes  attest.  The  nefrro  labor  (inestion 
he  has  studied  not  only  in  Africa  but  in  South  America  and  every  island  of  the  West  Indies,  from 
which  the  present  laborers  are  recruited.  He  has  also  studied  our  own  negro  in  each  of  our  Gulf 
States.— Editoe.] 

At  the  close  of  this  year,  1905,  it  may  prove  useful  to  look  back  over 
the  eighteen  months  of  our  activity;  to  pause  for  a  moment  and  take 
an  observation  from  a  standpoint  which  is  neither  that  of  an  office- 
holder nor  of  an  office  seeker,  much  less  that  of  a  disappointed  con- 
tractor or  invalided  laborer. 

I  have  had  abundant  opportunity  to  hear  the  views  of  opposing 
witnesses,  but  1  have  also  been  in  a  position  to  examine  on  the  spot 
many  things  which  have  so  far  been  conspicuous  by  their  absence  in 
so-called  "official"  and  authoritative  reports. 

The  strictly  engineering  or  technical  difficulties  in  the  way  of  build- 
ing the  canal  have  vanished,  if  they  ever  existed.  These  difficulties 
are  magnified  now  and  then  at  the  instigation  of  powers  who  have  other 
interests  to  serve.  The  canal  should  prove  a  boon  to  the  railway.s  of 
this  country  no  less  than  to  the  community  at  large,  and  yet  many 
railwa3'^s  are  credited  with  systematic  obstruction  to  the  waterway  for 
reasons  analogous  to  those  which  make  the  proprietor  of  a  livery  stiible 
say  uncomplimentjiry  things  about  chauffeurs. 

We  must  also  make  allowance  for  a  generous  amount  of  professional 
jealousv  which  induces  one  engineer  to  speak  slightingly  of  a  compet- 
ing colleague. 

The  CuTebra  cut  and  the  even  more  dreaded  Chagres  River  have 
nothing  intrinsicallj^  discouraging  to  such  of  our  many  practical  eiif^i- 
neers  as  have  had  to  do  with  analogous  work  in  our  own  country  under 
conditions  somewhat,  but  not  wholly,  dissimilar  from  those  prevailing 
to-day  at  Panama.  To-day  the  canal  is  a  feasible  project,  provided  we 
have  the  three  conditions — money,  lalior,  administration. 

We  have,  fortunately  for  us,  money  enough. 

There  is  plenty  of  labor  to  be  had  for  the  asking.  , 

The  administration  that  is  reflected  in  our  great  railways  and  that 
challenges  the  admiration  of  the  woild  for  economy  and  efficiency  is 
on  all  sides  of  us  waiting  for  a  call  from  Washington. 

On  November  9  of  this  year  the  chairman  of  the  Isthmian  Canal 
Commission,  Mr,  Shonts,  made  a  speech,  which  was  reported  in  full 
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in  the  chief  paper  of  Panama,  and  which  bore  all  the  distinjru.shinfj 
nmit  a  sUilcnumt  prepared  by  dhcial  authority  for  the  purpose  ot 
wanni.ur  the  onthusiai.n  of  otlierwise  luke-warm  shareholde.^ 

Th  s  tenthvnan,  alonjr  with  nuvny  in  siun  ar  Pf  \t^«"^,V  "^^^^  "P  ^^ 
public  Hcorn  those  who  do  not  see  things  through   l'-^?^'^'^^^^^^^ 
This  method  lias  its  merit  up  to  a  certain  pomt  but  not  be^oncl. 

(V -t  i.   oiricia^    treat  our  serious  interests  in  a  pleasant,  airy  man- 
ne™  ini  us  o  e^  the  Filipinos  are  our  most  loya}  and 

h'iPpTs^^^  on  the  next  day  that  our  mibtary  or^mn.zation  is    he 

n  OS?  p' -Sin  the  world;  on  the  next  that  nothinjr  can  surpass  the 
;?;.i:nS  w.rk  on   the   Isthmus  of    Panama  by  selt-sacrihcing 

politicians  -  and  other  engineers  , , 

This  is  not  saying  that  our  luminaries  round  the  \V  hite  House  wouiu 

wittingly  do  a  wrong. 

Uut  they  have  generated  an  atmosphere  in  which  the  Ten  C^ommand- 
me  d    wafkX/a^^^  plasticity  of  the  moral  vertebnv  seems  to 

s^gtl  lowi^^^^^ 

aSing  HO,ne^>f  mv  (Christian  fellow-citizens  who  are  missionaries  ot 

^^'fn  S'ul^us  slleech Tchairman  Shonts  is  a  strange  slur  upon  our 
coh^^rS  Sw-d  i/ens:  "Unless  a  much  greater  etliciency  van  be 
dSed  tluui  can  be  developed  at  pn-sent  we  shall  have  to  look  else- 

"ul^JMrSl^^'know  that  all  the  labor  at  the  Istiuiuis  is  negi^? 
Musrwe  belteve  that  negro  labor  is  a  failure  and  m  he  one  spot  ot  all 
others  where  it  should  meet  with  tin-  highest  regard '. 

On  landing  at  Coh)n  1  started  for  a  stroll  of  uhiuut  and  soon  tell 
in^"o™t^n  with  a  si>l-aid  specinien  of  man^od   a^m^ 
as  would  have  been  recruited  vith  pride  mto  tl  e  lenth  U     ted  hta  ^^^ 
Oivalrv      He  said  that  he  was  trying  to  g(-'t  back  to  Jan    ua.     t  c 
Vvas  rsick  man,  could  walk  with  diiliculty,  his  system  weakened  by 

"tSlv  T^xpressed   surprise   that   he   should   ^-^^-t-ning   to 
iMnviic'i  when  the  crv  of  (>)1oh  was  tor  negro  labor.       le  said  ic  c.  nu 
heH;^  wS   H  t  had  been  deceived     he  found  the  place  unht   o    ive 
n    he  found  that  the  wages  whicii  had  been  promisT.d  to  bun.  ^1.50  in 
L^oM    wcM-e^^  to  ^0.75;  he  found  that  tliese  wages 

uere  not  mFd     unctuallv,  but  after  two  weeks,  and  sometunes  more 

He  w  J  r  we  Uressed   self  ■resi,e<-ting  negrc>,  and  his  words  won  d 
havcf  impressed  Mr.  Taft  could  he  have  spared  time  for  independent 

'"Tasked  him  whv  he  did  not  sail  on  the  morrow  rather  than  wait  live 
davsfoiaeyknd  steamer;  he  answered  me  that  the  next  steamer  was 
fh^Ji^:^^^ed  with  ^^  dickers,;;  and  ^hm.ou^  ii^^on^  ar^"  but^ 

deck  passage,  having  used  up  all  ^^1^  "''j'^^^J  .    ,  ^^' r^^.^,!^,  ^^ 
And  indeed  the  Jamaica  negro  spoke  the  tru  h^-t  e  ^t*  a  ici  vv    lU 
mailed  next  day  took  away  4(iU  negroes,  all  leturn-ng  to  Jamaica  in 

^'Wofloncr  after  this  I  wa.s  in  Jamaica  and  s])oke  on  this  subject  not 
onl/with^he  governor,  Sir  Alexander  Swettenham  but  al-  with  the 
S^ustice,  8ir  Fieldi'ng  Clarke,  both  men  ot  the  ^^-t  f^  "^^  '^  *^^^. 
resDective  spheres  and  both  competent  witnesses  Lh(^\  'f  "VT^, 
fim^  what^l  had  heard  from  dozens  on  the  Isthmu.,  and  what  19 
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denied  by  officiiil  authority  in  Washington,  namely,  that  t'^^  neprrocs 
are  returninj,^  from  the  canal  in  portentous  numlxTs,  in  spite  of  the 
faet  that  nominal  wages  there  are  twice  or  three  times  higher  than  in 
the  adjacent  Piritish  islands.  But  the  negro  is  a  man  who  thinks  more 
of  fair  treatment  than  wagres. 

Thii  story  of  Jamaica  1  heard  on  good  authority  in  Barbados  and 
Trinidad,  and  the  negroes  with  whom  I  talked  who  hailed  from  \Iar- 
tiiiiipie  or  Guadeloupe  spoke  in  the  same  strain.  The  mere  fact  that 
my  own  ship  from  ('olon  carried  400  negroes  to  Jamaica,  and  that  the 
ship  which  followed  four  days  afterwards  carried  an  c(iual  number,  and 
that  each  ship  leaving  the  Canal  Zone  has  been  freighted  with  negroes 
abandonincr  uioh  wages  — these  facts  alone  suggest  that  some  of  my 
political  friends  have  signed  reports  mechanically. 

The  governor  of  Jamaica,  who  is  personally  familiar  with  labor 
conditions  in  the  Far  East  no  less  than  with  those  of  the  West  Intlies, 
was  pursuaded  that  the  negroes  on  the  Isthmus  were  not  honestly  or 
humanely  treated,  and  that  there  should  be  some  special  agent  whose 
duty  it  should  be  to  see  that  the  ollicial  promises  of  the  United  States 
(lovernment  were  respected. 

Ijast  week,  for  instance,  a  negro  workman  applied  for  his  pay.  He 
had  finished  his  week's  work  and  wanted  to  get  away  on  the  steamer 
which  was  a])out  to  sail.     This  was  at  (.'arozal. 

The  negro  waited  all  day  Sunday,  and  at  the  close  of  the  day  was 
told  to  come  again  on  the  morrow.  He  came  again  on  Monday  and 
waited  until  '6  o'clock  in  the  afternoon,  thus  losing  a  full  day's  work. 
The  foreman  again  put  him  oti" — said  he  w^as  busy  —told  him  to  come 
again  next  day. 

Th(>  negro,  whose  steamer  would  not  wait,  became  impatient  and 
begged  the  white  man  to  give  him  his  money  and  let  him  go.  The 
foreman  met  this  appeal  by  ordering  him  otf  the  premises  and  address- 
ing him  as  an  ""impertinent,  stinking  black .'' 

The  negro,  who  was  from  th.e  self-governing  island  of  Barbados,  felt 
indignant  at  this,  and  very  properly  let  Hy  his  tist  against  the  front  of 
the  foreman,  and  then,  knjwing  the  nature  of  Panama  law,  took  to 
his  heels. 

He  was  captured,  hauled  before  an  Ainerican  judge,  and  sent  to  jail 
for  ten  days.  The  white  foreman  was  noteven  reprimanded.  This  story 
was  vouched  to  me  by  a  leading  merchant  of  Colon,  a  Scotchman,  who 
had  verified  the  details. 

Another  wiiite  merchant,  whom  I  had  known  fifteen  years  ago  at  St. 
Ivitts.  in  the  Windward  Islands,  told  me  that  only  a  few  days  nrior  to 
my  arrival  a  white  man  came  u})  to  a  negro  and  demanded  of  aim  the 
lo»5»i  of  the  horse  he  was  leading. 

The  ..?.gj-o  refused  on  the  ground  that  his  mastei'  had  ordered  him 
to  let  no  one  'hiw.'e  it.  The  white  man  sought  to  intimidate  him.  The 
negro  remained  true  to  his  trust.  The  white  man  then  attacked  the 
negro  with  his  lists.  The  tiegro,  in  self-defense,  pulled  a  revolver  and 
shot  the  assailant.  The  negro  was  promptly  convicted  of  man- 
slaughter—the white  man  as  promptly  declared  imiocent. 

My  negro  friend  depressed  me. 

I  reminded  him  that  Mr.  Taft  had  given  a  very  pleasing  picture  of 
conditions  down  here — and,  indeed,  from  where  we  stood  talking,  I 
pointed  out  to  him  a  clean,  smooth  street  running  parallel  with  the  rail- 

8.  Doc.  127,  59-1,  pt  2 6 
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way,  and  on  this  street  a  handsome  ambulance  pulled  by  two  costly 
mules  and  driven  by  a  pompous  negro.  .  •     ,      ^         •  a 

1  naturally  felt  proud  at  this  evidence  of  mununpal  enterprise,  and 
pointed  this  out  to  my  malarious  mentor.  .^   „,:„> 

^'^'Fore  God,  sir,  ah'm  tellin'  you  de  troof  1"  said  the  negro,  with 
tears  in  his  voice.  "Mr.  Taft  an'  all  dose  big  people  dey  didn  t  see 
real  things-dey  went  to  dances  an'  talked  with  politicians.  Dey 
don't  know  how  de  workman  has  to  livel"      ,  ,       .  .  u     .   i 

And  so  I  determined  to  act  on  this  hint,  and  for  this  purpose  hunted 
up  an  American  merchant,  who  has  lived  in  Colon  since  18o7,  who 
has  been  connected  with  the  original  railway  and  with  every  subse- 
quent great  industrial  movement  on  the  Isthmus. 

I  had  many  letters  to  official  people.  I  had  none  to  hmi  As  a 
rule,  1  find  official  people  dangerous  guides  unless  their  statements 
are  rectified  by  such  as  nave  no  axes  to  grind. 

Mr.  Robinson  kindlv  laid  aside  his  work  for  the  dav,  and  at  my 
request  conducted  me 'through  the  wholo  of  Colon  for  the  Purpose  o 
finding  an  explanation  for  the  strange  exodus  from  what  should  be  a 

^' We^a'^sed'along  the  front  street-  the  show  fitreot-the  only  street. 
We  went  to  the  t^entnil  Market,  which  covers  a  block   around  the 
four  sides  of  which  I  found  merely  pools  of  sttignant  water-    handy 
for  drowning  babies,  as  a  negro  for-Miian  playlully  remarked.     t.verv 
whiff  of  air  bTewpoisii;  into  thepublio  market;  thestnngs  o  meat  on  th 
butcher  stalls  hung  unprotected  against  jhes,  dust   and  the  plentiful 
bodv  of  germs  which  were  breeding  luxuriantly  in  the  hot,  moist  air. 
While  a  dozen  or  more  amateur  physicians  were  gunning  after 
moscpiitoes,  here  in  the  Central  Market  was  a  gathering  o.  a"  fViat  was 
vile  in  the  way  of  microbial  propagation.     1  he  market  testihed  to      e 
poorness  of  the  food  supply,  to  the  absence  of  roads  or  tarnis  m  the 
Sdiborhood;  in  short,  to  the  indiffere.K-e  of  the  Government  upon  a 
matter  of  prime  necessity -food  for  the  laborer. 

One  glanrc  at  the  Central  Market  is  enough  to  account  for  the 
chronic  stab  of  pest  which  characterizes  this  city-in  spite  of  all  oth- 
cial  bulletins  to  the  contrary.  ^  ^*  at,.  i?r^}nn«nn 

"  Did  Mr.  Taft  inspect  the  labor  quarters? "  I  asked  of  Mr.  Robinson. 
''No,"  answered  my  venerable  friend.  /'IP'J^VH';^  ^;.'"V      l'^^  '^l 
show  him  the  real  state  of  things  on  tlu^  Isthmus,  but  he  declined.     He 
professed  to  know  all  about  it  from  ^  official    sources!  _ 

^  "Mr  Taft  spent  five  davs  down  here,"  said  an  eminent  engineer  to 
me.  "In  that  time  he  attended  three  dances  and  a  succession  ot  social 
fiirctions,  but  ho  had  no  time  to  look  into  the  condition  ot  the  laboring 

"'Mr!  Taft,  it  seems,  and  most  of  the  other  high  officials  who  had  run 
down  at  Government  expense,  made  themsi.hvs  ridiculous  in  the  eyes 
of  the  residents  by  exhibiting  a  panicky  dread  of  f '^^'J'^; /"  .^e  v 
where  thousands  of  their  fellow-men  were  exposing  he.mselve^  fieely. 
The  natural  thought  in  the  minds  of  many  was:  -  If  t  us  place  is  too 
rotter  "or  such  as  Mr.  Taft,  why  does  not  he  order  it  """jediately 
drained  and  cleaned?  Is  his  life  so  much  "^^^'V^'^rr  Iwprnment 
that  he  is  hauled  out  to  sea  every  even.nj  on  ^^^^''^."'i^,^.^^ ""^'^^ 
transport  while  we,  who  have  also  come  down  here  for  the  United 
States  Government  are  condemned  to  sleep  in  a  po'  ^nous  swamp  1 
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For  the  benefit  of  IVfr.  Taft  I  made  a  hon.se-to-hou.se  visitation 
throu^'hout  tiie  best  mrt  of  a  blazin^r  hot  day.  xNor  did  I  iK-rmit 
myself  to  be  ''steered."  Wlierever  I  chose  to  stop  huphazurd  I  did 
<o,  and  entered  houses  and  incpiired  of  the  tenants  how  they  fared. 
So  soon  as  they  saw  Mr   ivobinson  they  trcjifed  nie  as  a  friend. 

To  name  all  those  w'th  whom  1  talked  alonjr  the  streets  of  Colon 
woulc  bo  imposMt)le.  A  hundred  or  more  huts  did  I  enter,  a  hundred 
or  moro  back  yards  a'.id  latritK^s  did  i  inspect,  and  these  In  every  street 
fxrcpting  the  one  show  front  street,  where  the  costly  ambulunco 
paradcl  up  and  down. 
Where  shall  1  be^rin? 

There  is  Madame  Therese,  for  instance.  Ilor  premises  fa<'e  the 
F:piscopal  church  and  the  new  bijr  hospital,  of  which  so  much  praise 
IS  sung.  She  struck  me  by  her  personal  neatness,  and  I  asked  to 
inspect  her  home.  She  had  two  rooms,  each  exquisitely  clean  and 
tidy.  Her  bed  liium  was  snow  white;  her  orna  icnts  well  rui)bed. 
She  was  much  depressed,  and  wanted  to  get  back  to  her  native  island.' 
The  street  was  a  pool  of  water  in  front  of  her— the  water  lav  green 
and  slimy  under  the  house.  I  went  to  the  back  of  the  house,  suid  saw 
a  vistii  of  swamp  broken  only  by  tlie  fences  and  the  latrines  of  the 
adjacent  owners. 

The  word  ''  house"  is  misleading.  These  shelters  arehouses  by  cour- 
tesy only— they  would  disgrace  the  most  unworthy  sections  of  shanty 
town._  The  dwelling  is  but  a  shelter  of  unpainted  boards— a  floor,  a 
roof,  four  wooden  uniminted  walls-no  kitchar,  no  plumbing,  no  con- 
veniences of  any  ki?id.  At  the  back  of  the  house  is  a  swamp  whose 
bottom  we  know  not.  Out  in  this  swamp  is  a  (piasi  sentry  box,  which 
is  inaccessible  by  reason  of  thi>  green  sliino,  from  out  of  which  pro- 
trudes now  and  then  some  eoarse  weed  or  piece  of  broken  furniture. 

Of  course  I  insisted  upon  inspecting  the  latrine,  and  planks  were 
brought  and  proi)ped  up  so  that  1  could  reach  it  without  wadim*- 
through  the  tilth. 

My  experience  of  life  in  the  slums  of  Chi<aeo,  of  Canton,  of  San 
Francisco — nothing  prepared  me  for  the  smell  of  Colon.  The  real 
latrine  was  obviously  the  swamp  immediately  under  the  tl(;orins^  of 
the  bedroom— not  that  the  inhabitants  were'inditierent.  f)ut  sin7i)lv 
because  the  latrine  in  the  yard  was  inaccessible,  save  under  the  great- 
est ditlicultles.  notably  in  time  of  rains. 

Madame  Therese  told  me  that  in  the  daytime  the  stench  was  toler- 
able, but  at  night  when  the  })reeze  blew  a(-ross  the  poisoned  waters  it 
made  her  head  ache  anil  she  coidd  not  sleep  well.  Sb(^  said  she  had 
appealed  over  and  over  again  to  the  board  of  health,  but  thev  did 
nothing  to  relieve  her  distress. 

Maybe  her  ease  is  singidar,  you  say.  On  the  contrary,  she  had  at 
least  a  board  walk  in  front  of  her  and  was  close  to  the  front  street,  where 
the  anjbulance  parables  all  day. 

One  house  which  1  entered  had  an  upjier  story— eight  rooms  to  the 
house—each  room  representing  one  family,  each  family  representirig 
as  many  as  could  crowd  in.  The  swamj)  stretched  underneath  as  weH 
as  around  the  premises.  Little  children  were  crawling  around  the 
crazy  board  walks  or  gangplanks  in  innninent  danger  of  falling  oti"  into 
the  poisonous  water.  Some  were  cooking  on  open  tires  outside  the 
house;  all  were  personally  clean  and  the  rooms  were  invariably  tidy. 
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I  went  up  tho  outer  stjiiiway,  a  rickety  set  of  stops,  to  the  uppor 
story.  Tlie  first  rocm  1  (Mitcrcd  lluwo.  ^rieotod  me  a  ncj^ro  broken  with 
fever.  His  wife  was  terulin^r  lijni.  They  were  from  Jamaica.  Tiiev 
have  four  diildren  and  pay  ^\2  silver  per  month.  For  three  weeks  ho 
has  been  uiiahio  to  work,  and  looked  appealini,'iy  when  referring  to  his 
yearning  to  be  home  once  more. 

"  Hut  wiiy  don't  you  go  to  the  hospital  and  be  treated  free?" 

"I  did  try,  si'-,"  said  he,  dejectedly,  ^M)ut  the  doctor  just  talked 
harsh  to  nie,  imd  gave  me  some  medicine  and  told  mo  to  go  'wavl" 
^  The  wife  told  me  that  they  had  been  here  three  months,  but  "in  thut 
time  four  pt'ople  had  been  carried  out  from  that  house  dead  from 
fever.  And  when  I  looked  at  the  swamp  in  which  they  were  livimr  [ 
wondered  at  the  favorable  dejith  rate.  '^ 

Mr.  'I aft  would  have  f(>lt  his  warm  heart  ache  had  he  been  with  me 
to  s(>e  tlie  needless  suffering  to  which  these  confiding  negro  ^s  were  sub- 
jected, driven  into  a  swjimp  because  the  (ioverument'^gave  them  no 
ground  on  which  to  pitch  a  tent,  and  there  ex])loited  by  landlords 
because  even  this  Hwam[)  became  a  prime  necessity. 

In  oiif  l)ack  yard  1  noted  a  sturdy  and  active  negro  woman  trving 
to  iiang  out  the  linen  she  had  been  washing.     The  omI\'  wattu-  slie  couiri 
procure  was  the  drip  from  the  roof,  and  therefore  slie  liad  to  be  pair 
fully  economical,  not  to  say  dangerously  unsanitary. 

But  to  dry  this  wash  she  had  no  ground.  She  stepped  with  catlike 
agility  from  one  clump  of  nmd  to  another,  and  spread  the  towels  and 
sheets  and  underwear  with  marvelous  dexterity  across  some  odds  and 
ends  of  swamp  shrubbery,  sticks  or  bits  of  alumdoned  utensils  which 
here  and  there  cropped  uj)  out  of  the  ooze.  And  these  clothes  belonged 
to  white  engineers  of  Colon! 

The  laundress  must  be  carefid  how  she  complains,  for  otherwise  a 
voung  political  inspector  of  medical  things  will  come  round  and  ord(M' 
her  barnds  of  rain  water  poured  out  l)y  way  of  otHcial  reminder. 
Officialism,  when  not  strictly  controlled,  manifests  itself  on  like  lines 
the  world  oyer,  whether  in  Cluna  or  Russia,  Caracas  or  Colon. 

But  thit  is  a  digression  whicli  I  reserve  for  another  occasion. 

If  Col()n  were  in  th,-  Berkshire  Hills  instead  of  near  the  equator  it 
would  still  be  unhealthy.  Here,  however,  jit  the  Isthmus,  where  we 
are  officially  invited  to  admire  the  so-called  sanitary  system,  [  noted 
such  criminal  neglect  as  could  not  be  matched  to-day"  in  any  city  of 
Itidy  or  Spain— not  even  in  Turkey. 

The  lowest  rents  I  found  to  \)o.  $(>  a  month,  silver,  these  being  single 
rooms  almost  inaccessible  by  reason  of  the  swamp.  Where  the  room 
was  fairly  accessii)le  by  means  of  rickety  boards  propped  upon  stakes 
the  price  went  up  to  $12  a  month.  Where  a  street  was  convenient, 
where  people  could  make  their  way  along  a  safe  l)oard  walk,  the  price 
went  up  to  $20.  But  the  moment  you  applied  for  a  single  room 
where  the  conditions  of  life  were  half-way  normal,  or  say  up  to  the 
standard  of  a  slum  in  any  American  manufacturing  tovvn,  tlien  tiie 
price  was  from  $25  up  (silver). 

Throughout  my  pestiferous  excursion  up  and  down  this  filthy  city  I 
could  find  not  a  single  man  or  woman  who  had  not  suffered  or  was  not 
suffering  from  fever  of  some  kind:  not  a  single  one  who  did  not  want 
to  go  home,  but  was  prevented  by  the  want  of  money. 
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Is  tlici*'  a  }^()()d  reason  wliy  \V(»  shoiiUl  not  have  iiiado  a  camp  for  tho 
iipyro  laborers  who  arc,  (loiiii4'  a  ^rc^at  service!  to  the  United  States  by 
onerinj^^  their  hihor^ 

There  are  plenty  of  fine,  open,  healthy  in'-adows.  not  far  from  the 
laihvay  track,  where  ten  oi'  (ifty  thousand  ne«^roes  could  he  (piai'tJ'red 
under  can\  as  atid  where  they  could  at  icMist  he  kept  in  })hysical  health 
pendin<;  their  assi^niment  to  work  elsewhere. 

One  street  ruimin.L^  from  the  watei'  front  at  ri<;h  tan  ^d<vs  in  to  the  swamp 
town  had  i'.n  awninj^' about  a  (|uai'ter  of  a  mile  lon^^  stn't<'hed  over  u 
whollv  useless  fj^uttci'  in  the  middle  of  the  marsh. 

I  asked  what  the  awninj,^  was  for. 

Answer  -To  protect  the  workmen  fi'om  the  sun! 

No  one  could  invent  such  midsununei-  madness  as  this. 

Close  to  this  endless  awnin;'  I  saw  a  monst(M-  steam  dred(je  stuck  in 
a  swamp,  which  at  that  i)oint  was  ollicially  laladcul  "'street." 

I  made  iiuiuiiies  in  s<>veral  (piai'ters,  of  an  en^Mueer  amonjj^  othern, 
hut  could  discover  nothini^  save  that  it  had  l)e<'n  hauled  to  this  jjlace 
ll)r(>e  months  ajjfo  and  left  there  with  the  avowed  purpose  of  di«,^},''inj^ 
a  canal  alonj^  this  street. 

The  street  inunediately  l)ey()nd  this  one  was  much  wider  and  in 
c\'cry  way  better  adapted  to  a  canal;  but  for  some  mysterious  reason 
the  dred<4e  was  here,  lyinj;*  idle,  and  slowly  sinkinji^  out  of  si^ht  on 
what  is  ollicially  called  a  thoroughfare  of  Colon. 

At  present  writinj^-  there  is  not  a  sinoh>  draina^»'e  canal  made  at 
Colon  -the  very  first  need  of  a  swampy  community.  The  di-eflirc 
which  1  saw  stuck  in  the  r*.  ud  was  also  turned  the  wron<,^  way.  but 
that  is  a  detail,  save  as  it  indicates  the  presence  of  political  or  amateur 
enjjfineers. 

A  lirst-class  macliine  man  (white)  came  lierr  m  days  a^jo  and  was 
])ut  to  work  at  3>1(H»  (('•old)  a  month  in  the  Cuh'ora  cut.  Soon  after- 
wai'ds  a  flabby  young  man  was  brouj^ht  ui)  to  him  and  introduced  as  his 
future  chief!  It  soon  transpired  that  said  tlal)by  younti"  man  had  never 
had  any  'practical  (experience  whatever-  had  come  down  here  with 
political  ])rotection  and  had  been  ((iven  a  job  as  enj^qneerinu"  inspector 
at  a  salary  ^oU  larger  than  that  of  the  thoroughly  trained  man  tirst 
mentioned. 

"But  does  this  young  gentleman  know  nothing  of  the  job?''  asked 
my  friend  in  ama/ement. 

"Well,  no.  We  e.xpect  you  will  teach  himl"  was  the  answer  of  the 
engijieering  chief. 

My  friend  laid  down  his  tools  and  handed  in  his  resignation,  and  is 
now  working  for  a  private  comjiany  at  double  his  previous  salary. 

One  day  1  stopi)ed  to  chat  with  a  well-dressed,  intelligent,  and  ener- 
getic negro  who  was  managing  a  gang  of  fellow  Africans  in  a  street 
near  the  American  ])ost-otlice.  They  were  dig,L,ing  up  the  street.  He 
was  encouraging  his  men,  and  th^y  answered  him  cheerily.  They  obvi- 
ously liked  him,  and  worked  well  under  him.  He  wore  a  clean  collar, 
a  black  derbv  hat,  and  a  good  suit  of  clothes— an  educated  and  pros- 
perous sample  of  his  race.  He  told  me  that  he  had  l)een  here  seven 
months  from  Jamaica,  and  w^as  doing  his  best  to  deserve  promotion. 
The  cost  of  living  was  high  and  the  wages  not  as  much  as  had  been 
originally  proujsed,  but  his  main  grievance  was  that  as  a  man  of  color 
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ho  rooeivod  no  oncouraj^'onn  nt  for  his  worI< ;  no  one  Mooined  to  cft.c 
whothcr  ho  jrot  j^ood  work  out  of  liis  men  .>i  not-  all  the  whit^^  nici, 
al)uut  hi?n  \\^■lc  tryiui;  t<,  hoc  how  liltic  thoy  could  do,  <!ii{;h  for  hiniMclf. 

Ntixt  day  I  oanu;  to  the  Hunie  place  for  anothc^r  chat,  lie  was  iiol 
tiiero.  A  white  man  wanted  his  joh  aiu)  had  ;ror  it.  That  white  niuii 
was  sitting'  on  the  curhstone,  l()okin;jf  more  like  a  worthles.s  trump  thai. 
u  foren.ui.  His  hea<l  iiud  sunk  Ix'tween  i)iH  knees  and  he  was  in  ;i 
(•omfortahle  do/.e.  The  pmjf  of  n('j.n(v  s  h:id  also  lost  all  inteiest  in 
t,;eir  work  and  were  listlessly  seekini;  to  emnUte  the  example  of  their 
8o-iulled  forcMnan. 

At  pres(>nt  the  work  at  Paniuna  resembles  an  army  of  recruits  without 
any  comnmnder,  or  rather  with  a  do/(>n  ones,  wiio  spend  their  tinii^  ir. 
eommandinjrand  coimto'ina/idinM-.  Our  I'luiania  patriots  are  kept  hus-.- 
in  tindintjr  occupation  for  y(.nnn-  men  witii  pojiticnl  alliliations,  who 
»nius.«  tueins(dv«is  oy  playinj-:  ^he  doctor  and  the  (ui<,-ineer,  the  foreman, 
tlie  inspector,  th«>  {jfcni^ral  l)<>ss. 

While  we  in  ( 'olon  are  com|)(  lied  to  live  in  a  sv  am|),  ea<  h  incoming 
vess(d  ■;•  t)oarded  by  two  younj,^  niedicai  men  who  do  their  Ix'sl  to 
delay  commercial  int<'rcourse  l)y  insistinj^-  •  m  ;»,  series  of  jUIc^mmI 
tests  renardi'!;;  tlu'  hcidth  of  pav^eno-crs,  o.  ous  of  th  ;  patent  fact 
that  anyone  arrivino-  ji,  j. xul  health  is  [)rettv  sure  to  I  .Miown  with 
•ionie  form  (,f  disease  witliin  a  fev,  hours,  (haidvs  to  local  conditions. 

Shortly  before  my  arrival  there  (  ntercd  Colon  a  sliii)load  of  colored 
passen^ror.N  from  the  French  West  1  udics.  They  were  forbidden  to  land 
uni(\ss  vaccinated.  'I'he  doctors  would  tiot  |)(>Vmit  Iheir  beinj;  vacci- 
nated otherwise  than  on  ihei!- iirms,  wIhmc  tlu'  scar  woidd  interfere 
with  their  Miannal  labor  for  a  week  or  more,  Tl'':.^«j  nej^roes  therefore! 
refused  to  hnd. 

They  were  still  furtl  er  discouraeed  rerrarditit,'-  J'nnama  when  they 
were  told  that  they  -v  )idil  have  (<;  Vwo  in  a  swamp  and  that  their 
wa^'es  would  tie  paid  no  i»:  .rold  l,i't  in  silver.  T\u\  ii}routs  of  the  com- 
pany refuse(i  to  take  itiem  back— ordt'red  tlu>m  to  leave  the  ship. 
They  protested  thatthe^-  had  Ikm  n  coaxe(I  to  tiiis  i)ort  under  false  prfv 
kmses  and  Hierid'ore  insisted  upon  th  'ir  "itrld  to  o  ;  back.  The  French 
consul  cam;_'  at  the  instance  of  tlie  comj ,ai-,y,  and  ilso  failed  in  ids  efforts 
U)  induce  his  f(dlow  FrenehmcM  todisenibaik  into  this  unbiblical  pool. 
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he  company  cut  otf  theii  .supply  of  focxl  for  twelve  hours.  But  even 
this  did  not  brc^ak  the  spirit  of  these  citizens  of  the  trench  Republic. 
Finally  .  rute  force  was  invoked.  The  police  was  turned  in  on  them 
with  clubs.  .Miuiy  were  maiined,  and  tinallv  ail  a  ore  turned  adrift 
into  the  swam}),  a  fate  little  better  than  death. 

Thisoutraj^e  upon  human  nature  has  made  a  deep  impression  throuLdi- 
out  ih^i  West  Indies. 

AtCorozal,  a  miles  from  Panama,  I  wa.^'  tnkcn  by  an  official  of  the 
cfinal  company  to  see  a  mav^-nitict-nt  hoi  el  erectinl  })y  our  Government. 
It  was  a  splendid  etiiilce  and  ..ost,  of  ''ourse,  a  corresponding  sum  of 
money.     Hut  it  was  deserted. 

Our  p()litical  architect,  builder,  sanitary  inspector,  and  engineer  had 
placed  this  hotel  in  a  deijr-ssion  of  land  which  became  a  lake,  or,  rather, 
vast  hog  wallow  wdien  it  rained,  and  consequently  it  was  a  breeding 
ground  for  pestilence. 

Why  did  he  build  here?  This  land  has  been  known  intimately  for 
at  least  fifty  years.  The  Isthmus  has  been  a  highway  of  travel  since 
the  days  of  Ohailos  V, 
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YoX  in  this  yonr  1905  an  unifinoer  icpresentinpf  tho  moHt  practi  ul 
nation  on  earth  locaU'H  in  a  w»*ll-knovn  HwaFiip  a  hot"l  it.tended  to 
protect  our  employees  from  the  Rllej^e<i  deadly  cliuiat*;  of  (jolor  or 
ranaiiia. 

Tliis  is  merely  awample.  At  Panama  1  had  a  t4ilk  witli  an  American 
('!ijfir)eer  representir>{^tliemo.st  important  electric  company  in  America. 
He  had  been  many  months  on  the  IsthmiiH. 

He  told  me  that  the  big  n<!W  dredgeH  at  the  Ciilel)ra  ('ut  did  not  do 
'JO  per  cent  of  the  work  originaliy  promised,  and  that  when  he  waH  up 
there  he  found  that  one  of  them  had  been  capsized,  owiii;.^  to  the  rain 
washing  the  soil  from  under  it,  and  that  in  general  tlie  situation  there 
was  one  to  make  an  htwiest  mechanic  want  to  find  a  job  «omewh(  "e 
else. 

Mr.  Taft  refused  this  engineer's  re(juest  for  an  interview,  for  reasons 
iMialogous  to  those  which  p<»rmitted  Iiim  to  rebutf  Mr.  Tnu'cy  Kobin- 
son's  kindly  meant  otl'er. 

liut  as  ])ra«tical  men  of  all'airs  we  have  a  right  to  ask: 

Wiiat  good  does  it  do  to  send  commission  aft(!r  eon)niis>i()ii  to  make 
!i  picidc  run  to  Tanama  and  come  hoi«H>  with  no  news  .sjive  what  is  told 
to  them  by  their  own  ollicials? 

We  hav'^C!  had  canal  boards  ad  nauseam.  We  ha>'e  had  commission 
after  commission  trip[)ing  tothe  Islhnuis  attheexpcnseof  the  nation  — 
and  what  does  it  all  amount  to,  stripped  of  partisan  coloring'^  Less 
than  nothing. 

In  October,  l!>or),  a  great  party  of  "specialists"  (tame  to  the  Isthnuis 
with  Chuirmarj  Shouts  and  did  pretty  nuich  what  the  Taft  party 
re])eated  later. 

They  were  met  at  the  wharf  by  political  disputations  and  a  special 
train,  with  disiiifectants,  strong  drinks,  and  mosiiuito  nets.  Then  they 
ran  ucross  the  50  miles  of  railway  and  back. 

iOach  of  the  short  live  days  was  occupicsd  by  soine  short,  easy  rail- 
way excursion  under  the  iuost  elaborate  precautions  lest  an  insect 
more  or  lest  sluadd  jeoi)ardize  the  successor  their  inexpensive  outing. 
On  October  5  the  run  was  to  the  site  of  the  Bohio  Dam,  and  such  was 
the  sear*^  in  the  party  that  only  one  man  ventured  to  the  edge  of  the 
water.  Next  day  another  railway  run  was  made  to  the  site  of  the  por- 
posed  Gamboa  dam,  under  similar  precautions. 

Each  night  they  were  ail  carefully  towed  out  to  sea  ])eyond  the  range 
of  Colon  sm(dls,'alligators,  mosipiitoes,  and  other  savage  beasts,  and 
slept  the  sleep  of  those  who  sleep  while  others  scratch.  Next  day 
(October  7)  the  visit  was  to  the  famous  and  much  exaggerated  Culebra 
cut,  where  many  of  the  party  declined  to  enter  for  fear  of  catching 
some  disease  germ.  Sunday  was  oHicially  labeled  a  day  of  rest,  if  wo 
may  speak  of  rest  in  the  ca.se  of  those  who  are  weary  of  sitting  down. 

On  the  9th  there  was  an  exchange  of  official  visits,  cigars,  and  drinks 
at  Panama.  Next  day  the  illustrious  commission  held  a  farewell  recep- 
tion on  board  the  Government  yacht,  and  on  the  day  following,  Octo- 
ber 11,  they  headed  for  home,  having  seen  the  ''otKcial"  Isthmus,  and 
having  carefully  avoided  the  swamp  in  which  the  majority  of  Colon 
labor  is  to-dav  forced  tx)  congregate. 

And  yet  this  eminent  chairman  made  a  speech  in  Wfi'hington 
wherein  he  said  (November  9):  ''If  we  have  not  made  the  dirt  fly  we 
have  made  the  filth  fly  I"  adding  this  cruel  joke:  'If  sickness  could 
ever  be  regarded  as  a  boon,  it  may  be  thought  so  in  Colonl" 


WW  «■ 


88 


IHTHMIAN    CANAL. 


Mr.  nift  promisod  officially  that  by  DoconilKM'  1  Colon  wfUiM  Imvo 
a  splciulKl  wuh-r  Hiipply.  Thcro  is  to-dav  no  vvaf«'r  MiippJv  in  Colon 
Mr.  Iaft(  (M's  injustice  to  his  connh-ymcn  f)v  treating'  MippHntly  nucs' 
tionH  involvinjr  human  life  hy  the  thousanrl  i  We  are  not  all  cliilljivn 
or  tools  VV'e  do  not  need  reports  which  read  like  the  circulnr.s  of 
aouhtful    antl  couipanies. 

I  went  to  sci«  the  sewer  system  of  Panama  City.  Our  political  en-n' 
noor  had  put  in  a  sin<rlc  pipe  calculated  to  carry  away  hoth  human 
offal  and  ram  water.  In  dry  weather  the  human  liltli  stuck  in  the 
pi|)es  an(",  would  not  pass  on.  Durin^r  the  last  rain,  a  few  days  a.r„ 
the  yolume  ot  wati-r  was  so  un^it  that  it  l»ack<'d  the  sewa*'!'  iip  into 
the  cellars  and  ruined  many  houses,  to  say  nothin^^  of  threaFcniii^-  the 
foundations  of  many  more.  ^ 

Who  did  this  job^  [las  he  been  dismiss(»d  from  the  service  or  has 
he  been  l)rouj,dit  to  trials 

When  I  looked  into  matters  of  this  nature  f  soon  learned  that  So 
and-So  was  the  prote<,^'  of  Senator  this  or  Senator  that     there  was 
nothin«r  to  do  but    keep  it  out  of  the  papers  and  lay  nil  the  blamo 
on  th<^  climate  or  tlw  rain. 

A  plairi  man  natuiully  asks.  Why  was  a  sewerapfe  system  undertaken 
without  first  knowin<r  soiuethinj,'  of  local  conditions"?  Or  I  mifdit  l^) 
furtlKM-  and  ask.  Why  was  a  sewer  built  at  all  (  What  we  need  on  the 
Isthmus  is  not  s(>wers,  but  common  cleiiniiiL;- of  tln^  streets,  back  yards, 
and  cesspools.  Sewers  are  tliinj^.s  of  doiibtliil  utility  in  communities 
that  are  not  trained  to  them.  Madrid  has  no  sewers.  "  HcMlin  had  none 
until  after  the  w<ir  with  France.  Haltimore  isf  but  now  talkinir  about 
the  matter. 

What  we  need  on  the  Canal  Zone  is  an  honest  and  efHcient  corps  of 
sanitary  police,  who  shall  <ro  daily  from  house  to  house,  not  with 
medicines  and  ridiculous  disinfectants,  buc  with  shovels  and  brooms 
and  carts,  doing  (hiily  for  Panama  what  the  .Japanese  or  Malay  head 
of  a  village  does  in  his  littl(>  paradise. 

That  form  of  sanitation  can  he  controlled,  and  it  is,  moreover,  in 
harmony  with  the  traditions  of  the  people. 

^  An  oilicial  of  the  i-ailway  called  my  attention  to  needless  waste  of 
time  and  money,  saying,  in  substance: 

Let  us  suppose  that  the  chief  orders  a  certain  house  repaired—and 
there  is  much  of  this,  for  the  old  French  Compaiiy  has  left  us  a  hand- 
some legacy  of  excellently  planned  and  built  houses  extending  the 
whole  line  of  the  canal.  "^ 

The  work  begins,  and,  according  to  official  rules,  the  estimate  is 
made  and  api)lication  filed  for  a  fixed  amount  of  supplies,  calculated 
according  to  such  needs  as  wei-e  apparent  at  the  time  of  survey. 

The  gjing  of  carpenters,  etc.,  are  at  work— and  let  us  note  again 
parenthetically  that  under  pr(\sent  conditions  it  is  something  to  brag 
of  when  you  can  hold  a  gang  of  negroes  long  together  to  do  such  a  job" 

Well,  as  you  proceed  vvith  the  repairs  as  ordered,  vou  may  discover 
certain  defects  which  wer(>,  not  apparent  on  first  inspection.  A  new 
estimate  must  be  made.  A  newapplication  must  be  filed.  This  appli- 
cation must  pass  to  a  supcu'ior  bureau— a  higher  official  must  indorse 
It  and  pass  it  on  to  another.  Finally  the  order  is  approved  and  filed 
with  th.  railway  company.  They  take  their  time,  and  thus,  for  the 
ftake  of  a  few  feet  of  planks  or  a  pound  of  nails,  the  chief  engineer 
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limy  bo  <'oiiiiM»llo(l  to  hold  up  for  many  diiyH  a  work  involvinjx  lumdicdH 
of  iiHMi,  III!  dnivviiijjr  pay  for  doiiij;  nothinj^. 

TliiH  H'd  tunc  is  one  loiisonwhy  the  im'j^ioch  liiivc  to  wait  so  lon^  for 
their  pay  oltcii  iiioro  tlian  two  weeks.  'I'he  aceouutH  have,  to  be 
audited  iii  ho  many  ditb'ient  wayw  that  many  a  ne^n-o,  nartieiilarly  if 
h<^  is  nick  and  anxious  to  sail  for  .lamaiea,  will  sa(  rifice  his  pay  rather 
tiian  lose,  *•  the  number  of  his  mess"  on  boaid  the  steamer. 

When  the  hospital  work  was  consoUdated  that  is  to  say,  the 
Hepublii'  of  Panama  made  to  work  toj^'ether  witli  the  doctors  of  the 
American  Canid  'Aowv  the  American  medical  chief  insisted  upon  buy- 
in},'  his  prolessiiMial  instruments  in  America. 

The  I'anama  medical  chief  objected,  on  the  ^'round  that  they  wore 
better  in  (Jermany,  to  say  nothing;  of  beinjx  h'ss  costly.  The  American 
chief,  hovv<'ver,  insisted  and  carried  his  point,  on  t)ie  tj^round  that  it 
was  more  patriotic  to  be  cut  up  with  a  costly,  but  inferior,  implement 
nit  her  than  buy  one  that  was  cheap,  but  foreif^ai. 

Hut  on  the  day  when  the  Ameiican  chi(>f  was  emliarkin^  for  New 
York  in  order  to  [)urciiase  his  supi)lies  of  American  tools  the  Panama 
doctor  came  to  liim  and  said:  "  1  can  buy  those  identical  American 
tools  here  chcnper  tlian  you  can  buy  them  in  New  Yoi'k.  A  (Jerman 
house  orders  them  for  me.  They  {jfo  from  New  York  to  Berlin  and 
fiom  Berlin  a  second  time  across  th(^  Atlantic,  and  in  spite  of  all  that 
tiavcl  1  j4('t  them  here  eli(>uj)(M'  than  you  can  in  New  York." 

it' aiivone  doubt.-,  this  story  I  bee-  to  oiler  him  all  the  evidence  tliat 
would  carry  conviction  in  a  court  of  law. 

On  tlie  occasion  of  my  visit  the  ciere-y  of  tlie  IsthMHis  were  loud  in 
protest  because  tlie  I'nited  Stat«'s  authorities  hiid  imported  at  c.on- 
si(leral)le  expense  several  hundreds  of  colored  ladies. 

Prostitutes  are  not  needed  on  the  Isthmus— and  if  they  were  there 
is  no  call  to  send  for  tliem  at  the  expense  of  the  taxpayer.  Tliey  may 
l)e  trusted  to  come  wltliout  any  especial  assistance  whenever  C'oion 
clamors  for  kindred  consolation.  For  further  details  in  this  matter 
I  refer  the  iiuiuisitive  reader  to  nnnisters  of  tlie  j'ospel  now  on  the 
Isthmus — for  mstance,  the  Kev.  'I'liomsis  li.  Wood,  wlio  has  i)een  a 
missionary  in  South  America:  Kev.  Mr.  I\in<x,  of  tlie  Britisli  Wesleyan 
Church;  the  rector  of  St.  Baiirs  Ei)iscopal  Church,  Mr.  Kskins. 

The  correspondent  of  the  New  York  Herald  at  the  Isthmus  is  an 
ornament  to  his  ditlicult  and  honorable  calling;,  and  his  letter  of 
NovemlxM-  is,  which  airived  in  time  to  flavor  the  Thankscrlvirjir  ser- 
mons of  many  American  pulpits,  is  a  document  which  our  Wasliinjrton 
otKoials  should  occasionally  refer  to  when  preparin*,'-  an  address  on  the 
elevating'  inihience  of  American  rule  over  alien  races. 

The  way  to  iijj^ht  uich  immorality  at  the  Isthmus  is  to  raise  up  con- 
ditions faVorable  to  family  life.  In  order  to  encourage  young  men 
we  should  j)repare  places  where  they  can  bring  their  wives  and  rear 
families.  Furthermore,  the  same  power  which  recruits  the  man 
should  also  have  some  say  anent  the  woman  who  is  destined  to  make 
or  mar  his  career.  We  want  no  vapid  village  belles  or  women  who 
come  here  limp  from  idleness  and  overeating.  We  want  women  who 
can  sew  and  cook  and  bring  up  babies  and  cneer  their  husbands,  and 
of  this  kind  we  can  not  have  too  many. 

To-day  we  have  the  gro'^ssque  picture  of  a  legal  tribunal  at  the 
Isthmus,  the  head  of  which  is  Spanish,  serving  out  law  according  to 
Spanish  usage;  and  with  hun  are  associated  two  AniLricans  who  know 
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but  their  own  local  American  law,  and  who  are  not  even  familiar  with 
the  languu^re  of  the  place,  which  is  Spanish. 

The  confusion  resulting  from  this  may  be  compared  to  what  would 
result  if  we  attempted  to  run  a  tiunscontinental  train  without  deter- 
mining beforehand  a  standard  of  time. 

1  met  many  American  officials  who  knew  not  a  word  of  Spanish. 
P.ven  the  two  doctors  who  came  aboard  my  ship  to  torment  innocent 
passengers  knew  not  a  word  of  Spanish,  albeit  they  were  in  a  Spanish 
port  and  dealing  with  passengers  from  Spanish-speaking  countries. 

Criticism  is  barren  unless  sympathetic  and  constructive.  Is  this 
narrative  discouraging? 

Not  at  all,  for  it  has,  I  hope,  helped  us  to  note  the  fact  that  the 
alarms  which  have  been  raised  about  the  Isthmus  are  largely  bugaboos 
and  that  the  present  problem  is  one  with  which  we,  in  our  mechanical 
and  engineering  capacity,  are  familiar. 

In  other  words,  we  have  but  to  apply  business  methods  to  a  business 
proposition,  and  then,  and  not  till  then,  will  the  tilth  fly,  and  also  the 
dirt  at  the  bottom  of  the  big  ditch.  But  tirst  all  we  must  make  the 
politicians  fly— the  barnacles,  the  drones,  the  men  with  weak  chins 
and  flabby  lips,  who  to-day  are  standing  about,  the  works  of  the  Isth- 
mus and  acting  as  a  constant  source  of  discouiRgement  to  negroes, 
who  know  the  difference  between  a  real  man  and  the  ''oinarv  mean 
white  trash  1"  •^' 

We  are  practical  men—let  us  therefore  profit  by  the  experience  of 
our  predecessors. 

The  practical  man  docs  not  build  a  hotel  in  a  swamp;  he  makes 
inquiries  and  does  not  select  a  site  where  fever  is  the  main  c^op. 

The  practical  man  drains  his  fields  before  inviting  his  friends  to 
bnild  homes.  A  practical  man  would  have  drained  Colon  before  per- 
mitting 10,000  negroes  to  settle  there. 

The  practical  man  would  immediately  Uike  those  negroes  away  from 
that  swamp,  where  they  are  losing  their  strength,  and  locate  them  in 
camps  on  the  neighboring  hills. 

The  practical  man  asks  why  there  is  not  common  justice  for  the 
negro;  why  there  are  not  tribunals  before  which  labor  disputes  can  be 
summarily  treated. 

The  practical  man  wants  to  know  why  we  can  not  appoint  agents  for 
the  prot3ction  of  negro  interests,  just  as  we  appoint  similar  officers  to 
protect  immigrants  arriving  in  New  York. 

The  practical  man  asks  for  the  dismissal  of  the  present  army  of  use- 
less white  officials  and  a  selection  of  competent  men  at  fair  salaries, 
according  to  business  principles. 

Civil-service  examinations  should  be  required— such  examinations 
as  would  satisfy  a  practical  man— a  physicial  examination,  and  above 
all,  a  searching  moral  one,  in  order  to  satisfy  us  that  he  has  the  quali- 
ties that  go  to  make  an  all-round,  sound,  straight,  and  common-sense 
servant  of  his  Government. 

To-day  it  would  be  a  reckless  father  who  would  advise  a  son  to  take 
employment  on  the  Canal  Zone.  Yet  under  practical  conditions  such 
a  service  would  draw  our  best  young  men. 

The  pay  need  not  be  high,  but  the  candidates  must  feel  that  the  eye 
of  an  honest  commander  is  on  them  and  that  they  will  be  promoted 
according  to  merit 
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The  practical  man  also  realises  that  the  success  of  the  canal  is  bound 
up  with  the  nature  of  the  powers  which  may  be  given  to  the  general 
commanding  the  labor  forces  on  the  Isthmus. 

The  man  to  whom  this  honor  is  intrusted  should  be  made  to  feel  that 
his  position  is  not  for  this  year  or  even  for  ten,  but  for  life.  He 
should  be  the  dictator  of  the  whole  Zone  and  its  adjacent  municipal 
territory,  and  in  this  post  feel  the  same  security  as  a  judge  of  the 
Supreme  Court  at  Washington, 

The  salary  should  be  generous,  with  a  retiring  pension  for  disability 
or  old  age.  He  should  have  an  official  palace  in  which  to  receive 
official  guests,  and  also  an  adequate  allowance  for  necessary  entertain- 
ment. 

Such  a  commander  would  inunediately  cut  off  from  the  pay  rolls  the 
fancy  men  drawing  $10,000  for  worse  than  useless  duties.  He  would 
abolish  the  $10,000  a  year  press  agents,  who  are  not  needed,  unless 
you  admit  that  the  Government  needs  to  conceal  the  truth. 

This  proposed  chief  is  not  far  off — there  are  plenty  of  thorn  within 
call  of  the  White  House  telephone.  West  Point  alone  could  furnish 
a  dozen  of  them  tomorrow,  co  say  nothing  of  the  Boston  Institute  of 
Technology. 

Mr.  Roosevelt  and  Mr.  Taft  no  doubt  mean  well  when  they  give  us 
the  assurance  that  political  jobbery  is  foreign  to  their  natures.  At 
the  same  time,  jobbery  flourishes  under  their  noses  and  they  appear  to 
be  incapable  of  stopping  it.  The  people  at  large  need  to  appreciate 
this  fact  and  to  consider  some  change  in  a  system  which  alreaay  gives 
ominous  signs  of  rottenness. 

Panama,  December^  1005. 
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KKhih'T  OF  jDSRPff   L  l5RfSTi)\V.  SPHi'IAL   P\.\\\f\    R\ILR()\I) 
COMMISSKiXKI,'.  TO  TlIK  >K('li'FT\f(\  nF  U\I(. 


; 


\\  All     DkI' AiMMKNT. 
SpK(I.\I.    f'.W.WIA     K\ILi;()\|)    (  ()M.\(jv.(,,M.;i._ 

Wash',  tiijfon  .  Jiint   ,i\,    I'Xl'), 

>u\:  On  JariiDirv  I.!.  I'.hi,-.  I  was  iippoiDtcd  hy  thf  President  a 
-pcciul  (•oiniiii.s.-.ioncr  fur  the  purjx  ^''  (;1  "visitin<'r  tdr  ixtrls  of  the 
\'nr\\\r  foa^t,  tfi»'  f>thri!ii-  of  f'ii[)!iii  !. ,  Xcu  "J'ork.  atnl  sodi  otiicr 
[lorts  as  may  he  ric« cssary,  to  makr  an  iri\'<sti:/af ion  into  the  [)n'.sf>nt 
rradf  ciindition^  and  frciLdit  rufrs  Ix-iwef't!  the  Atlaritir  and  Pacific 
c(.asts.  aci-oss  the  I^tliinu.-.  of  Panan.a.  and  lict\vc(  n  the  west,  coast. 
of  South_  AnuTJca  and  tlic  fast  coa-,r  of  x\\v  Cnifcd  Staffs  and 
lMiroi)<\  for  tlic  j)urf;o>c  of  dctcrniininir  the  l)c-f  |)oiic\  ro  be  pursued 
in  the  iiianairen.enT  of  the  Piinania  Railroad  ('oni()an\-." 

In  comphance  uith  *he  ohUt  of  the  President,  and  "a,-  directed  hv 
t.he  Secf«'tary  of  War  in  a  h-tter  of  instruction.^  d.ited  Jainiarv  !'."». 
l'.*i!.').  a  copy  of  which  \-  herewith  .-uhmitted.  ruarke.i  '•  K.\hii)it  A," 
1   have  the  h(Uior  to  make  t!ie  follow  itiL'  report: 

I  first  vi.->it('d  the  city  of  Xcw  "I'ork.  where  the  iffiieral  othces  of 
the  Panutna  Railroa.d  ('oni|»aiiy  are  lo<a'ed.  t>\a'i.iiu'(|  tiie  records 
id'  thecom[»any.  and  (-.inferred  ■.'.  iih  it-  nlhccr-.  I  also  -uhiiiuied  a, 
list  of  (juestiofis  to  Mr.  K.  A.  1-irake.  \  ic.-pre-idcti'  and  -secretary, 
wlio  was_  the  executive  officer  in  chafire.  a.-kiriu'  i<^v  certain  detailed' 
information  in  re<_Mrd  to  the  Mian;  -cmenr  of  tlse  c,,nif)an\ .  A  cojiy 
of  ihi-  ii>t  '■[  ijue-tioir-.  with  Mr.  Drake'-,  answer-  thereto,  are  ■>ub- 
mittt^d   herewith     K.xlut.ii    H  . 

After  c(>^mp!ctin>r  tlii-  prelii-mary  work  in  Xew  York  [  ^ailed 
February  7.  on  the  st».;trushii)  Aih'>n,C'  .  for  the  Fsihinu.-  of  Panama, 
.■irrix-imr  at  Tojon  F'cbniarv  II.  [  -pent  t<Mi  davs  nw  the  rsrhnuis: 
examined  the  cMndifi(,n  ;.f  the  railroad,  it.-  roailbcd  ar^d  e(iuifvment, 
;ind  conferred  witli  Mr.  li.  (i  Pri<MMrr  tlir  a.<rinir  superiniendent! 
as  to  the  local  manairencnt  and  sup<'rvi.-i(.n  I  also  cud'erred  at, 
lenirtli  with  H.ui.  Jolui  F.  Wallace,  chief  enirineer  of  the  I.>thmian 
Caiuil  (yuniiiission,  and  submitted  \^^  him  a  number  -.f  imjiiiries.  a 
•■'^>j>y  ()f  wliieh,  and  \\\>  answers  thereto,  are  -ubnutted  herewith 
^Lxhihit  (.").  I  had  -e\era.l  conferences  with  Maj.  (ren.  (ieortr*-  W. 
Davis,  govermu-  .-d*  the  Isrhtnian  Canal  Zotie.  On  F(d)niarv"  _>.3  [ 
sailed  nortli  from  Pana.ma  on  the  stt^amsliip  ("ilij  of  Ptinnnia.  visitiniz; 
the  priticipat  PatdtR-  coast  [)orts  (.f  Costa  Rica.  "Nicaragua.  Salvadof^ 
and  Ciuateinala.  and  latided  on  March  5  at  Saliiui  Cruz,  Mexico.  While 
on  the  isthmu.>.  of  TehuaaLepee  i  exy.nuned  the  proposed  harbors 
whicti  the  Mexican  Ooverunient  i;?  corititrueiiujj;  at  Sahiia  Cruz  and 
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(\»atziic(>alc()s  and  llic  'ri'liiiaiKcpcc  National  Railway,  ninninj;  frr)rn 
Saliiia  (Vuz  to  Coatzacoalcos.  I  then  sailed  froiu  Coatzacoalcos  for 
Veracruz,  and  Iroiii  there  tr  cveled  \>y  rail  to  Mexico  City,  where  I 
called  upon  I'resident  Diaz  and  lion.  Lean<lro  Fernande's,  nunistcr 
of  conin;uni(-atioiis  and  puhlic  woi'ks.  After  conii)letin<:  niy  woi-k  in 
Mexico  I  visited  the  cities  of  San  l)ie<,'o,  Los  Anp'les.  San  Francisco, 
Portland,  Taconia,  and  Seattle,  on  the  Pacific  coast  of  the  ['nited 
wStates.  and,  after  conferrini,'  wit  h  the  S(.(-retaiv  of  War  in  Washint;! 
visited  the  (iulf  ports  of  I'ensacola.  Moliile.  Xew  Orleans.'";.... 
Galveston. 

1  also  ha\c  ha;!  corres^)on(l(«nce  with  all  of  the  Aniei'ican  consiiU 
and  consular  a;;ents  stationed  on  the  U(-<tern  coa^t  of  Mexico  and 
Central  and  South  A-nerica.  askin'j;  then  for  certain  infor:nat'on  in 
rej.rard  to  the  coniincrce  hetwecn  I  he  I'nitcd  States  atid  the  ports  at. 
wiiich  they  are  stationed.  My  iiKpiiries  and  their  r(>])lies  are  herewith 
submitted  (  Fxhihit   I)'. 


("o.Ns  ri;i  (  iioN   OF    ruK   I'ana.m.v   i;  mi.ko.vd. 


o.M. 


In    ls.'5.'),   pursuant   to   a    resolution   olFcr'cd   in    the   I'tiitcd   Stat 


Senate   hv    ll(>nrv   ('la\'.    President.   Andrew    .1 


es 


icKx'U    appointed    .\li 


Charles  Piddle  a  conuni.ssioner  to  visit  the  ditrcrent  routes  on  tlie 
eontinejit  of  Anierica  best  adaf)tc(l  for  intcroceanic  connnuiu'cation 
and  to  report  thereon  with  reference  to  their  v.nliie  to  the  coiniiiercial 
ititerests  of  !  he  liiiteil  .-states.  Mr.  P>idd!e  f)ro(ee(K'd  toth(>  Isthnms 
ol  Panama:  landed  at  ('hau'res,  a  harbor  at  t  he  mouth  of  t  he  Chai^rcs 
Ki\er;  spent  several  moiUhs  upon  the  jsihnnis.  an*!  hnaliv.  acc()iii- 
panicd  by  Dun  .lo>c  Obaldia,  a  member  of  the  Congress  of  the  I  'nited 
Statt\s  of  Colond)ia,  or  New  (iraiiada.  as  it  was  then  called,  he  \  i^itcd 

clays,  secured   frutM 
m   tlie  riirht   to  build   a  railroad 


J^oj.:oia.   the  capital,  and  there,  after  repeated  d 
the  (ioxcrmncnt  a  (h^cree  L'iN'in.ti:  hi 
across  the  bsthuius  of   Panama.      lie  rcturi 
in  is: 


)<    w  iNi   till--  docutnenl ,   l)Ut    di 


led   to  ;  lie  r nited  .States 
cd   beh)rc   he   w;!s  able   to   prepare 


US  r(>port .      .Not  hiiiij.-  further  was  done  until   Is  Is.  when  Mr.  W'i! 


nam 


11.  Aspinw.ill,  Mr.   Henry  Chaunce\  .  and  Mr.  dohn    L.  S;epheti>  on 


tlicir  own 
Xew  (Iran 


lotion    secured    a     conre 


'!)    Iroiu    tile   (iox'cr! 


I'licnt    ol 


;i(ta   lor  1  he  eon>!  I'Ud  loii  ot    ;i    ra 


and  in   !s  I'.i  a  charter 


in(>;ni    ;ic!oss 


the   Pth'iiu- 


was  Lrranted  1)\-  the  leirislaturc  of  the  .'^'ate 


Xew    \  ork    lor   the   for'pation    of  a    >io(k   co!i;[)an\' 
Panama  Pailroad  Com|)any 


;nown    ;i^    the 


era  miii.hcr  ot  >iir\('y<and  a  c.-iichil  exa'iiiiat  ion  ol   ibeeoavt 


It    was  deierii;ined   to  c>tablish   the  tern  inu 


Atlantic  side  at   t  he   Bav  of   Lii 


<i|    the  raiifoa 


d   (Ml    th 


I  on.   or 


N 


i\  \- 


P; 


iv,    a.-<    It    wa> 


riMjiKMitly  called,   and    'ne   icrnunu-  on   the 


^^1 


)amsli  eojoMial  cit\'  ot 


1 


iinatra, 


M 


r.  -I 


acilic    .-^ide    ;il     the    old 


ildwm.  an   em:int>er 


J^; 


(Mnplo\(Ml   \)\    th(>  conpany,  ha 


d   discovered   ;i  isnp   m   t 


le  i::onntain> 


a 


t   a    plaee    caMed    Culebra.    the    luLdiest    ciev.aiion    of   whicli.    a-    1 


ic 


•neasurcd  it ,  w  as  2st)    (>( 


t.     Tl 


us  pip  was  on  the  line  hetwecn  .Navv 
Pay  and  Panama  and  laie(>ly  inlhuMictMl  the  eompaiu'  in  determinini,' 
upon  th(>  route  for  its  railway.  In  ISj*)  a  ctuitract  was  entered  into 
with  Messrs.  (ieorp'  M.  Totten  and  John  C.  Trautwine  for  the  con- 
st'act  i(»n  of  the  road.  The  urij^inal  plan  was  to  beirin  the  W(U-k  up<ui 
the  hi^dilands  of  the  Isthir.us  about  .'>()  miles  from  the  Atlantic  waters, 
us'injj;  the  Chagres  River,  which  was  supposeil  to  l)e  naviirable  for 
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li<i;lit,-(lnil"l.  hojil.s,  for  tho  t.ransptjrtatioii  of  supplies,  iiiachincrv,  and 
laborers;  hut.  this  was  found  ;o  he  \s  liolly  inipracticahlr.  Tlic; 
Chaijres  River  at  low  water  was  not  riavipihle  for  over  .S  miles, 
while  at  hi<;h  water  the  currents  were  too  stron<_'  for  su('c<'ssful  i  avi- 
<:;ation  with  li<j;l it-draft  hoats.  It  was  then  detecniined  to  he^^in  the 
construction  of  the  railroa<l  at  Navy  Jiay.  'I'he  inland  of  Man/ani!la 
was  ac(|uired  by  the  eonipany  as  a  site  for  its  Atlantic  terminal. 
This  island  has  an  area  of  about  a  sfpiare  mile  and  is  se|)a rated  from 
the  maiidand  by  a  shallow  bayou.  At  that  time  it  was  mostly 
swamf)  and  thickly  o\'er;j:ro\\  ti  with  man<^rove  trees  and  tropical 
Jungle.  From  this  island  the  hrst  1  ■?  miles  of  the  proposed  road  was 
through  a  deep  morass  covered  with  dense  tropical  utider<;rowt h 
and  inl'esteil  with  reptiles  and  countless  swar'ins  of  poisonous  insects. 
In  May,  ISoO.  Messrs.  Trautwine  and  liahlwin.  with  half  a  do/en 
iiati\'e  Indians,  landed  on  this  island  from  a  canoe  and  be^^^an  clearing; 
the  junirle.  ov  "broke  ground,"  in  the  construction  of  the  Panama 
llailroad.  A  viilni^e  was  afterwards  est-iblished  at  this  j)oint  and 
named  Aspinwall.  in  honor  of  the  ori<rinal  promoter  of  the  emerprisc. 
The  labiU'crs  uer'c  bi-oiitfhl  from  ("artatrena.  New  (irariada.  where 
they  had  been  employed  on  similar  work,  ll  wa>  supposed  that 
they  Would  be  able  to  endure  the  clifiiatic  Cdriditions  of  Panama. 
i'Ut  within  a  few  weeks  after  lajidin;^  a  majority  of  the:ii  vscre  taketi 
with  malarial  ft'\er>:  >e\('ral  died,  ah<l  thf  wmk  wa->  practirally 
-uspended  uiit  il  a  fr'e>!i  >upp!y  could  Ix"  senu'cd.  l*'ro  m  1  in'  bciiinninf^ 
the  labor  <pie.>tion  wa.^  the  pei"ple\inL:  problem  for  the  coiit  ractoiN. 
Irishmen  were  brouj.:ht  from  New  Orlran.-.  ne<iroes  fro'n  .bncaica,  and 
nati\'es  fr'oin  the  adjacent  tropica!  coiinti-ie-:  l)U!  the  be-t  laborers 
I'oidd  not  >tand  the  cjinate,  and  tho-^e  wlut  could  ;rave  unsatisfactory 
results.      After  careful    ini|uir\-   it    vsa->    believed    that   Chinese    la})or 


woul 


be     the     mo->t      >Ucce,->.>fu!,     and     l.Ot)!)     vTiine>e     coolie 


were 


imported;  but  tbe<e  Chinamen  had  not  beeti  (•:iip|oye(l  ihirty  days 
when  tliey  were  taken  will)  an  uic-orU  rollable  melancholia;  many  of 
th<';ii  comtiiiitcd  -uicide,  lai'L''e  iiuii.bc[--.  were  taken  -ick.  and  within 
si\t\"  days  afler  tliey  were  landed  thci'-  were  not  m<.rt  than  2ii(j  left 
tl:at  were  capalile  of  wofk.  .Vt  one  ti  !,c.  b\'  a  ifreat  I'lfort ,  the  c()ni- 
pan\'  had  about  7.000  laborers  at  work  on  'he  co!i>t  ruct  iwii  of  this 
road.  The  >ur\eyors,  in  JocatiuL'  the  route,  were  compelled  to  work 
for  day->  waist  deep  in  water  and  .~!;me,  breafhiiiir  aii  at;no>pher<'  full 
of  pestilential  vapor-  and  bc-ct  by  the  most  aimoyin^'  insect-;  but. 
with  the  pluck  anil  in!!c\ib|e  deter,  iiinat  ion  >o  charactcfi-t  ic  of  Ameri- 
<an  pioneers,  they  persevered  aj.:ainsl  wiiat  a[)j)ea;"cil  to  be  almo.-t 
insurmountalile  diliiculties.  and  on  ()ctober  1,  1^.')1.  a  w(jrk  train 
pa.ssed    o\-er   tiie    railroad    from  Aspinwall  to  (iatun.  a  distance  of  8 


mile-. 


n  t  he  loilow  iiil:  moni  il  tw. 


mi)s,  ( 


arr\in'_'  1.000  nnmiirrants 


bound  for  California  by  the  way  (»f  Panama,  unable  to  land  at  the 
mouth  of  the  Chau'res  l\i\er.  the  u.-ual  landing  plac(^  for  vessels  in 
the  California  trade,  took  refuc;('  in  the  harb(U"of  .\a\'y  Bay,  the  point 
-selected  as  the  railroad  termimL-.  and  had  their  (lassenirers  trans[)orted 
across  the  morass  bv  the  wurk  trains  of  the  railroad  to  (iattm.  where 
tliey  took  the  trail  tor  Paiuima.  This  was  the  first  conunt'rcial  busi- 
ness transacted  by  the  Pananui  Railroad.  Frotu  tliat  date  ships 
landed  at  Xavy  Bay  instead  of  at  the  mouth  of  the  Chaizres  River, 
and  on  the  2d  of  February.  18.52.  the  town  of  As{)inwall  was  formally 
establLshed.     Finallv.  on  the  27th  dav  of  Januar\ ,  ls.55.  after  more 


pi.n>otj  I'    (>v    ,ins;i,i'ri    t      uiMs;rovv 


lU 


0 


Ki:i'(ii:r  (  v  .joskph  l.  nnTSTo\v. 


tlmn  SIX  years  (,l  t  lie  most  porploxin.;  dilflculf  ics.  llio  niilroad,  47  niilc 
on-.  WHS  coinplrtcd,  at  a  cost  ol  over  8S,()()0.()()0.  h,  is  iiii|)()ssil)h. 
tor  an  An)(>n(an  who  has  not  visitrd  the  Tropics  and  had  ("xpcricnce 
in  pcnciraiin^'  tropical  morass  and  jnntric  to  coniprclicnd  the  dilli- 
cidtics  which  the  oriirinal  promoters  of  i  h<'  I'anama  Kailroad  Imd  to 
meet  in  const ructniu-  this  isthmian  liii^hwav. 

Dnrinir  the  hrst  ten  years  of  its  o|)(''ration  this  raih-oad  transtiorted 
over  S7(H).()()().()(H)  uorth  of  specie  an.i  ;^()(), ()()()  hai^s  of  mail,  and  it  is 
said  that  not  a  d-.lhir  of  the  specie  nor  a  !)a^^  of  the  mail  was  lost. 

ITS    STKAMSIIII'    ((>\\K('T/().\S. 

In  iSod,  Uie  first  year  aft<"  its  cor,p|,  tion,  the  railroad  conir.anv 
H>gan  op^ratiii-  a  steamship  .a.^i  !  .  weei-  Panama  and  >^an  Jose  dV 
(.mitemala.  which  was  the  prin-;  ;;  ,  >rt  on  th(>  Tacilic  coast  of  the 
Kepuhhc  o(  (inatemala.  This  ;--  i  ;(.amer^  was  continued  until 
(Jet«»her,  !s72.  when  it  was  tran>u.rcd  ,  lie  I'acilic  .\hiil  Sleainshii) 
Companv.  and  a  traliic  coiiti'act,  covering;  a  period  of  hftcen  years, 
was  made  with  that  com|)any.  When  that  contract  expired  others 
were  made,  usually  with  tli(>  Pacific  Mail  Steamship  Companv;  hut 
at  one  time  the  Panama  luiilroad  Companv  estahlished  a  line  of  its 
own  hetween  San  Francisco  and  Panama,  "in  PIO'J,  however,  its  own 
line  was  withdrawn,  and  a  contract  miide  with  the  Pacific  Maii  Steam- 
ship rompany.  which  still  exists.  Shortly  after  the  road  was  com- 
jdeted  theexact  date  I  ha\  e  la.eii  iinahle  to  ascertain-  a  line  of  sailiie^ 
ve.ssels  was  estahlished  hetween  Aspinwall  and  New  York,  'j'his  line 
of  sailers  was  continiH'<l  until  ls7'i.  JM-om  that  date  various  traliic 
arran«rements  have  heen  made  with  steamship  lines  connect inu" 
Aspinwall.  or  Colon,  as  it  is  now  called,  with  American  jiorts;  huT 
m  lN!»;-{  the  Panama  Kailroad  Company  estal)li>hed.  hetween  New 
1  ork  and  Colon,  a  steamship  line  of  its  own.  which  is  still  in  o|>(>ration. 

'IHi:    ( O.NCKSSIOX. 

The  coiicy>sion  uraiited  the  Panama  Railroad  Companv  hv  the 
Kepuhlic  of  New  (iranada  for  the  construction  of  a  railroiid  across 
the  Isthmus  of  Panama  w  as  \-erv  sw cepinu-  in  its  provisioiiv;  ( Kx- 
hihit  K.i 

Amonii' other  tliiuii-  it  pro\  ided  that: 

\\\\i\r  tlio  cxcluMV.'  |iri\ilfjj;c  -riiinlcl  to  tlir  ciiiiimiiv  nv  p.T-diH  iiijrn^rrd  in  ilic  cntcr- 
pnsr  (il  Iniil.iin;:  tin'  niilroiid  from  o'lr  occmii  i,.  liic  other  continui's  in  for..-,  the  (iovcrn- 
iiiciit  ol  tlu.  KcpuMic  M^rcfs  licit  lu>,-  ii.,r|f  to  hiiii,!  nor  lo  ^ii'iH  lo  luiv  (ilhrr  co'iiitmnv  uimt- 
cv.r,  un.lcr  iimv  tul.>  whnlrvcr.  ll,."  li-hi  of  l.uiidiiiir  „„v  „il„.r  lailn.nd  on  tli,.  \-^\\\vni^  ol 
1  a.umia:    and  it    is  likrui>c   slipiilalcd  thnt   while  the  >aid  ntivilc.r..  coiilimics  i,,  toi.T  thr 


New  ( 


lanadian  (ioviTniiicnt  shnll  I 


person  to  undertake,  withoui  ihei-oi 
of  anv  inariliiiie  canal  to  unite  the  two 


ia\i'  iio  i)o 
leurrence  ii 


)!■  aii- 


wet   to  undertake,  nor  I 


()  peiiml  anv  o 


iid  consent  of  the  said  ooiiipany,  the  open 


liu>: 


'ss  tilt'  said  Istliinus  of  1 


iiU 


a!!arna. 


In  1,S(J7  this  provision  wjis  modili(>d  as  foil 


ows; 


But 


if  remains  stipulated  tluil   the  rij^ht   which  id  conceded  to  tlie  companv  t 


to  irive  it 


oousent  does  not  extend  to  its  ,)ppoMnj;  the  construction  of  a  canal  across  tlu'  Istlutius  of 
l'aT..:nn  (.■.\cei)t  on  the  actual  route  ui  the  railroad  it.-clf).  hut  only  to  its  exacting,'  an 
equitai)le  price  for  such  privilege,  and  as  indemnitication  for  tiie  daniagos  which  the  railroad 


conipan\-  may  su 


tloi 


the  rivalry  or  competition  of  the  (anal. 


It  was  also  stipulated  that  a  part  of  the  nionev  that  might  be 
received  l)y  the  railroad  as  damaoes  should  go  to  the  Colombian 
Government. 
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Kxcliisivc  |)rivilo<j;c  was  also  {jjraiili'ii  to  iho  coiiipuiiy  for  forty- 
nine  years — 

To  usd  tlic  |)()rts  sitiintcd  n\  tlic  two  tcrtiiini  of  the  r(iilroa<l,  rt'(|uirod  for  tlu>  iiiiclioiaKO 
III  \  I'sscis,  and  for  tlic  loiidiiij^  and  unloiuiiiijj;  of  pxxls  wliicli  nn-  to  jmss  over  tin'  said  loud. 

The  j)rovisi()iis  of  the  concession  Ini\'e  been  modified  several  limes 
>ince  flie  ori<i:imii  ^rant,  and  tlie  period  for  wliicli  it  ran  extended 
to  ninety-nine  y«'iirs  from  ISfiT;  but  no  iiiateriiil  changes  aU'ecting 
the  exclusive  character  of  the  franchise  were  made. 

WluMi  the  h^rench  com|)any  sought  fi'om  the  ('olond)inn  (iov(»rn- 
meiit  a  concession  tt)  construct  a  caiiitl  across  the  Isthmus  it  found 
tlijit  the  consent  of  the  Panama  Ivaihc.id  Company  was  n(>cessai'y, 
and  after  some  negotiations  concluded  to  l)ny  the  railroad,  and  in 
that  wav  s(M'ure  the  iidvanttijjfe  of  its  concession,  rather  than  under- 
take  to  purcha>e  its  consetit.  \\hi''h  would  have  to  he  aj)pro\'e(l  hy 
tlie  Coloiiiliian  (ioveriiment.  After  repeated  eH'orts  tliey  htially, 
ill  Au<rust.  ISSI.  secured  possession  of  sixty-eitiht  seventieths  of 
the  stock.  [)ayin;,'  S'JoO  per  share,  and  in  addition  consi'ut  '  for  tho 
American  stockholders  to  strij)  the  company  of  all  the  a.  atui 
accumulated   surplus,   so    that    the   actinil   amount    rece:    "(t  the 

Americi?  i  shareliold(Ms  was  about  S2!)l  per  share  for  st;  >  {]\t  com- 
mercial vtilue  of  which  at  that  time  ujis  only  n  litt  ulv  ve  ])ar. 
When  the  I'liited  States  bought  the  property  of  the  Krt  el  canal 
(dinnany  among  its  assets  were  the  sixty-eight  soNi'  'ieths  of  the 
>tock  of  the  Pananiii  Ixailroad. 

The  railroad  has  bcm  boiulvd  for  \arioiis  amoiMits  since  IS") I.  In 
ISDT,  howt'xct',  all  bonds  were  retired  (Ivxhibit  H  20)  and  a  new 
issue  of  ],()()()  lirst  moftgage  41  per  cent  twenty-year  gold  bonds  of 
•SI, ()()(>  each  was  made.  ()f  these  bond^  .'^,374  wci'c  sold  and  (j2G 
were  retaiiUMl  in  i  he  Irea.'^ury  of  the  company.  At  the  time  the  prot)- 
(•rty  was  ac<piircd  by  the  Inited  States  (ioxcrnment  I,(i!)2  of  th(; 
outstanding  bonds  had  been  redeemed,  set  that  there  remain  now 
standing  as  an  indel)te(lness  against  the  comj)any  2,.'i72  of  these 
bonds,  aggregating  ■S2,.')72,(H)(). 

ruder  the  t<'rms  of  the  concession  the  radroad  is  recpiii'cd  to  |)ay 
to  the  Colombian  (iovcrnment  an  annual  iiideimiit}'  of  !is2.")( ),()()(). 
The  Panama  iiailroad  (Ajmpaiiy  therefore  has  notonly  been  nnpiired 
to  pay  from  its  (>arnings  interest  on  its  bonded  inde!)te(lness  and  its 
operating  expeiix's,  but  also  this  aniiual  indemnity  of  more  Mian 
•S"), <•()()  per  mile.  In  ISSO  the  Panama  Railroad  Company,  at  (h(^ 
recpiest  (u  the  Colombian  (ro\ crnment,  convert(Mi  thi>  annual  indem- 
nity into  bonds  for  a  jx-riod  of  t  wcnty-scNcn  and  one-half  }'ears. 
Tlicse  bonds  were  sold  by  the  Colombian  (io\-ernmcnt  to  private 
capitiili>ts.  so  that  this  indemnity  is  now  being,  and  will  continue  to 
be  until  I'.Mls.  |)a!d  td  the  purctias(>rs  of  these  bonds.  After  that, 
by  the  t  reaty  under  w  liieh  !  he  canal  is  being  constructed,  tl'tit  amount 
will  be  paid  by  the  riiitecl  States  (io\-ernment  to  the  Kepublic  of 
Panama.  \Vhetlier  or  not  tit  that  time  the  Ciovernment  will  relieve 
the  railroad  company  of  the  burden  of  this  annual  ])ayment  is  not 
yet  determined, 

DIVIDKXDS. 

The  railj'oad  paid  dividends  on  its  capital  stock  every  year  from 
lSo3  to  1S92.  (Exhibit  F  1 . )  The  smallest  dividend  during  this  entire 
period  was  2  j)er  cent  in  1885,  and  the  largest  44  per  cent  in  1S68. 
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I"  \ul.  T  ''*M**^'^'  ''*^"<''^  ^^»«  incrrasod  from  «r),0()().()(M)  to  S-^.OOO  ()(in 
In  ISSI  the  last  voar  ihut  the  railroad  was  owned  l.y  the  Arncricaii 
''  ipitalists,  a  <liMdond  of  52A  per  ctMit  was  dorlarod.  ^This,  howovor 
not  only  fepnvsentoo  the  earnin-s  of  that  year,  hut  included  th,' 
assets  on  hand  «t  the  tune  the  n.ad  was  sold  lo  the  French  canal 
conipany  i  he  averaj^'e  annua!  dividend  paid  from  earniuL's  of  llic 
con.pany  from  iSo.'Mo  IS-Sl.  the  year  that  the  property  was  trans 
ferred  to  the  Mvnch,  was  a  Iraction  h'ss  than  1(5  per  cent.  Tli(. 
average  annual  d.vidend  .since  INSI  has  heen  a  fraction  uruhu-  5  lu-r 
cent.  N)  It  appears  from  tiie  above  that  this  railroad  has  alwav^ 
been  a  financial  success,  and  when  under  control  of  the  American 
stockholders  it  was  exceedingly  profitable. 


OFFICKUS    AM)    M.WAOK.MKXT. 


Tl 


le  olucers  o 


f    th 


investigation  Ix'gan,  wen 


le  company  on  January  '20,   KM).'),  the  time  thi,« 


President,  ,1.  Edward.  ,Si 


iiimons. 


e-|)reM(lent  and  secn-laiv,  Kdward  A.  I)i 


Treasurer,  Sylvester  IJeniitif/.  . 
Gnieral  inaiiaf,'er,  Cliarles  I'aint 
A.ssislant  secret arv,  'I'lioinas  II. 
TniHie  manager.  U.  L.  Walker. 
Auditor,  John  Adams 


aue 


Kosshottoiu. 


It 


The  firm  of  Sullivan  tV  Cr 


an  anminl  siJarv  ol  .Sd.OOd 


seem 


o  nave  received  the  usual  salaries  paii 


in  the  city  of  New  York 


at  24  State  street,  an 


e   onices  ot 


Sjilary  per  niuuiiii. 

S1(»,()(HI 

,S.  ")(MI 

."),  200 

7,(KH) 

•J.4(K) 

(J.OOO 

.i.:',m 

al  counsel 

md  clerks 

f  that  character 

he  companv  were  loc.'ted 


omwel!  was   retaiiu'il  as  o-ener 


le  siihor'dimite  olliceiv 


lor  work  o 


d  seemed  to  be  suitai)le  for  the  purpo.ses.  and  tj 


rent    paid   reasomd)le.      From   the  general  ollices  in    New   York   t 
business  of  the  company  has  l>een  mHna"-ed 


\\ 


1" 

lie 

ule  there  )nis  been 


o 


a  general  superintendent  on  the  Isthmus,  and  a  local  accoimtintr 
thee,  still  the  work  ol  t  he  <,reiu'ral  superint(>ndent  and  his  subordinates 
as  been  ()nlv  suj)ervis()ry.      All  (|uestions  of  policy  were  determined 

le  salaries  of  employees  on  the  Isthmus 


by  the  New  York  odi 


(c' 


ice 


T 


are  ahoiit  tlie  same  as  thos(>  paid  by  the  railroad  companies  in  tlu 


United  Sttites  for 


n  similar  cla.ss  of  work.     Compensation  of  employee 


dom<r  technical  work  is  usually  in  excess  of  that  paid  in  t 
but  in  the  lower  grades  of '   •    "  •    •  •       • 


his  CO 


lahor  It  IS  somewliat  less. 


of  the  lower  class  are  not  as  edicient  as  here 


A 


untry 


s  a  rule  hi  borers 


and  m  the  am^ncgale  it 
lan  in  this 


costs  moj-e  to  accomplish  the  .same  results  on  the  Isthmus  t 
country. 

Kgni'MENT. 


le  railroad  is  e(|uippe(l  with  rolling  stock  (Exhibits  B  IS  and  G 


as  follows:  'Iwenty-foiir  road  engines.   11  switch  eiiLdiH 
engines,  10  passenger  coaches  (lirst  and  second  class 


o  s 


pecial 


/  Daj^irai'e  cars; 


fivight  cars  as  follows;  Five  hundred  and  eighty-four  box"  17;j  coal, 
151  flat,  22  local  express,  1  wrecking  car,  5  cab(u)ses,  2  specie  cars,  9 
water  cars,  and  9  stock  cars.  It  also  has  2  iron  tugs,  19  freight 
lighters,  and  1  floating  pile  driver.  This  e(|uipment  is  old  and  ouTof 
date.  A  large  majority  of  the  freight  cars  are  of  only  12-ton  capacity 
are  not  ecjuipped  with  air  brakes,  and  would  be  discarded  by  aiiy 
up-to-date  railroad.     It  should  be  said,  however,  that  the  Panama 


li(V( 
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iuiilr(»n<l.  hciriir  lociifcd  oii  flic  Istluiius,  l,K)(i  miles  from  tlx'  ncan'st 
Aiiu'rican  purl,  uikI  liii\itii:  no  fiiilrojni  (•(fiiiicctioiis,  uiis  luil  i^Mjiiircd 
to  lit  ili/<'  as  inodrrn  ('(nii|)!n«'nt  iis  would  he  iMM-cssurv  (or  an  Anwrican 
railway.  It  has  nui<'liin«  shops,  u  roiindrv,  and  c.-tr  shop-^  l<i<!!t«'d  at 
Colof).  whccc  it  lias  siicccssridly  iTpaiifd  its  ciU's  and  cnixincs.  and. 
ind.'cd,  many' of  the  iVcii^lit  cais  uhich  arc  now  in  use  have  hccn 
rchuilt  upon  the  Isthmus.  The  olliceis  of  the  company  douhtless 
have  never  f<'lt  that  the  expense  necessary  for  the  rce(|uii»inent  <  f  the 
I'ailroad  with  modern  rollinii:  slock  would  he  iusliljcd,  considcriuL' t  he 
use  that  it  w;i.n  al)le  to  make  of  the  o|<|  ei|uipmcnl  and  the  amoinit  of 
husiness  whicli  it  handled.  The  roadhed  is  in  irood  condition,  and 
the  liijht  r)()-p()und  rails  are  all  heintr  replaced  willi  7(>-p:*ii!id  steel 
riiils. 

At  Colon  the  I'ananui  Kailioad  Company  ha.^  '•'>  wooden  w  halves, 
:ind  frei^dit  is  discharired  fi'om  the  ship-  to  the  wliarves  and  huided 
from  the  whaiNcs  to  the  cars  lor  tian-^it  aei'oss  the  Isthmus.  'I'he 
depth  of  water  at  these  w  harves  is  LMi  feet  at  low  tide.  On  the  Pacific 
>ide,  at  I'ananui,  there  are  ;i  wooden  wharve>,  at  which  Irciirht  must 
he  liaiujlcd  hy  liuiitci^^  l.ccause  of  t  he  shallow  ness  of  t  he  w  ater.  "^1  here 
i>  also  a  sicci  pier  at  La  B(»ca,  which  is  coimcciiMl  with  tl;c  main  line 
from  I'amima  hy  a  track  '2h  miles  in  lemrth.  The  pier  i.s  !  (10  Icet  h-nif. 
;ind  has  a  depth  of  "JO  feet  of  water  at  low  tide.  The  hooks  ot  the 
Tanama  Kailioad  C<unpany  s!i<iw  that  ihi-  pier  c<.>.|  sJ,JJ(i.:;.')7.  is, 
which  is  certainly  n  \ ciy  (\cessi\e  |)ricc.  It  should  have  l>cen  huilt 
for  much  l"ss:  hut  since  it  .sa--  (onstr'iictcd  while  the  road  v\a.~^  tlu- 
property  of  th(>  old  l'':(Mich  canal  company,  it  did  im>i  appca;'  I'.al  an 
investigation  as  to  th*'  cause  of  this  excessive  co>t  coidd  p|-o|;cily  he 
made  a  par!  of  this  impiiry.  Bcfoi'c  the  pier  was  huih  all  frciLfl.t  was 
haiidletl  hetwccii  ships  and  wliarvo  hy  lii,diteis,  .md  at  limes  li<:hters 
are  >t  ill  used,  the  pier  hciiiL:  too  .^niall  to  take  care  of  a  I!  t  he  hu>i;.css 
during;  the  husy  seasons. 

The  railroad  has  imiiutaincd  ;i  hi  >pital  on  the  I>thii  u-  to  cnic  for 
the  .-ick  and  disahlcd  of  its  emph>ycc-.  and  also  niaiiil  ained  a  com- 
missarv,  from  which  the  employee'>  of  the  a  nipany  (  .aild  i^ct  pio\i- 
sions  at  cost  with  a  small  pel'  cent  adiled.  The  com|)any  also  owns 
the  tch>(,'i'aph  line  whicdi  cros.ses  the  Isthmus  and  forin>  a  counecliui;- 
hnk  foi'  the  cable  liiu's  on  the  Atlantic  and   Pac.lic  >id(  s. 

The  town  of  Coh)n  is  a  ti'opic.d  \ilh!<,^e  locattMl  on  the  island  of 
Manzanilla.  This  island  is  owned  hy  the  Panama  Pailroad  Company, 
with  the  exce|)tion  of  t  lir(>e  small  Irac  is,  one  of  ahoiit  1(!  acres,  helonir- 
in<;  to  the  l\e|>u!>lic  id"  Panama,  one  hcloULriii!.'-  to  the  Pacific  Mail 
Steamship  Company,  and  one  to  the  Koyal  Mad  Steam  Pacl<et  Coin- 
pan  v,  upon  hoth  of  which  ai'c  cK'eted  wluir\"cs.  With  the  ahove 
exceptions  the  land  of  the  island,  ct.nsi.^iirii:  of  ahont  7(i()  acies,  is 
divided  into  ahout  ."l.tiOO  lots,  of  which  iMid  arc  at  present  leased  to 
dilVerent  individuals,  who  have  erected  huildinirs  on  them.  The 
Ives  an  annual  nMitid  for  the  u.-e  of  the  laiul,  which  in 


litteri 

company  I'cci 
l',)()4  airii:res^a 


ted  SS,')(l(l.  The  railroad  has  ahout  'M  huildinu's  of  its 
own  in  Colon.  It  also  owns  a  numhci-  of  huildim^s  in  Panama,  fioni 
wliieh  it  received  ahout  -St). 01)0  for  rentals  last  year. 

For  twelve  rears  the  company  has  operated  a  steamship  line 
between  New  V  ork  and  Colon.  Six  steamers,  all  Anieric;.n  reirister, 
were  in  use  on  this  line  riamiary  last.  (Exhibits  B  !»  an<l  10.)  Thr(>e 
are  owned  hy  the  comj)any  and  three  ehartered.     The  shij)s  owned 
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Hr(.  iroM  Cirii:!,!   ami  pusscri-,.,-  .i..,u.in-M.  <-ui,sisf ini^r  of  H,,.  Affh,n,v 
Im;  -I'/n/.o.  hm.I  Ihr  /'u.nn:.      Tl..  Afhnnn,  u.,s  |m,.|,  ,„  isM  , 

ywm///n    w,.n.  I,„.ll    ,n    iss:;  ar,.!  an-  ships  M.nilar  to  tl...  Al/i,,, 
cvvn.,.1     tlH.y    an.    of    ;{(,()    fo„s    Irss    hunl,.,,.      Th.    ll.n..    r|      ,  I      j 
8oan..Ms  w.Mv  fh,.  at,,  of  Wn.s/u,.„on,  an  .mn  sh.,,  of  1.7  Jj      .        ,  ' 
nair..  for  w|.,rl,  $J„„  ,„.,•  .lay  was  pai.l.  llu.  <M.„L.  a  s\oo\    t n.      •• 
"ay.ni:  a  mh  tonna,..  of  _>  .•{:{,.  for  whirl,  *2:,0  p.r  .lav  was  pail         . 

»-'<»_'..)()  per  .lay  was  pai.l. 

Tho  Panama    Kaili.MKl  ('...iipany  ..wiis   1 1,.'  wham-s  at  ('0I..11    with 

u"  .«x.-.«pt.on  ol  ,wo,  on.    M.|.,n,.n.  ,.,  rh.  Koval  Mail  Si.a,,,  l>a.-k... 

(  ompanv.  .,     Loml..i..  aii.l  ati  .>|.|   uharf  .>wfiMl   hv  Ih."   i^a.-ifi.-  \jail 

N  nnusnp  (-o.npany.     Tin;  laM.-r  .s  out  .,f  .-.pairarul  has  m!.   Ih  . 

m  ns(.  f.„  srvvra    yrars.      I^.,r  iswhv  years  since  (he  sfeainshir.  Im.. 

was  ..siahlish,.,|  ih..  railn.nl  has  reserved  tl x.-liisive  rii^ht  .»f  ha„- 

;V"'T-    -^  ",'0''"'  ^''''^ '■"  ""  '•""""'''•.■e  iM.f  we...l  (he  Atlantic  ports  of 

H.      mie.l  States  ami  th,.  Pacli..  ports  of  North  ami  South  A'm.'ri,.a 
01   h.isiMess  With  Kurupe  an. I  ..ther  n.untries  the  railn.a.l  has  e.,n- 
lee  i.ms  on    the  Atlantic   s„|,.  with  eij^^ht    steamship   lir.es,      (K.xhihit 
li  .{...)       Ihre,.  ot    these  an-   Kn-lish,  .,n..    iMeneh.  one  (iernutn,  one 
Austrian,  .)ne  S[)anish.  an.l  .)ne  Italian. 

In  Oct. .her,    iMaj,  a  tralli.-  a-r.'cm.'nt   was  entere.l  into  hv  whi.h 

mi'',     1    I '""      '""'"'•'■•  '\  '^"'•""  <-<'rp,.ration.  ..peratin^^  a  lar^-e 
innnhe.  ,,|  ships  en-a-.'.l  m  the  tiopi.-al  fruit   tra.le  hetween  Centnil 

Hn.lSouth  Amen.'anp..rts  ami  ports. ,fth..riiil.M|  Stat.-,  ami  KMr.H,e 
was  ^Mven  tra  he  cnnections  at  C.l.m.  an.l  since  that  .lat..  it  has  ImU,' 
tnuisportin-  In-i-ht   an.l  passen-ers  hetw,-..,!   Ww  Orleans  an.l  thai 

('O.MI'I.AINTS. 

^Anuml.er..f..>mplaintsairaii.st  t  he  I  raflic  p.,licv  ami  mann^'ement 
;>•  the  1  anania  Kailroa.l  ha. I  been  ma.le  at  th.'  time  this  investi-^ation 

These  c.mplainis  may  be  suinmarize.l  as  f..||ows: 
hat   tl...  local  fn.itrhf   an.l  pas^en^-.r  char^res  were  excessive- 

inat  th..  railn.ml  ha. I  entere.l  into  a  traffic  ontracf  with  th..  Pa.'iflc 
Mail  Steamship  C.Hnpany  which   was   m..n..p.>list ic   in   its  character 
an.l  <,t   irn.at    mjiiry  t.)  conuner.-e   hetwc.n   the  ..astern  coa.-.   of  the 
I  mte.l   Stat.vs  an.l  th.'   I>aciHc  ,..,ast   .,f  th.'   Tnitcl  States,   Mexic, 
Central  ami  S.)uth  America:  ' 

That  it  ha.l  (.ntere.l  int.)  tnillic  .-ontra.-ts  with  the  Pacific  Sfani 
^aviptmn  (  .)mpany  an.l  the  Compania  Su.l-Aine/icana  .le  Vap.,res 
wlHc  1  were  <l..tnnien(al  to  con,m..n-e  Ix'tw-een  the  United  States  and 
ooutli  .Vnieri.'a ; 

That  the  Panama  Railroa.l  (•omi)anv  has  n'aintaind  for  its  own 
steamships  a  monopoly  .,f  all  tra.le  via  Panama  hetwee!!  the  Athmtic 
seatM.ar.l  .,1  (he  L  nited  States  and  the  west  coast  of  X..rth  and  South 
AuK'nca ; 

That  i^oods  shioped  via  Panama  are  carelesslv  handled.  r<  sultincr  in 
neavy  losses  l)y  damajje  and  theft: 

That  thei-(.>  is  a  conjrestion  of  freight  at  Panama  and  Colon,  caused 
by  a  lack  of  facilities;  and 

Ttiat  coniniercial  business  is  made  secondarv  to  canal  business 
greatly  to  the  injury  of  commerce.  ^  ' 


HKI'OIIT    «»F    JOHKI'll     I..    HIIIHIOU, 


11 


l,0(  Al.    KATK.M. 


Tlicrc  HMpiMUH  tf>  h»ivf  Imtii  u  <^hh[  •If'iil  of  (MriiplHirjt  its  tu  «'xr'j'MMiv*» 
cliiirjjCH  of  tlu'  ffiniiriui  fiiiitroiirl  <'orn|>niiv  for  lorjil  piiMsrngfr  nnri 
fn'i|^|jt  triiffic.  TIk-  r»itrs  fornifrly  vs <•!•»•  j'X*'»'Nsiv»'.  Imt  Ji  lU'V,  schcdr.'U! 
Wii>  |)iif  in  force  on  Kfhrnary  I,  \Ui).'>.  vvhidi  >ip[i»'»ir>  fo  f>f  rvn-NoriMfilf 
iiiid  111)''  r('li»'v«'<|  fli*-^r  coiiii.l.iiiifs  m  a  v»'rv  pt-i\\  nwasniv.  As  to 
\<.  lu'tluT  this  sclK'diilf  in  H  pr(»p»'r  ori»«  #«xp»'ririifT  fiiiiMt  <lc'f»'rrriifu'.  nrwl 
those  H'Hpoiisihh'  f«)r  the  defnil  riuir)>«<.'errH  nt  of  the  r»iilron<l  rniiit  pftsM 
upon  qiie-^tioi»>  \\i>\t  CKine  up  nIFectiii''  tin-  k(I\  isiihihty  of  » h"  [ir<'^eot. 
I'fife-,. 

TifK   VM  tnr   \j Air.  ( t>\  \n\(  i . 

On  the  I 'fir  i  he  ^ide  f  he  I*nnnnia  ({jiihond  hn^  n  trH(fir  runt  met  with 
th»'  I'jieifie  Miiil  >teurnship  (  or.ipany.  of  .-^aii  Kfanei-co  jvxfiihif  l>  i'.T  i. 
h\  uhieh  it  nvrrcc<\  to  «;i\<-  tn  that  eoni(»ariy  the  exehi^i\<'  privilefje  (jf 
throiitrh  hills  of  IfMJini.'  to  and  from  any  arui  ail  [)orts  of  ('entrai 
Anieriea,  Mexi<-o.  the  Cnited  States,  and  I'niti.sh  America  on  the 
I'jirifje  ef»ant.  and  as  a  result  of  sueh  at/reement  on  the  part  of  the 
r,inamii  liailioifd  ('ofnt>any  the  l*aeilir'  Mad  .'^teftm->hip  ('ornpatiy 
<  untraeted  that  any  merehaiidi^e  takeri  on  its  vesseLs  at  >.an  Kraneiseo. 
or  any  I'aeihe  eoa-^t  port  north  of  Panama.  forshif)menI  to  Ailaritu-or 
( inlf  ports  of  the  (  nited  ritates.  or  to  Knrope.  -.ludild  hf  driven  l[iri>ULrh 
.!i-  of  lading  only  h\  way  of  the  I-ihmM->  >>f  {'.i.iama.  lioth  parties 
ttj/reed  to  coopetat*-  in  makinii"  ■iurli  I'atesaiid  in  takm*.' --uch  niea.suj'e.s 
as  \V(/Uld  afford  to  ln.th  protection  atraiii-<'  interference  or  ••ompetition 
hy  other  steamship  lines  '.viih  the  tratflc  cor.cedcd  hv  each  !o  th*- other. 
It  ua-.  fui  t  her  a^'reed  that  the  Paciti<  Mail  .Steamslnp  Compun  v  shoidil 
e^«tahli-^h  u  reL'nlar  ichethde  service  of  not  les.s  than  three  iliips  per 
month  between  San  Francisco  and  l^.xnama.  that  the  Panama  Itaii- 
load  ('oii.pany  should  conduct  a  -imilar  -"feaiii.-^hip  -.ervi<-e  hetweeu 
.\eu  York  and  Colon,  and  that  neither  companv  -Aould  estahlish 
lines  competinc;  with  the  other  on  either  the  AtlaiUie  or  Pacific  ( )< can. 
By  this  contract  the  div^^isiots  ot  rates  was  ipade  a.--  lonou-- : 

I'  is  ii'_'rft>(J  tlui^  tlii'fiiiy:!;  l.-Mi.^hr  nut"^.  -  ■  tar  i'-^  rhe  ..miit*  afi-iT.i-  'o  tin'  .■•.I,  ..'ni  ■  '>iiipiins' 
111  .-irfMrLalup  cofiipttny,  sliuil  !»♦>  divided  ()*»rwi»t»n  them  u.s  luiiu\v:s, 
<>n  iVflght  UnwfH'n  United  .stHtes  Atiaat''   cuiwr  poits  und  L'uiled  .St.ati*>4  Pim  ili'-  coaMfc 

porta  ■ 

T'l  rhf  niilroiid  rornpanv   'iny  pfc  .'inr  '  .',0'',' 
To  the  j^ttMt'iLship  i-ompii        'ii'ty  p»M'  cent  '"O'";- 


'). 


'  pfT  :mn  ;.  h\  pound.'-.   ■!  ■.  •; 
Co  Atlaruii'  ••tni.sr  poit.-*  rind  \',i 


Mininmtu  rite,  firty  cpnt- 
i hi  trpiirtiL  l>«fwi>»>ri  L'niN'd 
.rt.s  --- 

To  thp  niilroad  ''ompany.  sixry  pp.-  (•»»•;:    >'iiy",    . 
To  tin-'  ■itf''anwhip  citnipany.  lorry  p^r  i-pnt  '  MJ',*  ■. 
Minirrum  ritf  to  or  trotn  .Vlptican  p«)rrs.  -sintv  cf^nri.'HfV 
"M-i  '  ;3l>«'. )  piT  cubii'  Uxit.  -chip's  optioti. 
Mir.imuni  r.itt'  to  op  trora  (V  >tral  .Viupiic-iii  ijoii^.  :,u 


'Ml  iMl 


II   :■,•■>. 


p«'r  :ir,nilrf>d  pound)*,  of  th(~*r 
;:  -    ."til       :;tT  !Hi!uir.'tl  ;,<  Hints. 


or  twi»r5ty-ti\>'  cpnt-s  i2-V'.    p«»r  ■nbif  f«)or.  ship's  '>prioa. 

()n  irvMsrhr  Ix'rwwr!  Eur'>p»'an  posts  and  .\[exi<'an  orCA-nrntl  Aincman  port.s — 

To  tiip  railroad  i-orapany.  forty  p»'r<'er,t    40'''   - 

To  tilt'  steamship  conipany,  sixty  ptr  >  pnt    <'A)'",   . 

MLniniUiii   nite.  thirty-iivf?   shilliiigs  ^  ^J-ls.     [i^r  ton  of  r\Vf!it}-two   iaiiidn-il   anci     oiiy 

(2.2-M))  pounds,  or  forty    4<)'  ••ubur  feet, 

(>n  frviiihr  hn^wcfn  European  port.s  acd  United  States  P.iciiic  coHift  poit.-t — 

To  the  railna^l  i-ompany.  thirty-seven  and  one-huJl  per  i-ent    ^TV'",   - 

To  the  steanwhip  fouipany.  -sixty-two  and  one-halt  per  ''ent  '■t)'2k%} 

M'mimuni  rate,  fortv  ceiits    40i-.    per  tuindretl  r«>iincLs,  or  'en  i-ent.s    IDe,    t)er  cuijK;  foot. 

Tht  db«jve  pn;!j4.-rilx'd  divwions  'oetween  the  niun)ad  aad  iteamahip  i-ouipany  -ihail  appiv 
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to  th(.  portion  of  tho  through  fioijjht  ratos  a,oru...K  to  said  rompanios  on  b.isim'ss  and  truliir 
U 'cret'o.'"  ""^""'^''""  "^  •"■  ^•'•^^""'d  ^«  t'>«  P«rt«  '^'^'^ve  .nentionecl  or  points  prior  or  subleiu.  nt 

It  will  be  observed  from  the  above  tluit  the  iniiiiiuum  rate  between 
tlie  laciiic  coast  ports  aiul  tlie  Atlantic  coast   ports  of  the   rnited 
btates  IS  40  cents  per  100  pounds  or  10  cents  per  cubic  foot,  while  the 
mirnnu.n  rate  between  tb(>  Mc.xican  ports  and  the  Atlantic  coast  ports 
is  00  cents  per    ()0  pound,  or  'M)  cents  per  cubic  f,„)t.  and  the  minimum 
rat^e  between  the  C  entral  American  ports  and  the  Athmf  ic  coast  Dorts 
IS  .)0  cents  per  100  pounds  or  25  cents  per  cubic  foot,      it  tb^Vefore 
a|)pears  that  a  lar<;er  mmnnum  is  fixed  for  the  shorter  distances    it 
bcm<r   from    1,000    to   2.500   nnles    nearer   New   York   from  OnVial 
American  and  Mexican  ports  than  from  the  Pacili.',  coast  ports  of  the 
Lnited  btates.      I  wo  reasotis  are  jriven  as  justifyinrr  this  schedule 
iMrst,  that   the  expense  of  handiin<r  car^ro  at  Cen'tral  American  and' 
Mexican  ports  is  much  <:n'ater  than  at  I'nited  States  ports,  and  that 
thereiore,  the  charfre  should  be  more.     Second,  that  competition  l)v 
the   transcontinental   railways   between   the   I'nited   States   ports  i"^ 
severe,  and  <liat  a  rate  uas  ref|uired   to  meet   this  competition       It 
will  als.)  I.e  ol)served  that  the  railn.ad  companv  received  00  p(>r  cent 
ol  the  rate  between  the  eastern  port,  of  the  Tniled  States  and    Mexi- 
can  and  (eiitral  AiUf-ru'an  ports  and  the  steamship  companv  -10  i)er 
cent.      J  Ills  division  is  bas(«d  up'on  t  he  <rreater  servic(>  peiforme'd  bv  the 
raiJroad  companv.  it  carryiii.t:  tlie  frei,<rht  between  Panama  and  Colon 
hy  rail  and  by  :ts  steanuMs    between  Colon  and  New  ^Ork       It  will  he 
turther  observed  that  on  freight  bet  ween  Kuropean  ports  and  Mexi.'an 
and  (entnil  American   ports  the  railroad  companv  received    10  oer 
cent  and  the  steamship  companv  00  per  cent,  and  on  freiirht  between 
luiropean  ports  and  jhe  I'nited  States  Pacific  coast  j)orts'the  railroad 
companv  rec.-ived  :],  I  per  cent  and  th<'  steanisilip  companv  ()•>.'.  per 
cent.      ihese  divi.sions  relate  to  that   part  of  the  throu^rh   Kurop.'an 
rate  tliat  is  due  to  the  railroad  companv  nnd  steamship  companv  h)r 
transp<.rtin,ir  this  frei<rlit  b.Mw.vn  Colon  and  the  Pacihc  coast   ports 
()n  l)u.siness  between  fhirope  and  Mexico  and  Central  AmericM  the  per 
cent    o     thethrou^rb   rates   which   each  carrier  received  varied       On 
entral  Ameru-an  freight  the  Panama  Kailroad  received  2:i\  per  cent 
tlie  !  acihc  Mail  Steamship  Company  ;J5  percent,  and  the  lOuropean 
line  41.1  per  cent.      On  Mexican  business  the  Pacilic  Mail  Steanisliip 
( oinpany  received  ;57l  per  cent,  the  l^inama  Kailroad  Companv  '>5 
per  "ent,  and  the  Kuropean  lin.'  ;;7'   p(>r  cent.     The  steamship  com- 
pany was  reciuiivd.  m  addition,  to  pav  at  Panama  a  wharfa<--e  (dianre 
ol  M)  cents  per  ton;   also  a  (diar<re  of  10  cents  p<'r  ton  b.r  irse  of  the 
cranes.     ^ul)jcct  to  the  a.irreed  minima,  the  rates  charjred  were  fixed 
by  the  initial  carrier,  that  is,  the  rates  on  all  commerce  orij^inatimr  on 
the  Atlantu;  coast  were  lixed  by  the  Panama  Railroad  Companx   "md 
on  that  ori<rinatinjron  the  Pacifie  coast  north  of  Panama  bv  the  Pacific 
Mail  Steamship  Company.      If  anv  desirable  business  was  offered  at  a 
rate  below  the  minimum  the  acceptance  of  it  was  made  a  matter  of 
conlerence  and  special  a^'reement   between  the  companies       A  lan^e 
majority  ol  the  frei.^ht.  however,  paid  a  ^n-eaier  rate  than  the  niitu- 
mum.     At  the  time  this  contract  was  entered  into  the  Pacilic  Steam 
iNavi<,mtion  Com|)any  and  th«>  Compania  Sud-Americana  de  Vapores 
had  tralhc  a.^rreenients  with  the  Panama  Railroad,  and  were  makitur 
ports  north  ol  l^mama  iii  competition  with  the  Pacific  Mail  Steam- 
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sliij)  (V)iiU)aiiy.  It  was  therefore  stipulated  in  the  contnu't  that  the 
Paiiaina  Kailroad  (V)!ni>any  should  notii'v  these  eonipaines  that  after 
luiiety  (lavs  it  would  refuse  to  tiu'ou<:'h  hill  miy  luerchaiidise  to  or 
fi-oni  ports  north  of  Panauui  hy  any  line  other  than  th(>  Pacilic  Mail 
Steanishii)  ('onij)any,  and  that  it  would  use  its  <:ood  ollices  to  hrin^ 
ahout  a  division  of  territory  whei'ehy  these  South  Aiueiican  lines  should 
roiiliue  their  husiness  south  of  I'anania.  in  which  event  the  racilic 
Mail  Steamship  Company  would  a^M(M'  not  to  run  ships  souih  of 
PaiuHua.  There  was  also  a  jjrovision  in  lh<"  conti'aet  that,  in  the 
cvein  these  South  American  lines  refused  to  consent  to  such  a  division 
of  lerritoi'v  and  withdi'ew  their  existinj^^  lines  comiectin^  Panama 
with  points  on  the  Pacilic  coast  south,  the  i'acilic  Mail  Steamship 
('omi)any  would,  within  one  hundred  and  twenty  days,  estahlish  a 
steamship  line  runnin":  betw(MMi  Panama  and  \'alpai-;;iso,  makinji:; 
I'cL'ular  schedule  trip.s;  and  in  the  event  that  it  hccame  ncces>ary  for 
the  Pacilic  Mail  Steamship  Company  to  estahlish  such  a  line  the 
Panama  Kailroad  Company  would  issue  and  acce))t  throuirh  hills  of 
la(lin<j;  to  and  from  all  ])oints  south  ot  Panama  only  !>y  that  steamship 
companv,  and  not  reco^nu/.e  any  other  steamship  lines  or  enter  into 
traiiic  arranLTemcuH  with  them  foi-  South  Amci'ican  business. 

co.si'RAC'rs   Willi   sor'Jii   a.mkricax   links. 

After  some  nej^otiat  ions  it  appears  that   the  South  American  lines 

reluctantly  consented   to   the  (li\ision   of  territory   su«;^a',-^ted  ahove, 

•U'd  on  th('  loth  day  of  Se|)teml)er,  l!i()-J.  tlie(  ompania  Sud- Americana 

d(>  X'apoi'cs  made  a  contract  with  the  Panama  Ivaihoad  (K.xhihit  F  2) 

(piite  similar  in  its  provisions  to  the  one  which  the  I'ailroad  company 

had  made  with  the  Pacilic  Mail  Sl(>amshi))  Company.      P>y  the  t(M-ms 

of  this  contract  the  railroad  com])any  a,L'""eed  not  to  run  any  steanu-rs 

on  the  Pacihc  Ocean  south  of  Panama,  and  furttiei'  a.Lireed  to  promote 

and  protect  the  interests  of  the  Coiupania  Sud-Ani(U'icana  de  N'apores 

ill  all  ti'allic  in  that   tenilory  in  connection  with  the  railroad  and  its 

Atlantic  connect  inu'  lines,  especially  against  all  forms  of  competition 

whatsoever  so  far  as   it    could   lau  fully  cont  rol  the  >ame.  except  as  to 

the  I'acilic  Steam    \a\  ii^at  ioti  C<,i  )pany.  icseivinu-  the  ri<z-ht  to  enter 

into  a  similar  cont  lacl   with  that    '(.mpany.      Cndei' t  lii>  cont  lad  tla^ 

proportion.^  of  t  lie  1  lu'.iiiiili  I'ale  accniin.u'  to   the   -.team.-^hip   con'pany 

were  as  follow  s: 

'I'hiri  v-lliric  and  niic-third  |i(>r  <-ont  hotwcci'  Euni|i('  luid  ports  soiHli  of  Puiu.nia. 
Fdi'tv-livc  ptT  cent  liclwccii  \\'i'<t  Indies  iiiid  nil  purls  snnili  iil  I'liiiiinia. 
Thill  \-ri'j:lil  jicr  cciil   liclwmi  New   Vurk  and  porls  sdiit  li  ni  Panama. 

The  miniiiiiini  rate  was  .Ml)  sliillm,u-s  per  ton  on  New  York  iiw\  Kuro- 
pean  freiuht.  .\  whaifaii'e  char'..':.-  at  Panama  of  ahoiil  si  a  ton  in 
addition  was  made  hy  ilie  railroad  company  to  the  steamshij>  com- 
pany. 

'liiere  was  also  a  trallic  auTcement  entered  into  hy  th(*  P.anama 
Kailroad  Con![>any  wiili  the  Pacific  Steam  .Navigation  Company 
which  cotUained  the  same  provisi(Uis  as  the  coii'ract  withtlie  Com- 
[)ania  Sud-.Vmericana  de  \'apores,  and  the  same  division  of  rates  was 
estahlished.     (l^-xhihit   P  4.) 

Bv  ilic  terms  of  the  contracts  the  fixinu'  of  rat(vs  was  left  to  the 
initial  carrier.  cul)j(>ct  t*)  the  rii^dit  of  i-evision  hy  the  i-ailroad  com- 
pany to  the  end  that  one  of  its  connecting  <'arriers  could  n(>t  cut 
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turou^rl,  nitcs  ill  coniprtKioii  with  the  otlicr  connect inir  vavvior  On 
Smith  Aincncun  htusincss  the  avcni-:c  of  throuc^^h  European  rate, 
which  the  raihoad  company  rcc(>ivc(!  was  about '2.")  per  cent  The 
South  AnuTican  coniDanics  n^rivvi]  that  each  woiihl  make  two  trios 
per  month,  iherehy  eslahhshin.i;  u  re;,nihir  weekly  sclie(iuh>  (o  the 
principal  ports  hefveen  Panama  and  \'alparaiso. 

By  tliese  a;rreement.s  the  Pacific  Mail  Steamsiiip  (Vmipanv  has  hmi 
tiie  monopoly  ,,}  handlin.u;  all  trallic  hv  wav  of  tlie  Isthmus  oY  Panann 
between  Kiirope  and  ports  on  the  i^aciric  coast  north  of  Panama'- 
also  all  business  by  the  same  route  betucen  the  eastern  coast  of  the 
Lmted  States  and  ports  on  the  Pacific  coast  north  of  Panama;  while 
the  Pacific  Meam  .\aviu:ation  Company  and  the  Compaina  Sud- 
Americana.de  \  a  pores  lunc  had  a  similar  nioiiopolv  of  handlin- 
transisthmiah  commerce  with  all  ports  on  the  Paciiic  i-oast  smith  o? 
1  aiiama. 

The  Pac'ific  Mail  Steamship  Company  is  satisfied  with  lb-  contract 
and  ask.N  Its  continuance.  Kepresentaf  ives  of  the  South  American 
lines  advised  me  when  in  Panama  that  t  heir  companies  preferred  that 
the  Pacific  ^biil  Steamship  Compaiiv  contract  be  abro^ited,  so  that 
thev  could  a<i;ain  ijo  uorth  of  Panama  to  the  ports  (d' Central  America 
Mexico,  the  Cnited  States,  and  Canada.  Kepres(>ntat  ives  of  a  mim- 
l)er  of  the  Central  and  South  American  u^)vernnients  joined  in  a 
request  (Ivxhibit  II)  that  (lie  contracts  witli  the  Pacific  Mail  S|(>ani- 
ship  Company  aiid  I  he  two  South  American  lines  be  abroi^ated. 

(  ().MI'I..V1\'IS    OF    (  K.NTRAL    AMKKK'AX    COINTHIES. 

Represematives  of  (he  Central  American  coiintri(>s  comj)lain  that 
as  a  ivsuit  of  th(>  contract  b(>tween  the  Panama  Kailnsad  Con»panv 
and  the  Pacihc  M.ail  Steamship  Company  excessive  rat(>s  are  main- 
tained, and  cite  as  illustrations  those  charu-ed  bv  lines  for  cari\in"' 
frei-,dit  l)y  wa\;  of  tlu  Straits  of  Ma.u'ellan.  '  Thev"  all(>L'-e  tliat  there  is 
also  a  (bscrimination  in  rates  apiinst  New  York  in  favor  of  l^irooe; 
that  this  discrimination  is  very  injurious  to  commerc(-  hetweeu  their 
countries  and  the  Cnited  Sta'tesi'and  further,  that  tliese  excessive 
rates  are  a  u^-eat  im|)edim.  nt  to  the  development  of  the  commerc(>  of 
their  respectiNC  countrie.^. 

In.  considering'  these  complaints  I  have  invivstiu'ated  the  rates  o^  the 
western  pons()f  all  the  Central  American  countries  who.se  represent- 
atives joined  in  the  comj)laints. 

COSTA    KKA. 

Punta  .\renas  is  an  important  port  on  the  western  coast  of  Costa 
Rica.  It  is  So  miles  from  San  dose,  the  capital.  Cofb'e  is  the  jirin- 
eipal  prodi'  •!  of  this  as  well  as  of  all  the  Central  American  countries, 
aiul  the  rates  on  a  ton  of  1. ()(»()  kilo,L!;rams,  or  'J.L'Od  pounds,  of  cl(>an 
coffee  will  be  nia<le  the  basis  of  comparison.  The  rate  from  Punta 
Arenas  to  iMiro|>e  by  the  way  of  Panama  is  SI  a  per  ton;  from  I^mta 
Arenas  to  New  York,  SI!  pJ'r  ton;  and  to  lOun^pe  bA-  the  Straits  of 
Mapdian,  SI'_'..-,()  per  |,,,;  (Kxiiibit  I>.  \d  coffee '  aj)pears  to  be 
shipjx'd  to  .\ew  York  by  the  Straits  of  Ma^cdlan. 

The  local  char<:es  at  this  j)ort  are:  Transnortat ion  from  San  Jose 
to  Punta  Arenas,  about  70  miles  by  rail  and  lo  mihvs  by  cart,  $7.10 
per  ton;  wharfa<r(>,  i^iinta  Arenas, 'government  ])ier,  $f.60  per  ton; 
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li;,'lit('ra}^'(\  $2.80  per  ton,  iiDikiiiLr  S1 1  ptT  ton  char^'cs  for  (nmsport inr; 
the  cotrcc  So  niiics  niid  placinjjj  it  at  the  ship's  side  at  the  Costa  Kican 
port,  l)('in<i:  tlic  same  as  is  r}iar<j:('(l  by  tlic  Paiuiina  K.-iilioad  and 
Piicilic  Mail  Steamship  Coinpany  for  transporting^  it  from  I'imta 
Arenas  to  .New  York,  a  distance  of  ahout  '_',')()()  miles,  2,|."»()  !»\  water 
and  47  l)y  rail,  inehidin^^  all  eliai'^res  for  \vhurfai:;e  and  port  liandliiii; 
at  Pananui  and  Colon. 

XK  Al! A(;i  A. 

Corinto  is  one  of  tlie  principal  joit^  on  the  wr-^icrn  am^l  of  Xica- 
rau'ua.  Ahoul  1  ()(),()()()  ha ^s  of  codec,  oi  o\-er  i  (),()( iM  ton-,  are  ship|.ed 
annually  from  this  port  (i^xhihit  1  ).  The  rate  on  collcc  from  Corinto 
In  Kurope  hy  the  way  of  Panama  is  .SKi.L'.j  |)er  ton:  lo  .New  York. 
.•^l.l.jO,  and  hy  the  way  of  the  Straits  of  Mairellan  to  l*jn-ope,  ."^l."!.?.'). 
Corinto  is  comiected  with  (iranada,  an  interior  cii\.  h\  rad.  '1  he 
local  ehar^^'s  on  c.\|)ort('d  colFee  throuLi,li  the  port  of  ('orinto  ar'e  a.^ 
follows:  T}\c  railroad  rate  fi'oni  (iranada  to  Coi'into,  ahout  1  I!»  miles, 
i-  SI  I.  IS  jx'r  ton:  wharfa,Lre  and  lii:'ht<'raij:e  charire>  at  poit.  SlM'o  per 
Inn:  export  duty,  .SS.Si)  pei'  ton,  makinir  822.1  s  per  ton  w  liich  t  he 
ji['oduc<'r  mn>t  pay  for  placinu'  codce  at  the  ship's  side  at  the  local 
j)ort.  or  S^i.ys  more  than  the  freiL,d)t  chari^'es  from  Corinto  to  New 
\or'k  and  So.O.'i  more  than  from  Corinto  to  Murope  via   Panama. 

(ii  V  ri:\!Ai.A. 

( 'haiiipci'ici)  is  one  df  the  ini|<oi'tanf  pon>  <>f  we--te;n  ( ruatcinala. 
The  chief  produ<i  of  the  adjacent  coimtty  is  <'(.lfee  (Kxluhit  I  .  1 1  i?< 
ahout  .'-)•»  nules  hv  rail  i'mm  Champcricu  to  the  principal  colh'c-pi'o- 
■  lucinLr  reu'ion.  The  frei^i'lit  charu'c^  I'ny  thi-  'fiance  are  Sr).f;()  per 
!on.  The  hx'ai  cliarLl'cs  on  cotiee  -dcpped  ffdiii  l!ii>  poU  air  a--  fol- 
lows: Kxport  duly.  S'2'2  per  ton:  radroad  freight  rate.  ;!!)  mdes,  S«).()0: 
wharfau'c,  -12  cents:  iiu'htei'au'e.  81.27,  makinu'  a  total  of  S.So/J!)  that  it 
costs  to  pL'K'c  e\er\  ton  of  coHee  at  the  ship'>  ■-ide  ,it  Chami'crico, 
while  it  i>  t  rali^|»orle(|  hy  the  Pacific  Mail  Stcaiii-hip  ('<>n,pali\  and 
tin*  Paiianui  liadinad  ('ompany  to  .\e\\  '\  or!-:  and  l']urop,e  fiw  ai'oui 
half  that  amount ,  t  he  r.ale  to  .\ew  Ynrk  heinu'  s]  ,">.  |ii  per  ton  ,ind  to 
Kurope  .SI  ().2.')  per  ton. 

'ihe  rate  (diarired  from  .^an  .fo>  •  de  (imitemaia,  the  principal  port 
for  ( inatemala  Cit_\'.  to  Kur-ope  is  SI  (;.■_'.")  per  t<ui :  lu  .\ev\  York,  S]  .">. 411 
per  ton.  Tlie  rate  from  this  j)ort  to  Kurope  hy  t  lie  w  ay  of  ( 'ape  I  lorn 
or  the  Sti'aits  of  Mau'ellan  is  Slo.7o  per  ton,  sj  .">()  jes.-  ihan  the  rate 
rharii'cd  i»y  the  way  of  Paminia.  The  lural  cliarue-  on  exported  coffee 
from  (iua  tenia  la  ( 'ity  1  hrou^di  t  his  port  are:  ( ioxcrnuient  export  dut  \  . 
S22  per  ton:  railroad  rale  from  (lUattMie  la  City  to  S;in  Jose.  7o  miles. 
SI  2.7(1  per  ton:  li!j,-htera,u'e  at  San  do.■^e,  S2.4-)  per  ton:  wharfaire,  .",4 
cents  pel-  ton.  niakini;  a  total  of  S')7.<)7  per  ton  ai  tlic  shi[)'s  .--ide. 
The  (luatemalan  (ioverninent  ha-  I'lUixuited  for  the  railroad  whi«h 
runs  fr(»m  (luatemala  Cit\  to  San  dose  to  inerea>e  the  freijirht  rate 
fr'om  Sli'.7()  j)er  ton  to  SI()..")()  j)er  ton  from  May  1  of  this  year,  so  that 
with  this  inert'ase  in  the  railroad  rate  the  total  cost  of  pla"in;.r  colFee 
at  the  ship  s  side  would  he  S4I.47  per  ton. 

It  <I<)es  not  appear  to  me  that  the  rate  of  Sl(i.2o  for  transportinji; 
eoffVe  to  Kui'ope,  or  •?1.").40  to  X(>w  "I'ork.  which  recpiires  carrying':  it 
l)y  water  ahout  sno  miles  to  Pamima,  then  transfer  from  ship  to 
wharf  and  from  wharf  to  cars  at   Panama,  transporting  it  47  miles 
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arross  th,.  Istluiiiis  hy  mil.  thou  traiisfcT  from  cars  t,.  wharf  und  fn.i.i 
wiiarl  to  ship  at  Colon,  and  (•arrviii«;  i;  Iroin  there  hv  water  '■•  (Hid 
iniles  t(,  New^  ork  nn<l  o.ooo  inih-s  to  Kurope  is  excessive  when  roi.,- 
pared  with  (he  local  <-haru'es  in  these  ('.Mitral  American  connlri(-; 
1  he  rale  by  tlu"  Pacific  .\h.il  Steamship  Company  aiul  the  Panama 
Jiaihv.ul  Company  irom  Sai.  Jose  to  Xew  York  U  less  than  (he  mtc 
winch  the  railroad  is  p(>rmitted  hy  the  (liiatemalan  (Jovermnent  to 
char^^e  lor  t  iansf)(»rt  ini,^  collee  from  (iiiateinala  Citv  u>  the  coast  a 
distance  oj  7,")  miles.  "  ' 

From  the  f<M-e,u'(.inLi-  it  would  appear  that   if  th(>re  are  impediments 

to  (niatemala:.  comn.eic'  they  are  not    placed   there   hv  the  Pamiinn 

Kailroad  Companv  and  the  Pacihc  Mail  St(>amship  Conipanv. 

_     riie  rate  on  codVe  fruiii  the  Central  American  ports  to  New    V,,rk 

IS  m  evcr.v   instance  le>s  than   to   Kurope.  so  that    it   does  n.»l   appear 

that   these  cum|>anies  have  heen  divert  iiiu"  coll',-,'  shi|)menls  from  the 

I  nite(l  States  to  Kill',, p,..     On  hide>.  however,  t  he  rates  are  t  he  i'cversr 

tdie  V'U-r  per  ton  to   .\<.w   Vnrk  l.eiliu-  S;!;).  while  to   Knrope  it    is  onlv 

S'iCoO.      .\<>w  "1  ork  is  an  active  market  Wm-  hides,  and  in  spite  of  this 

discrimmatin<;1r<'i,uht   rat,.  -et<  al.ont   half  of  this  Central  American 

l)ro(lnct.       1  he  same  may  als(.  Ix*  said  of  skins  and  ruhher.      The  raK's 

via   the  Straits   (.f   Ahiirelhin   are   <'heaper   than  \ia    Pinania.      What 

the  actual  cost  ol  transportation  per  ton  hv  each  roui(>  is  can  not  he 

dchmtely  ascertained,  it  depending:-  larij:elv  upon  the  <'liaracter  of  the 

vessel   nsed,   hnt    ilie  lixin-  of  thes(.   rates"  is  presnmahlv   hased   iip,,ii 

(■ompetition.      It   lake>  fr.un  -ixtv  to  ninel\   (la\s  l..  transport  colh-e 

trom   Central    America    t.-    New    York    or    Kiin.p,.    h\    the   Strnits  of 

Ma,L:ellaii,  w  hde     itre(|ijires    from     Iwentv-live     to  "fort  v  da  v-  fr.rin 

Central    Vnierica  !o  New    York  and  Knroj)e"  hv  Panama. 

Considerin.u-   the   time,  ihe   marine  insurance,  and  t  he  risk  it  is  evi- 
dently as   a    rule   ad\anta^'eous   for   1  h(>  shippers  of  Cent  I'al  America 
to  n^(^  the  Panama  ratlier  tlian  tin- Strait-  :    iit(>  .-.t  th<'  ah.^ve  rat.-s 
!)ecnn>c  al.ont  ?()  p,.r  cent  ..f  the  coHYe  proo,  ■   ■(!  !•.  (Viitral  Am.'rican' 
counfK's  IS  >hippe(|  l,y  Panama.      If  a  lii-lar  ,  r;*.  v  i.t  Panama  than 
Nl  (.._'..  per  loll  would  hold  the  l.u-ine>-.  '     w  «.uhMo>H.:jss  he  cha  r-vd, 
S  !i   l<»\'.er  rale  were  necessary  in  order  to  mo\e  ,  he  coninierce  oxer 
^hat    route,   the    rate  woidd  without   doiiht    he    redueed.      'j'his  is   the 
policy   that    has  heen   puiMied,  s..  far  a>   1   can  learn.  h\    the   Panama 
l\ailro;,<l   (  onipan\    and    the    Pacific   .Mail   Steamship  Cnipanv.      In 
makiDL:-  ( Viitral   .\merican   rale»;  the.e  companies   have  fo||ow"ed   the 
.ireneral  jx.licy  of  ah  t  ransport  al  ion  companies:  that   is,  to  li.\  rates  so 
ast()u-et  thclaruc-t  aiuounl  lif  l^i-iness  possihle  at  the  i;-reatesl  j)ro'it. 
In  C(  niial   .Vmcrica  cump,.!ition  -eem>  to  ha\e  ke[it    the  rates  at   a 
comparat  i\  <'ly  reasomihle  liiiure. 

Whether  :  lie  caiicclinLT  (..f  the  contract  and  Lri\ini:  all  steam-hip 
ie>  e(|u,-.,  I  r;  d.- _"s  at  Panama  will  lower  tliefrei«^ht  rales  i.-.  m  (|ue<- 
tion  which  oii,\  x|.M'r,'"  I'-e  <aii  deiciuiine.  P)eiween  San  I'ranci-o. 
and  .Mexican  ano  Central  .Vm(>rican  ports  the  j'acihc  Mail  Steamship 
Coinpan\  hr.-.  o-.  .j:  opoi\.  That  •  an  unrestricted  territorv,  open 
to  all  h.r,  v-p  a,  ,i  A,  ,  -ie;,  ,  :i,„.s.  tram|(  and  reuular,  e\.  ept  as  to  the 
rc-tr-nnt  ph. -.i  un  (|ie  two  South  .\merican  line-,  hv  their  eontract< 
with  the  Pa  .ri!«  !^'j>ijr<>_a(l,  yet  tin  rat.' on  collee  fmm  Central  Anu-ri- 
ean  f)orts  t  .  Sa,  \^i  :r\^ci>,  an  all-siai  roi:te  of  ahout  2.()()tl  miles,  i,- 
Ss.NO  per  ton.      1  ijit     ate  is  char-ed   hv  the  Pa<"ili<-  Mail  Steamship 
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Companv  and  the  Kosinos  lAiw,  its  forciLTii  competitor,  tlic  sanio  line 
that  carries  frci^'ht  from  Central  America  to  lOurope  vin  the  Straits 
of  Majrellan,  a  distance  of  over  12, ()()()  miles,  for  §12.50  j)er  toi..  Tlie 
reason  of  this  marke«|  di(IVr(>nce  in  char^res  per  ton  ])er  mil<'  is  doubt- 
less because  the  Kosmos  Line  and  the  Pacific  Mail  Steamship  Com- 
pany are  abU^  to  cotitrol  the  bulk  of  shipments  from  Central  America 
to  San  Fraiuisco  and  have  airreed  upon  a  rate,  while  on  freiirht  mov- 
itiLMhe  other  way  they  have  been  unable  to  control,  and  are  therefore 
makin<r  <'<>inpetitive  prices  for  business  in  thiit  direction. 

S(  IIWi:i;!\     .SAYS    (  0\TI!A(  "r     nHNKIIl      lO    (  |;N'1I;\I.    AMKitlCAX 

(()M\ii:i;<  K. 

While  in  ."^an  l""ran(  i-co  1  inteix  ieu  ei|  Mr.  K.  T.  .^chwerin,  vice- 
jtre-^ident  and  u'eneral  inanau'cr  of  the  I'.acijic  Mail  Steamship  Com- 
pany, and  informed  him  of  thv-  mitnre  of  the  coinj)laiiils  m,ide 
a.^ain-'t  the  contract  between  the  Pananni  liiiilroad  and  his  com- 
(h-iny.  Mr.  Sdiuerin  ^tout  ly  a-serted  that  such  complaints  uer(>  not 
weJMounded  :  t  hiit  t  he  cont  ract  has  been  a  benetit  to  com  nier<('  of  Cen- 
tral America:  that  the  steamsliip  company  ha-  nniintnined  a  .rcL^irlar 
weekly  >chedule  service  between  San  Francisco  and  Panama,  touch- 
inu'  at  intermediat<'  point-,  and  ha-^  olbq-ed  everv  facilit\  for  tlte 
mo\-enien1  of  t  -allic  th.-it  conld  be  oti'ered  l)\  ;in\'  -leain-liip  line.  He 
t^irlher  -taled  that  if  the  cwnlraet  i>  ;imilled  a-  rcfpiotcd  bv  the  rep- 
resentati\('->  ol  the  ("eiitral  .Vmerican  countries  and  the  comnu'rcial 
i)odies  of  t  he  j'acihc  eo;i>t  ;i  nundier  of  comix't  iii;j:  line>  will  enter  the 
!i<'ld  for  Central  Anu'iii.-in  Im-me---.  and  no  one  will  L:('t  -uHicient 
bu.'^iness  to  justify  the  maim  ainiiiL;' of  a  reu'idar  sc!ie(|ule  >er\"icc :  and 
!  hat  the  freiLrht ,  pas>eni^er,  and  mail  service  will  i  herefoi-e  b.'  irrcL^dar 
;ind  unsat isf;ictor-v.  and  a- ;i  re-^ulf  t  he  <■■  lUiiMercial  infere>t>  of  these 
coumries  will  suffer. 

I  he  .Vmerican  consnls  atid  e(,n-ular  airents  on  the  Pacific  (■f)a>f  of 
Centr;d  .Vmerica  .and  Mexico  a.>  a  ruie  >fate  Mxiiibit  1)  llnil  there  is 
iM)  impe(|iment  of  any  kind  to  the  shifunent  of  comnier'  ■  between 
the  j)orts  at  which  they  ;ire  -tafioncd  and  the  I'nited  ,te>  and 
Kufiipe.      One  con>ul  in  ( ruatem.-d.-i  ■  the  P.-icifie  .\bi         .•ani-hi[) 

( 'ompany  ha.>  not  alwavs  furnislied  >uiiiiient  tounaLTc  'Mp  \  to  i.-ike 
eare  ut  the  couuuerce.  and  that  as  a  refill!  (piite  an  anio  ;  of  eoffi-e 
!!;i-- been  shipfM'd  to  Kurope  i)y  may  of  I  lie  .Sf  rait  -  u  hic|        ..nidhave 

iie  by  Patiama.  ( )ne  consul  in  .\lexieo  and  one  in  |l  duras  com- 
plain of  tlie  ra''  - 

After  carefulis  <  ..n-idi'miu'  ii;c  roniplaint>  of  the  i  .present  at  i\('s 
of  rh(>  ('(Mitral  .\merican  countries.  tli(>  r.ate-  charired.  and  facilities 
f  urni-hed  by  I  he  P.icii;c  M.-ii!  for  t  he  handjim;-  of  caru'o,  it  a{)[)ear>  that 
the  -efvicc  of  that  couipiiiiy  ha-  been  j;ood  and  tlic  rate>  r(>a.-on;'.ble, 
takinu'  into  consideration  the  in(*onvenience  atid  delay  in  icceivinc; 
and  diseharLrifi'j:  car'j;o  at  the  Ceiural  American  [>ort-.  With  few 
exceptions  tlie  h;iri)or-  are  open  roa<Uteads,  ;ind  frei_'  '  is  loaded 
and  discharsjed  by  lijhter-.  When  the  -(a  i-  sou  ;h  Hisiu^ss  fa* 
sus|)ended.  it  beino;  impo>sil)le  with  the  facilitie-  av.-ulable  ;o  load  or 
unload  safely  in  a  hea\y  sea.  The  ships  are  fre(pu>ntjv  detained  for 
hours,  atid  souu'tiiiies  days,  for  trivial  causes.  The  striifner  upon 
whicli  I  sailed  from  l*<imima  w  as  ('eUiued  ii\  oiie  port  two  days  in 

S.  Dec.  4L1).  o'.i-l -2 
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tnkiii^-  oil  a coiiipara!  iNcIv  sinall  aiiioMil  of  caiLro  hrcaiisc  ol'  ihc 
iiia(l('(|iiat«'  facililics  [\,v  liari<UiiiL;-  the  ficiirhl .  Tlii.s  -aiiic  sliipstop- 
1>(m1  at  another  point  to  land  li\c  |»ass("ii^cis.  lia\  in^'  no  fi('i:^lit  to  takr 
on  (»r  (lischai'irc  and  w  as  delayed  t  weniy  lioMr>.  alt  liou-.!i  i  liefe  \\as  iiu 
v'ause  u  liate\'ef  for  the  deieniion  except  lo  suit  the  eon\ ciden'c  , 
Ifuiuind  port  odieers. 

I  therelore  ean  not  eoncur  i;,  the  opinion  of  the  represent  ai  ive>  of 
Costa  Iviea,  Nieara^'na,  and  (iuatennila  that  the  contract  hetueeti 
the  Panama  I  (ail  road  ('oinj>anv  and  I  he  i'aeiiic  .Nh-di  Steain>hip  Com 
paiiy  has  heen  a  M-rioiis  iinpediineii'  to  the  eoininerce  lict\\<MMi  those 
eonntri(-.  and  the  Cnited  State-,  or  that  the  rates  are  nnju-ih  hiLrh. 
The  (on'ract  i>  nionopdli-i  ic  in  its  character  hut  the  re-.iilt-  oj'  it- 
operation  a<  liir  as  Central  Aineiica  i--  ci.iii'erncd  ha->  iioi  heen  ddri- 
inental  to  coininercc. 

COMI'l.  \1N  IS    <>!■     >()ri||     AMi;i;i(   AN     ( orNIIMI'.S. 

( 'oinphunts  against  t  he  !  raflic  a,u'reeinei!t>  w  it  h  i  Im-  Stuii  h  American 
steamship  coi.i  panics  ha\  c  l)e<'n  made  hy  (he  represen'at  i\  c-  nf  (  jiij-., 
Pern.  Ecuador,  am!  Boli\  ia   (Ivxhihit   ih. 

I  did  no'  visit  the  Somh  \merican  po|-t>,  therel'cie  ha\e  im  per- 
sonal kno\vleviue  a-^  to  itn-ir  hai-hor  lacijitio  or  the  cflicierics  with 
which  they  haiidle  carn'o.  My  information  in  reifard  f<i  tiu-e  puM- 
lias  heiMi  fnrnish(>d  i)y  t!,c  co;i,-!i|,.  ;,iid  cusulni'  aL^ent-  of  the  Cnited 
vStates  loca'ed  t  here,  t  he  rate  sciuMlnle-  of  t  he  \ari<  Us  st  ea  m.-hip  lines, 
and  Mr,  P.  II.  ('ahill.  the  Central  and  Sdiith  Am  ■'■ican  a^ent  nf  tin 
Panama  hadroad  Conipan\' 

1  he  rate  of  the  I'amtma  K'ailnMid  from  New  York  on  ucneial  mer- 
ciiandise.  such  a~;  ai:rici.lt  lira!  im[)!cnients.  luiot-  and  >hoe-.  canned 
^(Mu;.  ,  carpets,  h'at  her  iroods.  stoves,  etc.,  to  i  he  |»ort  s  df  ( 'olnmhia  and 
Ecuador  north  of  (iiiaya((ui)  is  7".  cenl-  p-er  hundred  poun«is.  cir  MTl 
cents  per  cubic  foot.  The  ia<'>  to  (inayiupiil,  h^cuador.  wliicli  i- 
beyond  these  p«.rls,  is  (iO  cent.-,  per  jmmhed  poumis,  or  ."Wi  cents  ])er 
cidiic  foot.  The  rat<>  to  all  of  the  prii;  'pal  i*enn  iaii  and  ChihMin 
I'xu'ts,  iuchidiiiL!:  \alparaiso,  is  ,")ii  cents  j>er  hundred  })ounds,  oc  •_>.'. 
cents  per  cubic  foot.  \t  will  la-  ohserved  that  by  this  schedule  ihe 
•XiMicral  rule  is,  <  he  loiiLTcr  the  distance  the  h's.s,lh(>  rate,  'Jdie  rate  to 
P> uci.;.\ (Mit ui'a,  C'lloinhia,  1  he  hrst  im|)ort ant  port  south  of  I'anama.  i.> 
75  cents  pei  hundred  p(.umU,  while  that  to  \'alparaiso,  which  i  ■  more 
than  .'bimo  miles  far;  her  sont  h,  is  ,")()  cent.--  per  humlrcMi  pounds.  Th(~ 
same  .system  is  followed  !)y  t  he  lOuropean  lines.  The  rate  of  the  Lev- 
land  Lin(\  riinnini:  from  i,i\erpo(il  and.  connect ini:  with  the  Panama 
liailroad  and  lh(>  south  Paciiic  lines,  is  -SbbTo  per  ton  from  Liver|ii)(.| 
to  13u{M\a  vent  Ufa,  while  the  rate  to  \'al))araiso  is  ^f^.T!)  per  ton,  or  So 
loss  tiniii  tile  rate  to  i^m  iiav<'iitura.  These  rates  are  fixed  whollv 
up, /ii  the  basis  of  comjx'i :( ioii.  THc  farther  south  from  Panama  the 
severer  becomes  comi)etitioii  by  tlic  .Straits  of  Maii;ellan.  The  actual 
cost  of  transportinir  u  ton  of  carijo  fron.  New  York  or  LivcM-pool  to 
\alpjvraiso  by  Mau;(>llaii  is  probably  less  than  to  transport  it  by  Pan- 
ama. At  this  pt)int.  therefore,  the  Straits  route  has  the  advantage, 
and  rat(\s  via  Panama  are  luv  to  meet  the  competition.  But  north 
frt>m  \'alparaiso  the  advaiita*re  is  witli  the  Pnri'ima  route.  The  far- 
iher  liortli  the  cjreuter  is  the  advantaj^'e.  and  the  rate  i-^  increased  as 
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this  (HhaiitiiLrc  ircuws,  jlic  )Mirp<is('  I»(Mii<;  to  <'liiirtji'  iis  liiirli  a  into  as 
|»r«<'ti('!il)l('  aiiii  IioIjI  l\w  husjnrss.  The  (|U('sti<»ii  as  to  the  M<tnal  cost 
(tf  transporting'  \\\v  ^'oods  is  not  taken  into  ronsidcrat ion  ('xccf)t  in  the 
iixin^ol  the  niitiitnuni.  This  system  of  rate  niakinL:  is  (he  hasis  of  the 
coinpiaints  of  the  repj-esenlatives  of  the  South  American  countries. 
'I"he  system,  however,  is  thf-  same  as  that  follow <■(!  hy  other  iraiis[)or- 
fation  eompanjes,  To  illustrHle;  The  rate  on  cotton  from  Memphis 
to  New  ( )rlean.>.,  a  (iislance  (if  l")!')  miles,  is  17  cents  ()er  Im mired,  w  \\\]o 
the  rate  from  iJnlhis.  Tex,,  to  New  Orleans,  a  distance  of  P.)7  miles,  im 
70  cents  per  Smndre.i.  Tlu'  distance  hetween  these  two  eiti(-s  and 
New  Orleans  are  aljout  jIh'  safoe,  vet  the  rate  from  Dallas  is  more 
than  foiii-  times  n-.  L'reat  as  that  iVon*  Memphi-..  I'Vom  .Meridiii'i, 
.Miss.,  to  .\fw  Orleijujs  !h,e  disfnnce  is  l!t7  mile>.  as  compared  with  4'^} 
miles  from  Men'ifihis.  yet  the  rnU-  oti  .otloii  fi-om  Meridian  !o  .\ew 
()rleans  is  ."vlj  ceiit.s  per  hundred:  ih;t.l  i-.  the  i;iic  from  .Meridian  is 
moi'c  than  do(d>h'  tliat  from  Mt  inpiiis  t}i"ii,Ldi  the  piixlurt  is  hauled 
less  than  h;df  the  .hstaHM-e,  The  explanation  of  tiic-c  a[)[)arent  1\' 
inconsistent  i.ates  js  tlint  Memphis  and  .New  Orleans  ai'e  hotli  on  the 
Missi>>ippi  hJiver.  and  thr  .Mcnjpliis  and  Orleans  rate  is  a  r'otnpet  it  ive 
water  rale.  The  cost  of  I  ransp^irtinL:  a  h.mdred  pounds  of  cotton 
fi'oiii  .\lcmpi!!>,  o!  .M'  ridan.  fo  .New  Orleatis  i.^  otily  incidentally  con- 
sidered. It  is  pi(-umed  that  tfiere  is  pi-oiit  in  liamllmL'  it  from  .Mem- 
[)his  at  17  cents  p,'r  humlre'l:  otlieiwise  tjie  railroad  would  he  carrv- 
inir  t  hi>  freii;;!'  at  a  lo-.-.  and  in  oi'dei'  (o  iuake  (ir^  t  he  deii<'it  so  created 
wduld  ha\'e  to,  impose  excessive  rate-^  on  in'erior  n-.      The  sanie 

may  he  .>aid  of  t  ranspoi-i  ini:  car*.^'!  from  New  ")  or.s.  of  Liverpool,  to 
\'alparaiso  at  o!)  cents  pi>r  liuiidrtMi  posinds.  If  thew  \.;is  not  .-^omc 
profit  in  it  the  earir"  would  douhtless  ])e  refused.  So  it  appears  that 
t  he  I'anaimi  Kailroad  i  '"mpany  has  followed  tlie  .sjitne  principle  in  ii\- 
iu<^  rate>  tiorth  of  \  alparaist)  tliat  is  followed  i)y  the  American  rail- 
ways in  nnikirsL'"  t  heir-  rate  s(^nedules  when  rjvf^r  eofnix-lit  ion  is  a 
factor. 

if.v'F.s     iiMvM    -ot  1(1     \.\fF.r;(('\    'I'M    KCiMUM-:    !.("iVKti    rirvN    Tf>    nhw 

l""rom  ( iua}:u|uil.  which  is  the  princi|):d  pori  in  KcuH(ii.'r,  the  rate  on 
eolfee  by  the  way  of  I'anama  to  tie-  Inifcd  States,  as  shown  hy  the 
eo!isi;h\r  reports  (Kxhil)'^  1)  1)  is  S17  per  ton.  while  (o  Europ.>  it  is  Slo 
|)cr  ton.  and  to  Kurope  l>y  way  of  Alriirellan,  .511.2.1  }M-r  \->n.  brom 
the  foreu-oine:  it  api)ear>  tliat  'he  rate  on  coffeo  to  New  York  from 
(iuaya((uil  hy  the  way  of  I'an.anta  is  from  Slfi!)  to  S5.Su  hi^dier  [h-p  ion 
than  the  rates  from  Central  .\merican  ports  of  e(|ual  or  srreater  dis- 
tances, a.nd  that  tlie  rate  froir.  (dsayaipiil  to  Europe  !>y  the  way  of 
Panama  is  ."^si.  and  hy  the  Straits  Sl.aO,  less  than  to  New  York.  The 
rates,  therefore,  from  (niayaf{uil  to  Europe  by  hoCh  the  Panama  and 
Ma(j:(dlaT'.  routes  are  less  than  to  .New  York. 

Paytji  is  the  northernmost  port  of  importan(  e  in  Peru.  Proiu  this 
port  coffee  can  not  he  tnade  the  basis  of  comparison,  because  there 
does  not  ap])ear  to  have  been  any  shippetl  to  New  \  ork  by  eitlier 
loute. 

The  rate  on  hides  from  Payta  to  Xew  Wvk  by  lh«  way  of  Panama  is 
$'M)  fHT  ton  of  _>.J40  pounds,  while  that  to  Earo|>e  is  $20  per  ton.     The 
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rale  on  IVniviun  hmk  fn.m  P.ivin  (,>  New  Y,,rk  is  $1-)  por  ton  while 
Ihal^  to  huropr  IS  s;;()  per  tc.ii.  And  |Ih>  same  (liscHminution  iii  fuvor 
<>1  hiiropc  picMiils  ii.s  to  (.thcr  products  .•xccpt  niw  col  ion  'I'lic  lalc 
on  <:(Mi(>nd  incirlmndisc  fnun  New  York  lo  I'nvtn  is  ^\\  •>{)  iwy  (on 
und  t  i„l  Iroiu  l<:nrop(>is.Sr_>.:)().  I'ndcr  t  he  coill  ructs  which  I  he  I'an' 
anui  Ivaih-oad  ("onipanv  lias  with  the  South  American  lines  ihe  inili'd 
(•urnorhxes  th.'  rate,  so  ii  wdl  \w  ohserved  that  tlu'  rate  Cn. ni  \,.u 
Y)rk  to  Payta.  which  is  lix..,!  hy  the  Panama  iiaih-oa.h  is  lower  than 
that  Irom  Kiiro()e  on  the  same  class  of  merchandise,  while  the  rates 
Ironi  Payta,  which  are  lixc-d  hv  I  he  .South  American  lines,  are  about  .",(1 
por  cent  hi<^dier  to  New  York  than  to  I'jirope. 

Tlu'  rale  on  LTciicral  merchaiKh'se  from  New  ^  ..rk  to  \alpaiaiso  the 
princi|)al  port  of  Chile.  i<>i  II  JO  per  ton.  while  that  from  \alparaiso  to 
-New  -]  ork  IS  .s;;()  p,.,-  i,,u.  T\w  rale  from  New  York  to  \a!paniis(,  is 
1i.\(mI  l,y  the  Pas,  iia  Kailroad  ('ompaii\.  while  ihal  from  \alparaiso 
to  .Sew  ^  ork  IS  lixed  hy  ihe  Soiiih  .Vm.'ricaii  lino,  'llw  Compania 
Sud-.Vincrican  de  \'ai>ores.  one  of  the  coni  rad  iiiL--  Soiiih  .\mcricaii 
compaiiKvs,  i>  a  Chilean  lin..  -~uh>idi/.ed  \)y  the  Chilean  (iovernnHMit 
It  appears,  therefore,  that  lhi>  Chilean  line  and  its  South  American 
(•ocarrier  are  res|),)n>il)le  for-  1  he  excessive  r;itcs  lo  ,\,.u  York  and  the 
discrimi  nation  in  fa\-or  of  I-]  11  cope  com  plained  of  l)\-  ivprccutal  ives  of 
t  he  Soul  h  -Vmerican  count  ries. 

1  ••  ivports  ol  the  South  .Viueriraii  con>!il>  and  consular  ai,^eiit.> 
show  uvxhihil  l)i||i,-ii  ih.M-e  i>>  ;dmo->i  universal  coiii|)laint  aii-aiiiv"!  the 
rates  charixed  hy  the  way  of  Panama. 

_  The  r;ite->  from  the  poris  repMivd  to  a[)plv  uvn(>rall v,  and  fmrn  1  he 
oreo:(nnii:it  will  he  ol»erved  that  c(piitv  li.i^  no  parr  iii  ihe  makini^of 
Ireicrhl  rates  h)r  the  Souih  American  jx-rt-.  There  n\^  >  appear  hTj.c 
niore  favoral)l(>  rale-  uviicrally  to  Kurope  ilmn  !m  New  York.  'rii<'iv 
1-^  '.>"  'I"i'''l  '"It  that  if  if  Uthmiai!  railwa\-  i>  opened  i,,  I'm'  c,,mpc 
titioii  on  hoth  sides  then  -iiould  he  a  .Je/Mvavc  in  (he  freiLdil  rales 
het  ween  South  .Vmerican  ports  ami   Xi'w    York. 

('('Mi'i,  \i.\  cs    i-i;()M    iiii:    i'A(  iiTc   (()\sr  oi.'  tiik   imiki)  staiks. 

In  coii-idciinu-  the  .■ompjainl-  m.-uh"  hy  the  sliip)pers  of  the  Pacific 
coast  ciiicx  ,,f  the  I'liiicd  Stai.'^,  I  vi.ilVd  SftM  Dipcjo.  Los  Anuvles. 
San  Ki'anci.-co.  Piullaiah  'rac<.ma.  and  >i'attle.  and  couh^ire.rw  it  li 
theirchamhers  of  commerce  and  with  cili/ens  interest, mI  in  com- 
mercial alFairs,  I  suhniitted  a  list  of  (piestioiis  to  the  chamher  of 
commerce  of  eadi  of  ( ||,>  ,i(ie.  Nivjicd,  askini:  l\.r  certain  iid'ormation 
which  was  necosarv  in  order  to  cwisider  intclliircnt  l\  thcii-  rom- 
])lamts  and  which  1  thouuht  would  he  of  value  in  derermminu  the 
}>oiicy  to  he  pursu.'d    in   the   mammvinent  of  the   Panama    HailToad. 


SAN     UlKllO. 


The  Chamher  i4'  Commer'ce  of  San  Dieiro.  in  repiv  to  the  (piesiion> 
Huhmitted.  .said  1  Kxhihil  d  !  )  that  ihe  princij)al  product-  h.r  export 
Ironi  San  Dieiro  are  ,ran«j:es.  lemons,  raisiiw.  honey,  and  driotl  fruit; 
that  ahou;  875  carloads  of  these  articles  >  shii)ped  anrmallv  from 
the  vicinity  of  San  Diej^o:  that  none  of  k  freight  <;.«'s  via  the 
Isthmus  becau.se  the  Paciiic  Mail  Steams!  ompjuiv,  The  osiiv  Une 
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('•iiiiMM'f  iiijj;  witli  Pjiiiaiiui,  docs  not  st(»))  al  that  port:  and  that  it 
woidd  he  [HacticaMc  to  shij)  tlic  ]arn;«'r  part  (.1'  this  freight  Kast  hy 
the  way  oC  Panama  if  facilities  were  offered.  It  is  eoneeded  l»v  all 
I  hat  oran;.:es  can  not  he  shipped  !)V  I'anaina  heeanse  of  the  elinuitic 
eonditi«!ns  and  the  lenij;tii  of  time  re(piired  in  transj*.  It  is  con- 
tended hy  some  that  lenion>-  could  l)e  succc'^fidK  tran>purted  hv 
(hat  route  if  iriven  prop^-r  attention,  and  they  c'ite  as  pmof  that 
lemons  are  now  shipped  from  San  I)ie<j;o  hy  steamer  tn  Seattle  ji 
distance  of  ahoni  l.oOO  nnles,  and  reshii)|)ed  from  there  (o  the  Kast. 
and  that  these  shipments  are  successfully  nia<ie  at  rate>  lower-  tliau 
\>\  rad  direct  from  San  Die!.^).  It  is  very(|oid)t  fiil,  however,  whether 
lemons  could  he  transported  \ia  Panama.  Thex  certainly  could  not 
wilii  the  prexMit  facilities  l\>v  handliiiLr  cnv<j:n  on  the  Istlimu.N.  But 
there  appeals  t.i  he  im  reaxm  why  rai>in-,  Iiducn,  and  di'ieil  fruit 
should  not  he  successfully  shi|»ped  thai  way.  The  clunnher  of  com- 
merce statc<  that  ahout  12.")  caiload-  of  rai.sins  and  100  caj'load>  of 
honey  were  exported  from  the  vicinity  (d' San  DicL^o  hi.^t  \ear:  that 
the  railroad  I'ate  on  hoth  of  the^e  commodities  to  points  east  of  the 
Mississippi  l\j\ cr  i^  si  .L'o  per  hundred  pound>.  or  Si*")  per  ton  of  l', 000 
pound-.  .ludydim  fiotn  the  rates  |j\ed  foi-  transportation  of  othci- 
commo(iitie^  it  appear^  that  sjo  per  ton  uould  he  xcrv  lihei'al  com- 
[>en>ation  for  t  ranspori  inu'  raisin>  or  honey  from  San  I)iei_'-o  to  New 
^  oi-k  hy  I  he  way  oi'  Panama.  sUncli  wic.dd  he  -S  1  0  le>.s  than  the  rail 
r^ad  rale.  In  the  e\ent  that  facilities  wei'e  olfered  1)\-  (he  i^mama 
r»)Ute.  with  I  hi-  ad\antaL:('  in  freiu-lit  rale>.  it  is  rea>onal)|<'  lo  >uppo,-e 
thai  a  \t'i\  larLi'c  part  of  t  hi>  commerce  would  mo\-e  (hat  wa\.  It  is 
al>o  e-timat<'(l  (Ivxhihit  .1  Ii  tl,<t  (li!,oo(i  ion-  of  merchandi-e  are 
recei\-ed  annually  at  >an  |)iei:-o  from  the  l*]a-l  :  (hat  a  \c/'\  larjre 
part  of  ilii>  merchandise  would  he  -hipped  hy  the  wa\  of  I'anaina 
d'  facilit  ie- exi-teil :  ;iii(|  that  in  I'.Hij.  1 -,0(i()  ti'ui- of  ir.iii  and  Liciu'ral 
merchandi-e  from  New  ">  ork  and  Philadelphia  were  recei\cd  \>\ 
the  way  of  Cape  Horn  or  throuuh  the  Strait-  of  Mau'cllati,  while 
ii"'  a  ton  \\a>  i-ecei\-ed  hy  j'aiiama.  San  ')i'_o  ha-  a  iiiau'nilicent 
Jiarhor,  one  of  tlic  line-(  on  ihi-  continent,  and  her  citi/en-  feel  \ cia' 
keenly  the  ;vfii-al  of  the  Pacilic  Mail  Steam.-h'M  ('omfiaiu  to  ^dve 
them  the  facilities  h)r  -hipiiient  via  Panama  to  which  they  think 
they  are  eiititlci!  hy  \iriue  of  their  location,  heinir  the  nearc-t 
American  Pacilic  port  to  the  I-tlimu-. 

In  ^-lo-im:  it-  -tatemeiii  i  Kxhihii  .lit  he  chaiiiher  of  commerce  savs: 

The  I'tiimnuv,  Railroad  litivimi  Iw^oa  in  tlic  pa,st  an  cxchisivc  !iiuiiu[)(ily,  inana^'cd  wliolly 
ill  the  ill te It's!. •<  of  the  transronf inontal  milromi  roiuhinc  ha-  Ir'ch  of  no  Iwiicfit.  to  riio 
people  of  tho  Pai'ifio  coast,  nil  it.-  iMMU'lits  have  enured  to  the  eorporatioa^.  Tht-  I'aeitie 
>Iair.-  nioiiopiily  of  this  road  iia.-  been  i;-ed  to  tmttres.-  the  exorliiiiuit  raihoad  frejtrht 
I'hariTe,-.  Now  lliat  t!ie  road  iui-  heeoine  t!;i'  property  of  the  people  of  the  L'nited  ."^tate- 
'.ve  feel  that  it  should  lie  open  to  all  shipper^  at  erpial  rates.  So  opened,  ii  would  l>e  of 
great  he?iefit  to  the  Parifie  coa-it. 

The  followinir  re-olurion  wa-  pa--e(l  1)\-  the  r'hatp.her  of  comnien'C 
and  forwarded  witli  its  .statement : 

lifsiil)-,,/.  That  the  ('iiandi»*r  of  Comtnen-e  of  San  Di-.tro.  (al.,  favoi-s  the  i.[)eiiin;^  of  the 
I'anaiuM  Railway  to  all  shippers  at  efpial  rate-  and  that  no  f.refen-ntial  rate  t>e  made. 
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Tlic  CliaiiilMTol' {'uiiiiiicrcc  ol'  Los  An^cN's  states  (lv\liil)it  .1  ;))tliMl 
tluTo  ori)j:inal('  aiiimally  in  (lie  viciiiitv  of  that  city  for  sliij)iiu'iit  llic 
followiiijj;  products: 


.  cniloiuls 


(,'itnis  fruits 

Vf'|u'('liil)l.s    .  ,„, 

Drit'il  I'liiii  tiiid  niisiiis .  do 

Nuts,  .  '        .    ■ 

Willi's  and  ijiiiiidicH. 

Wool 

Hoiicv 

()li\('-i  iind  (ilisc  nil  . . 


Boa  I  IS   . 
Jlid.vs   . 

A.spluiliuiii 
('aiiiK'd  <'(iods. 


. .     (lO.      . 

.{^nlintis 
|ioiHid< 
ciiiloadH. 
(1.)      . 


<!.> 


lO.tNM) 

I, (MX) 

:{ihi 

l.(MH),(i(H) 
:)<H»,(HH) 

r*) 
r. 


pdUtiils.  .    2,(K)<),tKK) 

...toils..  1"),(KHJ 

ciuliiads    .  [iM] 


()\'  these  |)i'o<hi<'ts,  nuts,  wines,  nnd  hnindies,  w  ool,  ohve  and  olive 
oil,  ix'Miis,  hides,  dried  fruit  and  faisins.  honey,  canned  ^'oods,  and 
asj)lialtuni  can  he  shipped  \)y  the  way  of  I'aiiania,  and  if  facilities 
were  odVfed  thei'c  is  no  retison  why  a  laff.r<'  pjnt  of  tlie  coniinodities 
oniiinei-ated  should  not   mo\e  that  way. 

Los  Ani^^eJes  is  20  nnles  ffoin  the  sea.  hut  tlie  ( loverninent  is  con- 
st ructii.iu;  a  harhof  al  San  Ledfo  which,  when  coniplcted.  will  make 
]iOs  An^i'eles  a  seaport  city.  S;in  Dieiro  is  oidy  120  miles  distant, 
and  if  facilities  existed  at  lliis  time  for  the  t  I'ansjH.rtat  i'  n  of  these 
lU'oducts  throui^di  that  port  at  reasoiiahlc  rates  they  would  certaiidv 
he  shipped    in   lai'fc  (plant  it  ies   to   the    Last    hv   the    Panama    route. 

In  addition  to  the  export  products,  the  cliamher  of  commerce 
states  that  loO.OOO  tons  of  iron  and  -tcel  product  ions  and  o\('r 
.']0,000  cai'oads  of  ^-roceries,  paints,  dru,i::s,  dry  o;,)(h|s,  paper,  etc., 
come  anmii  ll\  from  the  I'last  to  that  city,  and  that  vory  iarL,'e  (pian- 
tities  of  tin-  •VeiLdit  could  i)e  t raiis|)orted  succe.»full\'  hy  uav  of 
Panama   if  i  here   were   pro|)er  faciliti(^~^.     The   [)rincipHl  dilhculty   in 

makinii;  shipment  at   present   hy  that   ri>utc  is  that   the  ;■: Is  have  to 

^o  almost  oOO  miles  iioitli  to  San  I'^rancisco  and  t  her(>  he  rcslii|)ped 
by  rail  hack'  to  Los  AiiL'"el(\s.  The  c.Kpeiise  and  time  re<piired  hy 
this  thousand  im'Ics  of  superlliious  transportation  are  so  L;rca'  as  to 
nnd<e  shipment  \)y  the  Panani;i  route  impract icahle. 

In  cl(»sm;,r,  \\\v  chamhcr  of  commerce  says  (Ivxhihit  d  .'>): 

TIk'  amnunt  of  trailic  Ix'twrcti  tliis  innrkti  and  the  casU'rii  part  of  the  I'liilod  ,'Statt'< 
could  uii(l(>ul)t{'dly  l)o  riiatciially  imicascd  In  a  line  of  steamers  piyiiiir  l)i»tw('cii  raiiaiiui 
and  points  (in  this  roast,  niakiii'j  San  I'l'did  a  rt"j-ulai  port,  lia\  inj.;  !c<,nilar  sailing;  dates 
and  o])eraliin,'  in  conjuni-tion  witli  tlie  i'anania  Kailitiad,  and  a  similar  line  of  steamers 
plyiiif,'  hetween  Panama  an<l  New  York,  svitii  a  laiill'  jiivin^,  if  possilile,  ;i  slightly  more 
mvorahle  (liU'erential  in  favnr  of  the  I'.mama  route  than  at  pre-ent .  to  o(V-~et  the  various 
diiiwhaeks  of  thi>  route. 

.S.\.\    l-UA.\(  i.sco. 

At  San  !*'rancisco  thcu'e  is  a  very  lively  interest  in  t\\o  suhject  of 
transporttition  hy  the  way  of  Panama.  TIk^  iiea(i(|uart(M-s  of  the 
Pacific  Mail  Steam.ship  Company  is  located  there,  and  many  of  her 
citizens  are  naturally  interested  in  the  .success  of  what  they  term  a 
local  enterpri.se.  I  spent  a  week  in  that  city,  and  conferred  fre- 
quently with  the  trustees  of  the  chamber  of  commerce.  They  also 
called  a  public  meeting  for  Tliursday,  March  2.3,  inviting  all  persons 
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wlm  Nst'K"  iiiU'ft'Ntcd  in  the  sultjcct  <•!'  t  riinsporljit  ion  li\  ('  >  uuv  of 
!*ii!ii.ina  In  iittriul.  'I'lu'  nMH'tin;^  wjis  lar},'<'.  iiiwl  llu*  (incsiioii  as  to 
u  I  let  lie  r  (ir  not  tin-  (■■-lit  ract.  u  it  li  the  Pacilic  Mail  Sii'iiiii>lii|)  Company 
.slioiiid  In-  aiiiiiillt'tl  was  <lis(»i>s«M!  with  aniiiiatiuii.  DiU'ciciit  views 
were  cxjtrc'sscd,  xuiir  advocatinjj:  llu>  coiit imiaiicc  of  (la-  <-()ntra('t, 
la-caiiHo  it  ;znaranl(M'd  a  r('«,'ular  sclwdulc  service  hetweeii  Sau  Fran- 
cisco and  Tanaina,  while  others  denounced  tlie  contract  as  monopo- 
listic and  injurious  to  the  coniinerce  of  Sun  Fraiu'isco  and  llx'  entire 
racilic  coast .  I  invit««d  all  those  who  had  information  which  they 
lliouixht  would  he  of  \  alue  to  t  he  (iover  nment  to  suhmit  it  inwritin^i;, 
•iivin^  aiiN  data  which  in  llieii-  ((pinion  should  l»e  considered  in  con- 
nection with  the  >uhje(l.  and  as  a  icsult  recei\ed  a  lar;j;e  mimher  of 
coinnninications.  Many  of  them,  however,  were  nuirked  confidential 
mid  related  to  the  pri-.iite  Imsiness  ail'nits  of  the  writers  and  at  their 
i(<jiiest  are  withheld  from  th(>  (>xliil)its  nf  lhi-<  report,  I  conferred 
pcrsoiejIK  with  a  nundx'r  of  the  citizens,  aiul  left  with  the  cli  nnhei 
of  commerce  a  li^t  «»f  ipiestions  (lv\hihit  d  '_'),  re(|uc»t  inii;  them  to 
scciM'c  for  me  certain  information.  In  rcsj)on.se  to  this  re(|U'st.  the 
tni>t<'cs  (,f  the  clnnnher  of  commerce  ha\f  forwarded  a  repo.1.  here- 
with suhmilted.      (Ivxhihit  .1  :\'i 

In  this  r<>poit   the  chand)er  of  comu'eice  says: 

'I'lic  pirsciit  iVci^ilit  schctlulc  s  ia  I'liiiiima  i>  ii|i|)airiitl\  hascd  cm  llii'  nvnlanil  niilioud 
I'lvifilit  sclicdulf,  tlic  clmrfii's  oi'  tin'  Ioiiik  r  vaniii<:  I'loin  7s  to  (ID  per  (cni,  with  an  uvcra^rt' 
(.r  altout  S.'-i  per  cent  of  llic  IuIIim':  id  otlicr  words,  the  didVrt'iitials  in  la\nr  of  the  I'aiuunii 
idiit''  witli  it.s  thiitv-dav  trip,  as  coinpaicd  \  illi  t'n'  traii.scontincntal  imitc  witli  its 
I'ouitccii-dav  tiip,  nil'  .so  .sir.all  that  tlic  shipper  eitliei'  east  or  west  does  not  consider  tlie 
-Mviri)^'  sii(!leient  to  cover  ri-k  of  daniap'  or  lireal;a^<'  in  tl.e  neces.sary  several  JiandlinL's  of 
I  he  ;^oods  \  ia  I'anania. 


Ivefcrrino'  lo  I  hi>  .->ul»jc('t ,  one  oi   the  li(a\H>l  .-lnpper-  ol   liardware 
on  the  Paciiic  coa.-' ,  in  a  pcisonai  let  Icr.  -aid  : 

The  pirsi'nt  svsten;  of  rate  niakin;.'  via  Panama,  wliich  is  prai'tiiall>  a  steauishiji  sei\  iee 
is  hased  upon  the  raihoad  nielhial  of  aiakinjr  lates  undei' wliich  they  aie  imnpelled  to  lake 
(•o;;ni/.aii<  (■  of  the  values  of  tlie  f rei<.'!it .  as  they  are  resjionsihle  foi'  its  ^afe  delivery  in  f^ood 
iirdcr:  therefore  tliev  have  to  consider  los.ses  hy  lire,  eolli.sioii.  wiecka<:e  finn  \va>liouts,  and 
the  variety  <>f  risks  which  a  steamship  or  sa^linfi:  \e.ssel  doe.s  not  a>siniie.  as  all  hazard  and 
risks  except  those  aiisini;  fioni  improper  .-loraue  and  dainap-  therefrom  are  marine  risks, 
u.ssianed  hv  the  >hip|)fM- or  insurance  company:  in  other  words,  they  are  insurahle  marine 
risks,  with  "which  the  \cs>el  has  nothin<_'  to  do.  In  1  he  former  case  th(>  railroads  are.  therefofe, 
comi)elle(i  to  make  a  cla.vsilied  list  which  emhraces  luindicds,  if  not  thousand>.  of  articles, 
and  the  rates  applical'le  to  such  a  \aiicd  assortment  of  \alui's  and  conditions  are  verv 
numerous,  es|)eciallv  in  the  commodity  list  which  <.'o\('i  ii--  San  l-"rani'isco  fri'i^'ht ,  as  you  will 
sre  hy  (■onsultinj:  the  lailioad  tarilV.  I'nder  stcam>hip  or  vessel  service,  such  a  list  is  not 
necessary  and  is  not  used  by  the  Kuropean.  Australian.  C'liii>.a,  .)a|)aii,  or  any  other  lines  ol 
which  we  have  knowledge,  iail  is  conlined  I'l  the  Panama  and  Hawaiian  lines,  the  former 
iiecau-c  it  is,  in  oiu'  jiid),'nicnt.  controlled  liy  the  raihoad.  and  the  latter,  also  in  our  judg- 
ment, hecause  thev  are  not  i|uite  ■,nde|)e!idcnt   in  iixinj,'  llieii-  lalc-- 

Cont  imiin;j:,  tne  ci'amher  of  commerce,  in  it>     Dort,  says: 

Jf  an  open  ser\  ice  weic  eslahlishcd,  ^ivint;  as  sal  i.-fadory  sailing'  dates  as  has  the  Pacilie 
Mail  Conifiany's  service  and  doiiifZ  the  business  on  a  lowei-  basis  of  freii,dit  rates,  it  would 
jirove  a  very  (lesirat>le  arrantrement,  and  the  tradic  via  Panama  >vould  he  <;reatly  enlai<;ei 

The  ability  to  trai'sport  freij."lit  via  Panama  does  not  rc-t  with  the  steaaiors  alone. 
Numei'ous  .'-t'eaniships  with  larir"  carryiiif,'  capacity  can  lie  readily  obtained.  i)ut  the  ipian- 
til\  of  tonmifre  will  be  measured  by  the  ability  of  the  Panama  Railroad  to  handl(>  it.  'i'liat 
<'oinpany  has  already  a  very  lar<;e  business  to  handle  witli  South  Anierii  a,  west  coi'st  of 
(VntiarAmerica,  Mexico,  and  California,  and  its  facilities  should  be  enlarj,'ed  to  meet  (he 
increasing:  liallie  over  this  road.  There  have  been  frequent  instances  in  recent  years  when 
there  has  been  a  irreat  freiii'lit  con<;estion  on  the  I-thmus. 
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Kcfmin.'    I(.    Liu;   (|iu.stion    n(   niainluiniii«;   u    vv^nUn-  siniriisliii, 
sclu'diilt',  the  (jhuiuhcr  of  comiiuMcc  says; 

h  is  ^'.-nnallv  .■.m,.,..|...|  tl,at  n  In f  sL-Hincrs  plyit.i;  l„.| vvvrii  Sun  KmiiciHio  uiid  I'lumn.ft 

w  H  .•n,nm..ni.il  ih-.tssHv        „  i|„s  .nnn.-'d.,,,  „wtrhanls  fuvor  n  m.mvI.t  witl.  u  irmila,- 
Hjlu.  uh.  to  .„,.,  witluM.r  s,l,...l..lo.     Surl,  h..|hm|.,1..  i-  WHrrant..,!  I.y  tni.l..  ivmiinMnrnts.  and 

HhoiiMI..Muait.tan.:(|l,vnnruriii.,nMon.pafM.w,wirluilixvatan(ri.u.s.'(lu|M.tiaf.iiii..v..i,u.. 
vvhi.h  wuiihl  pn.vi.l.-  (Mniv  ...|„nal.lo  mlfs  on  iVn^jhl.      Ii..>;ular  ..stal.lisl„.,|  rales  w.miI.I 
.I.Mil.tl..ss    M.|r,.r  s.-rvr  ll„.  .■..mriMT-ial  inL-ivsts  uf  San  Kranrisro  tl.at.  upH.  .•..ii.n,.tili„ti  in 
rat.-s  whicl.  nunUl  lluct.iato  to  a  '.Ur.ivi'  flial  woiil.l  hn  disastioiiH. 

If  It  .'an  l)«>  ummiplislu'd  willu.ui  vi..lati<.ii  of  tn-alv  (-Miualiohs.  nor f  ihr  Mcxi.an 

IMKI  (  nitml  Ainrncan  loi,na),'(.  now  .airi..,!  I.y  Ann-iTat.  vrssHs  should  1...  allow..!  to  l-o  In 

aivijrn  v..ss..|s,  as  ,t  vvoul.l  i.-av  ih..  An...|i.Hn  hn.-  will,  onlv  NVw  York  an.l  San  Fnm.i.s... 
throi.Kl.  has,n..ss  i,,   ,v..  .„,.     H,.,-,.it)ls  from  way  fn-JKlits  incrciM,.  iIh«  ..arninjrs  ..f  tlu>  .•om- 
jmiiy  and  la- h,  I.,  ndii..-  th..  .'ost  of  X.-w  York  an.l  ('anioitiia  l.iisin.-ss.     If  il,,.  way  trad), 
wno  Hum.ud..r(.d  to  f.ir.MK'ii  lin.'s  it  w.aild  in.ivax-  ll...  <osl  of  ll..-  rn.l...l  Sial.s  inl.istal,. 

nism.'ss  and  niipan-  a  s.  rvi...  whi.l,  lifiy  ynns  of  a.tlvr  oprralion  has  <l..tnonstiat.-d  sl.oid.l 
l)f  unproved 

I  lie  c.xpoil-,  and  iniporls  of  Sail  iMiiiicisco  nrc  vcrv  t'lciil  tiiid  n 
]Mr^'<'  jxT  c.Mii  of  (his  livi^'ht  cHii  h(>  niovrd  hv  fhr  wnv^)!  I'animm 
Alxait  (KM). ()()()  t,,ii^  of  Ciihfoniia  products  arc  shipped  cvcrv  vcar 
Ihc  fi-ci<rlit  caiTicd  hy  the  I'acillc  Mail  si(>aiiisliip>  from  San  Fran- 
eisco  lor  New  ^  ork  in  M.iol  w„s  :5().j|()  tons,  and  from  Xcu  York  for 
San  Hnmeisco  (luring' the  same  period  :\\).]-,{\  Ions,  showing:  that  San 
iM-aiicisco  iilih/es  the  raiiaina  route  nn.rc  than  oi  her  cities  on  the 
I  acihe  coast. 

'Ilu  uiaiiajxer  of  one  of  the  laij^'cst  fruit  canneries  on  the  Pacific 
coast  said  that  his  coniptiiiy  slopped  aiiniialh  ahoiit  :;.■.()()()  (..ns  of 
(•aimed  iniits  and  veo-ciahies  lo  ih.-  ca^iern  pa'rl  of  th.-  I'nite.l  States 
iind  I'.ur.jpe.  and  that  the  canneries  ..I  ('aliloiiiia  ii^ed  al)..iii  L'd.OdO 
tons  ol  till  plate  per  aniiiiiii  in  the  m.iniifacture  ..1  fruit  .•an-  He 
liirther  stated  (hat  it  was  practicahle  (..  ship  all  of  tlx'  tin  phite  hv 
the  way  ol    Panama,  an.l  at   l<'a>.i    s(»  per  ceni   ..f  the  canned   products 

0  (  alilornia,   il    i-atcs  were   made   t..  eiie..uia'jc  .•omnieive   t.)   moN  e 
that  way. 

In  a  letter  he  sa\s: 

Will,  an  ii„i.ir,.n..M.t  m  ll„.  rnult.T  of  Uci^'ht  Uuiir  and  .Jiiv.t  conuMiniirai  inn  l...|w.-..n 
(  oloii.  IJallanoiv.  I'lnlad-'lphia,  N.av  York,  an.l  H..sl..n.  tlir  iai-rer  pari  of  tin.  laHiuess  fnljv 
cHOpcreenlof  Ih..  I.n.ni.-sdnncor,  th.' .VtlanI  ir  seahoanl,  roiil.l  i,,.  sent  via  Panama  asMini-- 
iiiK  llial  the  time  in  transit  w,.iild  not  exc.-ed  ihirtv  dav.-.  and  that  th..  i^nods  in  transit  will 
lie  Mire  nl  rea-^nnahly  sale  luuidhii<;. 

-^    ^'^'O    ■filial!    part    .»f    tlii>    t.uiiiao-,.    is    traiis|K)rted    now    hv    t  he 

1  iiiiiima  route,  and   in  answer   l.>  I  he  .pie^i  i.m  as  to  \\h\    more' ship- 
ments were  not  made  hy  thtit  rout.-  he  ^aid: 

The  present  iine.wtainly  as  to  lime  of  arrival  and  Hi..  I.un<,diim'  inethn.t.  ,,f  haiidlitu' 
trade     *     *     +     make  it  imprai't  ieahle  fnr  iis  in  ship  via  that  mule. 

Tiie  rate  on  caniuMl  o-(io(l>  from  San  l''riincisco  to  the  .Vtlantic  sea- 
hoard  and  ttie  Mississippi  \'alley  is  75  cents  per  hundred  pounds  in 
carload  lots.  1Miis  applies  to  all  p.)ints  e.\cej)t  the  southeastern 
cities,  to  which  rates  are  hi<rher.  The  rates  to  Tampa.  Jacksonville. 
Savaniiiih,  ('imrl(>ston,  and  Atlanta  are  from  SS  to  00  c(Mits  per  hun- 
dred pounds,  while  the  rate  to  \ew  York  and  all  Xorth  Atlantic  citi(>s 
IS  75  cents  per  hundred  pounds. 

It  is  said  that  about  .'io.OOO  tons  ol  canned  fruits,  vejretahles.  and 
salmon  are  exported  annually  from  the  Pacific  coast  por'ts  to  London 
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}iii(i  liivcrpool.  'I'lic  shipiiu'iilN  hit  imid"  citlirr  l»v  way  ol"  I  lit'  Straits 
of  Ma;^('lliin  or  ('a|)«'  I  lorn,  or  across  tli(»  coiitiiictit  l»v  lail  to  N<*\v  York 
aixl  by  slii|)  fi'om  New  York.  'I'lic  producers  with  vlioin  I  coiilVrrcd 
feci  that  if  proper  facilities  existe<l  a  iiiiicli  lower  rate  c(Mild  he  tiiad(> 
\)\  the  way  of  Paiiaiiia.  coiiiu'ctiiif,'  with  sleaiiiers  at  Colon  for  iiondoii 
and  Livt'i'pool,  than  acrtws  tiic  continent  hy  I'ail,  coiuieclin«;  vvi'h 
steamships  at  New  York.  San  Franci.sco  now  has  far  hettcr  facilities 
for  shipnic'it  via  the  jsthnnis  than  the  other  Pacific  coast  cilies,  hut 
tiiaiiv  of  its  husines.^  men  alle^:;*'  lluit  the  I'acilic  Mail  Company,  hein^ 
controlled  hy  ii  tnin.scont inental  railroad,  does  not  ;^ive  tneir  citv  all 
the  a<lvanta^'cs  ol  cheap  sea  liansporlal  ion  to  s\  iii<'li  it  is  entitled. 


roiMi.AM*. 


The  principal  articles  exported  from  j'ortland,  Ore;,'.,  arc  himher, 
wool,  1,'rain,  hops,  salmon,  j^reen,  dri"d,  and  canned  fruits,  .\hout 
|(», ()()()  carloads  of  hindtci'  wci'c  shipped  out  of  Oi'CL'on  and  southern 
\Vashin^t(»n  during  I!)(i|.  h  i-  not  llioH;:hl  prad icjihic  to  ship  lum- 
her  from  Pacillc  coast  ports  to  I  he  eastern  coast  of  the  I'luted  States 
or  the  Mississif)pi  \'alley  hy  ua\  of  Panama,  hut  it  is  feasihle  to  ship 
hi>ps,  canned  salmon,  wool,  dried  fruits,  and  canned  fruil>  The 
(  liamher  of  Conunei'cc  of  I'oriiand  est imates  (Kxhihit  d  !,'  ''h-|t  ji' ''Ut 
:i.'), ()()()  lolls  of  these  articles  were  exported  from  Orej^'of,  insi  v  ■  ar, 
,iiid  that  a  lar^'e  part  of  this  frci<_dit  would  ha\('  ^n»ne  h\  ilic  wa,  ..»f 
!'aiiania  if  piopci'  fa<'ilities  had  Wccii  oH'ci'mI  iil  rc;isonal>lc  latc^;  iiial 
ihc  railioad  rales  pci'  hui.di'cd  on  diicd  fiiiils  rruiii  I'orilaid  to  the 
A  I  lain  if  -eahoiiid  arc  from  .SI  t  (»>='_'.'-'() ;  saliiioii  from  To  .1  si  Is  to  s  I .!)(); 
hops  .'^•J,  and  cnniied  fruits  and  v<'^-clal)les  from  7">  cenls  \n  s\.\}{): 
that  practically  none  of  this  frei^dit  was  t ransjtorted  hy  the  wa\'  of 
I'aiiaiii;!  Ixcaiisc  of  t  lie  rchandliii";  at  San  [''lancisco,  it  hcin^'- ncccssarv 
(o  ship  li\  ;i  jiical  line  I'loni  Poilland  to  .'^aii  I't  ;i'.;(isco  and  t  In-rt? 
transfer  to  the  I'ai  ilic  Mail  Company  s  >leameis.  The  chamher  of 
romincrce  fiirlher  estimates  flint  !.")(), ()i)()  tons  of  merchandise  are 
i''cci\c(!  annually  at  Poitlaiid  for  (•oiisiimptioii  and  (list  rihtil  ion,  and 
1  hat  ahout  ■_'  per  cent  of  t  his  coiiics  hy  the  w  ay  of  Tana  ma,  s  per  cent. 
'>y  the  way  of  the  .Straits  (tf  M;tij;ellan.  and  'jil  per  cent  \)\  tiaiiscon- 
t  inental  railroads.  There  i-  no  reason  wli\  nioic  of  this  frei^dit 
-hoiild  not  he  siiippcd  l)\  the  !*anam;i  route  than  l'\  .Magellan.  ( )n 
the  I'acilic  coast  of('e!iti;d  .\meiica  iiiid  Mc.\ic<i  ahoiit  7.'»  pc!' cent  of 
the  merchandise  from  Miiropc  and  the  I'liited  States  i^  received  hy 
Panama  and  _'.')  per  cent  \)\  Cape  I  loiii  and  Mjtu'cllan.  If  l  he  shippers 
of  western  Mexico  and  Central  America  hnd  it  to  thrir  interests  to 
route  three-fourths  of  their  commerce  hy  the  w  a  \  of  Panama  as 
aLiainst  Ma!,jcllan,  there  is  no  reason  why  the  -a me  |)crcenta<i;e  of  the 
sea  commerce  of  the  cities  of  the  Pacilic  coast  of  the  Cnited  States 
should  n(»t   m<)\c  ihc  same  way  if  ccpial  facilities  were  oll'crcd. 

In  answer  to  the  rc(piest  to  "state  any  ohjectioiis  that  ihe  com- 
mercial interests  of  Portland  may  liaxc  to  the  present  rate-makinp: 
system  of  the  Pamima  Railroad  Company,  '  the  chamher  of  com- 
merce (Kxhihit  fl  4 )  say   : 

It  is  our  npiiiinii  iliat  the  rates  now  in  force  liy  llie  I'miiirnii  loute  nvv  so  ndjiisn-d,  iis 
fa;'  a.s  thi.s  port  is  eOiieei'iied,  as  to  draw  tlie  freitrlit  away  fioin  tlie  I'anania  line  and  tiu'mv 
it  to  tlie  all-rail  line.s. 
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K('fcrrin(;  to  the  maintenance  of  a  steamship  line  running  from  tlic 
^ortli  Pacific  ports  t©  Panama,  tlie  cliamber  of  commerce  (Exhibit 
J  4)  states: 

If  a  line  were  estahlislied  and  rcasoimblo  ratos  were  adopt(>d,  there  is  no  doul)t  in  our 
mind  that  such  s  hno  would  rt'coivc  such  ample  patronage  as  to  be  able  to  maintain  a 
weekly  sailing  list,  to  great  tnlvantage  to  them>^clves  and  to  the  citizens  of  this  coast. 

Mr.  William  I).  Wheelwright,  president  of  the  chamber  of  com- 
merce, in  his  letter  transmitting  the  report  oi  the  chamber,  adds: 

You  will  not  overlook  the  fact  that  all  the  l>usino.ss  done  for  2  series  of  yeara  by  wav 
o.  the  Isthmus  ha.-^  been  done  under  a  great  disadvantage.  The  railroad  company  havinL' 
control  of  the  Pacific  Mai!  Steamship  Company,  has  influenced  the  fixing  of  !«(■(.«  with  a 
view  to  discouraging  business,  and  wiiat  has  Ix-cn  done  under  su(  h  ciicMmHtances  is  of 
course,  no  criteWon  of  what  will  be  done  if  reasonable  rales  are  made.  ' 


TACOMA. 


The  Chamber  of  Commerce  d  Tacoma,  in  its  report  (F^xhibit  J  r>) 
states  tliat  the  principal  articles  of  export  from  Tacoma  are  lumber, 
lath,  shingles,  bullion,  wheat,  barley,  flour,  wheat  starch,  hops', 
apples,  and  salmon;  that  it  is  didicult  to  determine  exactly  what 
per  cent  is  shipped  by  the  way  of  Panama,  the  Straits  of  Magellan, 
and  the  transcontinen'al  railroads,  but  as  nearly  as  they  can  esti- 
mate about  I  ])er  cent  by  the  way  of  Panama;  oi)  per  cent  by  the 
Straights  of  Magellan,  and  40  per  cent  by  rail;  that  it  is  impossible 
to  estunate  what  ])er  cent  would  >/n  by  the  way  of  Panama  if  there 
were  i)roper  fjicilities,  but,  as  they  now  exist,  the  necessity  of  trans- 
shipment at  San  I  rancisco  and  rehandling  on  the  Isthmus  make  it 
impracticable  to  shij)  any  quantity  by  that  route,  and  that  a  very 
small  part  of  Tacoma  imports  -probably  less  than  1  per  cent  -comes 
by  the  way  of  Panama  and  not  to  exceed  2  per  cent  by  tlie  Straits 
or  Magellan. 

T'  e  chaml)(>r  of  commerce,  in  closing  its  report,  says: 

The  general  sentiment  prevailing  with  us  appears  to  l)e  that  as  long  as  the  pre- -nt 
arrangements  with  the  Pacilic  Mail  Steamship  Conipanv  is  --perative  the  Panama  ,  Aito 
will  be  of  little  service  to  the  North  Pacific  coast  outsi'de  ot  Califomi..,  and  the  remedv 
suggested  is  that  our  Government  throw  the  ports  and  facilities  on  both  the  Atlantic  and 
Pacific  sid«-s  of  the  Panama  Railroad  open  to  the  competilif)n  of  all  steamship  lines  willing 
to  compete  for  freight  to  and  from  these  pointt,.     *     *     * 

By  some  the  \  iew  has  been  forcefully  advocated  that  our  Government  procure  and  a&sume 
control  of  a  line  of  steamers  to  run  betwecti  Panama  and  all  North  I'acific  ports,  thereby 
securing  control  of  l>oth  an  Atlantic  and  Pacific  steamship  service  to  operate  in  connectiori 
with  the  Panama  fiailroad,  the  object  being  to  use  this  freight  route  as  a  lever  to  regulate 
any  excessive  rates  charged  by  railroads  on  overland  freight,  a  difficulty  the  solving  of 
which  appeai-s  to  be  a  vi-xed  question  at  this  tim.  ^Ve  would  not  care  to  definitely  recom- 
mend this  course,  but  it  has  its  merits,  and  we  lielieve  is  well  worthy  of  our  Government's 
full  consideration. 

Mr.  William  Jones,  president  of  the  chamber  of  commerce,  in 
transmitting  its  report,  adds: 

There  are  shipped  from  Tacoma  al)out  1  "lO  carloads  of  wheat  starch  per  annum— SO  per 
cent  to  the  Atlantic  coast  and  20  per  cent  to  th"  Mississippi  Valley  at  75  cents  pt>r  hundred 
carload  lots.  This  -oild  be  shipped  to  advantage  by  way  of  Panama.  *  *  *  Tlie 
starch  is  at  its  beVi  .ilM)ut  ninety  days  after  the  date  of  "manufacture.  Rehandling  will  not 
hurt  it,  except,  of  course,  in  ca.ses  of  breakage.  (Shipments  art^  made  in  bam4s.~)  The 
amount  shipped  to  the  Atlantic  seelxjard  could  easily  l)C  shipped  by  wav  of  the  Panama 
Railroad,  provided  satisfactory  rates  and  through  bilk  of  lading  could  I*  obtained. 

The  Tacoma  smelter  shipped  last  year  9,8.'J0  tons  of  cop})er  bullion  to  the  refineries  in 
New  Jersey  at  $14.50  per  ton  of  2,000  pounds  in  carload  lots.  This  freight  could  he  sent 
by  the  way  of  Panama;  is  cheaply  handled:  can  not  Ih«  injured  bv  rehandling.  the  important 
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consideration  Ijcing  whether  the  amount  of  money  the  bullion  represents  could  stand  the 
lass  of  interest  hy  reason  of  the  additional  time  taken  for  the  transportation. 

^i  *  *  *  *  *  * 

There  aie  shipped  from  the  State  of  Washington  alwut  4,o<X)  tons  of  hops  per  annum- 
more  than  one-fourth  from  this  city  and  county  -ft'^d  8()  pr  cent  of  the  entire  amount  is 
shipped  to  Great  Britain  or  (Jermany  by  rail  via  New  York.  Kate,  $?  '•'"■  hundred  to 
New  York,  $2.f)0  per  hu.idred  to  London. 

Mr.  Jones  adfin  that  with  proper  fatihtics  thi.s  froi^ht  eould,  in 
Ills  judgment,  all  he  moved  \>y  the  way  of  f'anania. 

ri BATTLE. 

There  was  les.s  iiitere.st  in  Seattle  in  the  subject  of  eomrnerce  via 
Panama  than  in  any  of  the  other  I^aeifir  roast  eities  visited.  This 
city  appears  to  he  somewhat  outside  the  zone  of  Panama  influence. 
The  enamber  of  conmierce  stated  that  some  products,  especially  of 
iron  antl  steel,  could  be  advantao^eously  shipped  by  way  of  Panama 
to  Seattle.  The  conditions  there  are  v<^ry  similar  to  those  at  Tacoma, 
the  cities  beino;  oidv  30  miles  apart. 

I  1  't  with  the  cliamber  of  conunerce  a  list  of  inquiries  (Exhibit 
J  10)  :i ;  to  the  amount  of  freifrht  which  oriorinates  m  that  vicinity 
for  !^h.ipment.  and  also  the  amount  received  there,  which  could  be 
successfully  transported  via  Panama,  but  up  to  the  rime  of  sub- 
mitting this  report  replies  to  these  inquiries  had  not  been  received. 

(OMrLAINT    .\S    TO    TR.AN'SSUrF'MF.NT.    - 

The  PfK-ific  Mail  ships  sailing  from  San  PVanci.sco  south  make 
their  first  stop  at  ^iazatlan.  Mexico.  Between  Mizatlan  and  Panama 
tiiey  stop  at  all  the  important  port-  of  Mexico  and  Central  America, 
(ioing  north  they  call  at  the  same  Central  American  and  NFexican 
))i.rts.  making  Mazatlan  the  hist,  aiid  from  there  sail  direct  to  San 
Francisco.  The  Pacific  Nfail  iiu-  traffic  arrangements  with  other 
-teamsliip  companies,  whereby  freiirht  received  at  Panama  f()r  any 
Pacific  coast  city  of  the  United  State.-  other  than_  San  Franci>i«j  is 
reshipped  at  Sati  Francisco  to  its  destination,  and  freight  originating 
at  the  Pacific  coast  cities  to  be  exported  via  Panama  must  be  shipped 
bv  other  steamship  <-<.mpanies  to  San  Francisco,  and  there  traris- 
^hip{)ed  to  the  Pacific  Mail.  Tl:i>  transshipment  at  San_  Francisco 
is  one  of  the  chief  source-  of  complaint  by  th.e  -lii[>{)ers  of  Porthmd, 
Tacoma,  and  Seattle. 

REPORT    «»F    CON'GRESSION'AI.    lOMMlTTEE. 

The  allegatnui  is  freely  made  by  metnbers  of  the  chambers  <>f  com- 
merce of  a  number  of  Pacific  coast  cities  that  the  tran.scontinental 
railroads  control  tlie  rates  by  the  Isthmian  route  as  etrectually  as 
they  did  in  1S0.3.  at  which  tit'ne  there  was  a  Conjzressionai  investiga- 
tion as  to  the  relations  between  the  Panama  Railroad  Com[)any  and 
the  Pacific  Mail  Steamship  Company.  The  report  of  the  Congres- 
sional conuuittee  which  made  that  investigation  is  referred  to  in  the 
communication  of  Maj.  Gen.  George  W.  Davis  (Exhibit  K).  In  this 
report  it  is  alleged  that  before  the  interstate  conmierce  law  was 
enacted  an  organization  known  as  the  Transcontinental  Railroad 
Pool  paid  the  Panama  Railroad  Company  $7.5.000  per  mouth  for  the 
privilege  of  tLxing  rates  by  that  route:  that  in  January.  187S.  the 
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Panania  Railroad  entered  into  a  contract  with  the  Pacific  Mail  Steam- 
ship Company  and  that—)     -'  -,   | 

frJc!!!?/!?"'''*?-?''*'^'^^^  ^'  *'^«  P*«'fi«  ^^a'l  should  have  the  exclusive  right  "to  bill 
rZt  ^^uf-  f,T™/«^  ?'^'k  to  San  Francisco,  and  vice  versa,  over  the  Panama  Rui  - 
road,  and  all  freight  offered  by  others  between  these  points  could  not  be  "billed  throutrii  " 
but  would  have  to  pay  local  rates  on  the  Isthmus  railway.  ^  ' 

The  committee  further  says : 

„S  ^""^  paid  for  this  was  to  be  a  lump  sum  of  $75,000  a  month  to  the  railroad  company 
ulvy  ™«dihcation  was  afterwards  lowered  to  $5.5,000  a  month.  A  remarkable  fact 
about  this  contract  is  that  it  was  the  result  of  a  contract  made  before  that  time  between  tLe 
Pacific  Mail  Company  and  the  Transcontinental  Railway  Pool,  as  at  that  date  the  Associa- 
tion of  Transcontinental  Railways  was  called.  That  was  a  contract  whereby  the  Trans- 
continental Railway  Pool,  embracing  all  of  the  roads  between  the  Missouri  River  and  the 
t'acihc  seaports,  and  covering  entirely  all  railway  traffic  between  the  Atlantic  and  Pacifi,' 


seal)oards,  several  of  which  had  received  large  donations  o7  purUo  Tandsranrthe"Lnds  of 

1  Government  was  guaranteeing,  paid  the  Pacific  Mail  the  sum  of 


«Qnnf¥^  ITrv^r.lfi       I  .  f^ " ,"""  6'""".'«''^cu.g,  jjttiu  Liio  1  acme  aiaii  me  sum  ol 

fSvT  p™T  aV^'"''''  Tf'  ^ft^'^f 'i«  '•«<^»<'«^'^  to  $75,000  a  month,  for-the  consideration 
Y^i  A  ^^'*'«/*'*  .^«"'d  'Y'^  o»ly  1,200  tons  of  freight  each  way  a  month  between  New 
York  and  ban  Francisco,  and  on  that  freight  would  allow  the  Transcontinental  Pool  to  fix 
the  price  and  rate  to  be  paid.  That  was  the  upshot  of  the  contract,  although  the  form  was  a 
reservation  of  space  for  1,200  tons  a  month  for  the  exclusive  benefit  of  thel'ranscontinentui 
Railway  roads,  whether  the  steamer  sailed  full  or  half  empty. 

After  the  passage  of  the  interatate  commerce  law  had  compelled  the  di-ssolution  of  the 
so-called  pool,  a  rranscontinental  Railway  Association  was  formed,  which,  under  some 
name  or  other,  is  still  m  existence,  and  down  to  the  pre,scnt  time  the  l»acific  Mail,  subsidized 
by  the  (jovernraent  m  a  large  amount  each  year,  has  been  allowing  the  Transconfaentai 
Railwav  to  fix  the  rates  and  limit  the  traffic  over  its  lines.  These  two  contracts  wen  so  far 
practical  y  ports  of  one  and  the  same  that  the  amount  paid  the  Panama  Railroad  montlih 
was  fixed  with  regard  to  that  paid  to  the  Pacific  Mail  by  the  transcontinental  roads,  anil 
Jy-S"  Ir    ";     «t'ru2f  ^"^T'"'^/!"""'  $9(),(XX)  d  month,  to  $75,(X)0,  the  former  was  lowered  from 

n!n;  1  A  'i^:  .IK^'^T'h  '^  '""''^^y  '^''^*'^  '*X  ^^'^  offi^-t^'-s  of  both  the  transconti- 
nental roads  and  the  Pacific  Mail.  It  was  to  maintain  rates  above  the  level  to  which  thev 
would  fall  if  free  competition  between  these  several  routes  had  continued.  It  .seems  to  b'e 
certain  that  a  very  large,  if  not  an  absolutely  controlling,  interest  in  the  stock  and  directory 
pt  the  1  acihc  Mai  Company  is  owned  by  individuals  and  estates  very  largely  interested 
in  the  stock  and  directory  of  the  transcontinental  roads:  and  it  is  proven  that  the  same 
individuals  composing  a  majority  of  the  directorA-  of  the  Pacific  Mail  composed  a  majority 
of  the  directoip  present  at  the  meeting  of  the  Panania  l{ailroad  Company's  directory  at 
which  the  contract  between  Pacific  Mail  and  the  railroad  company  of  FeHvuary  1  1878 
was  ratified  and  executed.  That  this  system  has  for  fifteen  years 'been  diminisliing  com- 
merce between  Xevv  ^  ork  and  San  Francisco  across  tlie  Isthmus  is  not  denied.  It  is  stated 
as  a  justification  that  the  Transcontinental  Railway  As,sociation,  controlling,  as  it  did 
under  these  contracts,  the  prices  and  traffic  of  the  Pacific  Mail,  used  the  latter  as  an  active' 
'actor  to  defeat  the  competition  of  sailing  vessels'  trp,ffic  around  Cape  Horn,  and  thus  were 
able  to  maintain  the  rates  of  the  railroad  compap-.-s  as  against  that  of  sailing-ves.sel  compe- 
tition. It  IS  obvious  that  this  did  not  tend  to  increase  American  shipping  or  tend  to  the 
encouragement  of  the  merchant  marine  or  the  commerces  of  tlie  United  States. 

^*.*  *  *  *  *  * 

lour  committ-e  can  net  refrain  from  calling  attention  to  what  seems  to  be  an  obvious 
deduction  from  the  facts  sho«-n:  That  it  is  the  interest  of  the  Unittd  States  that  the  Amer- 
ican people  should  abs*)  hit  ely  control  somo  outlet  across  the  Isthmus,  at  some  point  which 
shall  be  used  for  the  benefit  of  American  trade  in  general  as  an  open  and  continuous  com- 
petitor, affording  no  opportunity  for  entangling  subsidies  from  great  competing  lines  or 
chance  ol  falling  into  the  grasp  of  any  monopoly  through  stock  manipulation. 

(^'S"''''>  John  R.  Fellows.  Chairman. 

T.  J.  Geary. 
JosiAH  Patterson. 
H.  Henry  Powers. 
Bellamy  Sixjrer. 

When  at  San  Francisco  a  number  of  citizens  called  my  attention 
to  this  report,  and  stated  that  the  Government  now  has  an  oppor- 
tunity to  carry  out  the  recommendation  which  this  Congressional 
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committee  made,  and-that  this  railroad  should  now  be  made  "an 
outlet  across  the  Isthmus"  for  the  benefit  of  American  trade. 

MR.    SCHWERIN's    statement. 

While  in  San  Francisco  I  submitted  to  Mr.  R.  P.  Schwerin,  vice- 
])resident  and  general  manager  of  the  Pacific  Afail  Steamship  Com- 
pany, a  number  of  questions  (Exhibit  L)  relating  to  the  comj)laints 
against  the  contract  between  that  company  and  the  Panama  Railroad 
Company. 

In  answering,  among  other  things,  Mr.  Schwerin  said: 

The  Pacific  Mail  Steani.ship  Company  now  maintains  a  regular  schedule  between  San 
Francisco  and  ^\jicon,  and  it  requires  nine  sUnimei-s  to  pt-rform  the  regular  service,  as  the 
disi  ance  between  San  Francisco  and  Ancon  is  ;i,474  miles.  These  vessels  now  take  freight 
from  San  Francisco  to  the  ports  of  the  following  countries:  Mexico,  Guatemala,  Salvador, 
Honduras,  Nicaragua,  Costa  Rica,  Colombia,  and  the  west  coast  of  SoutI'.  America.  They 
also  transact  the  Wal  business  between  the  ports  of  these  countries  and  handle,  via  the 
Isthmus  of  Panama,  freight  from  the  west  coast  of  the  United  States  to  ports  of  the  Atlantic 
cf)nst,  ports  of  the  West  Indies,  the  northeast  coast  of  South  America,  and  Europe,  including 
tliD.'ie  of  the  United  Kingdom,  France,  (lermany,  and  the  Mediterranean,  and  the  company 
receives  at  jVncon  from  its  connecting  carrii  ;s  return  freight  from  the  countries  noted  above, 
and  also  handles  the  local  business  between  Central  American  and  Mexican  ports. 

S<juth  of  Ancon,  on  the  west  coast  of  South  America,  two  lines  of  foreign  steamers  are  in 
oi)eration — the  Pacific  Steam  Navigation  Cf)rnpany,  a  British  organization  subsidized  by 
the  British  Government,  and  the  Compafiia  Sud-Aniericana  de  Vapores,  a  Chilean  corpora- 
tion, subsidized  by  the  Chilean  Governm"nt.  Thee  two  lines  do  not  operate  novtli  of 
J'anama.  There  is  also  a  Ciernian  line,  called  the  Kosmos  Steamship  Company,  controlled 
largely  by  the  inteiests  of  the  Hamburg-American  Packet  Company,  flying  the  German 
iliig.  This  line  operates  steamei-s  from  Hamburg  to  ports  on  the"  west  coast  of  South 
America  via  the  Straits  of  Magellan,  tou<'hing  at  Central  American  and  Mexican  ports,  San 
?^ancisco,  and  Puget  Sound  ports,  and  on  the  return  voyage  to  Ilaml)urg  touches  at  ports 
iianied,  in  a  reveree  order.  1  his  last-mentioned  line  is  to-day  a  direct  competitor  witn  the 
Pacific  Mail  Steamship  Company  for  all  classes  of  its  business,'  [hAU  north  and  south  bound, 
excepting  that  which  must  be  exclusively  carried  in  Vmerican  bottoms,  i.  e..  freight  orig- 
inating on  the  Pacific  coast  of  the  United  States  and  dt^stined  to  the  \tlantio  coast  of  the 
United  States  and  carried  via  the  Isthmus,  or  vice  vei-sa.  Its  steamei-s  sail  side  by  side 
with  us,  loaded  with  American  commodities  for  the  Mexican  and  Central  American  coun- 
tries, and  transact  the  local  business  between  ports  of  Mexico  and  Cential  America.  It 
has  to-day  every  advantage  that  the  Pacific  Mail  Steamship  Company  has,  with  the  excep- 
tion that  it  takes  its  freight  through  the  Straits  of  Magellan,  and  does  not  through  bill  via 
the  Isthmus.  This  line  carries  Ireight  and  passengers.  Their  steamers  are  of  a  large 
freight-cu'-rying  capacity,  chiefly  manned  and  operated  with  foreign  ofliccrs  and  Chileno 
crews.  The  officers  are  paid  the  wages  out  of  Hamburg.  From  Hamburg  to  Valparaiso 
the  crew  is  a  hkclcton  German  (-rew,  and  at  the  latter  port  Chilenos  are  taken  aboard  to 
make  up  the  complement,  and  they  are  paid  silver  wages. 

The  Pacific  Steam  Navigation  Company  pay  their  officers  Britisli  wages  out  of  the  port 
of  Liverpool,  and  the  crew  are  all  Chilenos,  at  silver  wages.  The  Compaflia  Sud- Americana 
de  \'apores  pays  its  officera  and  crew  silver  wages. 

The  service  of  the  Kosmos  Line  has  been  somewhat  irregular,  and,  us  we  have  endeav- 
ored to  operate  our  liuvi  with  the  greatest  possible  regularity,  we  have  had  the  advantage 
in  the  canying  of  freight  and  paasengers  up  to  the  present.  If,  however,  the  Isthmus  is 
thrown  open  and  the  South  American  companies  extend  their  service  to  San  Francisco  or 
Puget  Sound  (and  they  have  been  offered  an  additional  subsidy  by  the  Dominion  govern- 
ment to  go  to  British  Colombian  ports),  ship  for  ship,  it  is  impossible  for  us  to  carry  freight 
and  passengers  in  competition  with  these  three  lines  and  live,  as  the  Isthmus  and  the  local 
business  would  be  divided  between  four  lines;  and  it  is  manifestly  evident  that  the  American 
line  can  not  continue  to  exist,  for  the  reason  that  not  cnly  is  there  not  enough  Imsiness  for 
four  lines,  but,  with  th(  cenest  economy  of  operation,  the  Ameri<'an  line  can  not  compete 
with  its  foreign  competitore,  in  view  of  the  increased  cost  of  its  operating  expenses. 

Referring  to  the  increased  expense  of  maintainir<^  the  American 
ships  with  American  officers  and  American  crews,  as  compared  with 
the  cost  of  operating  a  foreign  ship,  Mr.  Schwerin  offers  as  evidence  a 
statement  (Exhibit  L)  of  the  expense  of  maintaining  the  American 
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sttMiinsliip  Acapulco,  with  a  ^tosh  toniiHge  of  2,572,  m  conipnied  witli 
tho  cost  of  maintainin*!:  the  British  steamship  Palemij  witli  a  gross  ton- 
nage of  2,553.  The  total  cost  per  month  of  maintaining  {he  Acayvlo 
was  $3,060,  as  against  $1,535.8(;,  the  cost  of  operating  tlie  Palena,  a 
difference  in  favor  of  the  British  steamship  of  ."i^l  ,525.14,  or  $1H,2S9.()S 
per  annum.  He  also  oilers  a  statement  (Exliibit  L)  sliowing  the  cost 
of  operating  the  American  steamship  Clfy  of  Sydney,  with  a  gross  ton- 
nage of  3,017,  as  compared  with  the  cost  of  operating  the  ('hih-aii 
steamsliip  Aconaujva,  with  a  tonnage  of  2,701.  Tlio  total  ex[)enscs 
per  month  of  maintaining  the  City  of  Sydvcy  were  $3,230,  whde  tho 
expenses  of  maintaining  the  Aroncagva  were  $1,048.88,  a  difference 
in  favor  of  the  Chilean  steamship  of  $2,181 .12  per  month  or  $20,173. 14 
per  annum.  He  offers  a  further  statement  (Flxhihit  L)  giving  tho 
difference  in  tlie  expense  of  operating  the  American  steanisJiip  Aztec, 
with  a  tonnage  of  3,508,  as  compared  with  that  of  operating  tho 
(Jerman  steamship  lunrisffi,  with  a  tonnage  of  3,582,  showing  the  cost 
of  the  Aztec  to  l)e  $2,155  per  month,  as  against  $878.75  per  month  foi 
tho  Jiatnses,  a  dilference  in  favor  of  the  (ierman  steamship  of  $1 ,270.25 
per  montli,  or  $1 5,315  per  annum.  The  dilference  in  the  cost  of  main- 
taining these  steamships  consists  in  liigher  wages  for  the  crews,  higher 
salaries  for  the  officers,  greater  cost  of  food  for  tlie  crews,  officers,  and 

Eassengers,  and  larger  expenses  for  repairs.  To  illustrate  (Exhibit 
):  Tlie  captains  en  all  three  of  tlie  American  shins  are  paid  $200  per 
montli  in  ('old,  while  the  captain  of  the  English  ship  is  paid  $100  oei' 
month;  of  the  Chilean  ship  $112  per  month,  and  of  the  German  .ship 
$125  per  month.  A  larwr  percentage  of  difference  nuiintains  for  tho 
subordinate  officers.  The  seamen  of  the  American  ships  are  paid  $30 
per  month  in  gold,  while  the  seainen  of  the  English  ships  are  paid 
$7.05  per  month;  of  the  Chilean  ship  $5.76  per  nionth,  and  of  the 
German  ship  $16.25  per  month.  Mr.  Schwerin  states  that  tho 
American  seamen  not  only  demand  higher  wages  but  better  food,  and 
therefore  their  maintenance  is  much  more  expensive  than  that  of  sailors 
upon  foreign  ships. 

Referrmg  to  the  rates  that  are  charged  at  the  Mexican  and  Central 
American  ports,  he  says  that  they  are  very  low,  considering  the 
expense  intvurred  at  those  ports  in  loading  and  discharging  cargo: 
that  the  facilities  for  handling  freight  are  very  poor,  resultmg  in  great 
waste  of  time;  that  ships  costing  hundreds  of  dollars  a  day  to  main- 
tain are  kept  waiting  by  port  officers,  sometimes  for  days,  for  a  com- 
paratively .small  amount  of  freight;  that  if  the  business  from  these 
ports  is  clivided  between  a  number  of  competing  lines  the  amount  of 
freight  each  would  receive  would  be  so  small  that  it  would  not  justify 
maintainirig  a  regular  schedule  service,  and  that  the  annullir.g  ov  thi.« 
contract  will  result  in  injury  to  the  commerce  of  Central  America  and 
Mexico. 

Mr.  Schwerin  adds  (Exhibit  L)  that  h.e  has  no  objections  to  competi- 
tion with  American  lines  when  conditions  are  equal,  and  that — 

If  the  privilege  of  through  bills  of  lading  were  given  to  all  .shins  sailing  under  the  Aicericaii 
fiag  and  withheld  from  ships  sailing  under  foreign  flags,  the  Pacific  Mail  Steamship  Com- 
pany would  maintain  a  regular  weekly  service  between  San  Francisco  and  Ancon,  and  con- 
tinue to  do  sc;  making  every  effort  to  build  up  its  lino  by  obtaining  as  fast  as  possibl* 
American  vessels  of  new  and  modem  construction,  which  could  be  operated  more  economic- 
ally, and  of  a  type  which  could  be  operated  through  tho  canal  upon  »t«  completion. 
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BUSINESS    N(/r    DEVELOPED. 

After  carefully  eonsiderin*,'  tbe  stateruents  made  hy  the  commercial 
bodies  of  the  Pacific  coast,  the  statemerit  of  Mr.  Schweriti,  and  other 
data  whi<'h  have  been  called  to  my  attention,  it  clearly  appears  that 
the  Pacific  Mail  SteaiiiHhip  Company  has  made  little  effort  to  develop 
hiiMiness  between  Pacific  coast  and  Atlantic  coast  fiorts  of  the  Tuited 
States.  It  has  not  endeavored  to  secure  trafhc  from  Seattle,  Tacoma, 
and  Portland,  three  important  commercial  cities  upon  the  North 
l^acific  coast,  and  it  passes  by  the  port  of  San  I)ieo;o  without  stoppinsj. 
Mr.  Schwerin  states  that  there  is  not  sufficient  business  at  San  Diejj^o 
for  the  south  and  east  by  the  way  of  Panama  ^o  justifv  ships  sto[)ping 
there  and  that  the  business  available  from  th<'  northern  cities  would 
not  justify  establishinfj  a  .service  direct  between  those  points  and 
Mexico,  Central  America,  and  Panama.  This  position  is  vigorously 
controverted  by  the  shippers  and  the  chambers  of  commerce  of  these 
cities.  Members  of  the  ('hamber  of  Commerce  of  San  l)ie<ji;o  state,  in 
support  of  their  assertion  that  there  is  a  large  btisiness  from  their  citv 
avadable  for  shipment  by  Panama  that,  durmg  the  week  enrjed  MprcK 
!  1,  1005,  a  vessel  of  the  American-Flawaiian  Steamship  Line  brought 
by  the  Straits  of  Magellan  from  New  York  to  San  f>iego  more  than 
;',,000  tons  of  miscellaneous  merchandise,  It  appears  reasonable  that 
H  steamship  line  which  finds  it  proHtable  to  stop  at  numerous  and 
unimportant  ports  of  Nfe.Kico  and  Central  .Vmerica  would  find  a  larger 
;ind  more  profitable  business  available  at  the  important  commercial 
'  ities  on  the  Pacihc  coast  of  the  Inited  States.  The  statistics  fur- 
nished by  the  various  chambers  of  commerce  show  that  there  is  a 
iarge  volume  of  freight  which  could  with  profit  be  moved  via  Panama 
at  a  much  lower  rate  than  that  paid  the  tran.scontinental  railroads, 
a,nd  it  appears  to  rne  that  these  statistics  further  show  that  a  large 
part  of  tnis  commerce  would  go  via  F^anama  if  facilities  were  olTered. 
There  can  be  no  doubt  but  that  if  an  etfort  had  been  made  to  secure 
business  from  the  important  Pacific  coast  ports  a  larger  traffic  would 
have  been  developed.  The  fact  that  the  rates  between  the  Atlantic 
and  Pacific  ports  of  the  United  States  are  ba.sed  on  the  transcontinental 
railroad  freight  schedule,  being  a  ilat  di.scount  of  20  per  cent  from 
that  schedule  for  carload  lots  and  30  per  cent  for  less  than  carload 
lots,  is  evidence  that  there  is  a  cooperation  between  the  Panama  route 
and  the  railn^ads  in  the  tixing  of  rates.  The  character  of  the  isthmian 
route  is  such  that  certain  articles  can  be  shipped  much  cheapen'  by  that 
route  than  across  the  continent  by  rail,  while  upon  others  the  ditlVr- 
ence  in  the  cost  would  not  be  so  great,  and  many  articles  can  not  be 
successfully  shipped  that  way.  So  there  does  not  appear  any  valid 
reason  why  the  rate  via  Panama  should  be  made  ditferential.  ft  is 
quite  evident  that  if  the  Pacific  Mail  Steamship  Company  and  the 
Panama  Railroad  Company  ha<i  been  engaged  in  a  lively  competition 
with,  the  railroads  for  tran.scontinental  business  they  would  have  ha<i 
an  independent  rate  schedule.  While  at  present  the  control  of 
Panama  rates  by  the  transcontinental  railroads  Ls  not  so  specifically 
apparent  as  it  was  under  the  contract  of  1878,  a.s  set  forth  in  the  report 
or  the  Congressional  committee  (Exhibit  K),  yet  the  effect  of  the 
present  contract  is  practically  the  same,  another  method  having  been 
adopted  to  secure  the  desired  results. 
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COMPr  VINT   AS    TO    POLICY   ON    ATLANTIC    SIDE. 

Complaint  i^  made  that  the  Panama  Railroad  Company  has 
monopolized  the  traflic  on  the  Atlantic  side  for  its  own  steamships 
and  refused  to  receive  freijjjht  at  Colon  from  competing  Hnes,  and  that 
as  a  result  the  commercial  interests  of  the  Gulf  cities  have  been 
greatljy-  injured. 

^  I  visited  the  Gulf  ports  of  Pensacola,  Mobile,  New  Orleans,  and 
Galveston,  and  conferred  with  the  commercial  orjjjanizacions  of  these 
cities.  These  ports  have  never  had  facilities  for  the  movement  of 
conmierce  via  Panama  to  and  from  the  western  coast  of  North  and 
South  America.  The  Panama  Railroad  Comnanv  has  operated  a 
steamshij)  line  from  New  York  to  (\)lon  and  refused  to  allow  the  use 
of  the  Isthmus  to  any  compotin*;  line  on  the  Atlantic  side. 

The  Board  of  Trade  of  New  Orleans  complains  bitterly  of  the  dis- 
crimination by  the  Panama  Company  a^'ainst  the  Gulf  ports  and  in 
favor  of  New  York.  The  New  Orleans  commercial  organizations 
asocrt  that  a  very  large  tonnage  would  seek  an  outlet 'through  that 
port  if  facihties  were  available  for  shipment  via  tlie  Isthmus  to  the 
western  coast  of  North  and  .South  America.  The  products,  originating 
within  the  commercial  radius  of  New  Orleans  for  export  are  wlieat, 
corn,  oats,  hay,  all  kinds  of  farm  products,  cement,  coal,  iron,  manu- 
factures of  iron  and  steei,  lead,  zinc,  lumber,  cotton,  petroleum,  rice, 
sugar,  salt,  sulphur,  cotton-seed  pro('  icts,  etc.  A  market  for  a  large 
amount  of  these  products  could  be  found  in  South  and  Central  AmeT- 
ica  and  on  the  western  coast  of  Mexico  if  transportation  facilities 
existed.  It  is  also  asserted  that,  if  opportunitv  were  offered,  large 
quantities  of  these  products  could  be  shipped  to  the  Pacific  coast  of 
the  United  States  bv  the  wav  of  Panama  more  cheaply  than  by  the 
transcontinental  railroads.  I'he  board  of  trade  further  alleges  that 
the  discrimination  on  the  part  of  the  Panama  Railroad  Company 
against  New  Orleans  has  had  a  far-reaching  effect  upon  its  commercial 
interests;  that  the  distance  from  New^  Orleans  to  San  Francisco  is 
2,456  miles,  while  from  New  York  to  San  Francisco  it  is  3,237  miles, 
yet  the  freight  rale  on  commodities  is  the  same  from  New  Orleans  and 
New  York  to  San  Francisco,  as  indicated  bv  the  followins:  schedul*' 
(Exhibit  J  6):  '  r. 


Couiinoditu's. 


Iron 

Sugar 

Coffee,  green. .. 
Coffee,  roasted. 
Rice 


I  New  Orleans  ;  New  York 
i  to  San  Fran-       to  San 
i        Cisco.  Francisco. 


Per  cwt. 

SO.  75 

I.IW 

.9() 

1.10 

.55 


Per  cwt. 

*().  7.'. 

1 .  (I.") 

.90 

1.10 

.75 


It  appears  from  Exhibit  J  6  that  large  amounts  of  cotton,  sugar,  rice, 
and  general  merchandise  are  shipped  by  rail  from  New  Orleans  to  the 
Pacific  coast,  and  that  there  are  heavy  shipments  of  matting,  silks, 
tea,  Japanese  merchandise,  wine,  and  canned  and  dried  fruits  from 
the  Pacific  coast  to  New  Orleans;  that  a  large  part  of  this  freight  could 
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be  routed  by  the  way  of  Panama,  and  that  if  proper  faciUties  existed 
there  would  be  a  readiustinent  of  the  transcontiiientai  railroad  freight 
rates  so  that  New  Orleans  would  be  given  advantage  ot  the  781  miles 
shorter  haul  by  rail  to  the  Pacific  coast  norts  wliioh  she  is  justly 
entitled  to,  but  is  now  deprived  of  because  she  has  not  tlie  facilities  for 
cheap  water  transportation  by  the  way  of  Panama. 

Referring  to  the  shipment  of  cotton  to  the  Orient,  the  board  of 
trade  (Exhibit  J  6)  says: 

Cotton  is  Mhippod  to  the  Orient,  but  none  of  it  via  New  Orleans.  Tlie  most  remarkable 
feature  Is  that  cotton,  a  southern  product,  is  Iwini;  forwarded  to  Tacotna,  and  thence  to 
Japan  and  other  poris  of  the  Orient  at  rates  which,  at  the  present  tiiuc,  it  would  lie  difiicult 
for  New  Orleans  to  compete  with,  owing  to  the  fact  that  the  rates  via  Colon  and  Panama 
to  the  orienta'  ports  have  Ixicn  prohibitive. 

The  exportation  of  (-otton,  comparing  the  seven  montns  endmg  March  31 ,  HX)4,  with  the 
same  period  for  1905,  from  Puget  Sound  shows  an  increse  from  26,012  bales  to  68,741  bales, 
indicating  a  heavy  transcontinental  movement  for  tranashipment  at  our  Pacific  ports. 

Ill  this  connection  it  may  also  Iw  siafed  that  the  exportation  of  cotton  from  San  Franc i-sco 
for  the  same  period  shows  aii  increase  from  12,355  bales  to  89,724  bales. 

Continuing,  the  board  of  trade  says  that  the  natural  movement  of 
this  cotton  would  be  to  New  Orleans  and  from  there  by  water  to  the 
Orient  by  the  way  of  Panama;  that  the  cost  of  the  transportation  of 
baled  cotton  by  the  Istlmms  route  would  be  much  cheaper  than  to 
ship  it  thousands  of  miles  by  rail  over  high  mountain  plateaus  to  the 
Pacific  coast  and  then  reship  to  the  Oi-ient,  and  that  commerce  ought 
to  have  the  oi)portunity  of  moving  by  the  Panama  route,  that  being 
the  one  of  least  resistance. 

Pef erring  to  the  steamship  facilities  existing  at  j)resent  from  New 
Orleans  to  Colon,  the  board  of  trade  (Exhil)it  J  0)  says: 

The  present  steamship  facilities  between  New  Orleans  and  Colon  are  thos*'  of  a  fruit  line. 
This  service  can  hardly  be  considered  as  comprehensive  for  the  carrying  of  general  cargo  and 
passengers.  While  these  fniit  steamers,  peniaps,  have  been  able  iij)  to  this  lime  tt)  till  the 
limited  requirements  of  this  trade,  it  is  anticipated  that,  with  the  development  and  addi- 
tional needs  for  canal  construction,  unless  a  nroper  general  cargo  steamship  service  is  main- 
tained between  New  Orleans  and  Colon,  and  thence  via  Panama  Railroad  to  the  western 
coast  of  the  United  States,  Central  and  South  America,  New  Orleans  will  1k'  deprived  of  that 
share  of  the  business  which  by  right  should  come  to  her. 

The  passenger  service  has  up  to  this  time  also  been  a  cau.se  of  <'onsideiable  complaint,  as 
the  fruit  steamers,  for  reasons  of  their  own,  have  discouraged  the  carrying  of  pa.s.sengers 
during  the  summer  time.  This  acted  as  a  drawback  to  New  Orleans,  since  pas.sengers  going 
to  New  York  would  supply  their  commercial  wants  in  the  East. 

Recently  the  United  Fruit  Company  has  placed  one  general  cargo  boat,  the  steamship 
Saphir,  in  this  market  to  ply  betwee.i  New  Orleans  and  Colon. 

A  further  disadvantage  under  which  New  Orleans  is  laboring  at  this  time  is  the  fact  that 
the  United  States  Government  is  running  the  Panama  Steamship  Line  cnl  ircly  from  the  port 
of  New  York,  when  ic  is  claimed  by  New  Orleaas  interests  that  it  would  1m>  but  fair  to  allot 
a  part  of  this  line  to  our  city. 

New  Orleans  has  fine  facilities  for  the  hanrlling  of  ocean  commerce. 
Her  v.'harves  are  under  muidcipal  control,  ai»d  there  is  a  fine  depth  of 
water  to  the  river's  edge.  She  not  only  has  Uie  advantage  of  river 
transportation  for  thousands  of  miles  inland,  but  many  or  the  great 
railroads  of  the  Mississippi  Valley  make  this  port  tlieir  southern 
teiminus.  The  board  of  trade  asserts  that  all  her  business  men  ask 
is  that  she  be  given  an  opportunity  to  utilize  to  the  fullest  extent  her 
natural  advantages. 

Mr.  E.  A.  Drake,  secretary  of  the  Panama  Railroad  Company,  in 
referring  to  the  complaint  of  the  New  Oi leans  Board  of  Trade,  says 
that  at  one  time  the  Panama  Railroad  chartered  a  ship  and  put  on  a 
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service  between  New  Orleans  and  Colon;  that  the  Southern  Pacific 
Kailroad  immediately  cut  the  rates  on  products  which  couhl  he  siir- 
cessfully  transported  by  the  way  of  Panama;  tliat  after  the  ship  had 
made  one  round  trip  tlie  mercliants  who  had  souL'ht  to  have  the  hrie 
eslahlished  withdrew  their  patnMia*,'c  and  avaih'd  themselves  of  tlic 
reduced  rate  of  the  Southern  Pacific,  and  that  the  Panama  kailroad 
then  withdrew  its  shin  for  lack  of  patronaj^^e.  This  statemeni  of 
Mr.  Drake  evidently  relates  to  the  matter  referred  to  in  tlie  following 
parajrraph  from  the  report  of  the  Sow  Orleans  Hoard  of  Trade 
(Exhibit  .1  li) : 

Whilfoii  tlu',siil)j('(t  of  Punarna  tmrisportntioii,  i(  liriiifrstoniiiid  tl).- cxptMifncc  (hfwlK.lc- 
sale  {^rocci-s.  liriiior  lifiilcrs.  and  o  licr  iiiii  rests  litid  willi  tUv  Soiif  licrii  I'h(  ilic  CompiiiiN  .sev- 
eral years  a},'«>.  wh.n  tlit'  dcalt-rs  here  coik  Iwdcd  thai  the  rate  fioiii  San  JwaiirLsi  (i,  in  carload 
lots,  of  75  {Till*!  \H'v  hundri'd  pounds,  was  excessive  and  (•X(  ('<'din),'ly  so.  The  tni-n  han's  at 
th»>  time  tmjk  tlio  hull  by  llic  liorns  and  had  tlit>  wine  i  raiisporlod  from  San  Fraii'  is.o  to 
Panama  by  steamship,  and  thcn«(>  to  New  Orleaas.  al  a  rate  of  t.",  (  enis,  as  a},'aii).>i  ilu' 
7'went  ratr>  of  the  SouMn'rn  Paeilic,  all  rail. 

Wliile  the  wine  was  en  rou'e  by  (his  vessel  i  he  Sontiiern  Paeilic  redn-ed  their  rail  rate  to 
45  cents  to  meet  the  steamship  ra'e.  .Vfter  the  wine  reached  here  (he  SiaChern  i^uilic 
raisedtlieirraieaKainto.5()cenis,and  finally,  afier  the  boat  was  wiihdrawn,  back  lo  T.'icent.s. 

In  the  meantime  the  jobbei-s  thonijhi  tht>  Snufhern  Pacific  would  p;ol(>cl  the  recently 
reduced  rate,  but,  as  stated  above,  when  the  4iip  was  with.lrawn  tlie  Southern  I'aeific  put 
their  rate  ba'-k  to  75  cmts  on  carload  Int.M,  and  i'ave  not  deviated  from  this  rate  ever  since. 

MOMir.K. 

M«>'  iie  exports  the  same  churactcr  of  (^oods  as  Xcw  Orleans,  but 
sh>  .,  never  had  fucilities  for  the  .^-Iiipmeiit  of  lier  products  to  the 
wesi  i-n  coast  of  Nort.h  und  Soutii  Americii  by  the  way  of  Panu'iia. 
The  cliatnber  of  cotnmerce  of  Mobile  states  that'there  is  a  larc^'C  amount 
of  cotton  products  and  raw  cotton  destiiwd  for  the  Orient  which  is 
transj)ortcd  from  that  vicinity  to  Seattle,  Portland,  and  San  Fran- 
cisco, and  from  there  reshipped  by  steamer  to  Chifia  tmd  Japan,  and 
thata  huye  volume  of  canned  i]joods.  such  as  salmon,  canned  fruits, 
Calif«)rniu  wine,  and  dried  fruits,  is  shipped  from  the  Pacific  coast  of 
the  United  States  to  Mobile  for  distribution.  The  president  of  the 
chamber  of  commerce  states  that  it  would  })e  practicable  to  shij)  a 
large  part  of  this  freight  by  tlie  way  of  Panama,  but  that  proper 
facdities  have  not  existed  because  no  steamship  line  runnino-  out  of 
Mobile  was  able  to  make  traific  arrangements  with  the  Panama 
Raih-oad  for  transfer  of  its  cargo  across  the  Isthmus.  The  fact  that 
transcontinental  rates  on  canned  goods  from  California  to  many  of 
the  interior  southern  cities  and  cities  on  the  Guif  and  tlie  South 
Atlantic  seaboard  are  liigher  than  to  New  York  and  other  eastern 
ports  bears  out  the  statements  nuide  bv  the  shippers  of  the  southern 
cities  that  high  rates  are  maintained  t)ecause  facilities  via  Panan)a 
are  denied. 

The  president  of  the  chamber  of  commerce  (Exhibit  J  7)  saj's: 

In  my  judgment  the  handliiifi;  ot  cotton  and  cotton  good.s  to  the  Orient  and  ioreij^i  coun- 
tries couki  bo  frreatly  increa-sed  or  stimulolcw  with  improved  shipping  tacilitie.s  t)V  Panama. 
Furthermore,  the  products  of  the  Pacific  coast  ports  of  Mexico,  Central  and  Soufh  America 
could  be  .stimulated  and  largely  devdofK'd  by  the  port  of  Mobile  for  the  interior.  For 
instance,  such  as  nitrate  of  soda,  which  comes'  from  Chile,  coffee,  and  woods  of  value  that 
now  liave  to  be  nioved  by  water  around  Cape  Horn,  if  they  move  at  all.  The  coal,  iror^,  and 
timber  industries  are  susceptible  of  large  development  to  the  west  coast,  principally  of 
Central  and  South  America,  and  proper  shipping  facilities  and  reasonable  rat^  are  only 
needed  to  promote  its  successful  hanaling. 
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The  Mobile  Chainhcr  of  Conunorro  itroDf^lv  urf*pH  tbr  oprninjf  of 
thf  Panama  Railroad  for  trans|)ortatiori  <f  fn'ij'ht  acros.s  the  [sthmus 
to  all  cornpetinj;  lines  on  the  Atlantic  side   hikI  say.s: 

I  ftiri  informed  fiiat  tlioro  arp  eorrifmnips  whirh  would  .'s\?»hlish  an  Amfripan  «t,namHhip 
linft,  miuntaininga  rf-jftdar  Horvir«!  tH'twwn  Mol  ilc  and  Colon,  if  rhifv  wi'.r"  ^iv^n  fhf  ftnv\\ffi^ 
of  throut^li  billn  (»f  ladiric;  frorrs  Mohilj-  and  inferior  (Kiintx  in  < '»ntier,'ion  with  ronnerfing 
iiti**  to  tlie  Padfw;  coast  fKtrfs  of  the  United  States  hy  way  of  i'aiiHrna  and  for  {'anama 
with  coniiectir)^  lines  on  the  f'arifie  eoa«t. 

Mr.  Drake  ,say>  that  at  (fne  time,  years  »l'o.  an  f'tiort  w.!-*  made  to 
]inv«'  a  lirif  nm  from  Mohilf  to  Colon,  )>\i*  that  it  \va>  not  snrressfii!. 

Mobile  claims  that  within  a  sfiort  time  she  will  }>*•  able  to  place 
lirst-clans  steam  coal  on  board  shi[)S  chea[)er  than  car  \>c  done  in  any 
|)ort  in  America. 

PK>t«ACOf-A. 

Pensacola  has  one  of  the  best  liarbors  in  flic  I'niff  d  States  and  fine 
facilities  ff)r  the  handlint<  (A  ocean  commerce  'Kxhibit  J  H).^  \o 
commerce  ha.^  passefj  throiif,di  tliis  port  for  the  western  coast  of  North 
and  Soiitli  America  by  ihc  way  of  Panama.  It  is  claimed  by  the 
c}iand)er  of  commerce  of  IVnsacola  tliat  coal  can  be  loaded  into  ships 
cheaper  from  her  wharves  than  from  any  other  port  in  this  country. 
and  that  her  railroad  reacfies  intf)  a  verv'  productive  part  of  the 
Mi.ssissip[>i  Vallev  und  the  South;  that  it  would  be  (.rreafly  to  the 
intvrosf  of  her  commercial  development  if  she  had  facilities  for  the 
movement  of  the  products  of  this  reckon  to  Colon  and  to  the  western 
coast  of  .\(»rth  and  South  America  by  the  way  of  the  fsthnius.  The 
same  ;_'eneral  conditions  exist  here  as  at  the  other  (iriilf  jforts. 

T]ie'"interests  of  tlie  dulf  ]y>r\>.  of  the  ['nited  States  m  commerce 
})V  the  wav  of  Panama  are  very  f^reat,  as  indicated  by  the  statements 
of  their  chambers  of  commerce  and  boards  of  trade.  The  north  and 
south  railways  of  the  Mississippi  Valley  r)enetrate  the  most  productive 
regions  of  our  countrv.  Their  grades  are  very  slijxlir .  and  the  nat  oral 
current  for  the  transportation  of  the  products  of  tliis  valley  is  toward 
the  Gulf.  I  have  conferred  with  many  men  who  have  studied  the 
movements  of  commerce,  and  it  is  their  opinion  that  an  enormous 
tonnag?  of  the  nroduct.s  of  the  Mississippi  Valley  will  find  an  otitlet 
through  the  Gulf  ports  to  the  west  coast  of  North  and  South  America 
:'nd  the  Orient  if  efficient  facilities  for  transportation  via  the  Isthmus 
are  given.  Expert  traffic  men  advise  me  that  freight  ori^inarin^  in 
the  Slississippi  VaUey  south  of  Cincinnati,  St.  Louis,  and  Kansas  City 
can  be  transporte<l  more  cheaply  to  the  Pacific  coast  of  the  United 
States  by  the  way  of  the  Crulf  and  Panama  than  across  the  continent 
bv  rail,  over  lieavv  grades  and  high  plateaus.  The  coal  and  iron 
productions  of  Alabanui  are  verv*  great.  The  mines  are  but  a  short 
distance  from  the  ports  of  Pensacola,  Nb)bile.  and  New  Orleans,  all 
of  w-hich  have  tine  liarbors  for  handling  ocean  commerce. 

OAi-TEaXOX. 

While  Galveston  is  not  a  city  of  large  population,  yet  her  port  is 
one  of  the  most  important  in  the  country.  It  is  the  nearest  deep- 
water  harbor  to  the  western  lialf  of  the  Misvsissippi  Valley.  An 
enormous  amount  of  merchandise  passes  througb  Galveston — out- 
ward bound  freight  for  New  York,  Eiurope,  and  South  .Vmerica,  and 
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hoinowfird  ImxitkI  froi^'lit  for  (liHtrihiition  to  \ho  lurt^c  inti'iior  cituvs 
of  tluM'ojnIiy.sucli  MS  Dallus.  Houston.  I'\.rt  Worth.  Denver,  Kiiiishs 
City,  hikI  ^otliors.     A   lurp'   porconlu^^M'  of  ||,(»   prodiirts  of  Trxns. 
Kansas,  Arkansas.  Missouri,  Oklalioinn,  and  Indian  Territory  (irids 
an  outlet  to  the  markets  of  the  worhl  tlirouidi  tlir  (odveston  liarhc.r. 
Heretofore  no  facilities  have  been  offered  lor  the  transj)ortation  of 
any  of  these  produets  across  the  Isthnuis  of  Panama,      llimdn'ds  ol 
thousands  of  ti)ns  of  commen-e  are  transported  annuallv  from  Shd 
Francisco  to  (Jalveston  and  from  (ialveston  to  San  Francisco  l)y  rail 
and  then  reshipped  to  otiier  points.     1  was  informed  in  Su.i  Fraiicisco 
that,  every  year  thousands  of  tonsof  su^'ar  from  tlie  Hawaiian  islands 
aro  unloaded  at  San  Francisco  an;l  shipped  by  rail  f  o  (ralv(^ston.  urii 
from  tiiere  by  steamship  to  New  York.      Fxliibit  J  '.)  shows  that  this 
8hi[)mont  of  suj^ar  last  year  amounted  to  127, ()()()  tons.     Lur^'e  (iiiati- 
tities  of  general  merchandise  are  shipped  by  steamer  from  New  York 
to  Galveston  and  reshipped  by  rail  to  San  H^-ancisco.     If  it  is  feasible 
to  make  such  shipments  witli  profit  it  would  be  far  more  f)rofitable 
to  ship  via  Panama.     There  is  no  s;reat  diirerence  in  the  water  dis- 
tance from  New  York  to  Colon  and  from  New  York  to  (hilveston.  and 
the  cost  of  transportation  of  freight  across  the  Isthmus,  47  miles  by 
rail,  and  from  Panama  to  the  Pacifi:  coast  ports  by  water  would  cer- 
tainly be  much  less  than  from  (Ialveston  to  San  Franci.sco  overland, 
a  <Iistance  of  about  2.000  miles. 

1  have  been  adyised  that  t\wvo  nro  steamship  companies  that  will 
establish  a  rej.'-uhir  .schedide  service  to  ('olon  from  Mobile,  and  pos- 
sibly from  Pensacola,  New  Orleans,  and  (Jalveston,  if  facilities  for 
properly  handlinj.,'  their  car«j:o  are  available. 

C<>.\fF4  AIVTS    AS    TO    CAIlRf-KSS    HAVOLIXG    OF    MKKCHAXDISK. 


Referrinjjj  to  the  complaints  thac  sjoods  shipped  by  the  way  of 
Panama  are  frequently  damaj^ed  by  careless  handling  and  that  losses 
occur  by  theft,  it  appears  that  many  of  these  complaints  are  well 
founded.  A  number  of  sliippers  on  the  Pacific  coast  give  this  as  the 
reason  for  not  taking;  advantag^e  of  the  20  per  cent  reduction  in  rates 
from  the  transcontinental  railway  schedule.  The  reports  of  South 
American  consuls  and  consular  agfents  (Exhibit  D)  show  that  there 
is  almost  universal  complaint  against  the  careless  and  indifferent 
handling  of  goods  shipped  by  the  way  of  Panama;  that  looses  by  dam- 
age and  theft  are  numerous,  and  that  there  is  great  delay  in  the 
adjustment  of  claims. 

The  character  of  labor  that  can  be  secured  at  Colon  and  Panama  is 
not  of  a  high  order,  and  while  the  local  management  of  the  road  has 
doubtless  endeavored  to  properly  protect  the  interests  of  its  patrons, 
yet  it  has  not  always  been  able  to  do  so  as  completely  as  it  should  have 
done.  In  talking  with  the  acting  superintendent  and  other  subordi- 
nate officials,  they  informed  me  that  at  times  the  stevedores  would 
intentionally  let  accidents  occur,  such  as  the  bursting  of  a  barrel  of 
wine,  hoping  to  appropriate  to  themselves  a  portion  of  the  contents 
before  it  all  disappeared.  Indeed,  such  accidents  at  one  time  became 
so  common  that  a  severe  rule  against  the  employees  drinking  any 
wine  from  a  bursted  barrel  had  to  be  enforced,  and  thev  were  further 
forbidden  to  appropriate  a  part  of  any  kind  of  damaged  merchandise. 
With  improved  facuities  for  the  handling  of  freight,  a  strict  discipline 
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over  tho   IhUohtm,  urnl   more   }»rornpt   M<'f lli'truTifJ/if  (iHirui^c   ciHirriM 
fli»'s<'  coinplaints  will  \k'  «^r<'Htly  voiUivnl. 

(OVOKSTroN    OF    IH'srVKMH, 

TIk!  r'(>[nf)ljiirit«<  Jis  to  tin'  roatjcMtion  of  hiisirifss  aiul  tfic  iiijiirv  to 
cuiriitKircj!  n'siiifiiii^  f licn^frofri  ai-^o  jipfHur  to  \,i-  j(j.-,tili('<l.  VVhilo  I 
was  at  Colon  and  Panama  a  lart^'-r  amount  of  comfrKTriHl  frfiu'hf  was 
\)v'm<*  landf'd  at  tin-  wharvi's  from  ships  fhari  flir  railrou*!  coiihl  prop- 
crlv  tul«!  care  of  and  nt  thr  sam<'  tiiru'  fiaridi*'  ffir  prfs.sinj;  work  of 
llic  (anal  Commission.  ('Iii<^f  Krii<iri»'rr  U'ailac*'  v.hh  drvotinj^  liim- 
.s<'lf  with  j^roat  cnpriry  to  th*'  orj^anization  of  the  ranal  work.  He 
frct^fMl  under  dolays  mridfnt  to  thr  sfniririf^  of  rnarfiinery  and  snp- 
[)li(s  from  the  States,  and  when  the  siipplifs  were  finally  unloaded 
from  the  ships  at  Colon  he  insisted  that  the  railroad  ijive  the  trans- 
portation of  such  su[)plies  immediate  attention,  holdiiii;  that  th« 
expense  of  delay  to  the  ['nited  States  Oovernment  was  vastly  j^reater 
i]iiiu  the  injury  to  eommeree  that  mii^ht  r)eeur  from  the  delaying;  of 
a  few  earjijoes  of  tnerchan<li.-ie.  Th."  sfu[)per,  fiowever,  is  more  inter- 
ested in  the  promfit  movement  of  his  freii^ht  and  the  delivery  of  it  at 
'its  destination  upon  schedule  time  than  he  is  in  the  irenerat  suhjert 
of  the  Panama  Canal  eonstruetion.  and  the  -'^iMimship  lines  and  their 
jisTfUts  are  naturally  irritated  over  eomplaint.s  /."orti  .■(hif)pers  of  delays. 
I  liave  been  advis<!d  that  a  f^acific  Mail  shif)  wa.^  veeently  delayed  at 
Panama  several  days  beyond  sailini^  datt'  becaiise  of  the  eoni^este*! 
cDtidition  of  tlu'  business  of  the  r!iilroa<l. 

That  the  'onijr-stion  (■om[)laineti  of  is  inereasini^  is  evident  froiii  the 
letters  of  S.  Sandb'To:,  eaf)taiii  of  the  steamship  C//7  of  f'liniima,  and 
(xeorijje  R.  Firown,  captain  of  tlu'  lUMiinship  fit;/  0/  /''aw,  .subniitte*! 
herewith.  ('af>tain  Sandberu'  complain^  iRxhil)ir  L  2)  that  he  was 
unable  to  uidoad  his  sfiip  at  La  fio<'a  pier  because  the  raih'oad  could 
not  receive  the  cartro;  that  wliile  he  was  (letaJne<l  at  I-a  Bo<a  h(>  "ii    - 

MiinlMy.  .\pril  2.3.  tmide  a  trip  to  Colon,  unci  en  rour<>  noticod  a  iiuiuLor  oi  ftut  i-iif^  loaded 

■x'uh  coal  and  .sidetracked  af.  the  vanon.-s  .sidinj^fs.  tlii.s  beiiij.'  lor  the  iwe  ot  (anal  ('otnmi.Hsion: 

il.-^o  a  lari^e  nundwr  <)i  \n)\  caiN  tilled  witli  -<upplie.>^  and  niateriai.s  lor  rlie  canal  awaiting 

iiiotiding.     While  at  Colon,  visited  t!ie  Pan.inia  Railroad  Cor.ipany  wliarl'  a.nd  I'ovind  same 

uinpletelv  chokerl  and  lilocked  with  carjjo  deHtineii  lor  Pacific  ■^ide  of  I.Mthnuis;     *      *     * 

The  .steamer  Orir.iiha  wiw  W\n\t  at  the  wiiarl  in  Colon,  and  I  went  on  boani  iind  inter- 
viewed the  captain.  We  talked  over  alfairs  or;  tlu'  l.-^lhniu.s,  and  he  told  nie  he  had  arrived 
at  (,\)lon  on  the  nioniintj  ol  April  U),  and  it  wa.s  then  :Sunday,  .Vpril  'I'A.  '-^'M)  p.  m..  and  nis 
hatches  had  not  yet  been  taken  olF. 

He  had  2,;i()l)  ton.-  of  carrjo  i)n  board,  and  rlie  sieani.sliip  St'ijintnnr.  wa.-^  due  the  next  <iay 
with  'J. ."MX)  toi^i  of  cariro. 

In  conclusion  I  wonid  state  that  tiie  necewsiries  of  the  Ciin;il  Zone  in  I  he  'naiter.s  of  freiifjit 
and  the  transportation  of  material  ha.s  pra,ctically  resulted  in  wiihdrawiriLC  about  t)ne-half 
of  the  rolling  stock  fornierlv  available  for  har:dlinsi:  car^o  acros.s  the  l.-Jt  iinni.s.  with  tin*  result 
that  the  Panama  Railroad  Company  are  utterly  unable  to  furnish  the  service  we  recjuire 
in  order  to  dispatch  one  of  our  skips  every  week. 

Captain  Brown,  of  the  ('ity  of  Para,  in  Exhibit  L  J,  confirms  the 
statements  made  by  Captain  Sandberi^:,  and  further  adds: 

Tne  day  I  was  at  Colon  the  Orizaba  had  been  in  poit  four  days,  and  not  one  package  of 
freight  discharged:  yet  the  railnmd  officials  wanted  her  fre'giit  to  come  fonvard  in  this 
ship. 

In  conchision,  [  will  state,  never  before  since  I  have  hern  in  the  employ  of  the  Pacitic 
Mail  Coinpaay  have  I  ever  seen  or  heard  of  such  a  terrible  lui.Ked-up  rnesH  in  freiglit  on  the 
Isthmus  ad  I  saw  liwt  April  during  the  two  weeks'  stay  at  La  Bo<;a  piei. 

The  Government  Jisjunder  just  a-s  ijreat  obli<ytttion«  to  keep  open 
this  route  of  commerce  and  to  handle  promptly  and  efficiently  cargo 


,-^  jtMdTM^WT'SPJf      tT"  ' •"""- 


9H 


REPORT   OP   JOSEPH   L.  BRI8T0W. 


iiilrustod  to  its  caro  aa  it  i.s  t(*  pivsH  tlw  work  of  ciifinl  coHHtriK'tiini, 
and  ovrry  possible  cirorl  should  he  riuido  by  tUo  l*anHma  liailroiid 
Company  not  only  to  fulfil  its  obli^^itions  to  the  Canal  Coninnssion, 
but  to  coininorco  as  well,  and  wluitovcr  iniprovfd  facilities  are  neces- 
sary to  eruible  it  to  do  this  should  be  inunediately  provided. 

THE   TKr.EOIlAI'lI    r.INK. 

Under  the  coruv,  ssion  from  the  Colombian  (lovernment  the  Panamii 
Railroad  has  the  exclusive  rij^ht  to  construct  a  tele^ra[)h  line  across 
the  Isthmus.  The  rate  formerly  chartj^ed  for  messages  was  $1  for  10 
words,  and  10  cents  for  every  additional  word,  ('omplaiiit  wns 
made  that  this  char<i;e  was  e.\<essive,  and  on  February  I,  1005,  the 
rate  was  reduced  to  25  cents  for  10  words  and  2^  cents  for  each  addi- 
tiomil  word.  But  the  cable  companies  have  not  rediu*ed  the  price 
tor  cable  messaj^es  from  the  I'nited  Slat<'s  across  the  If-thnius.  For- 
merly the  cable  companies  paid  llie  Pananui  Kailroa  I  the  rcjjjular 
rate  of  $1  for  every  mes.sai;*'  of  10  words  .sent  acro.ss  *he  Istunus; 
now  they  pay  25  cents,  and  75  cents,  the  <li(l"erence  betwcn  the  pres- 
ent and  former  rates,  jj^oes  to  the  cable  conipimies  instooi  of  to  I  lie 
Pananni  Kailroad  Company.  '!'!)«•  local  patrons  of  the  t('lc;^'raj)li  line 
have  be(Mi  benefited  by  the  nMluction  in  t<>lcu-rapli  rales,  biil  tiic  citi- 
zens of  the  United  States  who  have  to  use  llie.s<»  lines  in  their  com- 
mercial business  have  n»>l  been.  The  ii;ross  receipts  of  the  (elejj"ra[)li 
hne  for  the  year  1004  (Fxhibils  B  IVA  and  :i\)  were  $(i.052.:i(),  of  which 
$1,603.85  was  f(>r  local  business  and  .fl,;iSS,45  was  for  tluouijjh  busi- 
ness. From  this  it  appears  that  almost  three-fourths  of  the  business 
is  throuijh  busiiu'ss  and  that  the  reduction  of  the  tclej^raph  <'har^es 
has  resulted  in  a  loss  to  the  revemu's  of  the  railroad,  but  has  been  of 
no  benefit  to  the  American  nublic.  Since  this  i n vest ii,'at ion  bcij^an  the 
West  India  and  Panaina  lelejjraph  Company  (Limited),  an  Kuirlish 
line,  has  staterl  that  it  will  reduce  the  rate  on  throuf^h  messaji;es 
equivalent  to  the  reduction  in  the  telejj^raph  rate,  but  the  Central  and 
South  American  Telegraph  Company  refuse  to  make  any  reduction. 

TEHrANTKPKC    UOITK. 

The  Mexican  (lovej-nment  has  constructed  a  railway  across  the 
Isthmus  of  of  Tehuantenec  between  the  ports  of  Coatzacoalcos  on 
the  Atlantic  side  and  Salina  Cruz  on  the  Pacific  side.  The  purpose 
of  this  road  is  to  handle  tran.si-onlinental  freij^ht  us  well  as  local 
business,  Beinp:  a  railway  constructed  and  owned  by  the  Mexican 
Government,  and  its  relation  to  commerce  beinf]j  .so  similar  to  that 
of  the  Panama  Railroad,  1  concluded  to  land  at  Salinu  Cruz,  examine 
the  road,  and  consult  with  the  M«'xican  authorities  as  to  the  j)olicy 
which  that  Government  had  adoiited  in  its  o[)eration. 

This  railway  is  known  as  the  '1  ehuante|)ec  National  Railway,  and 
has  been  in  the  course  of  construction  for  ir.any  vears.  The  route 
was  first  examined  by  American  capitausts  as  far  back  as   1850. 

After  repeated  attempts,  construction  was  uctualiy  beg^im  in  1878, 
but  the  road  was  not  completed  until  1894,  and  has  never  been 
available  to  any  extent  for  transcontinental  commerce  because  of 
the  shallowness  of  the  harbor  on  the  Atlantic  side,  caused  by  the 
bar  at  the  mouth  of  the  Coatzacoalcos  River  and  the  lack  of  harbor 
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fuciliticH  on  the  Pacific  Hi<h'.  In  IHOH,  however,  tlie  Mcxicjiii  (iovcrn- 
incnt  entered  into  ii  contract  with  tlie  Kn^hsli  contracting';  firm  of 
S.  I^earson  &  Son,  Limited,  of  I.oiulon,  for  th<'  rchuildiii};  of  the  road 
and  tfie  construction  of  two  hnrhors,  one  Jit  Salirrn  Cniz  and  the 
other  at  ('oalzac<)alcos.  In  1!H)2  an  a<lditi<>nal  contrnct  was  n\ade 
with  the  same  firm  to  oix'rate  tlie  road  and  hiiiim<j:e  the  harhors  after 
I  hey  arc  completed.  This  contra('t  is  in  th<'  nature  of  a  partnership 
between  the  Mexican  (iovernment  and  the  firm  of  S.  Pearson  &  Son, 
liinuted,  and  nuis  lor  a  period  of  fifty  «>ne  \ears  from  .luly  I,  1902. 
The  contractinj;  firm  are  the  administrators  ()r  numaijers  of  tfie 
|)roptrty,  and  tlie  annual  earninf.'s  are  to  t>"  divided  as  l^ollows: 

(I)  I'Hyiiio-m,  of  <»|M'rafinK  fiX[M'ri.H<H,  niniiitciinni  «>  of  track,  cfr.,  anil  fortnafutri  of  a 
rcscivc  fiiti(l  for  n'[>rtirs.  (2)  I'avnifnf  of  inlf-rpsf  on  Irmas.  CV)  I'ayriu-nt  to  thc>  two 
piiitiHTN  of  an  inlcroMl  of  .')  fwr  (<'nt  on  tin-  capital  fiirniHlicd  liv  ttictii.  M)  Kofund- 
nipnt  <»f  loH.stw  in  ptMvioiiH  yoafs  whi<li  wi-rt^  charKo«l  to  capital.  (.">)  i'avincnt  of  intereat 
at  .'» jM-r  c«nf  jmt  annum  on  the  capital  dovolod  to  the  ('oat/.a<()t.l«  om  |K;rt  work-s.  («))  The 
.'iiufjliis  to  Ix'  disi.MihIc  Immwci'Ii  tlu-  (/ovcrnriuHU  and  thf  fontra-tors  a-  follows:  Daring 
tin  ru«<!  thirl  v-si.x  vcat-H,  fl."»  jMT  (cnt  to  the  (lovcriuru-nl  anri  3.' fx-r  i  cut  to  the  contractors; 
dnrinji  the  next  five  years,  (>Hh  p^-r  rent  lo  th«'  (lovcrnrncnt  and  the  l,alan<e  to  tti«  con- 
tractors; during  the  next  Hve  ywani,  72J  per  cent  to  the  (fOverriiMcnt  and  the  hnlance  to 
the  c(»nf<a<tors;  in  the  IilsI  tivc  years,  7tjj  [kt  cxtnl  to  tlifc  Go vt; ruuiciil  and  tho  balance 
to  tfie  contra'-tors. 

I  huided  at  .Saiina  Cru/  on  tlie  .'.th  <<r  March.  Sir  Weetman 
Pearson,  tlie  hetid  ol  tne  firm,  was.  on  the  Uthnius  nt  the  titne,  and 
tie  re(M'ived  m<'  with  marked  courtesy  and  oifered  every  fticility  for 
a  thorouj/h  examitiat ion  of  the  niilroad  atul  harhor  works. 

What  pioini>es  to  he  ti  very  fine  luirhor  In  Ix'injr  constructed  at 
.Sjilina  Cruz,  the  Pacific  terminus  ot  the  railr()afl.  The  harhor  at 
))resent  is  a  small  inlet  or  hay  and  >iil)ject  to  hard  storms  and  heavy 
seas.  When  compK'tcd  it  will  he  protected  hy  two  hn-akwjiters 
that  exterul.  one  about  two-thirds  and  the  other  ahout  fiv-eiijhts 
of  a  mile  into  the  hay.  the  outer  ends  of  the  hreaksvaters  reachirif;  a 
depth  of  HO  feet.  Tliese  breakwaters  protect  what  i.s  ctilled  the  oiiter 
harbor.  the  depth  of  which  is  from  :^')  to  HO  f»>et.  There  is  also  an 
inner  harbor,  or  basin,  coverinjr  an  area  of  about  oO  acres,  which, 
when  dredged  as  planned,  will  have  from  :>2  to  40  feet  of  water. 
The  inner  and  (mter  harbors  are  separated  by  a  dividin<;  wall,  and 
wharfage  facilities  are  beinj;  provided  that  will  uccomjnodato  twenty 
steamers  at  a  time.  A  dry  dock  is  bein*r  constructed  which  will  be 
about  000  feet  lonjr,  '■>■')  feet  wide,  and  34  feet  deep.  Many  iar^e 
warehouses  are  planned  to  be  built,  and  the  facilities  for  loadin<»  and 
unloadint;  carcjo  will  be  of  the  most  modern  character. 

On  the  Atlantic  side  at  the  mouth  of  the  Coatzacoalcos  fiiver 
another  verv  fine  harbor  is  being  prepared  by  the  construction  of 
jetties  so  asto  scour  the  bar  at  the  mouth  of  the  river  to  a  depth  of 
35  feet.  There  is  about  40  feet  of  water  in  the  river  next  to  the 
wliarves  of  the  oresent  port  of  Coatzacoalcos.  These  wharves  are 
being  verv  greatly  improved  and  extended.  Over  2  miles  of  ware- 
houses afong  the'  river  front  and  extensive  railroad  terminals  are 
being  constmcted. 

It  is  the  pur|)ose  of  the  contractors  to  utilize  everv  modern  facility 
for  cheapening  the  discharge  and  loading  of  freiorht  from  stiips  to 
cars  and  from  cars  to  snips  with  a  view  of  making  this  route  an  impoit- 
ant  link  for  transcontmental  comme-ce.  Sir  Weetman  Pearson 
believes  that  the  Tehuantepec  Railroad  will  be  able  to  handle  tnrough 
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bu&ineas  at  so  low  a  rate  per  ton  that  it  will  be  economy  for  the 
steamship  hnes  transporting  commerce  of  tne  Mississippi  VaiJey  to 
use  this  route  rather  than  to  sail  the  distance  that  will  be  required  to 
go  through  the  Panama  Canal.  He  expects  to  have  the  harbors 
ready  for  the  accommodation  of  ships  by  July  1,  1906,  and  believes 
that  at  times  it  will  be  impossible  for  the  Panama  Railroad  to  handle 
Its  commercial  business  successfully  and  at  the  same  time  do  the 
work  required  in  the  construction  of  the  canal.  He  is  therefore 
making  a  special  effort  to  have  the  Tehuantepec  National  Railway 
ready  to  take  care  of  the  commerce  which,  in  his  judgment,  the 
Panama  Railroad  will  be  unable  to  handle.  The  enterprise  of  the 
Mexican  Government  in  the  construction  of  these  magnificent 
harbors  and  this  raikoad  is  highly  creditable.  The  route  will  exer- 
cise a  great  influence  on  the  commercial  development  of  southern 
Mexico,  and  will  become  a  strong  competitor  of  the  Panama  RaUroad 
for  commercial  business;  but  it  is  not  the  opinion  of  experienced 
men  with  whom  I  have  talked  that  it  can  ever  successfully  compete 
with  the  cahal.  * 

President  Diaz,  at  the  request  of  Ambassador  Clayton,  directed 
tha,t  1  be  given  every  facility  for  examining  the  railroad  and  ports 
and  1  am  under  special  obligations  to  Sir  Weetman  Pearson  and 
his  associates,  to  Hon.  Leandro  Fernandez,  minister  of  communications 
and  public  works,  and  his  representative.  Engineer  R.  T.  Jordan 
who  accompanied  me  across  Tehuantepec,  for  courtesies  extended 
wlule  m  Mexico. 


^■^^. 


POLICY    FOR    MANAGEMENT    OF    RAILROAD. 

In  the  foregoing  I  have  endeavored  to  consider  as  concisely  as 
practicable  the  complaints  that  have  been  made  against  the  present 
pohcv  of  the  Panama  Railroad.  The  discussion  oi  these  complaints 
has  shown  the  relation  this  railroad  sustains  to  trade  between  tne 
Atlantic  coast  of  tne  United  States  and  the  western  coast  of  the 
United  States,  Mexico.  Central  and  South  America. 
^  The  question  as  to  the  policy  that  should  be  pursued  by  the 
vjw.ernment  in  the  managem.ent  of  this  road  should  be  considered 
fronri  three  points  of  view: 

First.  Should  the  railroad  be  closed  to  commerce,  and  used  simply 
as  a  construction  road  for  canal  work? 

wSecond.  Should  it  be  used  both  as  a  construction  and  as  a  com- 
mercial road,  making  commerce  incidental  and  secondary  to  the 
canal  work? 

Third.  Should  it  be  used  not  only  as  a  construction  road,  but  also 
as  a  commercial  line  to  its  fullest  capacity? 

Referring  to  the  first  proposition,  as  to  whether  the  railroad  should 
be  used  exclusively  for  canal  conc^-uction  and  not  for  commercial 
business  this  railroad  has  for  fifty  years  been  operated  as  a  com- 
mercial line.  It  has  served  as  a  hnk  connecting  the  commerce  of  the 
two  oceans.  During  that  time  hundreds  of  thousands  of  tons  of 
merchandise  have  been  transported  across  the  Isthmus  every  year, 
and  It  would  be  a  great  injury  to  the  commerce  not  only  of  our 
country  but  of  Central  America,  South  America,  and  Europe  to 
close  this  Itsthmian  route.  Such  a  policy  would  be  specially  injur- 
ious to  the  commercial  interests  of  the  Pacific  coast  of  the  United 
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States,  Mexico,  and  Central  America.  Furthermore,  tlie  concession 
under  which  the  railroad  was  constructed  provides  that — 

'  In  consideration  of  the  collection  and  receipt  of  the  duties  and  rates  of  transportation 
fixed  by  it,  the  company  binds  itself  always  to  effect  with  care,  punctiiality,  and  celerity, 
and  without  exception  as  to  national  character,  the  transportation  of  travelers,  cattlei 
merchandise,  gooos,  and  materials  of  all  kinds  which  may  be  confided  to  it.    *    *    *    |  j 

I  do  not  think  that  the  closing  of  the  road  to  commerce  can  be 
given  serious  consideration. 

The  second  proposition,  namely,  that  its  commercial  status  should 
be  maintainea,  but  that  commerce  should  be  handled  only  inci- 
dentially,  has  many  adherents.  This  policy  is  advocated  by  those 
who  believe  that  wnile  the  route  ought  not  to  be  closed  it  should  not 
oe  improved  or  developed  as  a  commercial  line  by  the  United  States 
Government.  They  state  th«t  i-  is  not  the  busmess  of  the  United 
States  to  engage  in  a  commercial  enterprise  or  to  conduct  a  trans- 
portation company,  but  since  the  Government  came  into  possession 
of  this  road  as  an  incident  to  the  purchase  of  the  French  Canal  prop- 
erty, it  may  be  well  to  continue  its  commercial  status  with  its  present 
facilities,  but  that  the  Government  should  not  in  any  way  enlarge  it 
as  a  commercial  line.  Those  who  advocate  this  poficy  declare  that 
the  steamships  should  be  sold. 

Then  there  is  the  third  proposition,  that  since  the  Government  is 
required  to  operate  this  road  as  a  commercial  line  it  ought  to  improve 
its  facilities  so  as  to  make  it  the  greatest  benefit  to  commerce. 

The  relation  that  the  Panama  Railroad  sustains  to  commerce  is 
different  from  that  of  any  other  transportation  company.  The 
United  States  Government  is  constructing  a  canal  across  the  Isthmus 
of  Panama  at  very  great  expense,  and  the  benefit  tliat  will  accrue  to 
commerce  is  one  of  the  principal  reasons  for  undertaking  this  great 
enterprise.  This  railway  is  at  present  performing  in  a  meager  way 
the  commercial  functions  that  will  be  performed  by  the  canal.  If 
the  United  States  Government  is  justified  in  expending  a  large 
amount  of  money  for  the  construction  of  a  canal  for  the  benefit  of 
commerce,  then  it  is  justified,  pending  the  construction  of  the  canal, 
in  operating  this  railroad  for  the  same  pur})os(\  The  road  was 
acquired  as  a  part  of  the  French  Canal  property.  Seven  million 
dollars  was  agreed  upon  as  its  value,  and  its  commercial  importance 
must  have  be;"ii  one  of  the  considerations  in  fixing  the  price.  The 
operation  of  this  railroad  is  required  in  order  to  keep  open  a  long 
established  route  of  commerce.  Since,  therefore,  it  is  necessary  for 
the  Government  to  operate  the  road  as  a  commercial  enterprise, 
why  should  it  not  improve  its  facilities  so  as  to  enable  it  to  handle 
commerce  in  the  most  efficient  manner?  It  is  estimated  by  the 
engineers  that  it  will  be  from  ten  to  fifteen  years  before  the  canal 
can  be  open  for  use.  In  the  meantime  the  railroad  must  perform  in 
a  limited  way  the  commercial  functions  of  the  canal.  It  therefore 
appears  to  me  that  the  railroad  should  be  equipped  so  as  to  perform 
efficiently  those  functions,  having  in  mind  a  reasonable  expenditure 
for  improvements  that  are  to  be  used  only  for  a  period  of  ten  or 
fifteen  years. 

The  wharfage  facilities  both  at  Colon  and  Panama  are  inadequate, 
but  wooden  wharves  that  will  last  as  long  as  they  will  be  required 
can  soon  be  constructed .  The  road  should  be  reequipped  with  rolling 
stock,  and  improved  facilities  provided  for  the  handling  of^cargo 
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from  ship  to  car  and  from  car  to  ship.  At  present  it  requires  from 
two  to  four  days  to  unload  a  vessel  of  2,000  or  2,500  tons.  Without 
very  great  additional  expense,  facilities  can  be  provided  that  will 
enable  ships  to  discharge  m  less  than  half  that  time.  With  these  im- 
proved facilities  freight  could  be  handled  much  cheaper  and  with 
much  less  damage,  and  the  road  can  be  made  of  far  greater  advan- 
tage to  commerce  than  it  has  been  in  the  past. 

The  operation  of  this  railroad  is  no  more  in  competition  with 
private  enterprise  than  is  the  construction  of  the  canal  in  competition 
with  private  enteri>rise.  By  constructing  the  canal  the  people  of 
the  United  States  believe  that  the  exchange  of  comni*  lities  between 
the  eastrrn  and  western  coasts  of  our  country  will  be  greatly  cheap- 
ened, li  products  can  now  be  transported  between  the  Atlantic  and 
Pacific  coasts  by  this  railroad  at  less  cost  than  in  any  other  way, 
then  commerce  should  not  be  depri/ed  of  the  full  advantage  of 
this  route. 

THE    STEAMSHIP    LINE. 

The  railroad  owns  the  steamship  line,  and  what  should  be  done 
witi  the  steaiaships  is  one  of  the  questions  which  I  was  specifically 
directed  to  consider. 

Heretofore  the  Panama  Railroad  Company  has  conducted  its  busi- 
ness as  a  private  corporation.  Its  steamship  connections  have  been 
formed  with  a  view  wholly  to  the  financial  interests  of  tlie  corporation. 
It  therefore  entered  into  the  contract  with  the  Pacific  Mail  Steamship 
Company,  heretofore  discussed,  with  a  view  of  making  what  it  con- 
sidered the  most  profitable  traffic  alliance  practicable  on  the  Pacific 
coast.  Its  directors  evidentlv  concluded  that  it  was  better  business 
policy  to  cooperate  with  the  'Pacific  Mail,  in  competition  with  other 
steamship  companies  operating  north  of  Panama,  than  to  compete 
witli  it.  They  doubtless  thought  it  more  desirable  to  fiix  differential 
rates  20  and  30  per  cent  below  those  of  the  transcontinental  railroads 
than  to  make  an  independent  schedule.  On  the  Atlantic  side  it  has 
maintained  for  its  own  steamship  line  monopoly  of  all  business 
between  the  United  States  and  Colon.  It  evidently  thought  such  a 
policy  would  be  the  most  profitable  to  the  stockholders.  It  is  a  com- 
mon opinion,  however,  that  if  traffic  from  competing  steamship  fines 
had  been  invited,  especially  on  the  Pacific  coast,  the  railroad  equipped 
with  modern  rolling  stock,  and  the  terminal  facilities  improved  and 
enlarged  it  would  have  handled  a  much  larger  and  more  profitable 
businejss.  Wiiy  it  has  operated  a  steamship  line  only  from  New 
York  it  is  difficult  to  understand.  It  seems  to  have  made  one  or 
two  feeble  efforts  to  operate  lines  from  New  Orleans  and  Mobile,  but 
they  were  soon  abandoned.  There  certainly  was  a  fine  opportunity 
for  the  development  of  business  between  the  Gulf  ports  and  Colon. 

From  the  statistics  herewith  submitted  it  appears  that  over 
100,000  tons  of  Hawaiian  sugar  are  unloaded  annually  from  ships  at 
San  Francisco,  transported  across  the  continent  to  Galveston,  and 
reloaded  into  ships  there  for  New  York.  If  proper  facilities  existed 
at  Panama  for  handfing  this  freight  it  certainly  would  be  cheaper  to 
sliip  it  direct  from  Hawaii  to  Panama,  transport  it  47  miles  across 
the  Isthmus  by  rail,  and  then  by  ship  to  New  York,  instead  of  trans- 

gorting  it  from  San  Francisco  to  Galveston,  2,000  miles  by  rail,  and 
'om  there  by  water  to  New  York,  a  distance  about  as  great  as  from 
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Colon  to  New  York,  If  it  is  profitable  for  the  transcontinental 
railways  with  their  connecting  steamship  lines  to  transport  cotton 
from  the  producing  centers  of  Georgia,  Alabama,  Mississippi,  and 
Louisiana  for  thousands  of  miles  over  high  mountain  ranges  to 
Seattle  or  Tacoma  and  reship  from  there  to  China  and  Japan,  it 
certainly  would  be  more  profitable  for  the  Panama  Railroad  to  take 
cotton  at  the  Gulf  ports  within  a  short  distance  of  where  it  is  pro- 
duced and  transport  it  by  the  way  of  Panama,  connecting  with  steam- 
ships bound  for  the  Orient.  This  probably  would  not  be  practicable 
if  cotton  were  the  only  product  handled,  beoauso  there  would  not  be 
sufficient  business  to  justify  the  establishment  of  a  steamship  line 
for  handling  this  one  product;  but  if  it  is  cheaper  for  cotton  it  is 
for  many  other  products,  so  that  a  regular  route  of  trade  would  be 
established.  The  transcontinental  rate  scliedules  plainly  show  that 
a  very  heavy  tonnage  of  manufactured  iron  could  he  more  cheaf)ly 
shipped  froni  points  in  the  Mississippi  Valley  and  the  South  to  the 
Pacific  coast  by  Panama  than  by  rail,  yet  apparently  the  Panama 
Railroad  has  not  sought  this  business.  '  It  also  anpears  that  many 
thousands  of  tons  of  canned  fruits,  dried  fruits,  and  other  products  of 
tiie  Pacific  coast  are  transportol  by  rail  to  tlie  Atlantic  .s«>aboard,and 
that  if  facilities  were  provided  large  cpiantities  of  this  freight  could 
be  moved  more  cheaplv  by  tiio  way  of  Panama.  It  may  be  tliat 
the  Panama  Railroad  did  not  have  the  financial  strength  to  invest 
in  steamshins  and  to  im])rove  the  road  so  as  to  enable  it  economically 
to  handle  tnis  cominerce,  or  that  its  commrrcia!  environment  was 
such  thnt  its  oflicers  did  nui  desire  {.>  j^ursuc  such  a  policy.  The 
Government  of  the  United  States,  liowever,  is  not  affected  by 
such  considerations,  and  sustains  an  entirely  different  relation  to 
the  Panama  Railroad  as  a  commercial  route.  It  is  operating  this 
road  for  the  benefit  of  conunrrce  and  not  for  the  purpose  of  earning 
the  largest  dividends  for  the  stockholders.  It  should  tli<'refore  equip 
the  road  to  handle  efiicienlly  all  business  that  would  move  that  way 
as  a  resul';  of  natural  cuuditions. 

DISPOSITIOX    OF    THE    STEA.\fSHIPS. 

The  question  as  to  what  should  be  done  with  the  steamships  is 
more  perplexing  than  as  to  v.hat  policy  should  be  pursued  in  the 
management  of  the  railroad;  btit  it  must  ))e  borne  in  mind  that  the 
Government  will  have  a  ver\-  lar^e  amount  of  its  own  freight  to 
transport  to  the  Isthmus  during  tfi^  next  ten  years.  If  it  should 
sell  the  ships  and  discontinue  the  line,  as  is  advocated  by  some,  it 
\vould  then  have  to  depend  upon  private  steamship  companies  for 
its  own  extensive  passenger,  freight,  and  mail  service.  During  this 
era  of  combinations  it  would  not  be  difficult  for  steamship  compa- 
nies to  enter  into  an  agreement  as  to  rates,  and  charge  excessive 
prices.  It  has  been  suggested  in  this  connection  that  the  Govern- 
ment could  make  a  contract  at  special  rates  for  its  canal  business. 
The  character  of  the  canal  freight,  the  amount  required,  and  the 
time  when  it  will  have  to  he  transported  are  problematical,  and 
under  the  cucumstances  it  does  not  appear  to  me  that  it  is  at  all 
practicable  to  anticipate  this  business  with  sufficient  accuracy  to 
enable  steamship  companies  to  bid  intelligently,  nor  would  the  Gov- 
ernment be  justified  in  making  a  contract  at  this  time  for  its  trans- 
portation.    What  would  be  reasonable  rates  for  the  work  when  it 
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Will  have  to  be  done  could  not  now  be  determined.  The  steamship 
line  has  been  operated  at  a  profit  for  twelve  years.  No  other  reg- 
ular service  exists  between  the  Isthmus  and  the  United  States 
1  he  maintenance  of  this  line  can  not,  therefore,  be  injurious  to  any 
established  private  steamship  company,  and  its  continuance  insures 
to  the  Canal  Commission  cheap  rates  and  a  rcLMilar  weekly  mail 
service.  "^ 

It  does  not  appear,  however,  that  the  United  States  Government 
should  refuse  to  permit  any  steamship  line  which  desires  to  estab- 
lish a  schedule  service  between  Colon  and  any  port  of  the  United 
States  the  use  of  the  road  to  transport  its  cargo  across  the  Istlimus 
to  a  connecting  line  on  the  other  side.  So  that  the  policy  which 
has  heretofore  been  pursued,  of  denying  the  u.se  of  the  road  to  com- 
peting steamships,  should  be  discontinued  and  facilities  offered  to 
any  line  that  desires  to  establish  service  between  any  port  of  the 
United  States  and  Colon. 

The  commercial  cities  on  the  Gulf  are  exceedingly  anxious  for  the 
establishment  of  a  regular  steamship  service  between  the  Gulf  ports 
and  Colon,  and  it  clearly  appears  that  not  only  the  interests  of  com- 
merce, but  the  interests  of  the  Government  itself,  require  that  such 
a  service  be  established.  A  very  large  tonu  ge  of  products  of  the 
Mississippi  Valley  and  the  Gulf  States  will  he  usecf  as  supplies  in 
the  construction  of  the  canal,  not  only  for  the  maintenance  of  the 
employees,  but  for  construction  purposes.  It  certainlv  is  cheaper 
to  move  the  products  of  the  Missi.ssippi  Valley  and  tlie  South  to 
Colon  by  way  of  the  Gulf  ports  than  via  New  York.  An  effort, 
therefore,  should  be  mr.de  to  induce  some  American  company  to 
establish  a  first-class  line  of  passenger  and  freight  steamers  running 
between  the  Gulf  ports  and  Colon.  PVom  Exhiliit  C  it  appears  tliat 
about  20,0()0,()0()  tons  of  freight  will  be  required  by  the  Canal  Com- 
mission, a  large  part  of  which  will  originate  in  the  Alississippi  Vallev. 
Therefore,  if  within  a  reasonable  time  ample  steamship  facilities  have 
not  been  provided  by  private  companies,  the  Government  should 
require  the  Panama  Railrcad  to  establish  a  line  for  the  movement  of 
canal  supplies  from  the  Gulf  ports  to  Colon. 

RELATION    BETWEEN    STE.A.MSIIIP   LINE    AND   RAILROAD. 

The  relation  that  should  exist  between  the  Panama  Railroad  and 
the  steamship  line  depends  largely  upon  the  policy  pursued  in  the 
operation  of  the  ships.  A  number  of  the  greatest  'American  steam- 
ship lines  are  controlled  by  railway  systems.  The  Great  Northern 
Railway  and  the  Great  Northern  Railway  Steamship  Line  are  under 
the  same  management.  Because  of  this  combination  of  railwav  and 
steamship  lines,  rates  have  been  made  that  result  in  the  transporta- 
tion of  cotton  from  the  very  sh  >res  of  the  Gulf  of  Mexico  to  Seattle 
and  from  there  to  Japan  and  China.  The  rate  from  Dallas  to 
Hongkong  via  Seattle  is  $1.35  per  hundred  pounds.  This  includes 
rail  transportation  for  about  2,500  miles,  cost  of  transfer  from  cars 
to  ship  at  Seattle,  and  shipment  by  water  for  about  5,000  miles, 
while  the  rate  from  Dallas  to  New  Orleans,  an  exclusive  rail  haul 
0^  497  miles,  is  70  cents  per  hundred,  or  more  than  half  the  China 
rate.  The  natural  movement  of  this  commerce  would  be  south  to 
Galveston  and  west  by  the  way  of  Panama  to  the  Orient.  The 
Southern  Pacific  Railroad  controls  a  steamship  line  running  between 
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Galveston  and  New  York,  and  as  a  result  of  this  combination  of 
the  railwa}'  and  steamship  lines  under  one  management,  freight  is 
handled  from  San  Francisco  hy  rail  to  Galveston,  and  from  Gal- 
veston by  water  to  New  \'ork.  The  cheaper  route  for  this  freight 
would  be  by  the  way  of  Panama,  if  there  were  modern  facilities  for 
handling  cargo.  If  the  Panama  St-  niship  Line  is  to  be  run  for 
the  benefit  of  commerce,  then  it  should  not  discard  the  advantages 
tluit  accrue  to  it  by  virtue  of  its  traffic  connection  with  the  Panama 
Railroad,  because  that  coimection  can  be  usetl  elTectively  in  the 
fixing  of  tlirough  rates.  If,  liowever,  the  steamshi})s  are  to  be  oper- 
ated as  a  local  line  for  canal  business  between  New  York  and  Colon, 
and  only  handle  commerce  incidentally,  then  its  connection  with 
the  railroad  is  not  of  great  importance. 

CAN    AMERICAN    SHIPS    BE    FAVORKI). 

Referring  to  the  Pacific  Mail  Steamship  Company  contract,  it 
appears  to  me  that  the  Government  can  not  give;  a  privilege  to  one 
steamship  company  and  decline  the  same  j)rivilege  to  another.  I 
feel,  however,  that  there  is  great  weitjht  in  Mr.  Schwerin's  argu- 
ment, wherein  he  claims  that  an  American  steamship  line  is  urial)le 
to  compete  with  a  foreign  line  because  of  the  greater  expense  of 
building,  maintaining,  and  operating  an  American  ship.  Coast- 
wise trade — that  is,  trade  l)etween  the  Atlantic  and  Pacific  sea- 
hoards — must,  by  our  navigation  laws,  be  crrried  in  American 
bottoms;  but  trade  between  Mexico  and  Central  America  and  New 
York  is  not  coastwise  trade.  By  virtue  of  this  contract  the  Pacific 
Mail  Stetmship  Company  has  been  able  to  handle  about  75  oer  cent 
of  the  business  of  Central  America  and  Western  Mexico.  Tlie  rates 
for  this  business  have  bven  comparatively  reasonable,  and  as  a  rule 
the  facilities  furnished  good.  Mr.  Schwerin  asks,  if  the  contract 
with  the  Pacific  Mail  is  annulled,  that  through  bills  of  lading  north 
of  Panama  be  given  only  to  American  registered  ships,  saying  that 
he  is  willing  to  meet  competition  upon  equal  terms,  l)ut  that,  on 
account  of  the  larger  cost  of  maintaining  American  ships,  he  can 
not  continue  the  present  schedule  service  and  com.pete  with  foreign 
lines.  I  would  be  glad  to  see  American  ships  favored  when  it  can 
consistently  be  done,  but  the  treaty  by  which  the  canal  is  con- 
structed (Exhibit  M)  contains  the  following  provision : 

The  canal  shall  be  free  and  open  to  the  vessels  of  commence  and  of  war  of  all  nationa 
observing  these  rules,  on  terms  of  entire  equality,  so  that  there  shall  be  no  discrimination 
against  any  such  nation,  or  its  citizens  or  subjects,  in  respect  of  the  conditions  or  charges  of 
traffic,  or  otherwise.     Such  conditions  and  charges  of  traflic  shall  be  just  and  equitable. 

Upon  the  theory  that  the  railroad  is  performing  the  functions  of  the 
canal,  in  so  far  as  a  railroad  can  do  so,  it  does  not  appear  practicable 
to  show  any  disci  imination  at  the  ports  of  Colon  and  Panama  in  favor 
of  American  ships. 

FIXING    RATES    FOR    THROUGH    BUSINESS. 

Two  policies  have  been  suggested  for  fixing  freight  rates  on  through 
business.  One,  to  make  a  flat  rate  for  all  business  received  from  any 
steamship  or  sailing  vessel.  The  other,  to  charge  a  per  cent  of  the 
through  rate.  The  first  Dlan  contemplates  no  traffic  arrangements 
with  steamship  lines.  Under  this  policy  any  freight  u.  loaded  on  the 
wharves  at  oitner  end  of  the  railroad  would  t)e  transported  across  the 
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Isthmus  for  a  certain  sum  per  ton.  The  railroad  company  would 
have  no  concern  as  to  what  steamsliip  landed  the  freight  on  one  side  or 
received  it  on  the  other,  and  would  have  no  interest  in  the  rate  charged 
by  the  connecting  steamsliip  lines.  By  this  policy  it  would  have'^no 
voice  in  deterniining  the  rates  for  transcontinental  or  through  busi- 
ness. The  principal  danger  to  commerce  from  such  a  policy  would 
be  a  combination  of  steamship  lines  that  would  maintain  the  present 
rate-makinj'  system  concerning  which  the  shipping  public  so  vigor- 
ously complain.  Mr.  R.  L.  Walker,  traffic  manager  of  the  Panama 
Railroad  Company,  is  inclined  to  think  (Exhibit  F  5)  that  there 
would  be  an  agreement  between  lines,  and  that  any  reduction  in 
transfer  rates  made  by  the  Panama  Railroad  would  be  absorbed  by 
the  steamship  lines,  as  was  done  by  the  cable  lines  when  there  was  a 
reduction  in  the  price  of  telegraph  messages.  It  is  true  that  the 
steamship  lines  have  not  tlie  same  ()pj)ortunity  to  nuiintain  excessive 
rates  that  the  cable  lines  have  because  there  is  the  tramp  steamer, 
which,  as  a  rule,  is  industriously  hunting  cargo  at  all  important  ports, 
but  the  tramp  steamer  would  be  at  a  disadvantage  with  the  regular 
lines  in  hanclling  transisthmian  commerce,  in  that  it  would  have  no 
connecting  carrier  on  the  other  side,  and  it  would  suffer  loss  by  its 
car<'o  having  to  lay  on  the  Jsthiuus  waiting  for  a  ship  to  receive  it. 

Ihe  second  policy  suggested — th.at  is,  to  charge  a  j)er  cent  of  the 
through  rates — is  more  coin})licated  and  necessitates  traffic  arrange- 
ments with  all  connecting  lines  on  both  oceans.  Under  this  system 
the  Panama  Railroad  would  have  a  voice  in  the  fixing  of  through 
rates,  and  could  use  this  power  effectively  in  preventing  unjustifiable 
inequalities  and  discriminations.  This  policy,  with  a  pn>per  mini- 
mum fixed,  would  unquestionabl}'^  be  the  more  profitable  to  the 
company,  as  it  would  receive  a  per  cent  of  the  tlirougli  rate,  and 
therefore  participate  in  the  proiit  of  any  desirable  business  that  might 
be  secured  by  its  connecting  lines,  while  by  the  first  policy  it  would 
receive  only  a  toll  for  transfer.  By  retaining  a  voice  in  the  making 
of  through  rates  the  railroad  could  prevent  demoralizing  rate  wars 
by  one  line  upon  another  for  the  purpose  of  destroying  competition. 
By  the  second  policy  the  Panama  Railroad  assumes  much  greater 
responsibility,  as  it  w^ould  become  a  cocarriei',  while  by  the  first 
policy  it  would  serve  only  as  a  transfer  company.  If  the  policy  of  a 
flat  rate  is  adopted,  a  schedule  should  still  be  provided,  because  no 
single  rate  can  be  equitably  apj)lied  to  all  classes  of  freight.  There 
is  another  feature  of  the  c[uestion  tbat  should  not  be  overlooked; 
that  is,  the  Government  has  a  steamship  line  running  between  New 
York  and  Colon  which  its  interests  require  it  to  maintain,  and  it  is 
also  under  obligations  to  continue  this  as  a  commercial  line.  A  very 
large  part  of  the  traffic  of  this  line  has  been  through  business,  and  ic 
is  necessary,  therefore,  for  it  to  have  connecting  lines  on  the  other 
side;  otherwise  not  only  will  the  commerce  which  has  been  moving 
across  the  Istl  tnus  be  blocked,  but  the  revenues  of  the  line  seriously 
reduced.  Not  only  the  interest  of  transisthmian  commerce  but  that 
of  the  steamship  line  requires  that  there  be  traffic  arrangements  by 
which  freight  entrusted  to  it  for  shipment  will  be  promptly  delivered 
to  connecting  carriers  on  the  other  side. 

It  would  appear,  therefore,  considering  the  interests  of  the  steam- 
ship line,  the  railroad,  and  commerce  in  general,  that  for  the  present, 
at  least  until  the  Government  is  enhghtened  by  a  wider  experience, 
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the  wiser  policy  would  be  to  conduct  both  the  railroad  and  stearrship 
line  as  cocarriers,  l'onniii«,'  traflic  contioctions  with  other  transporta- 
tion companies. 

HCHKDULE    SERVICFI   TO   PACIFIC    PORTS. 

It  is  very  important  tiiat  th<'re  shoidd  be  a  sclieclulc  steamship 
service  maintained  between  the  I'acific  ports  of  the  Tnited  States  and 
Panama.  The  Government  is  interested  in  havin^;  ample  facilities 
for  the  transportation  of  mail,  passengers,  and  supplies  from  the 
Pacific  coast  to  the  Isthnms  during  the  jx-riod  of  canal  ccmstructicm. 
The  present  inail  service  by  the  Pacific  Mail  Steamship  Coni])any  is 
poor,  caused  by  the  lon<;  delay.s  of  the  ships  in  Mexican  and  Central 
American  [)ort3.  It  now  re(jiiir(>s  tlu-ec  weeks  to  go  from  San  Fran- 
cisco to  i^anama  when  the  trip  should  be  made  in  ten  or  twelve  days, 
if  a  steamship  line  could  be  established  making  all  the  important 
l*acHic  coast  ports  between  Puget  Sound  aud  Siin  Diego,  sailing 
direct  from  San  Diego  to  Panama,  it  would  be  ')f  great  advantage  to 
the  work  of  canal  construction  by  furnishing  means  for  direct  trans- 
portation of  suj)plies  needed  from  the  Tacilic  coast,  nud  it  would  also 
l^e  of  great  benefit  to  conmierce. 

KECOM  M  ENDATIONS. 

In  conclusion,  therefore.  I  would  rcconu)UMul: 

That  the  ramuna  Kailroad  be  continued  as  a  conunercial  line; 
that  its  facilities  for  handling  conmierce  be  improved  at  once;  that  it 
he  double  tracked,  ami  ree'iuij)j)e(l  with  modern  rolling  stock;  that 
in  port  facilities  be  enlarged  oy  the  construction  of  additional  wharves, 
and  that  modern  facilities  for  handling  cargo  be  provided. 

That  a  schedule  of  rates  for  through  business  i^e  provided,  iixiiig 
the  charges  at  the  mininui  which  the  paymeiit  of  operating  expenses 
and  a  fair  dividend  on  the  investment  of  the  (Jovernment  will  permit. 
Tlie  ct)st  of  handling  the  freight  with  the  imj)rov<'d  facilities,  and  not 
what  it  has  cost  in  the  past,  siiould  be  used  as  the  basis  in  iixing  rates. 

That  for  the  present  the  policy  of  charging  a  per  cent  of  the  rates 
on  through  business,  subject  to  certain  minima,  be  continued. 

That  the  steamship  line  between  New  York  and  Colon  be  retaiiUHl. 

That  the  contracts  with  the  Pacific  Mail  Steamship  Company  and 
the  South  American  lines  be  canceled,  and  the  ports  of  Colon  and 
Panama  opened  to  the  use  of  all  steamship  lines  on  equal  terms. 

That  if  within  a  reasonable  time  a  regidar  passenger  and  freight 
steamship  service  is  not  established  between  Colon  and  the  Gulf 
ports,  a  line  be  established  by  the  Panama  Kailroad. 

That  if  the  Paciiic  Mail  wSteamship  Company  withdraws  its  present 
Paiiami^.  line,  an  effort  be  made  to  induce  some  other  company  to 
establi.sh  a  first-class  service  between  the  important  Paciiic  coast 
ports  of  the  United  States  and  Pananui;  and  in  the  event  that  no 
other  company  is  prepared  to  furnish  the  service,  that  it  be  provided 
by  the  Panama  Railroad. 

That  in  traffic  connections  American  steamship  lines  be  favored 
so  far  as  can  be  done  consistently  with  the  treaty  obligations  of  the 
United  States. 

Joseph  L.  Bristow, 
Special  Panama  Railroad  Commissioner. 

To  the  Secretary  of  War. 
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EXHIBIT  A. 

letteil  of  instructions  from  the  secretary  of  war. 

War  Department, 
Washington,  January  19,  1906. 

Sir:  By  even  date  herewith  the  President  has  commissioned  you  to  act  as  a  special  com- 
misaioner  for  the  purpose  of  investigating  and  reporting  upon  certain  questions,  the  answers 
to  vh  h  deeply  affect  the  policy  properly  to  be  pursued  in  the  management  by  the  Govern- 
ment :  the  Panama  Railroad  ana  the  ships  now  operated  by  the  Panama  Railroad  between 
New  lork  and  Colon  in  connection  with  the  railroad. 

For  a  number  of  years  the  Panama  Railroad  has  been  used  as  a  link  for  through  business 
between  New  York  and  San  Francisco,  under  an  arrangement  between  the  Panama  Rail- 
road Company  operatuig  its  railroad  and  a  line  of  steamers  from  Colon  to  New  York,  and  the 
Pacific  Mail  Steamship  Company,  operating  a  line  of  steamers  from  San  Francisco  and  way 
stations  to  Panama,  which  excluded  from  this  traffic  all  possible  competition  on  either  side 
of  the  Isthmus.  The  contract  with  the  Pacific  Mail  Steamship  Company  expressly  provided 
that  the  Panama  Railroad  Company  would  not  issue  or  accept  through  bills  of  ladW  from 
New  York  to  San  Francisco  except  by  the  Pacific  Mail  line,  and  as  no  other  bills  of  lading 
would  be  issued  at  the  Now  York  oflSce  of  the  Panama  Railroad  to  San  Francisco  except  via 
the  Panama  Railroad  and  Pacific  Mail  Steamship  Line,  there  was  no  opportunity  for  rival 
lines  either  in  the  Atlantic  or  the  Pacific.  TTiere  are  several  lines  which  run  south  from 
Panama  to  the  ports  on  the  west  coast  of  South  America,  and  there  are  a  number  of  Imes 
which  nm  from  Colon  eastward  and  northward  to  Great  Britain,  Germany,  and  France.  It 
is  of  great  importance  for  those  responsible  for  the  future  management  of  the  Panama  Rail- 
road Company  to  know  the  conditions  imder  which  the  tradebetween  San  Francisco  and 
Panama  can  be  or  must  be  conducted,  and  whether,  if  the  relations  between  the  Pacific  Mail 
and  the  Panama  Railroad  Company  is  required  to  be  the  same  as  that  between  any  other 
steamship  company  and  the  PMiama  Railroad  Company,  the  continuance  of  an  American 
line  between  San  Francisco  and  Panama  is  made  impossible.  The  Preddokt  is  in  receipt  of 
a  number  (tf  letters  and  iekgranis  from  merdianta  on  the  west  coast  coixq>lainiiig  of  ihe  exchi»- 
ive  contract  under  which  the  railroad  comi>any  u  cooperating  with  the  Padficl£ul.  Uptm  tiie 
Atumtio  side  of  the  lathmua  it  is  understood  that  the  whaifiiig  facilities  aro  so  small  sod  aie 
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so  completely  in  tlte  poaMwioti  of  the  Panama  Railro«d  Compftny  that  no  veaeel  can  obtab 
a  foothold  in  the  trade  between  New  York  and  Panama  except  by  the  permiaaion  of  the 
commiaiion.  The  Government  ban  expended  tfflOOJOOO  in  the  purchase  of  the  Panama 
Railroad  Company  and  the  steaniMhip  line  Iwtween  New  York  and  Colon,  or,  rather,  it  haa 
Npent  that  anumnt  for  sixty-nin»-aeventietha  of  the  etock  of  the  Panama  Railroad  Company » 
which  owns  and  operatee  the  railroad  in  Panama  and  the  BteauiHhip  linn  above  referred  to. 
It  m,  of  coune,  important  if  no  other  greater  public  purpom*  appears,  that  the  road  should  Im* 
made  to  render  as  much  profit  aa  possible,  consistent  with  its  use  as  an  instrumentality  for 
the  construction  of  the  canal.  On  the  other  hand,  the  Government  has  no  desire  to  make 
profit  out  of  the  operation  of  the  railroad,  if  protitablo  rates  are  unreasonable  or  if  Panama  or 
rnlon  are  thereby  excluded  from  the  uatural  benefit  that  ought  to  be  theirs  from  lying  at  the 
tennini  of  so  important  a  link  of  commerce.  The  Government  is  anxious  to  secure  and  main- 
tain reasonable  rates  for  the  transfer  of  itr*  own  freight  from  the  United  States  Ui  the  Isthmus, 
and  if  it  can  do  so  is  willing  to  lease  the  line  of  steamers  now  owned  by  it  to  some  other  person 
who  wiU  agree  to  maintain  the  business  and  furnish  a  good  weekly  Nervice  and  carry  at  reason- 
al>le  rates  for  the  public  and  at  preferentially  low  rates  for  the  (iovemment.  It  is  possible 
that  such  an  arrangement  can  not  be  obtained  with  any  responMible  line.  Then,  if  that  b«  so, 
it  furnishes  a  good  and  sufficient  reason  for  the  continuance  of  the  present  line  imder  Govern- 
ment managenient  and  auspices.  I  have  given  in  some  detail  the  c4>n8iderations  that  must 
alfoct  the  decision  of  the  Government  as  to  the  use  of  the  Panama  Railroad,  with  a  view  to 
instructing  you  as  to  your  duties  under  the  commission  which  the  President  has  aaked  you  to 
discharge. 

You  will  visit  San  Francisco,  I  ortland,  and  Seatthi,  with  a  view  of  learning  there  the  condi- 
tions of  the  trade  between  thune  ports  and  Panama.  You  will  aslo  visit  the  large  cities  on  the 
west  04>ast  of  \iexico  and  Central  America,  where  the  Pacific  Mail  steaniorH  Htop,  and  at  those 
ports  you  will  investigate  the  conditions  prevailing  in  the  trade  which  feeds  tiie  Pacific  Mail  line 
of^teaniers.  At  Panartia  you  will  inquire  into  the  lines  which  run  south  of  I'anama,  the  busi- 
ness which  they  do,  the  terms  upon  which  they  do  the  business  now  with  the  Panama  Rail- 
road Company,  the  terms  under  which  they  would  continue  the  business  if  the  Panama  Rail- 
road Company  woro  run  for  the  Iwnefit  of  all  steamship  lines,  with  discrimination  in  favor  of 
none.  You  will  coasider  how  low  rates  ought  to  be  cnM^^d  on  the  railroad  and  the  steam- 
ship line  from  New  York  to  make  Panama  a  port  of  distribution  and  to  work  substantial 
iKjnefit  to  the  Republic  through  which  the  road  runs.  You  will  make  similar  examination 
in  the  town  of  (-olon.  You  will  visit  New  Orleans,  Pensacola,  and  New  York,  on  the  Atlantic 
side,  with  a  view  of  learning  the  possibilities  of  trade  between  thos«>  cities  and  Panama,  and 
the  possibilities  of  the  establishment  of  steamship  lines  furnishing  reasonable  rates  from 
those  cities  to  the  town  of  Colon.  You  may  look  into  the  management  of  the  present  Pan- 
ama Railroad,  and  to  this  end  you  will  be  given  authoritv,  when  you  request  it,  for  the  exam- 
ination of  the  books  of  the  railroad  company  on  the  Isthmus  or  in  the  city  o»  New  York. 

You  will  make  your  conclusions  in  as  snorit  a  time  as  you  deem  consistant  with  a  thorough 
investigation,  certainly  before  the  expiration  of  the  six  months  when  this  Government  will 
have  to  determine  what  its  relations  with  the  Pacific  Mail  Steamship  Company  shall  be.  It 
is  said  that  there  is  some  fixed  relations  between  the  rates  for  through  travel  from  San  Fran- 
cisco to  New  York  across  the  Isthmus,  and  the  rates  of  the  transportation  lines  l)etween  the 
Atlantic  and  the  Pacific  occaas.  You  will  investigate  what  the  connection  is,  if  any,  and 
whether  it  exists  to-day  under  the  present  management  of  the  railroad. 

You  will  repoit  to  me  from  time  to  time — at  least  once  a  month— what  you  have  done, 
and  send  a  general  statement  of  the  information  which  up  to  the  time  of  the  report  you  have 
gathered. 

Before  going  to  the  west  coast  you  will  visit  New  York  with  a  letter  of  introduction  from 
rae  to  >Ir.  Drake,  the  vice-president  of  the  Panama  Railroad,  who  will  submit  to  you  the 
books  of  the  company,  its  tariff  rates,  past  and  present,  and  its  contracts  with  the  various 
companies  with  wnich  it  has  done  business,  and  such  other  information  as  the  archives  of  the 
company  will  show  upon  the  general  subject-matter  of  your  investigation. 

\\ath  the  stenographer,  who  under  the  order  of  the  I^-esident  Ls  given  you,  you  will  take 
the  evidence  as  fuUy  as  in  your  discretion  you  deem  wise,  and  thus  make  a  record  of  your 
investigations  upon  which,  when  the  investigations  are  at  an  end,  you  will  report  your  con- 
clusions and  yoiu:  recommendations  as  to  the  course  to  be  taken  with  the  property  of  the 
Panama  Railroad  Company  and  its  management. 

It  is  possible  that  in  the  course  of  your  investigations  you  will  need  an  interpreter  or 
other  assistance,  and  the  cost  thereof  wUl  be  charged  in  your  general  expense  account,  to  be 
approved  by  me. 

You  may  b^in  your  work  either  on  the  Pacific  or  the  Atlantic  coast,  in  your  discretion, 
after  your  mvestigation  of  the  books  and  business  of  the  Panama  Raihroad  Company  at  New 
Y<wk  City  shall  have  been  finished. 

Your  official  designation  will  be  the  "Special  Panama  Raihroad  Commissioner." 

An  your  expenses,  statwneiy,  subsistence,  travel,  will  be  allowed  to  you  upon  vouchers 
ptopMiy  oertined. 
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My  improsBioa  is  that  you  are  authorized,  in  view  of  the  fact  that  the  President,  by  Execu- 
tive order,  submitted  your  action  and  that  of  the  Isthmian  Canal  Commission  to  the  supei^ 
ywion  of  the  Secretary  of  War,  to  use  the  frank  or  penalty  envelopes  of  the  War  Department 
in  the  sending  of  letters  on  official  business.  ^  r  Ft 

I  need  hardfiv  say  to  you  that  the  information  which  vou  are  to  acquire  and  your  reports 

to  me  iiiust  be  kept  strictly  confidential;  otherwise  the  purpose  of  your  commission  mav  be 

seriously  interfered  with.  i-    r  j  j  ^ 

Very  respectfully,  (Signed) 


Hon.  Joseph  L.  Bbistow, 

Special  Panama  Railroad  Commisaioner,  Washington,  D.  C. 


Wm.  H.  Tapt, 
Secretary  of  War. 


EXHIBIT  B. 

LIST   OF   QUESTIONS    SUBMITTED   TO   MR.    E.    A.    DRAKE,    VICE-PRESIDENT   PANAMA   RAILROAD 

COMPANY. 

Name  all  officers  and  employees  on  the  pay  rolls  of  the  New  York  office;  present  salaiT  of 
each;  when  first  employed:  and  each  niorease  or  decrease  in  salary  since  first  employed  In 
ease  of  officers,  give  salary  fixed  for  the  office  since  it  was  first  ( reated,  or  for  twenty  years  if 
records  do  not  cx>nveniently  chow  for  prior  time.  ' 

Total  expense  of  the  New  York  office  in  detail  for  ten  years ;  detailed  expense  for  maiptain- 
ine  each  department. 

N^ames  of  all  general  officers  on  the  Isthmus;  present  salaries;  when  first  employed  and 
each  incre^e  or  decrease  in  salary  since  first  employed,  (iive  salary  fixed  for  each  officer 
since  the  office  was  first  created,  or  for  ten  years,  if  tfie  records  do  not' conveniently  show  for 
prior  time.  -^ 

Amount  of  money  expended  for  lalwr  on  the  Isthmus  in  detail  as  to  the  kiP('  ^i  lalwr 

Statement^ as  to  the  number,  size,  and  character  of  the  ships  owned  l)v  the  company,  where 
employed,  their  condition,  how  long  in  use,  the  original  cost,  amount  expended  on  each  for 
repairs.  Give  expenses— monthly  and  per  annum— for  maintaining  and  operating  each  ship  • 
und  earnings  of  each— per  month  and  per  annum— for  the  lasv  five  years.  ' 

How  many  vessels  are  chartered;  how  long  iiave  they  l)een  chartered:  rate  at  which  char- 
tered; size  and  character  of  each;  when  built;  original  rost  of  each  ship:  vahie  at  time  of 
fbdrtering;  cost  of  maintaining  and  operating,  per  month  and  per  annum;  earnines  of 
each,  per  month  and  per  annum. 

Nurnber  of  agencies;  where  located:  expense  of  maintaining:  how  are  agents  paid— l>y 
commission,  fee,  or  salary;  amount  and  nature  of  business  secured  by  each. 

Give  detailed  statement  of  the  equipment  of  the  railroad  and  its  condition.  Is  the  enuip- 
™  im  ^"™^*^"^  ^"  hatidle  the  business,  or  should  additional  equipment  W  provided  ^ 

Wliat  effect  would  it  have  on  the  revenues  of  the  railroad  company  to  discontinue  the 
steamship  line. 

\Vhat  is  the  basis  upon  which  the  division  of  freight  charges  from  New  York  to  Panama  is 
made  between  the  ""ailroad  and  stcmsiiip  line^ 

Why  did  you  reduce  the  local  railroad  tariffs,  and  what  benefit  do  you  expect  to  ac(  rue 
from  such  reduction?    State,  also,  as  to  telegraph  tolls. 

Does  the  reduced  local  tariff  make  the  charges  for  local  freight  across  the  Isthmus  less  than 
that  charged  for  through  freight?  If  m,  would  a  reduction  of  cliarges  for  through  freight 
from  Iliurope  and  New  York  result  in  increased  business  \  »  & 

What  per  cent  of  the  receipts  for  telegraph  tolls  are  local  and  what  per  cent  foreign? 

Have  the  through  cable  rates  to  points  beyond  Panama  been  reduced  as  a  result  of  the 
reduction  of  telegraph  tolls  across  the  Isthmus? 

With  how  many  European  lines  has  the  Panama  Railroad  Company  traffic  arrangements? 

State  in  general  the  terms  of  the  contracts  or  agreements  with  these  lines. 

What  are  the  t«rras  of  the  traffic  arrangements  with  the  Stmth  American  lines? 

What  are  the  traffic  arrangements  with  the  Pacific  Mail  Steamship  Company? 

jyhv  do  you  not  have  traffic  arrangements  with  other  lines  from  Panama? 

Under  the  traffic  contract  with  the  Pacific  Mail  Steamship  Company,  who  fixes  the  special 
rates  to  be  charged  from  New  York  to  San  Francisco  and  from  San  Francisco  to  New  York? 

Give  a  bnef  comparison  of  rates  chai]ged  for  steamship  tranportation  by  the  Panama  Rail- 
road Company,  United  Fruit  Company,  Ward  Line,  aud  other  Atlantic  companies  where 
distances  and  conditions  are  similar. 

If  possible  give  in  general  terms  a  comparison  of  the  rates  charged  by  the  Pacific  Mail 
Steamship  Comi»any  and  other  steamship  companies  opcarstod  on  the  Pacific  coasts  of  North 
and  south  America  where  distances  and  conditions  are  similar. 
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Sch  dule  of  rates  of  United  Fruit  Company's  vessels  from  the  United  States  to  Central  and 
South  American  ports. 

A  statement  as  to  the  number  of  steamship  lines  operating  on  the  Pacific  coast  with  which 
trafiic  arrangements  from  Panama  might  be  made. 

Has  there  been  any  negotiations  looking  to  traffic  arrangements  with  these  companies! 

List  of  steamship  companies  that  operate  vessels  from  ports  of  the  United  States  to  South 
American  ports. 

What  is  the  minimum  rate  fixed  for  business  from  Europe  to  Panama  and  to  north  and  south 
Pacific  ports,  and  what  is  the  basis  of  fixing  the  minimum  rate? 

What  is^  the  minimum  rate  from  New  York  to  Panama  and  to  north  and  south  Pacific 
ports,  and'what  is  the  basis  on  which  such  minimum  rate  ib  fixed  { 

Why  is  the  diarge  on  the  railroad  fo'-  through  passengers  so  much  more  than  the  charge  for 
local  passengers? 

Why  is  the  through  rate  per  ton,  as  shown  by  letter  to  Mr.  Burr,  for  freight  from  Europe  to 
Panama  greater  than  rate  to  Pacific  ports,  both  north  and  south? 

Why  is  the  rate  from  New  York  and  Europe  to  Buenaventura,  etc.,  greater  than  to 
Guayaquil  and  other  points  south  ? 

W  hat  are  the  prmcipal  articles  of  freight  transported  from  New  York  to  tho  Pacific  ports  of 
the  United  States? 

What  are  the  principal  articles  of  freight  transported  from  New  York  to  the  Mexican, 
Central,  and  Soutn  American  ports  on  the  Pacific  coast? 

What  are  the  principal  articles  of  freight  transported  froru  Europe  i    the  Pacific  ports  of 
the  United  States? 

What  arc  the  principal  articles  of  freight  transported  from  Europe  to  the  Pacific  ports  of 
Mexico  and  Central  and  South  America  i 

What  are  the  principal  articles  of  freight  transported  from  the  Pacific  ports  of  the  United 
States  to  New  York  and  to  Europe? 

What  are  the  principal  aKicles  of  freight  transported  from  the  Pacific  ports  of  Mexico 
and  Central  and  South  Am^    .oa  to  New  York  and  to  Europe? 

Give  a  statement  of  revck.acs  and  expenditures  per  annum  f 
explanatory'  notes  necessary  to  a  clear  understandmg. 

At  the  time  the  $4,(XX),(XX)  4J  per  cent  Iwnds  were  issued,  what  was  the  indebtedness  of  the 
company  ? 

Give  date  of  sale  and  number  of  sales  of  4 J  per  cent  bonds,  tlie  ii  mount  realized,  and  state 
wiiat  was  done  with  the  proceeds  of  such  sales. 

Copy  of  statement  as  to  fixed  charges,  interest,  bonds,  etc.,  submitted  tlie  first  day. 

Tarifls  of  Ward  Line  from  New  York  to  Cuban  and  South  American  port.s. 

What  permanent  improvements  or  addition.s  to  the  property  have  l>een  made  out  of  the 
earnings  during  the  last  ten  years? 

State  what  such  improvements  or  additions  arc,  and  cost  of  each. 

By  additional  improvements  or  additions  I  do  not  mean  those  neccssaiy  for  the  mainte- 
nance of  the  property:  mention  only  such  as  could  be  capitalized. 

Date  of  sailing  of  vessels  from  New  York  and  from  Panama. 

In  answering  the  ciuestions.  please  make  every  answer  independent,  so  that  they  can  be 
arranged,  if  desired,  in  an  order  different  from  the  way  tliey  appear  on  the  paper  as  suLmitted. 

New  York,  January  28, 1905. 


for  the  last  ten  yeare,  and  any 


EXHIBITS  B,  1  TO  49.  ' 

-ANSWERS   OF   MR.  DRAKE   TO   QCESTIONS. 

E.XHIBIT    B,  1.  \ 

PANAMA   RAILROAD   COMPANY. 

Salary  /i.of,  January  23,  1905 — General  office/'. 

Executive  officers:  Per  annum. 

President $10,  QUO 

Vice-pr(>sident  and  secretary 8.  500 

General  manager 7  OOO 

Secretary's  office: 

Assistant  secretary 2,  400 

Stenc^rapher  and  typewriter 1, 000 

Stenographer  and  typewriter 1, 000 
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Secretary's  o£Bice— Continued.  per  annum 

Porter  and  memenirer mfuy\ 

Office  boy .'.\' .'.■.'.■.■.'.'.".■.■  .■.'.'.■.' "" 312 

Telephone  hoy ou' 

Accounting  department: 

Treasurer /;  "xmi 

Freight  cashier .'.-.'.".'!'.'!!.'.'.'.'.'!.";.'.".'."."[!.'!.'.'.".'."" '  1  ^ 

Teller  and  bank  im^senger " nnrx 

Auditor n  qnri 

General  clerk !!"!!!"!!""!!!!!!!!  ^i!!!!  ]" 1  So 

Bookkeeper •  i'  620 

General  clerk  and  typewriter "!!!.!..!.]!...."  1  000 

Manifest  clerk -  -  ^  ^  ^ !"  ^ !!!!!!!.!!.!!]!!!!!!  ^ !!!!!  l!"!! ! 1'  02I) 

Voucher  record  clerk !........... ' 

Manifest  clerk ."[.]]...[[ 

Manifest  clerk ..!!!".!'...! 

Clerk  aiul  messenger [ 

Traffic  dejiai  tnient : 

Traflic  manager ^  ^^j^, 

thief  clerk i  ^^ 

Freight  solicitor 1 !!....!  ^  !.!.]!.!..  ] i'  8(X) 

Ticket  agent ........[... i'  500 


810 

m) 

iHO 
240 


Manifest  clerk. 


1,.560 


Claim  agent i  iyw) 

Way-bill  clerk ....[.......... 1 '  20(j 

Assistant  freight  solicitor  and  dork T  080 

Clerk '  gjwv 

Stenographer  and  typewriter 

Assistant  manifest  clerk 

M(\8senger 

Manifest  tyj)ewritcr 

[       Billing  clerk 

Clerk ..^^^'.'.'..'.^'..^'^'.. '.I....... ]...'.'.]. [.[[].[.' 

Assistant  manifest  typewriter 

Junior  clerk ' 

Inspecting  engineer , [.].[.].[] -> 

Clerk  and  typewriter 

Purchasing  agent ,1 

Clerk.,. ^' 


900 
J^) 
720 
720 
7^) 
720 
rAO 
312 
400 
816 
■)00 
1,=^) 


L^al  department :  Sullivan  &  Cromwell,  general  counsel,  annual  rctaiiicr  '. '. . . . . .       6,  (jJx) 

Salary  list,  January  2S,  l90o~Pier  ami stenmers. 


Pier  No.  67,  North  River,  New  York: 

Terminal  superintendent 

Clerk 

Office  boy 

Receiving  clerk 

Assistant  receiving  ckrk 

Delivery  clerk 

Baggage  master,  etc 

Carpenter 

Cooper 

Hea!id  watchman  (13  per  day). 

Tally  clerk 

Tallyman 

Gateman 

Steamers:  « 

Captains 

Mates 

Second  mates 

Third  mates 

Chief  en^neers 

Fint  Msutant  engineers 

Second  awiiBtant  eii|;[ineers 

Third  Maiatont  engineers 


Per 


3,;«io 

1.0 -10 

360 

1.200 

90(J 

1,200 

960 

1.08C 

1,080 

1.080 

780 

720 

720 

month  . 

r2oo 

7b 
30 
40 
150 
90 
80 
TO 
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Stearnors — Continue*].  Per  month 

Pursers i  9d0 

„    .  ^     ,    .                                        - >  75 

h  reight.  clerks 50 

Stewards /  75 

I  65 

Sturgeons g^ 

Note. — Each  of  flio  above  receive  $1  per  day  board  while  in  port,  New  York. 


ExurBfT  B2. 

Salaries  of  present  officers. 

P«r  annum. 

-J.  Kdwarfl  Simmons,  president JIO  000 

Edward  A.  Di-ake.  vife-prp,si<if^tu  and  secretary s!  .500 

Sylvester  JVming.  treasurer 5'  2OO 

Thomas  II.  Rossbor tom,  assistant  .secretary 2  400 


E.'CirirtiT  B  3. 

}'rpsidenr:  Porannum. 

April,  1.^83.  to  April,  1 SW^.     .f.  G.  ^^■^ulloush $10, 000 

April ,  1 8X8,  to  .Vlav ,  1  bf*.").     John  N%nv ; ,  m lo|  000 

May,  18^).').     J.  F^fwani  ."^imnions lo'  (WX) 

Vice-president; 

.Vpril,  1M88.  to  March.  1>«:?.     Charles  Cnidert t^,  ()00 

April,  l.SOH,  to  .May,  189.'>.     A.  Edwurd  Simnions 1^ 000 

inly,  1.S9.3,  to  Septf^mlxM-.  IS9*>.     Cjeonjp  Whaley 1  !(X)0 

October.  lOO^^.     K   .\.  Drake,  and  seer     irv. S,  .tOO 

F'irst  vire-presideni 

April.  1891).  fo     o^PtnlvT  l.i.  1W4.     <  't,>orfre  U'liuJi-y .1,  .jOO 

Second  vice-prPsidtTii  and  sf^cn'ttm": 

April.  ISW,  to  October.  V:A'\4.'    E.  A.  Drake 8,  500 

Secretary: 

April,  1894,  to  Apri!,  l.^f<«i.    E.  A.  Drake (5,  000 

April.  1,S97,  to  Apni.  1  m.).     E.  A.  Drak<> 7,  000 

Trei;i.sui*er: 

April.  1894.  to  Xoveml-)er.  1805.     F..  L.  Opppnliciin.  rc.'sisnied 6,  000 

Decenilvr  1 ,  I  S9o     Sylvrater  Deniin;! 4,  ,^00 

Januaiy,  1897.     .Syivcatt^r  iVminir 4'  700 

April  1 .  1 900.     .Sylveattn-  D«nuiiig .5, 200 

Secretarv  nnd  trea-surer: 

April    ISK?.     E.  Z.  Penticld. 4  ()00 

April.  1888.     E.  Z.  Penfield 6.'  000 

<)ctol)er.  IS88.     Re.siOTf'i- 

Otober.  1888.  to  April.  IS94.     E.  L.  Opp^'nhinni (i.  (XX) 

N'ovemljer.  1888.  to  I>cHmb«»r.  1888.     E.  A.  Drake.  !)rft  tern 6,000 

Januarv.  1890,  to  Ft'bruarv.  1.890.     E.  A.  Drake.  pri>  fern..      .  (5  000 

December.  1890,  to  Aorii.  1891.     E.  A.  Drake,  pro  tt>m fi!(XX) 

Man-h.  1892.  to  June.  1892.     E.  A.  Drake,  pm  te-n t». (XM) 

Assistant  s+K-retary  and  treajjurer: 

Man-h.  1887.  to  April.  (888.     .Svlvester  Deming 2  400 

July.  1893.     E.  A.  Drake ." V.IOO 

Aasit^tant  ssecretarv : 

Julv.  I.S93.  to  .Vpril.  Xm-i.     E.  A.  Drake 2.  ,t00 

^i4)nJ,  1902.     T  H.  RoaBlx)ttom 1,800 

April.  1904.     T.  H.  Rtwsbottom 2, 400 

G«w>ral  manager: 

July,  1895,  to  .Vpril,  L'WU.    Geoi^  Whaiev 9,000 

M»y,  1899.    Charles  Paine 7,  OOQ 
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Exhibit  B  4. 

t 

Treatiurer's  office. 

For  month . 

SylvestiT  Oeniing,  treasurer a  $5, 200. 00 

1875,  January  5.    Entered  service  of  company  as  superintendent's  clerk, 

Colon 1 00. 00 

1875,  July.    Train  dispatcher  and  telegraph  operator 140. 00 

1876,  October.     Auditor,  Colon 140. 00 

1878,  November.    Chief  clerk  and  cashier,  Panama 150. 00 

1880,  August  to  October,  1883.    Cashier,  Colon 200. 00  to  250. 00 

1883,  October.     Left  the  service  and  employed   by  PaciHc  Mail  Steam- 
ship Company. 

1887,  March  1.     Reentered  service  as  a.ssistant  secretary  and  trcasuit?r. 

New  York 2tK).  00 

1888,  April  1.    Chief  clerk.  New  York 200. 0() 

1888,  October.    Chief  clerk.  New  York 250. 00 

1890,  Januarv.    Chief  clerk.  New  York 300. 00 

1895,  December  1.    Treasurer a  4, 500. 00 

1897,  January  1.    Salary  increased  to a  4, 700. 00 

1900,  April  1.    Salary  increased  to 05, 200. 00 

F.  N.  Drake,  freight  cashier  st«am8hip  line 100. 00 

1894,  July  1.     Entered  company '.s  .service  as  stenographer  and  clerk,  pier 

office ." 6  7. 00 

1894,  October.     Salar\-  increased  to <>  10. 00 

1895,  January.     Transferred  to  nteamship  department  of  general  ol!io«  as 

clerk  and  stenographer  at <>  12.  50 

1895,  March.     Appomted  freight  S{>licit<)r  stcHniship  line  at 75. 00 

1897,  April  15.     Left  the  senice. 

1899,  May.     Reentered  service  as  temponuT  clerk,  pier  office,  at 75. 00 

1899,  July  1 .     Teller,  pier  office,  at ! 75. 00 

1900,  May  1.     Appointed  fi-eight  cashier  at  same  salary  and  transferred 
witii  pier  office  ione  to  traffic  office. 

1901 ,  January.     Salary  increased  to 100.  (K) 

Irving  Fulton  Orr,  teller,  bank  messenger,  and  typewritist 75. 00 

1901 ,  December  30.     Entered  company's  .service  as  teller  and  bank  me.s.spii- 

ppr  at [ .-(),  00 

1902,  July  1 .     Salary  incrensed  to (K).  (X) 

1903,  July  J .     Salaiy  increased  to _  (H).  tWi 

1904,  July  1.     Salary  increased  to 75.  00 

Accounting  dtpaiiinent, 

John  Adams,  auditor 275. 00 

1886,  April  1.     Entered  service  of  company  as  clerk 75.  00 

1887,  JanuHry  1.     Manifest  clerk ". 90.  tK) 

1888,  May  1."^   Bookkeeper 90. 00 

1888,  June  1 .     Bookkeeper 100.  (X) 

1889,  Jamuiry  1.     General  clerk 125. 00 

1891 ,  Septem'bei  1 .     (ieneral  clerk 150.  00 

18113,  July  15.     General  clerk T  '  00 

1895,  December  1 .    Chief  clerk 2(m>.  tX) 

1896,  March  15.    Auditor 200.  00 

1897,  January  1 .     Salary  increased  to 208.  '.i3 

1898,  Man'h  1 .     Salaiy  mcreased  to 21\').  00 

1901 ,  April  1 .     Salarv  increased  to 250.  00 

1904,  October  1 .     Salarj'  increased  to 275.  00 

V.  M.  Newton,  general  clerk 150. 00 

1891 ,  September.     Entered  service  of  company  as  manifest  c)erk 6(X  (X) 

!S9.",  Febmary .     Manifest  clerk '. 75.  00 

1893,  July.     Manifest  clerk 87.  50 

1896,  January     General  clerk 100. 00 

1897,  January.    General  clerk 1 12.  50 

1898,  Mar.-h.'    General  clerk 125.  (X> 

1890,  January  5.     Resigned. 

"Per  annum.  &  Per  week. 
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V.  M.  Newton,  general  clerk — Continued. 

1899,  July  1.    Reent*  -ed  company's  sen^ice  in  former  capacity  of  general    P®'  month, 

clerk $125. 00 

1908,  Much  1.    Salary  increaaed  to 150.00 

Philip  Hague,  bociUweper 135. 00 

1887,  August  1 .    Entered  service  of  company  as  clerk 50. 00 

J888,  April  1.     Manifest  derk .' 50. 00 

1888,  June  1.     Manifest  clerii: 75.00 

1880,  January  1.    Manifest  clerk 90. 00 

1801,  May  1.    Manifest  clerk 100.00 

1891,  September  1.    Bookkeeper 100.00 

1802,  January  1.     Bookkeeper 112.50 

1893,  July  1.    Bookkeeper 125.00 

1903,  Apnll.    Bookkeeper 135.00 

Paul  Kuebner,  general  clerk 83.  33 

1894,  June  4.     Entered  service  of  company  as  office  boy 10. 00 

1804,  July.    Office  1h»v .' '. 12. 00 

1895,  Apnl.    Office  b6y 16. 00 

1895,  September  1.    Cwiice  bov 20.00 

1806,  March  1.    Office  boy...'. 30.00 

1897,  January  1 .    Office  boy  and  messenger 33.  34 

1898,  March  '16.    Clerk  and  messenger 40. 00 

1899,  January  15.     Auditor's  office  clerk 45. 00 

1900,  Januaiy  1 .     Auditor's  office  clerk ''.5. 00 

1901 ,  Januarj'  1 .    Auditor's  office  clerk oO.  00 

1901,  Septeml)er  15.     General  clerk,  auditor's  office 75. 00 

1903,  January  1 .     Salary  increased  to 83.  33 

P.  G.  Hoyt,  clerk" ' 83.  33 

1896",  August  10.     Freight  clerk,  AUianca 50.  00 

1897,  May  14.     Clerk,  auditor's  office 60. 00 

1899,  January  1 5.    Clerk,  auditor's  office 66. 66 

1900,  January-  1 .    Clerk,  auditor's  office 70.  00 

1901 ,  Januarv'  1 .    Clerk,  auditor's  office 75. 00 

1901 ,  September  15.    Clerk,  auditor's  office 83.  33 

F.  L.  field,  manifest  clerk S.-.  00 

188.5,  May.     Entered  service  of  company  a.s  check  clerk,  freight  depart- 
ment, Colon -■ 125. 00 

1886-1890.     Freight  agent 's  clerk.  C<»lon. 175. 00 

Left  Isthmus  account  abolishment  of  position  l)ecause  cessation  canal 
work. 
18i>4,  Septemlier,  to  June,  1895.     Tallv  clerk  and  watchman,  pier  No.  34, 

North  River. .' "2. 00 

1895,  June.     Manifest  clerk,  general  offici' 60.  00 

1897,  January.     Manifest  clerk,  general  office tk)  66 

1899,  January.     Manifest  clerk,  general  office 75.  00 

1901 ,  Januar\'.     Manifest  clerk,  general  office 80.  00 

1903,  April  1.     Manifest  clerk,  general  office 85.  00 

E.  J.  Thiry,  clerk 70.  00 

1898,  April  1 1 .     f]ntert>d  service  of  company  as  office  boy  tnd  messenger. .  .  25.  (X) 

1899,  Januarv  15.    Clerk,  auditor's  olFice 30.  00 

1900,  Januar'v  1 .    Clerk,  auditor's  office 40. 00 

1901 ,  January  I .    Clerk,  auditor's  office .50. 00 

1901 ,  SeptenilH>r  15.    Clc-k,  auditor's  office 60  00 

1903,  January  I .     .Salarv  increased  to 70.  00 

S.  L.  Binlsall,  clerk ' 70.  00 

1886,  February  18.     Entered  service  of  company  as  messenger '20. 00 

1887,  January.     Messenger  and  abstract  clerk 30. 00 

1888,  June.     Messenger  and  invoice  clerk 40.  00 

1889,  Januaiy.     Invoice  and  manifest  clerk 50. 00 

1891 ,  January.     Invoice  and  manifest  clerk 55. 00 

1891,  March.'   Manifest  clerk 60. 00 

1892,  Januar\'.     Manifest  clerk 75. 00 

1893,  July.    "Manifest  clerk 87.  50 

1899,  January.    General  clerk 87.  50 

1901,  August  15.    Left  the  service. 

1903,  March  1 .     Reentered  service  as  clerk  at 60. 00 

1905,  January  1.    Salary  increased  to 70. 00 

a  Per  day. 
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,      „              ,    ,  Per  month. 

Job.  Cuneen,  clerk |^c  qq 

1899,  January  13.    Entered  service  of  company  as  office  boy "  4  00 

1900,  August  1.    Salary  increased  to 22  00 

1001,  January  1.    Salary  increased  to !... 26  00 

1901,  May  9.    Clerk  and  messenger,  auditor's  office 30  OO 

1901,  October  1.    Clerk,  auditor^s  office , ,[[  4000 

1903,  January  1.    Salary  increased  to 45  00 

John  J.  Mathews,  clerk  and  messen^r 20  00 

1904,  August  1.    Entered  service  of  company  as  above. 

Asaiatant  secretary's  office. 

T.  H.  Rossbottom,  assistant  secretary.   62  400  00 

?^I'  August  7.    Entered  ser\'ice  of  company  as  office  boy,  general  office!  '  h  2  50 

1888,  January.    Office  boy 6  3^  00 

1889,  January.    Office  boy  and  messenger 6  5  00 

1889,  July.    Messenger  and  typewriter !!!!"..!!!  28!  00 

1890,  January.    Stenographer  and  typewriter ! ! ! ! !  28  00 

1891,  January.    Stenographer  and  typewriter !!!!!!!!  40  00 

\^i'  'I"^^"     ^°^'°'**  *-i<^  manifest  clerk,  accounting  department ! ! ! !  50  00 

1893,  January.    Stenographer  and  typewriter 50  00 

1894,  January.    Stenographer  and  typewriter !.!!!!  60!  00 

1895,  October.    Stenographer  and  typewriter 75  00 

1897,  January.    Stenographer  and  typewriter !!!!!!!!!  87!  50 

1897,  December  1,    Assistant  to  secretary ! ! ! !  iqo  qq 

1899,  September  1.    Assistant  to  secretftry ! ! !  ]  is!  00 

1902,  April  7.     Elected  assistant  secretary  by  board  of  directors !  b  1, 800  00 

1^04,  April  4.    Salary  increased  by  board  of  directors  to />  2'  400  00 

Paul  H.  Deniing,  stenographer  and  tyj)owriter '   ss!  33 

J^'  »^^V  ^°*®'"®<^  service  of  company  as  stenographer  and  typewriter. . .  50  00 

1903,  March  15.    Salary  increased  to 60. 00 

1103,  December  15.    Salary  increased  to !!!!!!!!  70  00 

1904,  June  1.    Salary  increaijed  to !!!!!!!!!!  75!  00 

1904,  December  16.    Salary  increased  to !!!!!!!!!!  83!  33 

Ralph  W.  Ensign,  stenographer  and  typewriter !!!!!!!!  83!  33 

1900,  June  5.    Entered  service  of  company ! ! ! !  52  00 

1901 ,  May  9.    Stenographer,  traffic  department !!!!!!!!!!!!  65!  00 

1902,  May  19.    Stenographer,  secretary's  department !  75!  00 

1902,  July  15.     Stenographer,  traffic  department 65!  00 

1903,  November  15.    Salary  increased  to ! !  75  00 

1904,  December  15.    Salary  increased  to !!!!!!!!!!!  83  33 

Transferred  to  assistant  secretary's  office.  ' 

Daniel  W.  Brown,  porter,  messenger,  and  office  boy 50. 00 

1893,  June.    Entered  service  of  company  as  porter  at  pier  office,  steamship 

line,  account  transfer  of  Pacific  Mail  Steamship  Company's  pier  office 

force  to  Panama  Railroad '.  60. 00 

1898,  May  15.     Salary  reduced,  account  decreased  traffic  caused  by  war 

with  Spain "  45. 00 

1900,  May  1.     Transferred  with  pier-office   force  to  general  office    N'o  24 

State  street. 

1903,  April  1.     Salary  increased  to 50  00 

Alexander  Sohmer,  office  ooy !.!!!!!!! 26  00 

1904,  June  3.     Entered  service  of  company  as  messenger  and  clerk  in  audi- 
tor's office ■ '  20  00 

1904,  August  1.    Transferred  to  as.sist ant  secretary's  office  as  telephone 

switchboard  operator  and  messenger 20  00 

1904,  December  15.    Office  boy !!!!!!!!!!!!!!!!!  26  00 

Stephen  Wilson,  telephone  operator  and  office  boy !!!!!!!!!!!!!!!!!!  is!  00 

1904,  entered  service  of  company  December  16. 

Inspecting  engineer's  office. 

Roland  Allwork,  inspecting  engineer 2OO.  00 

Jo£I'  ^^  ^^'    ^"*^®™^  service  of  company  as  clerk  to  chief  engineer ....  9o!  00 

1898,  January  1.    Salary  increased  to '. H2.  OQ 

a  Per  week.  »  Per  annum. 
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Roland  AUwork,  inspecting  enfpneer— Continued.                        ^^I^^^F  Per  month. 

1899,  August  1.     Inspecting  engineer 9125.00 

1900,  September  1 .    Salary  in  -eased  to 150. 00 

i905,  January  1.    Salary  increased  to 200. 00 

Arthur  N.  Hargrave,  clerk  and  typewritist V5. 00 

1903,  January-  12.    OflBce  boy  and  junior  clerk,  auditor's  office 25. 00 

1903,  DeceniDer  1.  Appointed  timekeeper  at  Cramps  shipyard,  Philadel- 
phia, while  Admnce  and  Finaru-e  were  being  repaired 60. 00 

1903,  July.  After  conclusion  of  repairs  continued  in  office  of  inspecting  en~ 
gin<!er  as  clerk  and  typewritist. 

1904,  June  1 .    Salary  increased  to *^.  00 

1905,  Jinuary  1 .    Salary  increased  to 75. 00 

Purchasing  agerU's  office. 

Alfred  Anderson,  purchasing  agent 125. 00 

1897,  Decendjer  7.     Entered  company's  .service  as  stenographer  and  tj^w- 

WTiter 83.  33 

1899,  September  1 .    Salan-  increased  to 95. 00 

1901,  Januarj'  1.    Salary  increased  to 100. 00 

1901 ,  May.    Appointed  purchasing  agent  vice  Bloomfield 100. 00 

1903,  June  1 .    Salary  increased  to 125. 00 

1904,  May  1.  Allowed  $50  per  month  by  Isthmian  Canal  Commiasion  ac- 
count their  availing  of  his  services  as  purchasing  agent. 

1904,  November  15.     Appointed  shipping  agent  of  Isthmian  CanaJ  Commis- 
sion ar  $50  per  monui;  this  is  additional  to  $125,  sa'ary  paid  him  by 
Panama  Railrond  Companv  as  purchasing  agent. 
H.  J.  Bell,  clerk " 112.  50 

1895,  January  21.     Stenographer  and  typewriter,  pier  office 30. 00 

1896,  Januarv.     Salary  incrcjised  to.   45. 00 

1897,  January  26.    Left  iho  servicf. 

1904,  May  23.  Stenograpl  and  clerk,  purchasing  agent's  office  (paid  by 
Isthmian  Canal  Coramiasioa  on  account  of  his  employment  for  their  work)  75. 00 

1904,  November  16.  Salary  increased  ($100  of  which  is  paid  by  Isthmian 
Canal  Commission) ' 1 12.  50 

Traffic  manager's  office. 

R.  L.  Walker,  traffic  manager a  6, 000.  00 

1897,  December  1.     Entered  service  of  companv  as  traffic  manager   a  5, 000. 00 

1900.  May  1.     Salary  increased  to .' o  6, 000. 00 

G.  F.  Fink,  chief  clerk  (steamship  department) 160.  GO 

1893,  June.     Entered  service  of  company  as  chief  clerk,  pier  ofice. 

1900,  May  1.  Transferred  lo  traffic  department,  down  town,  accoxif.t  pier 
office  being  abolished. 

A.  E.  Paterson,  freight  contracting  agent  (steamship  department) 150. 00 

1893,  January.    Entered  service  of  company  a?  freight  solicitor 150. 00 

1894,  January.     Salary  reduced  to 135. 00 

1901,  January  1 .     Salary  restored  to 150. 00 

C.  C.  Van  Riper,  ticket  agent  (steamship  department) 125. 00 

1893,  June.     Entered  service  of  company  as  ticket  agent 125. 00 

Traffic  manager's  office  {steamship  department). 

W.  B.  Halt ,  clerk 130. 00 

1893,  June  15.     Entered  service  of  company  as  clerk 104.  16 

1894,  June  15.     Salary  increased  to 120. 00 

1903,  Januarv  1 .    Salarv  increased  to 130. 00 

J.  H.  Miller,  claini  agent. . . ." ." 125. 00 

1893,  November.    Entered  service  of  company  is  clerk 60. 00 

1896,  February.    Resigned. 

1897,  Reentered  service  of  companv  as  freight  claim  clerk 90.00 

1898,  March  15.    Salary  increased  to 105.16 

1901,  February  1.    Salary  increased  to 115. 00 

1903,  April  15".    Title  changed  to  claim  agent  by  second  vice-president  and 

traffic  manager. 
1903,  October  1.    Salary  increased  to 125.00 

a  Per  annum. 
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Par  month. 

Thonuw  Magrath,  clerk " hqq,  qo 

1803,  June.    Entered  service  of  company 1 12. 5() 

1804,  June.    Kooiened. 

1898,  January,     Entered  service  of  company 76  00 

1897,  April  22.     Teller [ yr^oo 

1899,  June  16.    Salary  increased  to 90. 00 

lOOOj  May  1.    Transferred  to  traffic  department,  account  abolishment  pier 

office. 

1901,  October  16.     Increased  to 100.  (X) 

R.  E.  Rutherford,  clerk 90  ()0 

1899,  July  1.     Entered  service  of  company 40.  (X) 

1899,  Novemlwr  1 .    Freight  clerk  Admnce 50.  fX) 

1899,  December  1.     Resumed  duties  as  clerk  at  pier  office. 

1900,  August  1.     Salary  increased  to 50.00 

I'KX),  May  1.    Transfen-ed  to  traffic  department,  down  town,  Account  alwl- 

ishmont  pier  office. 

1900,  January  1.    Salary  increased,  account  writing  manifests  on  type- 
writer   60. 00 

1903,  January  1 .    General  clerk  and  ft-ssLstant  consignment  agent 70.  (X) 

1903,  Noveml)er  15.    Salary  increased  to 80.  (XJ 

1904,  Decemljer  15.     Salary  imreaaed  to 90. 00 

M.  J.  M.  Monlforte,  clerk 75. 00 

1894,  June  15.     Entered  service  of  company 70. 00 

1897,  Januaiy  1.    Salary  increased  to 75. 00 

1899,  June  15.     Salary  increased  to 80. 00 

1839,  July  1.     Salary  placed  at  $75,  plus  $3  per  steamer  for  preparing  Span- 
ish consular  papers. 

1900,  May  I.    Transferred  to  traffic  department,  down  town,  a<x:ount  alx)l- 
ishment  pier  offict). 

Joseph  Slyman,  stenograplier  and  ty|)ewriter 75. 00 

1897,  June  7.     Entered  service  of  company  as  office  boy a  4.  fX) 

1898,  Novomlxir  1 .     Increased  to «  5. 00 

1899,  January  15.     Promoted  office  boy  and  m&ssenger a  5. 00 

1900,  January  1 .     Clerk  and  n»essenger,  auditor's  office 30. 00 

1901 ,  January  1 .     Clerk  and  messenger,  auditor's  office 33. 3;} 

1901,  May  9.     Manifest  stenographer,  traffic  department 40.  (X) 

1901,  October  15.    Salary  increa.sed  to 50. 00 

1902,  Oclol>er  7.    Appointed  freight  clerk  AUianca,  one  trip  at  $.50,  account 
regular  cl-^rk  reportmg  sick  witn  fever. 

1902,  October  29.     Resumed  duties  as  manifast  stenographer. 

1903,  Januarv  1.    Manifest  typewriter 60. 00 

1904,  December  15.    Stenographer,  traffic  department 75.  00 

R.  H.  Clarke,  clerk 70. 00 

1883  to  1890.     Employed  on  Isthmus  in  various  capacities  of  check  clerk, 

freight  clerk,  and  teller ;  salary,  when  leaving 225. 00 

1896,  Alarch.    Entered  service  of  company  as  clerk,  freight  department- . .  «  2. 00 

1897,  April  1.    Salary  inci'eased  to 60. 00 

1899,  June  15.    Salary  increased  to 80. 00 

1900,  May  1    Transfsrred  to  traffic  department,  down  town,  account  abol- 
ishment pier  office. 

1901,  October  15.    Salary  increased  to 90. 00 

1903,  April  15.     Resigned  account  illness. 

1903,  May  1 .     Reentered  company's  service  as  clerk 70. 00 

J.  A.  Dc  novan,  manifest  typewriter 60. 00 

1902,  September  22.    Entered  service  of  company  as  office  boy,  secretary's 

office • .'. .  16. 00 

1903,  January  1.    Office  boy,  traffic  department 26. 00 

1903,  October  1.    Manifest  typewriter 35. 00 

1904,  March  15.    Salary  increased  to 45. 00 

1904,  December  16.    Salary  increased  to 60. 00 

Howard  Phelps,  jr.,  manifest  typewriter 45. 00 

1904,  March  16.    Entered  service  of  company  as  office  boy,  traffic  depart- 
ment   26.00 

1904,  December  16.    Manifest  t,\T)ewriter 46. 00 

a  Per  week. 
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Per  month. 

P.  BaAombrio,  Spanish  sohordo  clork Iqq  qq 

}^!'  f f'^^'V^T  IS-     Entorod  .servUe  of  ooinpftny  as  Spanish  soimrdo  rlerk.  3&. 00 

1904,  March  15.    Salary  iiMirpased  to 45.  (JO 

1904,  I)(M'«[nher  15.     Salary  increased  to ...[.........  60  00 

John  ('.  Cody,  office  l)oy "JB  00 

1903,  O'tolier  19.     Entered  Nervier  of  company  ah  office  boy '.'.'.['.  Id!  00 

19(W,  l)e<'4^m>>er  1.     Salary  increawd  to ....]..[[]][  20.00 

1904,  March  15.     .Salary  increa.s«>d  to .....[...]  26  00 

19(>t,  Dc<eml)er  1 5.     Transferred  to  traffic  office .........[....  2fi  (JO 

R.  L.  Walker,  clerk  aiid  messenger .[.[][][[[[  fjo!  00 

1901,  January  5.     Entered  .service  of  company  as  »U)ve. 

W.  I>>novan,  clerk 60  00 

1902,  March  23.     Entered  service  of  company  as  tallyman  on  pifr a  2. 00 

19tX3,  June  1.     Tran.sferivd  to  freij<ht  department,  down  town  office 60. 00 

fl.  M.  Ooo<lwin,  clerk 6  1.5  00 

1905,  January-  20.     Temporary  clerk  to  relieve  pressure  cau-wd  hv  sick- 
ness of  n'gular  employees. 


Trrminal  mptrintendent' ><  offire.     {Sfenmnhip  df pari mf.nl. ) 

II.  I.  Bftwden,  terminal  superintendent 

1893,  June.     Entered  service  of  company  as  cashier 

18ft4,  June.     Salary  increased  to 

1897,  .Vpril  22.     Appointed  assi.stanf  to  general  agent  in  al)sence  of  latter. 

1900,  Xfay  1.     Terminal  superintendent,  pier  .'>7,  North  Kiver 

1901,  Januarj-  1.     .Salar\-  increased  to 

H.  R.  Henderson,  receiving  clerk 

1894,  June  15.     Entered  service  of  companv  as  freight  clerk  Allianca 

ISM,  .Jill V  \-y     Check  clerk  on  d.X'k '.    \\ 

I89.'>,  .Vpril  8.     Aasi.stant  receiving  clerk 

1902,  July  10.     Authorized  to  represent  terminal  superintendent  during 
latter's  ahs«>nce. 

li^)5.  .fanuary  1.     Salary-  increas«»d  to 

W.  L.  (i.  Md  fuire,  delivery  clerk 

18iK),  DecemlHM-  22.     Freight  clerk  Advance ' . . 

1901 ,  March  1 .     Purser  Finance 

1902,  February  3.     Tenipora  'Ay  employed  at  pier  office  in  traffic  depart- 
ment to  assist,  and  then  st;nt  to  pier  to  check  up  records 

1902,  Otoljer  1.     Acted  as  delivery  clerk,  and  later  eniploved  perma- 
nently in  that  position \ " 

1905,  Januarv  1.     Salarv  increased  to . . . 
II.  J.  Kelly,  clerk": '. - '"'  ^ "''''!!!"!'!''  ^ !!!] ! 

1895,  Septeralwr  16.     Entered  service  of  company  as  tallvman 

1895,  [)oceml)er  16.     Transferred  to  office  at ". ' 

1897,  January  I.     Salary  increased  to 

1901,  F'ebruary  1.     Salary  increased  to 

1905,  rlanuaiy  1.     Salary  increa.sed  to 

VV.  1 1.  Roach,  assistant  receiving  clerk 

1900.  De<>ember.     Entered  standee  of  company  as  tally  clerk  at 

190;i,  March  1 .     App*)inted  assistant  receiving  clerk  at 

1905,  Januarv  1.     ^lary  increased  to 

T.  G.  Harrow,  tallynxan  aiidcheck  clerk  and  assistant  dehvery  and  parcel  t-ierk. 

1902,  November  12.     Entered  service  of  company  as  above 

1905,  January  1.     Salary  increast^d  to 

A.  M.  Secor,  checker  on  dock 

1899,  November.     Entered  service  of  company  as  checker 

1905,  .January  1.     Salary  increased  to \ 

Charles  Sleight,  biaggagemaster 

1893,  June.     Entered  service  of  company  as  baggac  master 

1896,  April.     Baggagemaster  and  cartage  of  outwari  acd  homeward  mail. 

1899,  July  5.     Salary  increased  to 

1904,  March  3.     Salarv  increased  to 


$275. 00 
I.tO.  00 
2.5t).  tJO 

2.tO.  00 

275.  00 

100.  (K) 

60.00 

a  2.  00 

75.  00 


100. !).) 

100.  (JO 

.50.  (>J 

75.  00 

m.  m 

90.  (J(J 

\m.m 

87.  .50 
a  2.  (J(J 
60.  (K) 
66.  66i{ 
80.  m 
87.  5<J 
75.  00 
«  2.  m 
65.  00 
75  m 
65.  (MJ 
«  2.  m 
6.5.  00 
60.  (30 
a  2.  (» 
60.00 
80. 00 
c  15.  (XJ 
60.00 
68.00 
80.00 


o  Per  day. 


ft  Per  week. 


c  Per  steamer. 
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Pur  month. 

John  Benncraon,  office  boy $'Si).  Ul 

19(Xi,  May  11.     Entered  service  of  company  as  ollicc  boy '20.  iH) 

1905,  January  1 .    Salary  increased  to '. liO.  (X) 

There  are  also  employees  on  the  pier; 

Theo.  Thompson,  carpenter SiO.iK) 

Mike  Ahern,  cou|)er 90.  (M) 

E.  Foran,  gatoman tiO.  00 

and  from  15  to  ;?5  watchmen,  checkers,  etc.  Thcs*'  men  are  paid  at  the  rate  of  $2  wr  per 
day,  and  only  hired  when  the  terminal  superintendent  has  work  for  them  to  do.  Kecord 
sheets  for  these  employees  are  not  kept,  as  they  do  not  tome  under  the  company's  regula- 
tions to  secure  record  sheets  from  all  employees  above  the  grade  of  laborer. 


ExiiiBrr  B  5. 

Question.  Total  expense  of  the  New  York  oifice  in  detail  for  ten  years,  and  detailed 
expen.se  for  maintaining  each  department. 


Memorandum  re  statement  of  general  expenses,  New  York. 

Tlie  attached  statement  .shown  expenses  in  detail,  but  not  for  each  tlepartiiiont  in  New 
York,  no  separate  account  for  maintuiiiing  tach  department  having  Won  k(\it  on  the 
books. 

Our  classiJication  of  disl  arsenvnt  accoimt,*!,  a  copy  of  which  is  herewith  submitted,  will 
show  the  nature  of  the  expenses  charged  to  each  .subaccount,  not  only  for  general  expen.ses 
but  for  all  onorating  expense  accounts. 

Special  retoroncc  to  or  exnianatior  of  certain  subaccounts  are  made  as  follows: 

Account  80.  Advertising  folders  and  posters: 

The  decrease  from  $1,443.1.')  in  1901  to  $281.:«  in  HH)2  is  principally  due  to  the  discon- 
tinuance of  the  distribution  or  placing  of  folders  in  folder  cases  in  ticket  ollices  in  New  York 
and  European  citio?  and  on  Atlantic  steamers. 

Account  82.  Clerks,  salaries  of: 

Account  88.  Officers,  salaries  of: 

These  accounts  include  the  salaries  of  all  officers  and  clerks  in  New  York  excepting  those 
directly  employed  in  connection  with  the  steamship  line.  They  also  include  the  salaries  of 
the  Europt^an  department,  established  in  1898,  and  put  in  charge  of  the  vice-president  and 
general  manager. 

An  office  for  the  Europ  an  department  was  opened  in  Paris  in  the  latter  part  of  1898 
and  maintained  for  three  years.  Although  the  office  was  closed  in  1901,  and  the  .services  of 
the  clerks  employed  dispensed  with,  the  vice-president  still  remained  in  charge  of  said 
department  and  his  salary,  pre-vnously  carried  against  the  New  York  office,  was  placed  against 
the  Paris  office. 

Aa  salaries  comprise  by  far  the  largest  single  expens<»,  statements  in  details  have  U^en 
prepared  for  each  year,  which  will  give  some  idea  ot  each  department. 

Account  84.  General  offices,  repairs  and  rent  of: 

Two-thirds  of  the  rent  of  offices  at  No.  24  Slate  street,  New  York,  is  debileil  to  this 
account  and  one-third  to  agency  expenses,  steamship  line. 

Account  87.  Ltigal  services  and  expenses: 

The  salary  of  the  company's  attorney  or  special  agent  at  Bogota  is  debited  to  this  account. 


Mobile,  AU.,  andftMweni  thurftto 3l>* 
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Detttih  o/nccimnt  No.  SS,  mlarieH  ofelerh,  New  York,  for  tht  year  1890. 

Trcawurcr's  odirf; 

Clerk  and  bunk  iiuisstmgcr , $(iU  I.  08 

Chrwtinus  griiluity ;{()  (X) 

o        .       ,      ... —      $7'JI.U8 

BocreUry  H  olfiro: 

Stoiu)j,'rii|.li<'rs,  r(c i  _  f^jr,  ^2 

ChrwtiniM  ;,'! utility 66.00 

Auditor  N  uliii  (■: 

Auditor 2,  KM).  00 

Clei;!" ; 5.  (JIM.  (X) 

Christimus  (jnituiiias ;(<;()  (M) 

Extra  ( (iiiipciisaliori  to  auditor  reticw  aystoiii  of  ucrountirijj. . .  I'Ot).  IK) 

Extra  (oiiijM'iisalioii  of  clerkH  for  ni^'lil  "work l,!^)!.  i;* 

.  y,(>.V).  13 

rurcFiiLsiii^;  ajjciit (kk)  ()() 

'r«>f  al 12,  mo,  93 

Nkw  York,  Fehnianj  ^,  1906. 

DttaUn  of  account  No.  82,  mlnrir,^  of  clerks,  New  York,  for  the  yrnr  /.9.')7. 

Trcastircr's  oflirc; 

Teller  and  iiic.ss»Mij:fr $(557.  'X\ 

Bond  of  nu'wscnfjpr 1 S.  .W 

Slw.l.Ol 

Secretary  s  oflice o,  \')\).  23 

Auditor's  odicc: 

Auditor 2,  'At),  m 

Clerks i.iiOO.  <»7 

Kxtrii  <«)!n|M'iisai  ion  in  ail  deparfnienl.s,  but  principally  auditor's 
ollicc,  for  nij,'li(  work. ,  ^ " J,()<).'5.  13 

,^     „  '■ 10,  UH. -10 

Fraflu'  nianajrer's  olli'  e: 

^'■'li'i'  '  l«''k 738. 00 

Purclui.sinf^  a<,'('n( 1, 237.  49 

(Jraluiiy  io  Mr.  (t.  Kt^ynaud,  punhasin}:  a).rent ,  on  leaving  com- 

pany'.s  .service 22.').  00 

^.  .,       .  1,462.49 

Chief  eiifjineer's  ofrice: 

Cliief  engineer 2,  ()7  J,  <>7 

Clerk G(i7.  74 

3,342.71 

Tot  nl 18, 482.  74 

New  York,  February  2,  1905. 

Details  of  account  No.  82.  salaries  of  clerks,  New  York,  for  the  year  1898. 

Troa.surer's  ofilce: 

Teller  and  messenger $720.  00 

Bond  of  me.^senger 10.  00 

$730.00 

Secret arv's  office: 

Assistant  to  t-ecretarv 1.200.00 

Stenographers  and  clerks 2,  4(>ti.  6S 

Extra  compensation  on  account  of  night  work 17.  3.5 

3,684.0? 

Auditor's  office: 

Auditor 2. 666.  66 

Clerks 7, 403  93 

Ext'a  compensatiou  on  account  of  night  work 381. 14 

10,451.73 


mmmm 
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Tmtlic  iiiaitH''  is  odii  o: 

Claim  ( I.   k $1,221.60 

ruriliaNiii^'  aj,'«nt 1,250.00 

Chief  «'iij»iiu'«5r'8  oflico; 

(;iiiff  »M>KiiHwr $2,  m\.  (k\ 

Di  uftsiimn 2, 310. 08 

5,28r.34 

Total 22, 020. 70 

Nkw  Vokk,  February  «,  1905, 

Dftnils  ofnccouni  No.  82,  mlariea  o/cUrkx,  Stw  York,  for  tin  year  JSOO. 

TroHxur«T's  (ifliii*: 

Tcll«T  uml  iiu'.swiiKer $1 ,  ()2r{.  84 

Bond  of  ni('.s.M'iiger V).  FA) 

$!,():«).  ;w 

Secrotftrv's  oHico: 

A.s.tislaiil  to  secret ivrv 1,200.  (K) 

StiuiDj^iiiplu'iN  aiid  ilt'rk.s 1 ,  H'M.  01 

3,0.S0.64 

Auditor's  oflice: 

AuiliJor 2.7(»(),  (K) 

Clerks 0,!»IO.  (X) 

Kxt ru  coiiijH'iusiit ion  in  eonneci ion  with  niglit  work 171.  10 

.    !),784.4d 

Tirtflii'  Minnuijer's  offite: 

Chiini  cierk l,2rA).00 

Kxlra  "•oiiipon.suiion  inconneetion  with  nijrht  wuik  of  theahove.         11?'.  .'Vt 

1,30'J.5-1 

Tin(lui.>!ine  ajrents: 

K.  1'.  I'iovd  .InlM- 130.  10 

W.  lilc.iHlieid     03;],  .V) 

1,0()3.G5 

Chief  iMii.'iiieer'>  olliec: 

Chief  enjriiieer 2,0(KI  00 

Irispeciinjr  eMj,'wteer l.'iit.  08 

InsfHMiin^  "'i^'iiieer;  extra  eoinpon.sHt ion  in  coiineelion  witli 

nij-'hi  witrk 12.  2r» 

Drafi  small 1 ,  201 .  <>2 

3, 733.  .Ho 

Total 20, 068.  48 

Nkw    '^'oiih, /''(/-;'/.;;;/ ''',  1005. 

Di  tails  ofaccmnt  .Vo.  82,  salaries  of  clerks.  New  York,  for  the  year  190ft. 

Treasurer's  ofli<-o: 

Teller  and  ine.ssentrer $720.  00 

Bond  ot  incsseiip'r S.  00 

$728. 00 

Secretary's  oliice; 

Assistant  to  secret arv 1 .  380.  00 

S;  cnojj^apliers  and  clerks 1 ,  FiyU.  ',]2 

2, 949.  32 

Auditor's  ofiice: 

Auditor 2,  700.  00 

Clerks 8, 421 .  31 

Extra  eoinpeiusHt ion  in  connection  with  nipht  work 19.32 

11,140.63 

Traffic  nmna<:er'.s  ofTice: 

Claim  clerk 1,  2.V).  00 

Claim  clerk;  extra  compensation  in  connection  with  night  work.         247.  68 

1 ,  497. 68 

Purchasing  agent 1 ,  200. 00 


68 


REPORT  OF  JOSEPH  L.  BRISTOW, 


Iii8ptH"lin{»  Piiginooi's  oflioe: 

Iaspc(  1  in{?  ciigiiu'er $1,  (WH).  (X) 

Draftsmen (io7.  tiS 


_  _ $2, 257.  m 

Total 19, 773.  31 

New  Yokk,  February  6",  1905. 

Details  of  account  No.  82,  salaries  of  clerks,  Ne^r  York,  for  the  year  ItXU. 

Treasurer'.s  oflivi! ; 

Tolier  and  iiies-sengcr $853.  23 

Bond  of  '.nc.s.Keiiji;er (i.  84 

SNiO.  07 


Secretary '.s  «.(Hc(': 

A8.si.stuni  to  socrotarv 1, 3S().  (K) 

Stenop-aplu'i-s  and  clerks 1,  KHi.  21 

Auditor's  office: 

Auditor 2, 925.  (X) 

Clerks 8,  523.  93 

Extra  compensation  in  coiuiectioii  with  nifi;ht  work 12.  23 


3,216.21 


Trafiic  manager's  oiiice- 

Claim  clerk 1 , 3()9.  17 

Claim  clerk;  exira  compensation  in  connect  i^n  with  niglit  work.  20.  04 


11,461.  16 


Purchasing  agents- 
W.  Bloonifiold.. . 
Alfred  Anderson. 


425.  81 
7.")().(X) 


Inspecting  engineer's  oHice: 

Inspecting  engineer 1 ,  8()().  tK) 

Ins})ectiiig  engineer;  extra  compeasat ion   in  lonneclion   with 


1 , 389.  81 


1,175.81 


nirrht  work. 


Draftsmen . 


19.  2t) 
734.69 


-    2,553.89 

Total 20,6.56.  95 

New  Yonh ,  February  6,  1905. 

Details  of  account  No.  82,  sah<nea  of  clerks,  New  York,  for  the  year  1902. 

Treasurer's  office: 

Teller  and  messenger $660.  00 

Bond  of  mr ssenger 1 0.  80 


$670.  80 


l,79i).22 


Secretary's  office: 

As.-!istant  to  seeretarv 368.  00 

Stenographers  and  clerks 1 ,  431. 22 

Auditor's  office: 

Audi  ,.,-.• 3, 000.  00 

Clerks 7, 8;35.  32 

10,855.32 

Traffic  manager's  office: 

Claim  clerk 1 ,  380. 00 

Purchasing  agent 1, 200. 00 

Inspecting  engineer's  office: 

Inspecting  engineer 1 ,  800. 00 

Draftsmen 600. 00 

2,400.00 

Christmas  gratuities 95. 00 

Total '. 1 8, 400. 34 

New  York,  February  6, 1905. 
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Detailn  of  account  No.  82,  salct      of  clerks,  New  York,  fur  the  year  1003. 

Treasurer's  ofTico: 

Teller  and  inossfinj^er $7()().  00 

Bond  of  nio.s*tiMitjor ' 10.  (X) 

$770. 00 

^Ysslstaiit  secrelary's  oni<'e: 

S  enf»t!;raphers  and  '.-lerks 1 ,  41)9.  97 

Aiiili  t)'  M  otiico: 

Auditor :i000(M) 

C'lcr  k.s - -  -     H, •)  »>•  :-^J 

Extra  compensation  in  connection  with  night  work lOli.  99 

*  11,7.53.32 

Traffic,  inanajrcr's  odice: 

fiaini  ii<,"''>f 1,110.00 

I'urcluisit'K  a<;('nt 1  •  '^75.  00 

InsjU'cting  en<:;ineer's  office: 

[aspect ing  engineer 1 .  '*>*'<'■  ^^^ 

Draftsmen <>1  •  07 

1,  SOI.  07 

Oiaistnias  gratuities 112.  oO 

Total 18,811.86 

Nkw   Vokk.  Fehrnanj  I'l,  IDOo. 

fkhtils  rfamunl  No.  82,  mlarirs  ofrhrks,  Xcir  York.fui  Ihr  ye'ir  /.OO.J. 


Treasurer's  oflice: 

Teller  and  messenger. 
Bond  of  messenger. . . 


SS'iO.  m 
M)  (Kl 


Assistant  secn-tarv's  office: 

Stenographers  and  clerks -  . 

Extra  com[)(>nsati()n  in  connection  with  night  work. 


l.iKIS.  It) 

:].  tK) 


Auditor's  office: 

Auditor 'h  f>7-^.  <'0 

Clerks SJWI.rX) 

Ext  ra  compensntion  in  connection  with  night  work 4Sl .  71 


$>M\0  (K> 


I,!»ll,  16 


rj.  :5t".».  24 


Traffie  manager's  office: 

rlaim  a:;ent 

Claim  agent :  typewriting  fees. 


Purchasing  agent's  office: 

Purchasing  agent 

Stenographers  and  clerk- 


l.r>(K).  (K) 
3.  00 


-       K.VKMX) 


1 ,  r/K).  fX) 
72.  (iS 


T.'sjM'ct  ing  enginec".  's  office : 

Inspecting  engineer 

Clerk 


S(M>.  (K) 
272.  (K) 


1 ,  572.  08 


2, 072.  00 
210.  00 


Christmas  gratuities 

Total ^ 20,478.08 

J^EW  York,  Fehrmvu  0,  1'.)05. 

Bela'ds  of  account  No.  88,  salaries  of  officers.  New  York, for  the  year  JStMi. 

President *'<>.  ^^^-  ^ 

Vice-president  and  general  manager SIO,  (JOO.  00 

Expenses ^'■^-  -^7 

'  10,  842.  37 

Secretary -       7, 000.  00 

Traffic  manager 5, 000.  00 

^"P^""^^ :*^      5.408.65 


mmmmmmmmmm 


mBmm^^^fKHmm 
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Treasurer j^  fjQQ  qq 

Extra  com{>ensation  re  new  system  of  accounting '  2.5o!  00 

Christmas  gratuity 2oo!  00 

Premium  on  bond. ]  gy  50 


^,  .  ,        .                           .u                ,                                                                  -    $5,187.50 
thief  engmeer  >seven  months,  seven  days 1  505  35 

'^0*8^ 39,  943.  87 

New  York,  February  2,  1906. 

Details  of  account  No.  88,  salaries  of  officers,  New  York,  for  the  year  1SD7. 

President ^ j  q  q^^q  qq 

Vice-president  and  general  manager '  10  (j(X)  QO 

Secretary VV.   '$7,  O^^lO.'oO 

Kxtra  conipen-sation  during  absence  of  vice-president  and  gen- 
eral manager  in  Euro])e .'^. . .  /igO.  64 

Expenses {  '^) 

,ri  ~~ 7, 585.  44 

Treasurer 4,  700, 00 

Premium  on  bond 1 S7.  ,";0 


Traffic  manager: 

j\fr.  Muir,  clovon  months 5_  .-QO.  f)0 

Mr.  Walker,  one  month 41(5  (;,-; 

Expenses 20  ,")() 


4, 887.  50 


5, 937. 16 


'T"*^"' 38,  4 1 0.  10 

New  York,  February  J,  1005. 


Dttaih  ofaccorint  No.  88,  salaries  of  officers,  New  YorJc,fcr  the  year  J 808. 

President .^jq,  (H)0.  00 

Vice-president  and  general  manager ]()_  (XK).  00 

Assistant  general  manager  and  secretary ?7,  000.  (Mj 

Extra  c>:.  ijHMisaiion  during  absence  in  Europe  of  Mr.  Wlialey, 

vice-j)i  -.ident  and  general  manager ." .  i!75.  81 

T„„fr  — — 7,  <)75.  81 

Traffic  manager 5,  (XX).  00 

PJxtra  compeasation  wliOe  on  Isthmus 147.  7() 

— 5,117.76 

Treasurer _ .       4,  700.  00 

Extra,  '^•ompensation  while  on  Lsthmus I8;:i.  21 

Premium  on  bond 125.  (X) 

5,(X)8.21 


Total 38, 1 31 .  78 

New  York,  February  6,  1905. 

Details  of  account  No.  88,  salaries  of  officers.  New  YorJc,for  the  year  1899. 

President ^q,  (KX).  00 

Vice-president  and  general  manager,  three  months $2,  500.  (X) 

First  vice-president,  nine  months 4]  125.  00 

(Mr.  Whaley) 77. T.       6,625.00 

Assistant  general  manager  and  secretary,  four  months 2, 333.  34 

Extra  compensation  during  absence  in  Europe  of  Mr.  Whaley .  500.  00 

Second  vice-president  and  secretary,  eight  months 5, 066. 67 

(Mr.  Drake) g  ^qq  qj 

Qewral  manager,  May  12  to  December  31 ...!!........" . ...... '. '. . . .       4,  439. 67 
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Traflfic  manager. 15, 000. 00 

Treasuror. $4, 700.  00 

Premium  on  bond 81 .  25 

4,781.25 


Total 39,  365.  93 

New  York,  February  6,  1905. 

Details  nf  account  No.  88,  salaries  of  officers,  New  York,  for  the  >ifar  19(X). 

riv.s;jrnt .$10, 000.  oo 

First  virp-prp.sident 5.  500.  00 

Second  vicp-prosident  and  secrotarv 8,  500. 00 

Cipiioral  nuiniifxt'i- 7, 000. 00 

Traffic  niniiajier,  four  monrh.s SI ,  6(M\.  CyG 

Traffic  manager,  eight  months 4, 000.  fX) 

5,666.66 


Trcnsurcr,  three  months 1,  175.  0(J 

Trea.surcr,  nine  nion  Ms 3,  (KX).  (X) 

Premium  on  bond 100.  (X) 


5, 175. 00 


Total 41,  841. 66 

New  York,  February  0,  1905. 


Details  (f  account  No.  88,  salaries  of  officers,  New  YorTc,for  ihe  year  1901. 

President SIO,  000. 00 

First  vice-j;i;-sident .  four  months SI ,  375.  tX) 

In  cliarge  of  European  department,  four  numths 5-16.  GO 

1,921.60 

Second  vice-president  and  secretary 8,  500. 00 

General  manager 7,  (XX).  00 

Traffic  manager 6, 000.  00 

Trea-sur-r. 5, 200. 00 

Premium  on  bond 85. .".() 

___._      5,2S5..'>0 


Less  credit. 


38,  707. 10 
3.09 


Total 

New  Y(/rk,  February  6,  1905. 


38, 704. 01 


Details  of  account  No.  88,  salaries  of  officers,  New  YorJi,for  the  year  1902. 

President. $10,  (XX).  00 

First  vice-presiilent ,  charged  against  Paris  oflice. 

Second  vice-president  and  secretary 8,  500. 00 

General  manager 7, 000.  00 

Traffic  manager 6, 000.  00 

Treasurer $5, 2(X).  (X) 

Premivmi  on  bond 135. 00 

5, 335. 00 

Assistant  secretary,  April  7  to  December  31 1,  320.  (X) 


Total 38, 1 55. 00 

New  York,  February  6,  1906. 
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Detaih  of  account  No.  88,  salaries  of  officers,  New  York,  for  the  year  IDOS. 

Presidont.....  .....  ...  «10,()00.00 

i'lrst  viff'-prpsideiit,  charged  njEjam.st  Pans  office. 

Second  vicc-prcsicicnt  hiuI  secretary  «<  500  qq 

General  manajrer :::::::::::;:::::::::;:;   tIcxxxoo 

Traffic  manager 6  (JOO.OO 

^'■*'««"'•«^ :■-■- $5,200.00 

rrenmun  on  bond 125  00 

Assistant  secretary 1  810  00 

'^"^"' 38, 635. 00 

New  Yokk,  Fehniary  li,  1905. 

Details  of  account  No.  88,  salaries  of  officers,  New  York,  for  the  year  190J,. 

l^^f^^nt..... ...  .$10,(mfJ() 

I'ii-st  vice-president,  cliar^'ed  n^'am.st  Paris  office. 

Second  vice-president  and  .secretarv.  .  .  j<  r^^)  ^y^^ 

Geiieral  imirm-er ^ ..'..'.'.'.'.[..[[[...].][['.       Tjm.m 

Traffic  manajrcr (y  (^^^  q^^ 

Treasun-r. $r,  .j(K).  m 

Premium  on  bond ^25  00 

A     •  ,     ,  ,  , 5, 32.").  (X) 

Assi.stant:  secrcfurv,  tlire(>  months |f)()  ()() 

Assistant  secretary,  nine  months \  yjo  (j() 

' 2,  200.  (JO 

'T"^'^' 39.  0S5.  00 

New  York,  February  C>,  J 905. 

Meinoramlum  re  agency  expenses  steamship  line,  New  Vark-. 

?5"  Account  Xo.  51.  Buildin{,'.s,  docks,  and  wliarves-repairs  and  rent  of:  This  account 
includes  rent  and  repairs  of  pier  in  New  York  and  one-third  of  the  rent  of  office  at  No  24 
State  street,  .S'^ew  York. 

Ajcoont  No  55.  Insurance:  Inchides  insurance  on  pier  furniture  and  fixtures  merchan- 
dise on  pier  and  afloat  in  Now  York  Harbor. 

Account  Xo.  .58.  Lal)()r,  (j:eneral:  TIum  account  includes  waij:e.s  of  watchmen,  "ate  keepers 
porters,  me.s.sen<jers,  etc.,  employed  OP  pier,  New  York.  "  ' 

Account  No.  61.  Salaries,  a{>.'.Us  and  clerks:  This  account  includes  salaries  i,f  terminal 
superintendent,  supply  clerk,  receivinoj  and  delivery  clerks,  etc.,  stationed  on  pier,  .Vew 
York,  and  .salaries  of  freight  solicitors,  ticket  agent,  freight  <ashier,  and  other  frei'ditOtfice 
employees  at  Xo.  24  State  street,  New  York. 
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Exhibit  B  6 


PANAMA   HA;LR0AD  COMPANY. 

Salaries  of  rjeneral  officers  on  the  Isthmus. 

Execmivc  officers:  Per  annum. 

( icneral  HuponntPtulcnt «(.  ^y^^^  ,>,. 

Secretary  to  general  .superintendent  and  land  agent x'  'im  m 

Local  auditor o'y.rl.' 

Transportation  department:                                 -,  nnj.iji, 

A.ssi.stant  superintendent •{  f^^^  {v. 

Train  master [..[.]..][[[ V  9s()'  oo 

Acting  freight  agent  and  port  captain,  l.u  Boca _   ~>  7(X)'  (h) 

Assistant  freight  agent  and  port  eaptain,  Colon. . .                  ^    '7  7(K)'  (wi 

Mechanical  department:                                                                   -,  i^/.  in, 

Master  mechanic <,  7,^.  ,^. 

Road  department:                              -, /(M).(M) 

Ro"d  master o  -/vi  imx 

Supply  department:                             ^,  >^n).w 

Commissarv .,  -,a,.  ,,-, 

Legal  department :                          '^'  '^^'-  "*^ 

Counsel,  Tanama -j   —js;  (X) 

LaY^'r-iwna..    ^ '^ " i! :;:::;:;:; i! i! :::; i! !  iiiw^K) 

Keal  estate  iiivvyer,  C  olon j   2(K)  (X) 

Febuuauy  0,  1905. 

Executive  offices,  Colon. 

_,    ,  I'er  HK^nlh. 

Kobert  1  ung,  secretary  to  general  superintendent  and  land  agent  «$$3,  3(K).  (X) 

1887,  .Vpril.     Kntered  service  of  company  as  draftsman  in  engineer's  de- 

j)artm('nt j2.").  00 

Latter  part  of  year  clerk  in  rondmastei's  office 150.  (K) 

Salary  increased  a  few  months  Inter  to ' "  ijr^]  (X) 

1889,  August.     Acting  secretary  to  general  superintendent .[,.  2(X)  00 

1890.  January  1.     Secretary  to  general  superintendent ' '  225  (X) 

1892,  January  1.     Secretary  to  general  superintendent  and  land  commis- 

sioner   250  00 

1893,  December.     Salary  reduced  after  compleiion  of  work  on  fire  zone 

<>>lon '  225.  (K) 

18{)4,  July.     Keduced  account  general  reduction  of  10  per  cent 202.  .")0 

189().     Salary  increased " "  <*>2,5  (x) 

19(K),  January  1.     Land  agent 2.5()  (X) 

1905,  January  1.     Land  agent;  salary  increased ..!...  275  00 

Februauy  G,  1905. 

Michael  Delevarite,  local  auditor ,,^2  70(J  00 

1890,  April  1.     Entered  service  of  company  as  clerk ^ ' .  '"'  1,50.  (X) 

1890,  October.     Increase  in  salary n'^)  (X) 

1893.  August,  to  November  16,  1893.     Acting  auditor 2fX)  (XI 

1893,  ,\ovember  10.     Clerk 7<in  fVl 

1894,July.     Clerk {IjtXX 

1895.  July.  Clerk "-';'-';"!;;!;;;;;;!"";;;;;  m  oo 

189(),  May  1 .     Local  auditor 2(X)  (K) 

irM)4,  October  1.     Increase  in  .salary 225  00 

February  0,  '  905. ; 

*^*^^iS"x¥'^'/T*'"i.' •--■-,---- "$2,700.00 

l»«y,  Marcli  1 .     Entered  service  of  company  as  train  check  clerk 150.  (X) 

1889,  March  1 5.     Local  express  clerk,  i'anama 15()|  oO 

1891,  Septembar.     Clerk  in  auditing  office 105  (X) 

1897,  October  4.     Cashier 200. (X) 

1904,  October  1.     Salary  increased 225! 00 

Febeuaev  6,  1905. 


o  Per  annum. 


■WWIL.JL 


llliPORT    OF    JOSEPH    L.   BHISTOW. 

TnmsjtorUition  de/partmeni. 


75 


Per  month. 

H.  G.  Prescott ,  assistant  suporintendont «  $3, 600. 00 

1SH9,  January,     i^ntored  wervice  of  company  as  oporator 165. 00 

1889,  to  Nov(>mbcr,  1892.     Train  dispatchisr 200. 00 

1892,  November,  to  November,  1893.     Depot  master  and  operator  at  Pan- 

ama          200. 00 

1893,  November,  to  June,  1894.     Depot  mr  ter  and  openitdr  at  Panama.         190.  00 

1894,  June,  to  April  1,  1900.     Oepot  nia.ster  and  operator  at  Panama 171.  00 

1900,  April  1.     Train  master  and  electrician 2(X).  00 

1901,  August  1.     Assistant  superintendent 3(X).00 

Fkiuiuauv  6,  UK)o. 


1(.  W.  Berlin,  train  master ' u'>,  280.  00 

1888,  March  1.     T('lef»rapli  o|)erator,  (Jatun 

1889,  Februarv.     Assistant  train  dispatcher 

1889,  April,     ('hief  disp.itclicr 

1889,  July.     Cliief  dispulrher 

181K),  .November  27,  lu  .May  9.  1891.     Acting  train  nuister 

1891,Julv25,  to  October  2S.  1<S91.     .Vctiu},' train  master 

1892,  March  2:^  to  July  1 ,  1{K)2.     Arting  train  master 

1892,  .Novcmb'T  11.  to  .March  9,  1S9.5.     Acting  train  master 

189.'{,  March  2.").  to  July  1 .  189;^.     Acting  train  master 

1893,  August  27,  to  Xovemlx-r  17,  1S93.     Acting  train  master | 

1894,  .V]Hil  1."),  K.  July  7,  1891.     Acting  train  master ( 

18!)."i,  Jime  24,  to  Scj)tcmber  2<i.  189.'>.  ,  Acting  train  master ( 

189.'),  October  ."),  to  l)c<('nibcr  1,  1S9.").     Acting  train  Miaster / 

(When  not  filHng  position  ol'  acting  train  nujster  pay  for  iiUcr- 
inediate  periods  wa-^  that  of  train  dispatcher.^ 

1S!K),  .\'<ivcml)cr  27,  to  December.  !S<.»3 

1893,  l)<'cciiii)ci-      Train  dispnlcii.T 

1S94,  July.     Train  dispatciicr 

1901,  August  1.     Train  nia-^icr  and  <hicf  <ii-paic!ici- 

FKniiL!.\i{v  ('),  liX)."). 


i05. 00 
175.00 
190.  00 
2(X).  00 


2'i).  (X) 

215.  (X) 
2(X).  (X) 


2(X).  00 
HX).  00 
171. (X) 


m.  (X) 

iX).  00 
17.").  00 
22.-).  IX) 


James  8(.('.  Hunt,  acting  frcigli!  agctU  and  port  ca|)taiii  jit  La  Boca «  2,  7(X).  00 

1895,  Jamuiry  30.     Entered  -service  of  coinpanv  as  freight  cicik 

1895,  Septend)cr  27.      !'ur-cr  steamship  .b/(y/;/fv 

1<X)1,  Manh  1.     Chief  clerk  at  La  Boca 

liX")},  June  1.     .\cting  freiglit  aircnl  and  port  captain  at  La  Boca 

FKPRU.VFtY  (>,  1905. 

Trdiis-ii  i.fii/iiin  lie  part  tunit,  ('o'ltn. 

V.  E.  (Vuchlcy,  a.ssistani  freight  agent  and  port  captain  at  Colon  ".$.'^2,  7(K).  (X) 

18,82,  October.     EnJercd  service  of  coni{)any  as  a.ssislanl  wayliili  clerk...  . 

1884.  .salary  increased  account  of  extra  duties 

1885,  a|)|)ointed  waybill  cicik 

188(),  salaiy  increased 

188,S.  acted  as  clerk  in  charge  of  i, eight  house  for  llu'ce  months 


18(X),  snlai'\'  reduced  acr'ounl  dc|;ressioii  in  busin(\ss. 


CO.  (X) 

125.  (X) 

l.-)O.(X) 

175.  (y» 

2(X).  (Xi 

l(M».tX) 

I.")0.(X) 

i;i5.(X) 

1.^.0.  (X) 

2(X).  00 

225.  00 

1893,  SeptendxT.     Salary  rediK'cd  accomil  dc^piession  in  busincs.s 

1897,  July.     Salary  i educed  account  depression  in  bu-^iucs.s 

1897,  May.     Proni'oted  to  chief  clerk 

1901,  October  29.     ,\pi)ointed  a.ssisitint   freight   agetu    and   port   captain. 

Colon.. 

1904,  June  1.     Salary  increased 

Februauy  6,  HX)5. 

M echanicol  department,  Colon. 

Philip  (;.  Baker,  ma.ster  mechanic ".?2,  7(X».  00 

IH99,  October  11.     Entered  service  of  company  as  machinist '^  4.  50 

1900,  November  20.     Superintendent  machinist,  La  Boca,  during  ab.sence 

of  Superintendent  Moore &  4.  50 


a  Per  annum. 


b  Per  day. 
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PliillipO.  Hiikor,  iimNttT  mcchfttiir  -<'oiitinii<'<l. 

HMJI,  .Fiimmrv  I      (icniTiil  fon'rimn,  Colon  sliopH 

IIKH  ,  (KtolHT  I       Actiii);  iiiuMlcr  nwclii.iiic. 

OcIoIkt  '2\i.     Appoiiitiul  iniiMtcr  niiMliiitiic  with  miiIiuv  I'ircctivf  (>(•(«> 

her  1 .  mn 

Fkiiiu'AUv  0,  UK)'). 


F,  S,  lli(:j|pi(|,  load  iiiMHfcr     

ISOM,  Mmv  'J,     AsHistimt  fn^inciT,  l,n  llocn  coDstnictiofi. 

|S<>S,  Scpiciiilior  Ki,     i{oa<i  mii'^tcr 

HK)! ,  (  Ktolti'i'  I .     WoikI  iriiMtor 

Fkiiuiakv  r>,  I'.X).'). 

(!titiniii>f*nrii  <li  jnhinnnl,  i  'i,lhi». 


nr  ni'Mi 


•nh.m 


'2(K).  (Ki 
27')  (H» 


Kicardo  I?i'i  loiiilc/,  coiiuiiisMarv 

ISSO,  .Iiiiic    II    lo  Ocfohcr,   ISJM) 


.<lo.    . 
(In... 


Kiitcrcd  service  of  rotiipaiiv  »h   |iiiiior 

cli'ik,  andiloi's  ollu  »> '      .silver 

liKicasiMl  to 

liK  rea'^cd  to 

liiereased  to 

Iiiereased  to ,|„ 

IMX),  Oeloher.      In<Tt'HH<>d  to do 

IS<M,  .Iidy.      I)e<ieas(>d  (o dr>'  . 

IM!>.">,  ,Iulv.      liicrea -fed  to.  .  .  do 

1S»)S,  NoVeinlM-r  If).      Cliief  elerk i\u    ' 

MKH  .  May  1.     Comnii-^sat y do. 

I(M)."»,  .laiiiiaiy  I .     ('ommis.saiy do,  . 

FKHlMVItV   (•>.   MHir). 


.'/.f2,  7f)(»  (K) 


J.'i,  (HI 
7.".  (K) 
7.",  ii) 
iX).  (K» 

ltd  (H) 

•»<l()!» 

110.  (X) 

i;«).  (K) 

L'tM)  (M) 

22.',  m 


r<ni(tintt  lidihvKil  Colli  jMinii.  lnjul  ili  jxirliin  id. 

Pnlilo  Aiiweniena,  counsel.  I'ananiii *l  1 1.  fX) 

F.  Muti.<-I)iimn,  lawyer,  Panama pj-j.  fX) 

A.  N,  !lenri(pie/,  real  ostnte  lawyer,  Colon KK).  (X) 

FKHItU.MfY   (i,  1!K)."). 


Exhibit  B  7. 


Panairui  Hailroad  Comfxirtij,  ijtnend  tinpcrintemlent. 

Tor  (inriiim. 

1876  to  IHSO.  Brandon  Mozlev $>i  fxx)  fX) 

1880  to  1HS4.  II.  A.  Woods.  .". '.'.'.'.'.'.'.'...'.'.['.'..'.'..'.'.  H.  iM).  (K> 

1885  (si,\  nioiillis),  J.  J.  Irihe i;/'  fxX).  (Xi 

1885  to  1,S8(»,  Geort;e  A.  Burt K^  0(X),  (X» 

Increased  to i{\  ()()().  (X) 

18St)  to  1SX7,  Frank  (1.  Ward 10,  (MX).  (X) 

1887  to  1895,  A.  L.  Rives yy]  00<).  (X) 

Increa.sed  in  1888 u]  (xx).  (X) 

1895  t(>  1905.  James  H.  Shaler 5,  (XX).  00 

Increas  -d  in  189(3 (j[  (j(X).  00 

F'eBKI  ARY  f),  1905. 

John  C.  Warren,  as.si.stant  superintendent  Novomln'r  14,  1895,  to  April,  1900. .  4, 0(X).  (X) 

R.  G.  Ward.  enj;ineer  and  road  master,  ]89«)  to  1S98 ;?,  'M).  00 

1890  to  189S,  David  (}.  Mott,  master  mechanic 3]  tXX).  00 

1898  t;0  1899,  Percy  Wehb,  master  n.eclianic J,  70O.  00 

1899  to  1901 ,  A.  1  {(indee,  master  me<"hanic 3]  tMX).  (.X) 

Febri  Any  (),  1905. 

"  Per  annum. 
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iMK)  f.<»  \*M}\ ,  •fntnc'*  A.  ('rf»ssrnan,  frf'\fi\\t  Hj^^Tit  and  fK)rt  ffl(»frti(i  af  (  oU.n  . .  >  J,  2f)f)  00 
IhOH  to  lfK)l,  .Fames  K   F{('«'rs,  fr^i^ht  H^crif  hfkI  (Xirt  raptmn  at  Ia  fW.ra  and 

I'nnarnti t.  Jflf)  W 

I8M7  (o  IMW'j,  Janifs  S.  (iilk-«rt,  rornmi«w«rs' :{.  MKi  fM» 

Salary  rcduceH  in  IxfKi  r.o  .   2,  MK)  Of) 


KxirrBiT  B  8.  •' 

(^iif'stJon,  Amount  of  ituiiwy  for  \>\\x>r  ox|X>ndcd  on  tli«  IsthrniH  in  clctail  iw  to  tlif  kind 
of  IrtUir. 

Aftn/'h*'d  st'itf"tn*'nt-i  in  cormf  n  with  thf  f  la.i-;iflrntion  of  di-<l>uiN»vnont,  arroniif-*  will 
iihow,  as  far  a-s  we  are  ai)l<  to  win,  .iit  sm  exhaustive  reH<>Hreh,  whieh  is  iindcr3f.o<«l  to  !)« 
not  rw|uired,  amounts  exfwndfd  on  tho  Isthmus  for  lab<)r. 

CSoe  following;  patces.  J 
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REPORT   OF    JOSEPH    L.  BRISTOW. 

Panama  Railroad  Company,  statement  showing  expenses  in  detail  re  hading  and  discKarging 
vessels  at  La  Boca,  for  the  years  1902  to  190^  {eleven  months),  inclusive. 


Account. 


260.  Transportes  La  Hoca  pier,  fupl,  water,  and  supplies 

261.  Transporters  La  Boca  pier,  repairs  and  renewals  of 

252.  Labor  on  pier 

253.  Labor  on  ships .\ .  . .     . . 

264.  Suprintsndonco  and  clerks \ 

265.  Other  supplies  and  exp«inses 

266.  Expenses  transferring  freight  by  lighters  l)etw(«n  ships  lying 

at  wharf  and  shore 

Total 


1902. 


$1,429.12 
2, 943.  79 
9,057.24 


3,94f).55 


1903. 


11  months, 
1904. 


$2,014,69  1  $1,292.18 
5,275.51  ;  8,:j21.5i> 
7,952.19  '        9,781.80 


17,376.70 


62.45 
529.18 


Nrwr  York,  February  t,  1906. 


91.59 
1,039.11 


15,&34.02  I      20,526.23 


Analysis  oflsthmv^  fcy  roUsfor  the  month  ofNoi>ember,  190^. 


Account  debited  and  kind  of  labor. 


Machine  shops,  Colon:  Shop  men 

Supplies:  Commissary,  clerks,  storekeepers,  porters,  watchmen, 

laborers,  etc ; 

Coal:  Handling 

Ice:  Ice  plant,  engineers,  tankmen,  storekeeper,  ice  servers,  labor- 
ers, draymen 

Machine  shops.  La  Boca:  Shop  men 

Loading  ancl  discharging  vessels  at  La  Boca:  Stevedoring '.'.. 

Loading  and  discharging  ves.sels  at  Colon:  Stevedoring , 

Agency  expenses,  Colon  station:  Handling  freight , 

General  expenses: 

Colon  station  gang  

Watchmen 

Hospital  service 

I^egal  oxi)enses 

Ofncers  and  clerks V.. 

Mount  Hope  Cemetery  superintendent 

Conducting  transportation: 

Engineers  and  firemen 

Freight  agents  and  clerks,  Colon 

Freight  agents  and  clerks,  I'anama 

Lampmen  (Incidentals) 

Hanaling  fn-ifht,  Colon  station ....V/.V......V. 

Hhiidling  freigui',  Panama  station ..\\ 

Rounclliouse  men 

Superintentlence  and  clerks ....•..............!! 

Switchmen ,  yardmen ,  and  yard  watchmen 

Station  agents  and  clerks 

Lighting  stations  and  yards 

Conductors,  baggagemen,  flagmen,  and  braicemen. . ...... 

Car  cleaners 

Train  dispatchers,  ttle^?raph  op'rators,  and  messengers  ...... 

Attendants,  pumping  station  lino  of  road 

Maintenance  of  equipment: 

Labor  repairing  freight  cars,  machine  shops,  Colon 

Labor  repairing  locomotives   

Labor  repairing  passenger  cars 

Superintendence  and  clerks .. 

Watchmen .. 

Maintenance  of  way  and  structures:  

Labor  repairing  bridges  and  culverts 

Cteneral  offices 

Labor  repairing  machines  and  tools \...V.V".V... 

Repairs  of  roadway  and  tracks,  machine  shops,  Colon. 

Repairs  of  roadway  and  tracks,  conductor 

Repairs  of  roadway  and  tracks,  section  gangs. 

Superintendence  and  clerks 

Repairs  to  station  buildings  and  attendant  buildings! 

Repairs  to  station  buildings — 

Bridge  gang 

Dock  carpenter's  gang .'...'..'.'.'.. 

House  carpenter's  gang ..'.'.'." 

Repairing  shop  buildings,  wate.  unci  fuel  stations^ 

Bridge  gang 

Dock  carpenter's  gang 

Repairing  section  tool  houses,  bridge  gang. . . 

Repairing  telegraph,  electrician  and  lineman. 
Lighterage: 

Laboron  cargo,  Panama, cranei.  an,  watchmen, and  sailors. 

Superintendence  and  clerks 

Tug  Bollror,  wages  and  crew  and  subsistenoe. 


Silver. 


$(i,  S()9.  25 

2,313.47 
1,347.25 

472.50 
9, 803.  51 
2, 370.  64 
12, 663.  ;i6 


199.44 

52.00 

102.80 


96.90 


268.00 

706. 20 

66.00 

12, 128.  20 

10,318.5:3 

563.20 

'  7,' 687.' 51 ' 

1,304.34 

824.  5;} 

1,549.75 

i;«).  34 

107.50 

77.00 


Gold. 


$3,  .TO4.  85 
515.00 


54  16 
248.78 

'508.' 25 
543.50 


339. 00 

266.00 

2,247.00 


2, 809.  33 
1,526.90 
i  lHi0.07 


Total. 


$6,829.48 

1,671.73 
673. 62 

290. 41 
5, 150.  53 
1,185.32 
6, 8.'».  93 

543.  ,50 

99.72 

26.  (X) 

.390.  40 

26().  00 

2,247.00 

48.45 
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Analyns  of  lafKmna  pay  rolls  for  the  month  of  November,  1904 — Continued. 


Account  debited  and  kind  of  labor. 


Silver. 


Gold. 


Docks  and  wharves: 

Repairs,  Colon- 
Dock  carpenter's  gang 

Engineer  foremen 

Repairs,  Panama,  bridge  gang 

Lighthouse-keeper  and  harbor  clerk 

Dredging  La  Boca  basin  and  chaiuitl 

Real  e.state: 

Repairs  to  Colon  buildings,  dock  carpenter's  gang  and  honso 
carpenter's  gang 

Repairs  to  furniture  in  buildings 

Le^al  expenses 

Watchmen 

Commissions  for  collecting  rents 

House  carpenter's  gang 

Commissary  department 

Water  supplied  shipping:  Labor 

Installation  of  telegraph  and  telephone  plant:  Telegraph  ^T.e;. .. 

Telegraph  and  telephone  service:  Telegraph  gang 

Y  at  I,a  Boca,  351 :  General  labor 

Ancon  electric  light,  35.3:  Installation  of  electric  light  at  Ancon  . . . 
Duplicate  ice  plant,  3.54:  (icneral  labor 


$1,197.70 

20.' 30 

4,333.98 


l,2t)<).  11 
31.67 


Total. 


$2"  5. 00 
'"  "72.56' 


100.00 


63.40 
222.30 


350.00 
35.00 


147.00 

154.  3H 

1,21.3.50 


125.  PO 


320.28 
129.00 
.366.40 


Total '  a  93, 907.  45       25,  r)5~.  96 


$508. 8fi 
215.00 

iai6 

72.fiO 
2,166.99 


733.06 

15.84 

370.00 

66.70 

111.16 

126.00 

73.60 

77.18 

606.76 

488.39 

414.90 

172.83 

183.20 


4  72,51169 


u  Silver  to  gold  at  200  exchange.  6Gold. 

Panama,  Railroad  Company,  classification  of  disbursement  acccmnts. 

STEAMER   EXPENSES. 

1.  Ballast:  Stone  or  sand  ballast  bought  for  stiffening  or  dead  weight.  Includes  labor, 
loading,  and  unloading. 

2.  Custom-hou.se  and  port  charges:  Salaries  and  fees  of  brokers,  tonnage  dues,  entrance 
and  clearance  fees,  consular  fees,  certifying  manifests  of  all  kinds,  harbor  master's  and 
port  warden's  fees,  bills  of  health,  light  dues,  permits,  stamps  for  clearance  and  stamps  of 
all  kinds,  inspection  and  examination  of  passengers  and  crew  by  Government  officials, 
passenger  tax,  and  other  fees  paid  to  Government  or  State  officials  in  connection  with 
steamers'  business,  except  as  provided  for  by  accounts  Nos.  17  and  18. 

3.  Docking:  Payment  for  use  of  dry  dock. 

4.  Equipment,  deck  department:  All  material  and  supplies  furnished  for  the  use  of  the 
deck  department,  as  enumerated  below: 


Armaments,  belts  for  pistols. 

Armaments,  cutlasses. 

Armaments,  guns. 

Armaments,  pistols. 

Armaments,  rifles. 

Armament;a,  spgs.  and  rmrs. 

Anchors,  patent. 

Anchors,  kedge. 

Anchors,  stream. 

Awnings,  boat. 

Awnings,  ship. 

Axes,  handled. 

Alidade. 

Bags,  boat,  sail. 

Bags,  color. 

Barometers. 

Bars,  awning. 

Bars,  capstan. 

Bars,  crow. 

Blocks,  assorted. 

Boats,  iron  life. 

Boats,  wood. 

Bolts,  eye. 

Bolts,  ring.  * 

Books,  log. 

Books,  signal. 

Boxes,  bread,  for  boats. 


Boxes,  cleaning. 
Breakers,  water. 
Buckets,  boat. 
Buckets,  deck. 
Buckets,  fire. 
Butts,  water. 
Buoys,  life. 
Cans,  jet. 
Cables,  chain. 
Calipers. 
Chain. 

Charts,  various. 
Chronometers. 
Clocks. 

Cloths,  for  lookout. 
Compasses,  boat. 
Compasses,  pat.  liqu. 
Compasses,  brass. 
Covers,  boat. 
Covers,  binnacle. 
Covers,  match. 
Covers,  hay. 
Covers,  mast. 
Covers,  sail. 
Covers,  wheel. 
Curtains,  weather. 
Cushions,  boat. 


wm 
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Dividers. 

Drag. 

Fendcia,  cork. 

Fenders,  wood. 

Flags,  American. 

Flags,  burgee. 

Flags,  blue  peter. 

Flags,  Chinese. 

Flags,  Colombia. 

Flags,  Costa  Rica. 

Flaf^,  English. 

Flags,  French. 

Flags,  Guatemala. 

Flags,  Hawaiian. 

Flags,  Honduras. 

Flags,  Japanese. 

Flags,  jacks,  American. 

Flags,  Mexican. 

Flags,  Nicaragua. 

Flags,  pennants. 

Flags,  P.  M.  S.  3.  Co. 

Flags,  Salvador. 

Flags,  U.  S.  M. 

Flags,  signals,  intematl. 

Fore,  locks. 

Funnels. 

Glasses,  night. 

Glasses,  telescopes. 

Glasses,  telescopes,  second. 

Glasses,  lantern  (spare). 

Grummets. 

Hammers. 

Handcuffs,  common. 

Handcuffs,  patent. 

Handspikes. 

Hatches. 

Hatches,  boat. 

Hooks,  boat. 

Hooks,  box. 

Hooks,  chain. 

Hooks,  curtain. 

Hooks,  sister. 

Hpoks  and  thimbles. 

Hoops,  gaff. 

Hose,  deck. 

Hose,  fire. 

Hawsers,  6-inch. 

Hawsers,  7-inch. 

Hawsers,  8-inch. 

Hawsers,  9-inch. 

Hawsers,  10-inch. 

Hawsers,  steel. 

Irons,  leg. 

Lamps,  signal. 

Lamps,  bulkhead. 

Lanterns. 

Lanterns,  cargo. 

Lanterns,  dark. 

Leads,  deep-sea. 

Leads,  deep-sea  (patent). 

Leads,  hand. 

Life-preservers. 

Lights,  anchor. 

Lights,  masthead. 

Lights,  side. 

hSckB,  pad,  brass. 

Locks,  pad,  iron. 

Logs,  patent. 


Mats,  brush,  coir. 

Mats,  dunnage. 

Magazines. 

Nozzles,  hosej  brass. 

Oars. 

Palms. 

Pins,  belaying  (spare). 

Pins,  thole  (spare). 

Pots,  marking. 

Punch,  chain. 

Rafts,  life. 

Reels,  log. 

Rope,  sig. 

Rope,  lines,  deep-sea  lead. 

Rope,  hand. 

Ropo,  log. 

Sails,  jib. 

Sails,  fore. 

Sails,  foretop. 

Sails,  fore-topgallant. 

Sails,  forestay. 

Sails,  fore  spencer. 

Sails,  spankers. 

Sails,  main. 

Sails,  maintop. 

Sails,  main  topgallant. 

Sails,  mizzen  top. 

Sails,  mizzen  topgallant. 

Sails,  main  spencer. 

Sails,  gaff  top. 

Sails,  boat. 

SaiLs,  drag. 

Sails,  wind. 

Scales,  platform,  large. 

Scales,  spring. 

Scrapera. 

wScrews,  rigging. 

Screw-drivers. 

Shackles,  anchor. 

Shackles,  connecting. 

Sheaves,  patent. 

Shovels. 

Slates,  log. 

Slings. 

Slings,  net. 

Spars,  boat. 

Spikes,  marline. 

Spittoons,  rubber. 

Spittoons,  wood. 

Staples,  brass. 

Staples,  iron. 

Stones,  grind. 

Stones,  hand. 

Stones,  holy. 

Stones,  tarpaulins. 

Thermometers. 

Thimbles,  sail. 

Trucks,  cargo. 

Washers,  hose. 

Wrenches,  hose. 

Wrenches,  cargo  {>ort«. 

Wrenches,  coal  ports. 

Wrenches,  air  ports. 

Scrapers,  file. 

Rottenstone. 

Palms,  serving. 

Line,  log. 

Rotator. 


mm 
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5.  Equipment  and  spare  machinery,  engine  department:  All  supplies  and  spare  machin- 
ery for  the  use  of  the  engine  department  as  follows: 


Anvils. 

Augers. 

Axes,  handled. 

Bars,  scaling. 

Barrows,  coal. 

Baskets,  coal. 

Bellows. 

Blocks. 

Blocks,  purchase. 

Blocks,  chain. 

Braces,  hreast. 

Braces,  bits,  assorted. 

Brushes,  carbon  (for  dynamo). 

Brushes,  rope. 

Brushes,  wire. 

Brushes,  steel  tube. 

Buckets. 

Buckets,  fire,  galvanized  iron. 

Buckets,  coal. 

Cans,  oil,  quart. 

Cans,  jet. 

Calipers. 

Chisels,  bar. 

Chisels,  carpenters'. 

Chisels,  cape. 

Chisels,  calking. 

Chi-sels,  flat. 

Chisels,  flogging. 

Coal  breakers. 

Coolers,  water. 

Dies  and  stocks,  assorted. 

Dies,  ga»-pipe. 

Dividers. 

Drainers. 

Drifts,  assorted. 

Drills,  assort«d. 

Drills,  breast. 

Ekpanders,  tube. 

Forges. 

Funnels. 

Glass  water  gauge. 

Grummets,  rubber. 

Hammers,  carpenters'. 

Hammers,  chipping. 

Hammers,  coal. 

Hammers,  riveting. 

Hammers,  scaling. 

Hatchets. 

Hooks,  packing. 

Hose,  fire. 

Hose,  garden. 

Hose,  steam. 

Hose  spanners. 

Indicators,  H.  P.,  I.  P.,  and  L.  P. 

Iron,  soldering. 

Lp.HJes. 

Lamps,  bumber. 

Lamps,  tin,  hand. 

Lamps,  bulkhead. 

Lanterns. 

Locks,  pad. 

Malleta. 

Measures. 

Nozzles,  brass. 


Nozzles,  leather. 

Palms. 

Planes,  jack. 

Plugs,  iron. 

Plugs,  wood. 

Pliers. 

Pots,  salinometer. 

Pumps,  hydrauhc. 

Punches,  hand.  1*-  i 

Punches,  hydraulic. 

Rams,  battery. 

Reamers. 

Recompression. 

Reflectors. 

Rods  for  tubes. 

Saw,  hack. 

Saw,  hack,  blades. 

Saw,  hand. 

Scales,  spring. 

Scales,  beam. 

Screw-drivers. 

Screws,  jack. 

Screws,  lamp. 

Screws,  pacKing. 

Screws,  lag. 

Shears,  bench. 

Shears. 

Shears,  lamp. 

Shovels,  coal. 

Slates,  log. 

Sledges,  iron. 

Springs,  piston. 

Squares. 

Stones,  grind. 

Scrapers,  tube. 

Swages. 

Svringes,  oil. 

Tanks. 

Tanks,  tallow. 

Tanks,  waste. 

Taps,  assorted. 

Thermometers. 

Tongs,  blacksmith. 

Tongs,  pipe. 

Tools,  fire,  bars,  sinking. 

Tools,  fire,  bars,  slice. 

Tools,  fire,  claws,  clinker. 

Tools,  fire,  hoes. 

TroTOols. 

Tubs,  ash. 

Tubs,  coal. 

Vi.ses,  bench. 

Vises,  hand. 

Vises,  pipe 

Wedges,  iron. 

Wedges,  steel. 

Wrenches,  assorted. 

Wrenches,  hose. 

Wrenches,  key. 

Wrenches,  monkey. 

Wrenches,  pawl. 

Wrenches,  .socket. 

Wrenches,  tap 


mmmm 
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r  .6.  Equipment,  commiaaary  department:  AU  material  and  supplies  for  the  use  of  the  com- 
missary  department  as  followi:  ^^^ui 


Annunciator  and  fixtures. 

Axos. 

Axes,  ice. 

Baskets,  cake,  silver-plated. 

Baskets,  glass. 

Baskets,  knife. 

Bas;.ct.s,  market. 

Baskets,  plate. 

Baskets,  rice. 

Baskets,  wine. 

Basins,  ,Serth. 

Basins,  porcelain. 

Basins,  stationary. 

Basins,  tin. 

Bells,  silver-plated. 

Bells,  steerage. 

Benches,  butcher  .shops. 

Blocks,  chopping. 

Blocks,  soap. 

Boards,  chess. 

Boards,  chopping. 

Boards,  cutting. 

Boats,  sauce,  china. 

Biblas. 

Boats,  sauce,  silver  plated. 

Books,  hymn. 

Books,  library. 

Books,  music". 

Books,  prayer. 

Boilers,  copper,  large. 

Boilers,  copper,  small. 

Boilers,  copper,  coffee. 

Boilers,  copper,  water. 

Boilers,  rice. 

Bottles,  water,  glass. 

Bottles,  water,  porcelain. 

Bottles,  water,  copp)er. 

Boxes,  cleaning. 

Boxes,  pepper,  small. 

Boxes,  pepper,  large. 

Boxes,  salt. 

Boxes,  spice. 

Boxes,  sardine,  silver  plated. 

Bowls,  butter,  silver  plated. 

Bowls,  me.ss-r()om. 

Bowls,  butter,  china. 

Bowls,  egg,  copper. 

Bowls,  finger. 

Bowls,  glass. 

Bowls,  gruel. 

Bowls,  ice. 

Bowls  salad. 

Bowl?  rice. 

Bowls,  sugar,  silver  plated. 

Bowls,  sugar,  china. 

Bowls,  wood. 

Broilers,  large,  stationary. 

Buckets,  coal. 

Caddies,  tea. 

Candlesticks,  silver  plated. 

Candlesticks,  japanned. 

Checks,  Chinese. 

Chests,  ice. 

Cans,  mess. 

Cons,  water,  officers'. 


Cans,  silver. 

Cans,  toilet. 

Casters,  .silver  plated. 

Casters,  silver  plated,  pickle. 

Casters,  mess  room. 

Cellers,  salt. 

Chairs,  carpet  seats,  S.  R. 

Chairs,  cane  seats,  walnut. 

Chairs,  cane  seats,  oak. 

Chairs,  perforated  seats. 

Chairs,  upholstered  seats,  walnut. 

Chairs,  upholstered  seats,  arm. 

Chairs,  revolving. 

Chairs,  Spanish. 

Chambers. 

Chessmen. 

Checkers. 

CMps,  dice. 

Cleavers. 

Clocks. 

Coolers,  water,  mess  room. 

Coolers,  water,  saloon. 

Coolers,  water,  steerage. 

Covers,  barrel. 

Cruets,  spare. 

Cullenders. 

Cups  and  saucers. 

Cups,  A.  D.  and  saucers. 

Cutters,  pa.ste. 

Covers,  apple. 

Dccantei-s. 

Dishes,  chicken. 

Dishes,  chafing. 

Dishes,  covered,  silver. 

Dishes,  plated,  entree. 

Dis'u.\s,  covered,  silver. 

Dishes,  plated,  vegetable. 

Dishes,  mdividual,  silver. 

Dishes,  plated,  flat. 

Dishes,  plated,  deep. 

Dishe.j,  mdividual,  china. 

Dishes,  flat. 

Dishes,  deep. 

Dishes,  deep,  vegetable. 

Dishes,  Hat.  a.s,sorted. 

Dishes,  9  to  16  inch. 

Dishes,  joint,  18  to  24  inch. 

Di.shes,  pickle. 

Dishes,  pre.serve,  gla.ss. 

Dishes,  fruit  stand,  china. 

Dishes,  fruit  -shells. 

Dishes,  agate,  bakers'. 

Dippers,  tin. 

Dice. 

Dominoes. 

Dredgers. 

Filters. 

Funnels,  tui. 

Faucets,  brass. 

Faucets,  wood. 

Feeders,  oil. 

Forks,  flesh,  large. 

Forks,  silver  plated  table. 

Forks,  silver  plated  dessert. 

Forks,  silvxT  plated  mess  room. 
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Forks,  8te«^rage. 

Freezers,  ice  cream. 

Gates,  molassoa  (sfwire). 

Glasses,  champagne. 

Glasses,  claret. 

Glasses,  celery. 

Glasses,  egg. 

Glasses,  Hook,  CDlored. 

Glasses,  tumblers. 

Glas.ses,  shcrrj'. 

Glasses,  soda  water. 

Glaases,  liqueur. 

Gloix's,  combination. 

Gongs. 

Graters,  cheese. 

Graters,  nutmeg. 

Griddles,  bakers. 

Gridirons. 

Jlan)mers,  taok. 

Jlammers,  claw. 

lIas.socks. 

Hatchets. 

Hoes,  stable. 

Hooks,  meat. 

Irons,  smoothing. 

Irons,  waffle. 

Kettles,  lish. 

Kettles,  scouse. 

Kettles,  stock,  copper- 
Kettles,  hot  water. 

Keys,  port. 

Knives,  butter. 

Knives,  carvei-H. 

Knives  and  forks. 

Knives,  choppmg. 

Knives,  cleaver. 

Knives,  cooks'. 

Knives,  hsh,  silver  plated. 

Knives,  mincing. 

Ki\iveH,  steerage. 

Knives,  de.s.sert,  steel. 

Knives,  dessert,  silver  plated. 

Knives,  table. 

Knives,  table,  steel. 

Knives,  table,  mc^s  room. 

Ladles,  butter,  wood. 

Ladles,  Chinese,  wood. 

Ladle.s,  galley,  iron. 

Ladles,  gravy,  silver  plated. 

Ladles,  soup. 

Ladles,  soup,  mess  room. 

Ladles,  steerage. 

Lamps,  stateroom. 

Lamps,  saloon. 

Lamps,  officers'  room. 

Lamps,  bulkhead. 

Lanterns,  brass  egg. 

Lanterns,  tin. 

Lanterns,  dark. 

Lanterns,  signal. 

Lighters,  cigar,  brass. 

Lighters,  cigar,  silver  plated. 

Lighters,  lamp. 

Lifters,  stove  lid. 

Locks,  pad,  brass. 

Locks,  small,  lamp. 

Locks,  jail. 


Locks,  Yale. 
Machines,  sausage. 
Mallets,  wood. 
Measures,  tin. 
Measures,  copp(«r. 
Mills,  colFoe. 
Mirrors,  saloon. 
Min-ors,  stateroom. 
Mirrors,  officers'  r(x>m. 
Mortars)  and  pestles. 
Molds,  jelly. 
Molds,  melon. 
Molds,  ice  cream. 
I  Molds,  raised  pie. 
:  Mugs,  coffee. 

Needles,  larding. 
j  Nutcrackers,  silver  plated. 
0{x*ners,  box. 
Openei-s,  champagne. 
OpeneiN,  .sardine. 
Pans,  bakei-s',  Ru.ssia  iron. 
Pans,  com  bread. 
Pans,  cake,  jelly. 
Pans,  i  ake,  sponge. 
Pans,  Charlotte  Rus,se. 
Pans,  dust. 
Pans,  dripping. 
Pans,  frymg,  copper. 
Pans,  frying,  iron. 
Pans,  meat,  large. 
Pans,  mess,  large. 
Pans,  mess,  medium. 
Pans,  ine.ss,  Chine^3e  sauce. 
I'ans,  omelette. 
Pans,  pate. 
Pans,  sauce,  copper. 
Pans,  .sauce,  French. 
Pans,  sauce,  iron. 
Pans,  sauce,  soup. 
Pails,  (•haml)er,  covered. 
Pails,  milk. 
Pails,  scrub,  iron. 
Pails,  scrul),  wood. 
Pails,  .slop,  state;  ooni. 
Fails,  water,  tin,  large. 
Piano. 
Picks,  ice. 
Pins,  rolling. 

Pitchei-s,  ice,  silver  plated. 
Pitchers,  milk,  silver  plated. 
Pitchers,  milk,  mess  room. 
Pitchers,  milk,  china. 
Pitchers,  sirup,  silver-plated. 
Pitchers,  sirup,  messroom. 
Pitchers,  water,  silver-plated. 
Pitchers,  water,  china. 
Plfltes,  breakfast. 
Plates,  butter. 
Plates,  dinner. 
Plates,  deasert. 
Plates,  fruit. 
Plates,  pie,  tin. 
Plates,  preserve. 
Plates,  soup. 
Plates,  steerage. 
Pots,  coffee  and  Biggins. 
Pots,  tin. 
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Pots,  coffee,  silver  plated. 

Pots,  coffee,  large. 

Pots,  coffee,  small. 

Pots,  tea,  silver  plated,  large. 

Pots,  tea,  silver  plated,  small. 

Pots,  tea,  tin,  large. 

Pots,  tea,  tin,  small. 

Pots,  molasses,  tin. 

Pots,  marking. 

Pots,  vinegar. 

Pokers. 

Pounders,  potato. 

Pumps. 

Portiolios. 

Rings,  muffin. 

Rings,  napkin,  silver  plated. 

RacKs,  book,  stateroom. 

Racks,  berth,  stateroom. 

Racks,  table. 

Racks,  toast. 

RacKS,  wineglass. 

Safes,  match. 

Scales,  counter. 

Scales,  spring. 

Steelyards. 

Scoops,  iron,  rice. 

Scoops,  tin. 

Scoops,  cheese,  silver  plated. 

Scrapers,  dough. 

Screws,  cork. 

Shades,  comb,  lamp. 

Shades,  comb,  decorated. 

Shovels,  fire. 

Shovels,  rice. 

Shovels,  stable. 

Sieves,  flour. 

Sieves,  sugar. 

Skewers. 

Skimmers,  iron. 

Slicers,  egg. 

Slicers,  beef,  and  forks. 

Sofas,  movable. 

Spoons,  basting,  iron. 

Spoons,  dessert ,  silver  pb  led. 

Spoons,  mustard. 

Spoons,  salt,  silver  plated. 

Spoons,  silgar,  silver  plated. 

Spoons,  steerage,  iron. 

Spoons,  table,  silver  plated. 

Spoons,  table,  mass  room. 

Spoons,  tea,  silver  plated,  mess  room. 

Spoons,  wooden. 

Spittoons,  silver  plated. 

Spittoons,  chira. 

Spittoons,  rub,)er. 

Steamers,  galvi\nized. 

Steamers,  tin. 

Steels. 

Sticks,  chop. 

Stools,  cane  st^at. 

Stools,  pfjrforated  seat. 

Stools,  piano. 

Stools,  upholatereu. 

Stoves,  after  kitchen. 

Stoves,  steerage. 

Stoves,  baker. 

Strainers,  gravy. 


Strainers,  jelly. 

Straps,  leather. 

Syringes. 

Stretciiers. 

Standees. 

Shears,  lauip. 

Stencils,  plates. 

Tables,  card. 

Tables,  dining. 

Tal)les,  marble  top. 

Tables,  side. 

Tables,  toilet. 

Tables,  steam,  pantry. 

Tables,  steam,  mess  room. 

Tanks,  oil. 

Tanks,  waste. 

Tongs,  ice. 

Tongs,  pickle. 

Tonga,  sugar. 

ToiTuentors. 

Trays,  crumb. 

Trays,  japar^r.ou,  large. 

Trays,  japanned,  small. 

Trays,  lamp. 

IVays,  mincing. 

Trays,  silver  plated. 

Trays,  toothbrush. 

Tubs,  bath,  stationary. 

l\ibs,  bath,  foot. 

Tubs,  ice. 

Tureens,  soup,  silver  plated. 

Tureens,  soup,  mess  room. 

Urns,  coffee. 

Urns,  tea. 

Urns,  hot  water. 

Wire,  whips,  eggs.* 

Bags,  clothes. 

Blankets,  white. 

Blankets,  gray. 

Blankets,  ice. 

Carpets,  saloon. 

Carpets,  officers'  rooms. 

Carpets,  staterooms. 

Cloths,  table,  white. 

(-loths,  table,  mess  room. 

Covers,  cushion  seats,  backs. 

Covers,  mattress. 

Covers,  pillow. 

Covers,  piano. 

Covers,  table. 

Covers,  table,  port. 

Coven-',  table,  sea. 

Covers,  table,  small. 

Counterpanes,  white,  pink. 

Counterpanes,  browTi,  blue. 

Curtain  loops. 

Curtain  dimity. 

Curtain  lace. 

C^irtain  chenille. 

Curtain  damask. 

Cushions,  saloon,  plush. 

CHishions,  plush,  chair. 

Cushions,  plush,  backs. 

C\ishions,  stateroom,  plush. 

Cushions,  stateroom,  plush  backs. 

Cushions,  stateroom,  leather. 

Cushions,  stateroom,  leather  '  i-^ks. 
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Cushions,  smoking' room,  leather. 

Cushions,  smoking. room,  leather  backs. 

Cushions,  rhair,  leather. 

Curtain  rods. 

Mats,  bnish. 

Mats,  cork. 

Mats,  rubber. 

Mats,  velvet. 

Mats,  wood  !.'order«Hl. 

Matting,  co(m. 

Mattres.sos,  hair,d(ml)lo. 

Miittrt'.^ses,  hair,  siiij^le. 

Mattresses,  hair,  sofa. 

Mattresses,  spring. 

Mattrcs.se.s,  wire. 

Mattresses,  steerage. 

Nankins. 

Pillows,  feather. 

Pillows,  hair. 


Pillows,  leather. 
Pillows,  plu.sh. 
Pillows,  steerage. 
Pockets,  stateroom. 
Rugs,  Smyrna,  largo. 
Tugs,  Smyrna,  small. 
Rv  -'s,  velvet. 
Runners,  carpet. 
Sacking,  bottoms. 
Sheets,  linen,  double. 
Sheets,  linen,  single. 
SUps,  linen. 
Sleeves,  linen. 
Tidies. 

Towels,  bath. 
Towels,  pantry. 
Towels,  roller. 
Towels,  stateroom. 
Towels,  glass. 


^   7.  Fuel:  Cost  of  coal,  induding  storing  in  yard,  and  wood  for  kindling. 

f  8.  Feeding  passengers  and  crew:   Provisions  and  supplies  of  every  character  required  for 

feeding  pas.sengers  and  crew.     Includes  wines  and  li(iuoi-s  for  cooking  purposes. 

9.  Incidentals:  All  expen.ses  not  includ(><i  (mder  any  other  regular  heading  under  steamer 

expenses. 

10.  Injuries  to  persons:  Payments  for  injuries  to  individuals,  board,  mu-sing,  medical 
attendance,  and  other  expen.ses  arising  from  said  injuries  incurred  on  board  ship  or  at  ship's 
tackles.  ,, 

Legal  expenses  in  connection  with  the  alx)ve  should  lx>  charged  to  "Agency  expenses, 

account  No.  .59. 

11.  Labor  on  cargo:  Labor  loading,  unloading,  and  transferring  cargo,  rea.ssure,  mails, 

baggage,  and  stores. 

12.  Labor  on  coal:  All  labor  attendant  upon  delivering  fuel  coal  to  steamers. 

13.  Labor  on  ashes:  Labor  ronioving  a.shes  and  banana  refase. 

14.  I.^)ss  and  damage:  Payments  for  lost  or  damaged  baggage,  cargo,  treasure,  or  other 
property  kxst  or  da'uaged  on  board  ship,  or  at  ship's  tackle,  and  material  used  in  making 
repairs.  ,, 

Legal  expeiLses  in  connection  with  the  above  should  be  charged  to  "./Vgcncy  expenses, 

account  No.  Hi.  ,      .   •  ■     *\ 

15.  Oil  and  waste:  Oils  (except  such  a.s  are  ased  for  illiiminating  and  mixing  paints), 
waste,  tallow,  »nd  rags,  used  in  all  departments  for  lubricating. 

10.  Painting  s'vp's  bottom:  Labor  and  material  used  in  painting  ship's  bottom. 

17.  Pilotage  and  towage:  Payments  for  pilotage  to  and  from  sea,  towing  to  and  from  dry 
do<-k,  etc.,  wherever  tugs  are  used.  Includes  also  payments  to  boatmen  hauling  lines  while 
docking  and  undocking. 

18.  Quarantine:  Payments  of  dues  to  officials,  physician's  fees,  and  all  other  expenses 
incurred  bv  quarantine  of  steamers. 

19.  Repair,  deck  department:  All  labor  and  materials  required  for  the  ordinary  mainte- 
nance of  and  repairs  to  hull,  deck  houses,  ninning  and  standing  rigging,  boats  and  their 
outfit.s,  sails,  awnings,  anchors,  chains,  and  all  other  articles  and  mechanical  appliances 
provided  for  use  of  and  in  charge  of  the  deck  department. 

All  contract  painting  except  as  provided  for  by  accounts  Nos.  16,  20,  and  21. 

Repairs  and  renewals  of  furniture  and  fixtures  ercept  as  provided  for  by  accou-^it  No.  21. 

20.  Repairs,  engine  department :  All  labor  and  material  reciuiied  for  the  ordinary  mainte- 
nance of  and  repairs  to  all  the  boilers  and  machinery  in  the  shin  in  charge  of  the  chief  engi- 
neer, coal  bunkers,  coal-bunker  bulkheads,  shaft  alley,  propel  (or,  engine-room  floors  and 

frames.  .1,1         ]• 

21.  Repairs,  comniLssan-  department:  All  labor  and  material  required  for  the  ordinary 
maintenance  of  and  repaii^  to  saltwn,  passenger  .staterooms,  issuing  rooms,  pantry,  kitchen, 

and  range.  . 

Renewals  and  repairs  to  saloon  and  pas.senger  stateroonts,  furniture  and  tittings,  piano, 
carpets,  mattre.s.ses,  pillows,  pantr/  uteasils,  kitchen  uteasils,  and  range. 

All  contract  painting  in  saloon,  pa.s.senger  stat.?rooms,  issuing  room,  pantry,  and  kitchen. 
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22.  Sf.ros,  (l<.<k  department.  All  inat.-rial  and  ..upplios  furim.ln'd  for  tli«  use  of  the  deck 
department  an  emiiuerated  below: 


Amraunition,  o-rtridgo.s,  pistol. 

Ammunition,  cartridges,  rifle. 

Ammonia. 

Brick,  hath. 

Beeswu.x. 

Broom.s,  hamlxH). 

Brooms,  corn. 

BhwIu's,  Clock,  coir. 

Brushes,  marking 

Bru.shes,  pair^t. 

Brushes,  pastt . 

Brushes, sash. 

Brushes,  .scrul*. 

Brushes,  stencil. 

Brushes,  varni.sh. 

Bruslios,  whitewu.sh. 

Bunting,  a.ssorted  colors. 

Buttons,  brass. 

Butts,  brass. 

Canvas,  cotton. 

Canvas,  l>einp. 

Chalk. 

Cloth,  emery. 

Eves,  screw. 

GIoImvs,  cargo  lanterns, 

Glue. 

Halyards,  signal. 

Ilanillcs,  a.xe. 

Handles,  mop. 

Hooks,  eabin  door. 

Hoops,  cup. 

Junk. 

Knobs,  door. 
!id,  sheet, 
iither,  rigging, 
i-iights,  blue. 
LJhie. 

Lime,  chloride. 
Lighterage. 
Lumber,  ash. 
Lumber,  pine,  Oregon. 
Luml)er,  pine,  sugar. 
Lumber,  dunnage. 
Lumber,  redwood. 
Metal,  yellow. 
Mops. 

Mops,  ootton. 
Nans,  brad. 
Nails,  cut. 
Nails,  finishing. 
Nails,  galvanized. 
Needles,  .sail. 
Needles,  bag. 
Needles,  roping. 
Oakum. 
Oil,  boiled. 
Oil,  raw. 
Oil,  tar. 
Oil,  wood. 
Paint,  black. 
Paint,  blue,  Prussian. 
Paint,  yellow  chrome. 


':  Paint,  dryer,  patent. 

Paint,  lampbhu  k. 
,  Paint,  leao,  t)lack. 
;  Paint,  lead.  red. 
Paint,  lead.  v;hite. 
Paint,  ochre,  vcllow.  dry. 
Paint,  ochre,  in  oil. 
Paint,  tireproof,  metallic. 
Paint,  /.inc.  white. 

Paint ,  [iluni!)ago. 

Paint,  nnilx-r,  burnt. 

Paper  sand. 

Pins,  escutcheon. 

Putty. 

Potash. 

Polishing  |>a.>^tc. 

Hags. 

Rockets. 

Rope,  lu'.inbroline. 

Rope,  iicmp. 

Rope,  houseline. 

Rope,  manila,  2  inci  . 

Rope,  manila,  2i-inch. 

Hope,  manila,  ;?-inch, 

Koi)e,  manila,  li^-ineh. 

Rope,  manila,  4-inch, 

Rope,  nianilu,  4^-inch. 

K<)|)c.  manila,  5-inch. 

Rope,  marline 

Rope,  ratline. 

Rope,  spun  yarn. 

Rope,  .seizing. 

Sand. 

Screws,  biiuss. 
;  Screws,  iron. 

Soap,  brow, 
.  Sonp,  s)ilt  vvater. 
\  Soap,  soft. 
'  Soda,  sal. 
Sponge. 
Signals,  co.ston. 
S<|uilgees. 
Oil,  lard. 
Scrubbers,  deck. 
Signals,  blue. 
Signals,  red. 
Tacks,  galvanized. 
Tacks. 

Tar,  Stockolm. 
Thread,  a.ssorted. 
Turpentine. 
Twine,  cotton. 
Twine,  hemp. 
Varnish,  brignt. 
Varnish,  copal. 
Varnish,  damar. 
Varnish,  E.  oak. 
Varnish,  Japan. 
Vami-sh,  shellac. 
Varnish,  spar. 
Wire,  copper. 
Wire,  iron. 
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23.   Sti>rt<8,  engine  ck-partmont: 
onjrinc  (It'parlnient,  aa  onuniuruted 

IJePMwax. 

lioitS,  COpiM"!. 

Itolts,  eye. 

Bolt-.,  follower. 

IJoIm,  funnuT  (l(M)r 

Holts,  joint .  assorled. 

Bolts,  HOck(5t. 

Bolts,  Htud. 

Borax. 

Brick,  hiith. 

I5rii'k,  l\ni. 

Brick,  red. 

Brooms,  corn, 

liroonis,  bamlxK). 

Bnislit's. 

Bruslu's,  sa.sl\. 

BriiHlios,  scrub. 
I'nislies,  wliit(ma.sh. 
Brushes,  tul)c. 

Brushes,  paint. 
('iinva.s. 

Card.s,  indicator, 
("cinent. 
Chalk. 

Chinineys,  lamp. 
Clolti,  emery. 
Clay,  fire. 
Copper. 
Cocks,  liih. 
Dryers,  patent. 
File.s,  assorted. 
Ciasket.s,  manhole. 
Caskets,  handle 'le. 
<  lla-s,  }jr',>u!id. 
CInsses,  lantern. 
I  landles.  file. 
Ilandle.s.  hanmier. 
Ihuullcs,  sledj^e. 
Iinn,  i)oil(>r. 
Iron.  I)ar. 
Iron,  sheet. 
lA'ud.  I. lack.  dry. 
Ix'ad,  red. 
l.r'.-ad,  sheet. 
Lead,  white. 
Lime. 

Lime,  chloride. 
Lve.  concentrated, 
.^fats,  door. 
?vlarline. 


All  nuittMial  and  supplies  t'urniiihtHl  for  the  use  of  the 
beilow: 

Metal,  yellow. 

Metal,  antifriction. 

Metal,  muntz. 

.\ftils,  assorted. 

Needles,  sail. 

Nuts,  assorted. 

Oil.  boiled. 

Oil,  lamj). 

Oil,  lubricatini;. 

Oil,  iuine!';\l,  sperm. 

Mackiiij,j,  a,sl)estos. 

I'aekinj;,  cotton. 

pHckint;,  hemp. 

I'uckin^,  [leerles.'^, 

Packin};,  rubber. 

I'a<kin<x,  tuck-i. 

I'aint,  l)laek. 

i'aini,  lireproof,  metallic. 

Pencils,  slate. 

Plumba<jo. 

Pota.sh 

Polishing  na.ste. 

Raws,  wi|)mfj. 

Rivets,  assorltni. 

Kope,  mauila. 

Rubber,  joint. 

Rui)ber,  pure. 

I{ubi)er,  usudurian. 

Salanioniac. 

.Saiinoineters. 

Soda,  sal. 

Scjap,  brown. 

Soap,  .salt  water. 

Solder. 

Tmpentine. 

Twine,  cotton. 

Umber,  burnt. 

\'ai-ni."ih. 

N'aivcs,  ciec,  pump. 

N'alvcs.  air  pump. 

VVa-ihi'rs,  iron,  as.sort(Ml, 

Wick,  ball. 

Wick.  tint. 

Wire,  copper. 

Wire,  lead. 

Wood. 

Wool,  coarse,  yarn. 

Zinc,  white. 

Sash,  tools. 

Waste,  <()t ton. 


24.  Store.--,  commi.s.sary  department:  .:VII  material  and  supplies  furnished  lor  the  use  of  th-J 
commissary  departtnent,  a.s  follows: 


Alcohol. 
Aqua  ammonia. 
Bath  brick. 
Broonas,  corn. 
Broom.s,  whisk. 
Brushes,  bath. 
Brushes ;  bamboo. 
Brushes,  crumb. 
Brashes,  dust,  feather. 
Brushes,  hair. 
Brushes,  scrub. 


Brushes,  silver. 
Brushes,  whitewash. 
Burners,  A. 
Burners,  B. 
Burners,  E. 
Candles. 
Charcoal. 
Chicken  feed. 
Chimneys.  A. 
Chimneys,  B. 
Chimneys,  E. 
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C'otli,  t'liipry. 

Flannel,  wlutj, 

Flunno!,  car.* on. 

OIp/isch,  hinnaclc. 

Glflu'woH,  biilkluiad,  lamp. 

Glotx>.s,  lantern. 

Hooks,  eiothes. 

Hooks,  enp. 

H.^y. 

Linii^,  ciiloridv. 

Knots,  couch. 

Matches. 

Mops,  coftjn. 

Mops,  haiKjla^. 

Muslia,  brown. 

Oil,  lard. 

Oil,  niineia),  .sperm. 

Paper,  toilef. 

Pai.er,  htdhuj'. 

Polishing  paste. 

Potash. 

Powder,  iascct 

Rags. 


Kings,  curtain. 

Hottenston.'. 
I  Silicon. 
I  ShI  Hoda. 

Sapo'io. 

Skin.",  chitT'iois, 

Soa|),  hit  vvo. 

Soup,  eiwtiie. 

Soa{),  Mult  'vater. 

S<)H|),  H(Hi,l)ay 

Soap,  toilet. 

Sponge. 

ra|M>. 

Tacks. 

riircad. 

Tooilipicks. 

Twine,  cotton. 

Turpentine. 

Whiting. 

Wick,  hall. 

Wick,  A. 

Wick,  B. 

Wick.  E. 


l^,^. 


25.  S.ores,  surgeor.  «  o.-nartment :  Medicines,  drugs,  vacfine,  etc.,  used  hv  ship  .<urL'eon 
?h    Stationery  an(  nnntuiR:  TM.mks.  ;.<.oks,  papera,  ,,encil8,  pon.s,  envelopes,  ...pv  prmses 

ir.Kstands  and  ink.  ribber  stamps,  hekt()gniph.s  M,:d  tilling  same,  and  other  oUlce  appoint- 

i.'.enls  and  stationery  of  all  kmkIs  used  exchisiv;-!v  by  r^teaniera. 
27    Telegram.s  and  cables:  All  disbunieinei.ts  (or  this  >.c.-ount  on  steamer's  movcmerita 

aiKi  l)usiiiess. 

f  ^!fiicy*  ."^'''^'  ^'^^''^*^'*'  '^"^^  ''"'^  ''*^y  "^  ofnce,^^  and  crew.     IVemium  on  guaranty  insurance 

2<9.  Wages,spfici;  1:  Wages  of  spare  captains,  of  captains  and  other  -dicers  detnched  or 
on  leave  of  ab.ven<-c  under  pay,  and  wages  of  oflicers  and  cr-.v.'.  after  ciischerw,-  fro,,  a  ship  and 
Willi''  returning  to  oPf^nuil  port  of  ,Mhipm(.iit  und(>r  pav,  for  final  discharge, 

30.  Water:  Pavments  for  water  furnished  .steani;rs'  at  all  points. 

31.  Witshing:  Payments  for  w^j  hing  ship's  linen,  etc. 

32.  Wines  and  li'jrorR:  W^ics,  h  |Uor;.  and  minernl  waters  placed  on  board  steamers  for 
tale.     Wines  and  hquors  for  cw.k'../  ,)u,p(xs<  <  are  :i  charge  to  actount  No.  8. 

AGENCY    EXPl!;.\SK.H. 

50.  Advert isinj;,  newsparxM-s:  Advertising  time  tabi":;  tuui  .Jl  o^ur  notices  of  arrival  and 
departure  ol  steamers  by  the  .several  agencies  in  newspapei-s. 

51.  Buildings,  docks  and  wharves,  repairs  and  rent  of:  Repairs  and  maintenance  of  a" 
agency  olhces,  buildimrs,  docks,  and  whan^es;  rrntals,  paid  for  u.se  of  i.Mil,ii,i<ra  fjorks* 
wharves  and  land.     Cost  of  filling  and  dndging.  b  •  . 

52.  Building,      docks  and  wharves,  otlu>T  e.xi)en8t.s:  Oflice   furniture  and  ;xlures  for 
agency  ofhces.  buildings,  docks,  and  wharves,  and  repaira  to  same,  ..luhscript-'  n.  to  news- 
papers and  oti.er  public. (ions,  teh-phonc  and  messenger  service,  heating,  li.'hting  wa.shin? 
water,  ice,  postage  stamps  and  post  id  cards,  and  other  supplies,  except  .^-uch  as  are  charL'ed 
to  a.;count  ho.  57.  ^ 

r)3.  Coirm-'ssions,  pa.s.sengers:  Commission.s  paid  to  agrnts  not  in  the  regular  emplov  of 
the  company,  and  to  foreign  steaniNhij)  comi)ani(>s  on  passengers  .secured  b"  them. 

54  Co: nniLssions,  freight:  (^ommi.s.su)ns  and  brokerage  paid  to  agents  not  in  the  nxmlur 
employ  or  the  company,  on  freight  secu-cd  by  th.-^m.  "" 

5.5.  Insurance:  Fire  insurance  >)n  buildinp-;  and  othc-  properly. 

56  Injuries  to  peraons:  Payments  tor  iiijuriea  to  individuals,  board,  nursing,  med-'cal 
attendance  and  other  expense.^  arising  from  said  injuries  incurred  at  agencies  I^'L'al 
expenses  in  connection  with  the  alx;  .e should  l)c  cluvrged  to  account  .No.  .^)9 

f7.  Incidentals:  .Ml  cxpeiLses  n.it  coveied.  by  any  other  regular  heading  under  agency 

.58.  Labor,  general:  To  this  account  should  >)c  charged  the  wages  of  watciimen  i-ate 
keepers,  portei-s,  messengere,  and  all  other  emnl.)vees  of  the  agency,  except  the  salaries  of 
agent.'-  and  clerks,  and  such  labor  as  is  a  direct  charge  to  the  item  under  "  Steamer  expen.ses  " 

oyjiegal  services  and  expenses:  Payment  for  leg.d  services,  witness  and  court  feep 
traveling  and  other  expenses  m  ccnnection  with  suita  of  .jvery  character. 
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W.  ]j(n'H  aiui  daniaj^c:  I'liyiiifntH  for  limt  or  cliuniijzcd  luij^^iij^c,  carj^o,  trfaHuro,  or  other 
nro|M!!ty  IohI  or  (iimia^t'tl  al  umwicif.s.  Lcpil  oxpciihcs  in  coiuioclKdi  willi  llii!  al)OV(  .should 
bo  cliarf^tMi  to  account  No.  ,V.). 

(il.  Salarich,  u^ciits,  and  clerks.  Siiluricw  or  (•oiiiniis.sioii.i  to  ajiiciitH  ic\(  cp(,  as  j)ro\  idcd  by 
arcoiiiitH  NoH,  fkl  and  rtl).     Salaries  of  clerks  raid  j)rciMiiiiiis  on  ^nariinly  iiisnrHnic. 

•52.  Stati(,nery  and  printing,';  IManL^,  liooks,  pa|)crs.  pencils,  pens,  eiivelopes,  inkstands 
and  ink,  .ulilaT  slanips,  lickfo;.';ra|)lis  and  lilhiifj  I'or  same,  unil  all  nlutionery  nued  e.\,  hisively 
on  H>;ency  bu.siness,  prititinjj  taritl's,  tickets,  itineraries,  and  all  |,rintinj^  I'or  tii,'ency  use, 
except  as  provided  for  by  account  No.  ."•(). 

(>;{.    relef,'rains  und  cables:  All  disbursements  for  this  accouni  on  biwitu'ss  for  (be  ajjetioy. 

01    Ta.xes;  Tn.xes  paid  of  all  kinds. 


OK.NKHAL   KXI'KN.*tKS. 

W.  Advertising,  foldt^rs,  and  posters:  (  ost  of  bdders,  posters,  and  ''.vpcn.M'  of  dislriliut  ing 
advcrtisin}^  nirtl"r.  Advertising  in  perio«licals,  inana/iruw,  and  other  pidiicoiions  other 
than  newspapers. 

81.  Advi  rtisinj;.  freneral  .Advertisii'jinieelinj^of  directors,  dividends,  and  all  other  advfir- 
tisinj;  except  such  as  has  been  cbaifxcd  to  accounts  Nos.  .'lO  and  .S() 

H'2.  Clerks,  siihuies  of:  Suiaries  oi  clerks  and  rncs.si'n^ers  cuipluyed  in  the  general  ollices 
in  .New  York. 

Ki.  Directors' und  coiinnittees'  fees:  I'ees  j)aid  directots  atteiidinj^  in''ctinKs  of  lioard, 
executive  and  iinance  coniniillee,  and  committee  on  securities. 

SI.  (iciieral  olliics,  repairs  and  rent  of;  i{e|)aiis  of  l)uildin}j;s  and  appurtenances  and  rent 
paid  for  sam(^ 

85.  Cleneral  ollices,  other  cxfx'ii.ses:  Ollice  fuiiiiture,  fixtures  and  repaus  to  same,  tele- 
[.-hone  and  iTiessenger  service,  compensation  for  transfer  and  re>.fistry  of  ciim[)any's  sto(;k, 
subscri[)tion  to  iiewspajaMs  and  other  i>\d>lii  at  ions,  exprcssafje,  hehtmi;,  li<,'litin;:.  water,  lee, 
washing,  postage  >lam[)s  and  |)osla!  cards,  and  other  mcidmial  expenses  incurred  in  the  gen- 
eral oihce  in  New  York,  .salaiies  of  porteis  and  jamturs  employed  in  th  ■  general  oHice.s. 

8(i.  lnci(lental.-<:  .Vll  other  expenses  not  coveted  by  any  other  regular  beading  under  (jeii- 
eral  Kxpenses. 

87.  Legal  services  and  expenses:  Salaries  and  expenses  of  counsel  in  .New  ^ Oik,  wilnes.s 
and  court  fees,  travfling  expenses,  piinliiig  briefs,  and  all  other  legal  expenses  in  Ncu  York 
j.i.d  liogotu,  conducting  suits  appertaining  li-  the  geneiul  all'airs  of  the  conmanv. 

88.  Olliceis,  salaries  of:  salaries  and  exi)enses  of  general  ollicers  in  .New  York,  guaranty 
insiiriince  of  o'liccis. 

8().  Stittioiiery  and  printing:  Blanks,  books,  paper,  pencils,  en\elo|)es,  inkstands  and  ink, 
()a[)er  baskets,  wrapping  pafx-r,  twine,  rubber  stamps,  rulers,  shears, sealing  wax,  and  all  sta- 
tionery u.sed  in  the  general  ollice  in  .New  York.  This  account  includes  annual  und  other 
reports  and  stock  eertilicales. 

!K).  'I'elegrams  and  lahlcs:  .Ml  disbursements  for  telegrams  and  cal)ies  sen!  l.y  the  general 
ollice  in  New  York. 

(iK.NEUAL    KXt'K.NSK.S — I.STIIMUS. 

101.  Advertising:  This  account  includes  iIk!  cost  of  all  advertising  except  as  sp<'cificd 
elsewhere. 

lt)2.  Clerks  and  atten<lants,  salai'ies  of:  This  account  includes  salaries  of  clerks,  attend- 
ants, and  othei'  employees  mi  the  ollices  of  suj)erinten(lent ,  local  auditor,  and  cashier. 

lO.'i.  Cablegrams:  This  account  Includes  cost  of  all  calilegranis,  except  those  relating  to 
movements  and  business  of  steamers. 

10-1.  Hospital  service:  This  ai'count  includes  .salaries  of  surgeon.s  at  Panama  and  Colon, 
wag(.^  of  nurs(>s  and  servants,  washing,  maintenance  of  beds  and  bedding,  me(!icincs,  drug- 
gists' sundries,  and  other  supplies  u.sed  in  the  treatment  of  sii  k  and  injured. 

10").  Incidentals:  This  account  includes  such  expenditures  us  are  not  properly  chargeable 
to  any  other  account  in  this  section. 

KKi.  Legal  expenses:  This  account  includes  .salaries  and  expen.sea  of  attorneys,  printing 
briefs,  legal  forms,  testimony,  etc.,  costs  of  suits,  specia:  fees,  notarial  fees,  expenses  con- 
nected with  taking  depositions,  and  all  legal  and  court  expenses  of  every  kind  not  otherwise 
provided  for  herein. 

107.  Miscellaneous:  This  acooxmt  includes  salary  of  caterer  at  Washington  mess,  contri- 
butions to  Washington  reading  room  and  b)reign  cemetery,  allowance  to  scho(dmaster  at 
Colon,  etc. 

108.  OfTicers,  salaries  of:  'I'his  account  includes  salary  of  superintendent,  local  auditor, 
and  cashier,  guaranty  insurance  of  officera. 

109.  Office  expenses  and  supplies:  This  account  includes  all  expenditures  for  lighticg 
oflSceb,  expenses  of  officers,  clerks  and  attendant's,  supplies  for  offices,  including  expene-js 
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»n(l  si.ppli,^  „f  pay  .-.ir  h.uI  ..po,  lal  .ar  whilo  ii.  us,,  by  t\u-  Hup«»rint,.»derit.  p^stagn  and  r»mt 

110.  Statumm'an.lpn.KiMK    This  .i.toiuK  wmI.uU  ront  <.f  hII  Mank  f<.rtrw,  iHH.kn  !,.»«,« 
papiT    stntu.Mrry,  sfationory  Hupplirs.  otr  .  ,,,,1  .harK.Mihl..  f„  thm  lumdiiif;  un.W  ..ther' 

(XJNUUCTINlJ    mAN.sl-ORrATION. 

ll.V  A(lv,.rti,sinj,'    This  arrnm.t  irwhi.lrs  ,„sl  ,.f  prmlmK  and  [.uhhshiiij;  unsnruuvr  tinu- 
•tHhl.«  lor  p-n.-nil  d.stnl,..t,...,.  pntxinn  "f  M<!v.n-tiHi..,,' inatlrr.  advert isi„>.i„  n..vvspu,„.,s 
ImlHw.  iMmrdM.  card.s,  lmnu..s,  kWh^s.-h,  hand  hills,  |Hmta^,'.-  aii.l  ...xpn-sH  .harp.s  ..1,  a  .„v.' 

110.  Cl.'arin,;  wn.<-kH:  This  m.ount  includes  all  xjMn.dituiVH  cf  lalx.r  and  n.al.Tial  f..r 
cloannj;  wrvrks,  r..st  ..f  lai.or  and  .naforiai  n.(|uiml  t..  n-plac-  wn-chd  <..|u.pn...nt  ui><>„  th,- 
track,  and  expenses  of  wr.-.kui^  liaum  and  wrecking  tcM>is  UHc<i  in  a.nnction  therewith 
Jniildi.K  temiH.rary  track  around  wreck,  reloaditiK  or  tratiferrint;  pa><senK.Ms  haL'iri.L'e' 
freight,  n.ails.  etc. ;  provisions,  hoard,  etc  ,  for  nuM.  clearing  up  or  watcl.inj,'  at  wre.:k«,  meals 
or  iMmrd  for  pa.-w(>n>,'ei-N  delaye<l  on  ft<rount  of  wrecks,  .       «•«■ 

117.  KiiKinecrs  and  tin-inen;  This  ac.ount  in<lud,.,s  wa^.'s  of  all  engineers  and  lirenien 
will  e  enpi^ed  111  runninj,'  lo<-oni..tive.s  (except  while  <.n  work-train  service) 

U.S.  I'uelforlocoinotives:  This  account  includes  the  .•o.sl  of  f.i.l  consumed  hv  l<H-omotiveK 
enjjHKed  in  tralhc  and  swit.hiuK  service,  in.ludin«  frei^dit  char^'es  and  cost  of  handlin.'-  also 
tools  used  in  handiiiif^.  *" 

11!>.   Krei^'ht  ajjents  and  clerks,  Colon 

12(1.  Krei^'hl  agents  and  clerks,  I'.inaina  and  l.a  Hoca;  These  accounts  include  the  sala- 
ne.s  of  freiKiit  agents,  wl.aif  su|>erinlend.'nts.  ollice  clerks,  check  -jerks,  ine.sscn.'ers   dc 

1-1.  Injuries  to  pei-sons:  This  ac«ounl  includes  all  pavin.  iits  on  account  of  passcimcrs 
einp]ovecs.,r  other  persons  kille.l  or  injurvd,  gratuities  an.l  (■.•mpen.sation  paid  to  injured' 
(jr  (li.sal.l..d  p.Msons,  their  KUanlians,  heirs,  relatives,  and  attorneys,  fees,  atui  expenses  of 
doctors,  un.lcrlakciN.  wit ncsse..,  and  others  lex.ept  lawvcrs'  fees  aiid  court  exp.MiJsi  nuix- 
mg  and  hospital  attculan.e.  medical  and  suiiii.al  su|>|>lies,  funeral  exp<Mi.ses,  and  all  similar 
expeii.ses  in  connection  wilh  injurv  ca.ses,  wukcs  and  expeilse-s  of  eni|)lovees  ciiL'aL'ed  us  wit- 
ne.s.s<'s  in  case  of  suits. 

122.  Incidentals.  This  a<'coun:  includes  all  expenditures  in  connection  with  .onductiiiL' 
tran.six.rtatioi.  which  can  not  he  cla.ssilied  un(h>r  other  heading's  in  this  section 

12."}.  Lahor,  Colon  station: 

12T  Lahor,  I'anam.i  station  and  La  Boca  pier:  These  accounts  inelude  wases  of  foremen 
IreiKlit  callers,  pamt  hoys,  car  sealers,  numher  tak<-is,  slin^r  „„.„,  truckmen,  and  other  lahor- 
ers,  me.s.senireiN,  .-oopers,  engine  men  for  stationary  engines  while  handling  carg..   wa"e.s  of 
employees  winle  eigaged  in  weighing  and  carrying  mails. 

125.  Oil,  tallow,  and  wn.st.':  This  ac.oui.t  includes  the  cost  of  oil,  tallow,  wast.'  wool 
Rrease,  ragM,  etc.,  used  in  lighting,  cleaning,  and  luhricating  h)cora()tivcs  engaged  in  traflic 
and  switching  service. 

12<J.  Other  supplies  for  locomotive-s:  This  account  indudea  misoellaiipous  juipplies  (other 
ttian  furniMire)  nnpiired  to  fully  ecpiip  locomotives  engaged  in  traffic  and  switching  .service 
such  as    -  "^  ' 


Axes. 

liroom.s. 

Brushes, 

Chisels. 

Crowbars. 

Files. 

Flags. 

Flag  boxes. 

Frogs. 

(ilobes. 

Hat<;hot8. 


Jacks. 

Lanteins 

Lampblack. 

Links  and  pins. 

Matches. 

Oil  cans. 

Picks. 

Polish. 

Packing. 

Sand. 

Shovels. 


Scoops. 
Switch  chains. 
Switch  ropes. 
Switch  keys. 
Soap. 

vShunting  poles. 
Torpedoes. 
Tallow  buckets. 
Water  laukets,  etc. 


127.  Roundhouse  men:  This  account  includes  wages  of  hostlers,  watchmen  and  employ- 
ees engaged  m  wiping,  cleaning,  firing  up,  dumping,  washing  boileiis,  cleaning  tire  boxes 
roundhouse  cleaners,  ash-pit  cleaners,  sand  dryera,  operators  of  turntables,  etc  ' 

128.  Supt>rintendenco  and  clerks:  This  account  includes  salary  and  expenses  of  assistant 
superintendent  and  master  of  trains,  and  clerks;  also  incidentarexpens(>s  of  their  offices. 

129.  bwitci'men,  yardmen,  and  yard  watchmen:  This  account  includes  the  wages  of  vard- 
masters  and  tneir  clerka,  ^ard  foremen,  yard  trainmen,  yard  switchmen,  switch  t«ndere 
yard  watchmen,  and  crossmg  flagmen. 
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l.J()  SUtu.n  iM/*.nU,  rl..ik«.  «.t<-  IhiH  Hirourit  inrliidrH  .snliiri..H  of  statu.ii  and  tirki^t 
jiKHitH  chMkH,  h.iK«aK..|iij-..  un«l  ^H^n^m^  at  hI|  mmi.,„s,  Wrt^rH  of  riu-n  fttfiuiiiitf  ..IrcMu- 
li|4tif,  rl.'niiiriK'-  'iHi'iK  »"<!  llKlltltl^;  swildi  lamps,  aiwl  utlin  lik.-  .xjM-rHrN 

i:U  SfHdon  Kiipplu-s  aixl  ..xp..,iN.-H  'I'Ins  ar.cunf  it.(lu.|,.s  all  ..xpnulinir-.H  (|.xr..i)l.  for 
Hl.or)  for  h^'I.Mr.K  (I.'PoIh  waiting  r.H.rt.H,  frnKl.t  hihI  ptt.M.s.„tr,.r  olli.,-M.  an.l  ..rhrr  station 
laiili  iMKH,  froi^rht  varrls,  wharves.  .■!(  ;  H.ipi,|„.s  forMulio,,  an.l  vard  signal,  an.l  switch.-H 
M.pplwM  arul  imp..  i„...,tM  f..r  l.an.llin^'  fn.iKf.l  ao.l  ImnKaj!.-,  I...k,s,  s.-als  arul  wir.-s,  l.aL'ijHKe 
.  lH-.kH,  «.t.'  ;  paymn.ts  for  i.,.,  wafr,  .■!.  ;  pr..mi..m.s  .».  Immi.Ih  of  «>;,.„(,,  au.l  ..tli.-r  statum 
.'riipl.>y<'<'M. 

\A2.  StaliomTy:  TIhn  mrourit  iri(iiHl...s  all  .•xfwiulitiir.-H  for  stafmncrv  arul  statioii.-rv  hud- 
pli.'s,  pnntitiK,  iri.lii.lifiK  f'«'<.ks,  l.iar.k  l..rm.s,  ..mplovcfs'  t.m.'-tahi.N.'tanlls  li.k.-ls  wav- 
l.ils  aiK  lah.stra.-tH   ami  similar  it..mH  nscl  in  .orm.-.tion  v^itl,  ..■M.lii.tin^j  iransportati..i. 

I.M,  Iran.  .■..ii(iii.t.,rM,  l.a«>,'a),'.-mrn,  liaKtn.-n,  arul  l.rak.m.-n:  Tins  a,-c.)unt  iii.hul.ni 
wa^'.'s  ..f  .oiuliKtorN,  l)a>;K">:'-in.Mi,  (laKMii.ii,  an.l  l.rak.-m.-ii  ..ri  freight  and  pa.ss..nu.-r  trams 

1.11  I  r^aiii  .supj)li,.s  an.l  ,.<.,.-ns.-s;  This  a.'.M.iint  iri.lu.l.'s  all  fxp.rulit.ir.-  of  lal...r  aiul 
riiatorial  for  lij,'htiri>r  nirs,  iri.lii.hn},'  coNt  ..f  ..il,  wi.k,  oJc,  f.,r  trairim.M.s  laiil.Tns  i...  f.,r 
(■.mrhr'H  watrt-s  an.l  siippla-s  f.)r  .l.-anlriK  .ais,  links  and  pin..,  .ar  stak.'s.  rlcals  and  dun- 
iiair-'.  latK.r  an.l  maJ.'rial  .is,«|  in  hiliri.atmt;  .-ar^,  torp.-.I.M-..,  Hi^rnal  llat;s.  and  trair.m.«.,'s 
Inrit.-nis. 

i;{a.  'IVkriaDh  .•xp..n.s..-,:  This  ac...uiit   iiuliuN's  all  ..xp.ridiliin'  ..f  lah.)r  an.l  material 
for  operation  of  telcjrranli  an.l  tfl.-ph..n.'  lin.'s,  .salaries  ,.f  imin  .li.sf.aKl.eis  and  their  rl.rks 
U'l<;f,'raph  operat.)rs  and  m.-sH«Mit;er>..  .li.nii.ais,  ...piwr.  zirich,  aiui  oth.-r  snpi)lie.s  f.,r  hat- 
Iciie.s,  litrht,  an.l  other  ex|)eiises  for  telei;ia{)h  oHiceft, 

i;«).  Wat.T  suppiv  for  l..com..tiv.'s:  This  aeeount  includes  the  .'..st  ..f  water  furnished 
lo<'omotives  ..n«aK."d  m  tralli.'  and  swit.hintr  service,  iiuliidin;;  ail  exi.enses  of  oueratinc 
water  stations  and  pumping' plants. 

Sm-K.  Wh.'n  wal.r  i.s  us^mI  f..r  ..tli.-r  hranehes  ..f  the  servi.'.-  or  sol.l  to  .xitsi.le  parties 
H  proportion  .)f  th."  expen.s..s  shoiil.l  I..-  trari-sferrvd  at  th.-  end  ..f  tlw  monf|..  t..  th..  i,n,r)er 
Hccourit.  '      ' 


1X7.    K.-nl  of  huil.lini's  an.l  other  property:  This  H.voiint  in.  iu.l.w  all  piainents  for  rent 
.flMiil.lin^'.san.lolh.-r  prope.tv  us..d    in  .  muierf  imi,  with  th.'  op.'ial  i..n.-^  of  The  n.a.l,  inci  id- 


iiij,'  r.Tit  of  fill  Boca  hriuifli 


MAI.N  1  KN  A.NCK    .)K    K*J(  H'MFlNr. 


I./).   l-r.MU'ht  ear-^.repaii-san.i  renewals  of :  Tiii.s  a.-..)iinl  inrlii.l.'s  all  expeii.jiiinvs  of  lal).)r 

and  mater-ial  f.)r  irpair-s  and   r.'n.-wuls  of  freight  ears  of  all  .  la.s.-'es.  inelii.jin"  litliii.'s  an.l 

iirmture.  wa^'es  of  ear   inspe.toi-s    an.l  cost  of    i.m.Is    u.se.l  in    in.speetinj,' arul    lijhrTcaf in.' 

fieijjht  (-aiN.  t,.)oU  used  hy  car  n'f)airers  Inr  making'  li/hi  repairs,  et.  .      Fn-i-'ht  cars  inav  In* 

eliussified  as  f.illows:  '" 


''alHios«>. 


Coal, 
Platform. 


St.)ok, 
Tank. 


•xpen.liture.s  f.jr  "maintenance  .if  e.|ui[)- 


l.")l.   Tneidenluls:  Thi.s  acc.)iint   includes  all     .., „, 

nient"  which  can  n.)t  l«' [)r.iperly  cltussitied  uruler  anv  of  tlie  .)ther  iieadin.rs'.  ex.ei)!  smai' 
hand  to<>ls  ii.sed  bv  mechanics  an.l  .soon  worn  out,  ami  wap.'s  .)f  p<'rs.)ns  in  char-'e  of  sam.' 
^vhich  ,s!i.)iil(l  Im"  charw'e.l  t..  th.-  account  mostly  Ix-nelifed  by  their  u.se.  waj^'.^.s  .ff  engineers 
arid  hremen  for  statDnary  erisjine.s,  swe.>pers.  .'leaners,  roii.staboiits  and  other  uriMkilled 
latH)rprs  eriipl.ne.l  on  treneral  work  m  and  about  the  shop.s,  fuel  for  stati.)narv  boilers 
forges,  and  other  analajjoiis  it.'ins,  which  should  be  app.jrti.med  betwe.Ti  the' dilferent 
•maintenance  of  e.iuipment"  a.-counts  on  ba.si.s  of  relative  am.>unt  .)f  work  don.'  f.)r  the 
iic.'ount  of  each. 

152.  Ixvomotives.  repaii-M  and  renewals  of.  Thi.s  account  inclu.les  all  expenditures  of 
liilx)r  and  material  for  repairs  and  ren.'wal.s  of  l.)comotive.s,  tenders,  and  furniture,  l.xise 
an.,  movable  t(X)ls  and  supplies  u.s«  d  in  connection  therewith. 

1.53.  i"a.s.seno:er  .ars.  repairs  and  n'newals  .)f:  This  acount  inclu.les  all  exp.'n.litiires  of 
lalM)r  an.l  material  f.)r  repairs  and  renewals  of  pa.s.s.>nfrer  cars  of  all  cla.s.s,.s.  iru-lu.iirm  fittintjM 
and  fiirnitun\  wages  of  car  m.spxx-tors  and  co.st  .)f  tcwLs  used  in  inspecting  and  lubri.-atino- 
passenger  .-ars.  tools  us<'d- by  car  repairers  for  making  light  repairs,  etc.  Pa.s.senger  cars  mav 
w  dassuie.l  as  folJows: 


Baggage. 
K.xpress. 


Pas.senger,  all  classes.  Special. 

Pav.  ^ 


154.  Supeiint^ndence  and  clerks:  This  account  includes  the  salaries  and  e.xpen.ses  of 
master  mechanic,  foremen  of  car  shops,  theil-  clerks  f'    d  attendants. 

15.5.  Stationery  and  printing:  This  account  includes  all  e.xpenditures  for  stationery 
stationer/  supplies  and  pnnting,  including  books,  blank  forms,  etc.,  used  in  connection 
with  maiut«nance  of  equipment. 
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l&'i.  siiop  expenses:  This  account  includes  all  expenditures  for  lighting  shops,  sheds, 
and  offices,  wages  of  watchmen  engaged  w  watching  shops,  sheds,  and  offices  and  shop 
sweepers. 

157.  Shop  machinery  and  tools,  repairs  and  renewals  of:  This  account  includes  all 
expenditures  of  labor  and  material,  repairs,  and  maintenance  of  boilers,  stationary  engines, 
scaffolds,  shafting,  beltiii-,',  and  other  appliances  for  running  machinery,  fumac^js,  forges, 
and  all  machinerv  in  car  and  locomotive  shops  and  all  tools  and  fixtures  used  in  connection 
therewith,  and  oil,  tallow,  and  waste  used  in  lubricating  and  cleaning  tools  and  machinery 
in  shops. 

158.  Wtuk  cars,  repairs  and  renewals  of:  This  account  includes  all  expenditures  of  labor 
and  material  for  repairs  and  renewals  of  work  or  service  cars,  in(  ludinf»  fittings  and  funii- 
ture,  repairs  of  commercial  cars  when  assigned  to  work  service,  including  cost  of  chaives  to 
fit  them  for  such  service  and  expense  of  refitting  them  for  commercial  service.  Work  and 
service  cars  may  be  classified  as  follows: 


Derrick. 

Gravel. 

Grass  burned  car. 


Hand. 
Pile  driver. 


Push 
Wrecking. 


MAINTENANCE  OF  WAY  AND  STUUCTURES, 


Ice  boxes. 

Pigeonhole  cases 

Looking  glasses. 

liacks. 

Mats. 

Safes. 

Matting. 

Shelving. 

Office  railings. 

Tables,  etc. 

170.  Bridges  and  culverts,  repairs  ;ind  renewals  of:  This  account  includes  all  expenditures 
of  lab\»r  and  material  for  repairs  and  renewals  of  bridges,  trestles,  and  culverts,  both  sub- 
structure and  superstructure,  and  compri.ses  the  following: 

Wages  of  bridge  foremen  and  bridge  watchmen,  expenses  of  locomotives,  work  trains 
and  pile  driver  engaged  in  thus  service,  piers,  abutments,  retaining  walls,  drain  pipes,  riprap, 
dikes,  etc.,  to  protect  bridges  and  culverts,  removing  old  bridges  and  erecting  and  removing 
temporary  false  work. 

171.  General  offices,  repairs  and  renewals  of:  This  account  includes  all  expenditures  for 
repairs  of  general  offices,  including  furniture  and  fixtures,  such  aa — 

Awnings. 

Chaii-s. 

Clocks. 

Counters, 

Desks. 

172.  Incidentals:  This  account  includes  all  expenditures  in  connection  with  maint-enance 
ofjWay  ai.(i  st nictures  which  can  not  be  clarified  under  other  headings  in  this  section. 

173.  Machinery  and  tools,  repairs  an<l  renewals  of:  Tins  account  includes  the  cost  of 
repairs  and  renev.als  of  tools  u.sed  in  maintenance  of  way  service  not  elsewhere  provided 
for,  axes,  brooms,  lanterns,  and  lantern  fittings,  picks,  shovels,  tamping  bai-s,  etc. ;  propor- 
tion of  renewals  and  repaii-s  of  pile  driver. 

174.  Rails,  renewals  of:  This  account  includes  the  cost  of  rails  laid  on  main  tracks  or 
sidings  in  depots,  yi-rds,  or  buildings,  on  turntables,  whar\-es,  track  scale,  bridges,  trestles, 
and  culverts,  also  cost  cf  inspection  and  transportation.  Guard  rails  sliould  be  charged  to 
this  account. 

175.  Roadway  and  track,  repairs  of:  This  account  includes  cost  of  all  labor  and  material 
expended  in  connection  with  repairs  of  roadway  and  track  (except  items  included  under 
other  headings  ii;  this  .section),  including  wages  of  section  foremen,  track  laborers,  track 
watchmen,  gravel  pitmen,  crews  of  work  trains  and  employees  operating  pile  driver,  labor 
and  material  exjMjnded  in  sloping  cuts,  blasting  and  widening  embankments,  preparing, 
delivering,  and  spreading  ballast,  building  retaining  walls,  dikes,  and  breakwater  to  pro- 
tect tracks,  labor  loading,  distributing,  laying  and  gathering  up  rails,  ties,  and  otlier  track 
material,  cutting,  slotting  or  drilling  rails;  labor  and  material  expended  in  tilling  trestles 
with  earth;  fuel,  wat«r,  oil,  waste,  and  other  supplies  used  on  work  train,  engines,  and  cars 
and  in  section  houses  and  tool  houses. 

176.  Road  crossings,  signs  and  cattle  guards,  repairs  and  renewals  of:  This  account 
includes  all  expenditves  of  labor  aaci  material  for  street  crossings,  overhead  bridges, 
whistle  and  niile  posl.«.  cattle  guards,  and  tools  used  for  making  such  repairs. 

177.  Superintendence  and  clerks:  This  account  includes  the  salaries  and  ex{)enses  of  road 
master,  section  masters,  clerks,  draughtsmen,  etc.,  in  office  of  road  master. 

178.  Switches  and  frogs,  renewals  of:  This  account  includes  the  cost  of  switched,  switch 
rails,  switch  stands,  switch  lamps,  and  other  material  for  switches;  cost  of  new  frogs  and 
repairs  to  old  frogs,  and  freight  on  same ;  rails  used  in  making  frogs  and  switch  points. 

179.  Spikes  and  rail  fastenings,  renewals  of:  This  account  includes  the  cost  of  spikes, 
splices  and  angle  plates,  bolts,  nuts,  and  nut  locks,  washers,  rail  braces,  etc.,  and  freight 
on  same. 
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180.  Station  buildings,  repairs  and  renewals  of:  This  n  count  includes  all  expenditurea 
of  lal)or  and  matenal  for  repairs  of  station  and  other  buildings  used  in  connection  with  the 
movements  of  traflic,  compnsmg  the  following  expenses- 

Fences  around  station  grounds,  grading  and  laying  out  station  grounds,  removing  old 
station  buildmgs.     Followmg  is  a  list  of  structures  covered-  "*K     " 


Buildings  at  Panama  occupied  by  employees. 

Passengers  and  freight  depots. 

Station  grounds  and  yards  (filling,  drainage, 

etc.). 
Sidewalks. 


Station  platforms. 
Warehouses. 
Buildinp  at  La  Bora, 
House  for  clectrk-light  plant. 


The  expenses  of  repairs  and  renewals  of  furniture  and  fixtures  used  in  buildings  should 
also  be  chai-ged  to  this  account,  such  as—  ^ 

Awnings.  Ice  boxes.  Settees. 

n    r*  ^t^'-  Shelving, 

yocks.  Office  railings.  Signs, 

(punters.  Pigeonhole  cases.  Tables 

witl.  the  maintenance  of  equipment,  comprising  the  following  expen.5«s-  ^""^^uon 

Jl>xcavation,  foundations,  clrainage,  water  an.^  sewer  pipe  and  fixtures    fences  around 

t'^^nTinf '  ""'"'  "1!^  ^"''  ""'"r''  '^'^'^•'•"^  '""'^  ^-^"^  ?or\supFl.ingXps  grading  lay- 

lllants   etc^'''^'"^      ^^  ^  '  '"'^"^^^'^g  «'^  ^'^''^P  l'»iWlng«,  water  tanks,  coal^ 

The  following  is  a  list  of  st'-uctures  covered: 


('ar  shops. 
Coal  trestles. 
Engine  houst\s. 
Machine  shops. 

The  t'xpense  of  repairs  and  renewal  of  furniture  and  fixtures  used  in  buildings  should  also 
be  charged  to  this  account,  such  as—  ^  siiuuiu  aiso 


Oil  houses. 
Outhouses  at  shops. 
K()undhoust>s. 
Sand  houses. 


wShop  grounds  and  yards. 
Stove  hou.ses. 
Turntables. 
Water  tanks. 


Awnings. 

Bins. 

Boilors  for  pumping  engines. 

Chairs. 

Cisterns. 

Clocks. 

Coal  boxes. 

Coal  buckets. 

Countera. 


Safes. 

Scales. 

Settees. 

Shelves. 

Stationer}-. 

E^ngines. ' 

Tables. 


Cranes. 

Desks 

Ice  l)oxes. 

.Mats, 

Pigeonhole  cases. 

Pipe. 

Pipe  lines. 

Pumping  engines. 

Pumps  and  fixtures. 

182.  Stationery  and  printing:  This  account  includes  all  expenses  for  stationery  sta- 
tioner.- supplies,  and  printing,  including  books,  blank  forms,  etc..  used  in  connectic?n  ^^h 
maintenance  of  way  and  structures.  <uuiutuon  wun 

183.  Section  houses,  tool  houses,  e^c.,  re.mirs  and  renewals  of:  This  account   includes 

I  expenditures  of  lalx)r  and  material  for  repai,^  of  buildings  used  in  connection  with    he 

nmintenance  of  road. ay    comprising  the  following  expenses:  Excavations,  foundations 
drainage,  etc.,  removing  old  secticm  liouses,  etc.  lounuauons, 

rr!f'  ^^^'^.Y'^'^'''\''^^f-  This  amount  includes  cost  of  cross  or  su-itch  ties  laid  in  main 

lack  or  sidings,  depo  s.  yards   or  buildings,  on  turntable,  wharves,  track  scale,  bridges, 

^To-    ■n.''\  culverts:  also  cars  of  inspection  and  transportation  ^    ' 

18o.  lelegraph,  repairs  and  renewal  of:  This  account  includes  all  expenditures  of  labor 
a  Id  matenal  lor  repairs  and  renewal  of  telegraph  and  telephone  lines,  includhig  poles  Iv-ire 
insulatore  instmnients.  battery-  jars,  switchboards  and  appurtenances,  telegraphers'  tSt 
^'raph  tables  clunbers,  etc:  wages  of  line  repairers  and  cost  of  t.K,ls  (i.sedbv  their' 

18b.  W  eeds,  brush,  gra.ss,  etc  removal  of:  This  account  inclu.lea  all  expenditures  of  labor 
and  matenal  used  in  cutting  and  removing  weeds,  brush,  and  grass  from  right  of  way  cost  of 
scythes  and  other  tools  used  exclusively  for  above  purposes 

LIGHTEKAGE,  OPERATING   EXPENSES. 
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2()1.  Hospital  Hervi(«:  Tliis  account  includeM  the  salary  of  surgeon  at  Isla  de  Naos,  medi- 
cines, dniggists'  sundries,  and  utlier  supplies  used  in  the  ti-eattnent  of  sick  and  injured,  pay- 
ments to  hospital  for  care  and  treatment  of  employees  injured  in  company's  service. 

202.  Incidentals:  This  account  includes  all  expenditures  in  connection  with  lighterage 
aervice  which  can  not  be  chusified  under  other  heudingH  in  this  8<!ctioii. 

203.  Labor  on  cargo,  Panama  and  La  Boca:  This  accovuit  includes  wages  of  .stevedores, 
boatnuM),  foremen,  craiiemen,  and  laborers  h^uding  and  (li.schnrging  cargo. 

20-1.  Labor  on  cargo,  Lsla  do  Naos:  Thi.s  account  includes  wageH  of  stevedores,  l)oatmen, 
foremen,  and  laborei-s  loading  and  discharging  cargo. 

205.  Lighters,  expenses  while  o\it  of  commi.s,sion :  Tliis  accoinit  includes  wages  of  crew  and 
supplies  while  uiidergoii\g  general  repaii-s. 

206.  Lighter's,  repairs  and  renewals  of:  Thi.s  account  includes  nil  exiM-tKhture  of  labor  unci 
material  nece^s-saiy  to  inainlain  lighters  in  clficiciil  working  order  (both  ordinary  iiri<l  tliiit 
made  necassary  by  wixM-k.s  or  accidciit.s),  raising  .sunkcii  liglilciN,  etc.  \t  nUo  iixliKJcs  cost, 
repairs,  and  renewals  of  funiitun!  and  liltiiigs. 

207.  Other  lighterage  e(|uipiMent,  repaii-s  and  renewals  of:  This  liciounl  includes  all 
expenditui-e  of  laboi-  and  material  neccssarv  to  maiMtaiM  small  boats,  (  raiics.  Panaina  ways, 
stationary  engines,  etc.,  in  (^flicient  working  order:  also  proi)ortion  of  r;'[)airs  to  transporters, 
La  Iloca  pier,  to  cover  wear  and  t<'ar  wtiile  handling  cargo  to  and  from  lighte;s. 

208.  Supplies:  This  account  iiuliules  the  cost  of  ul!  supi)lies  I'lrnisbed  tugs  and  lighters, 
viz:  Flags,  tio.se,  lanterns,  lamps,  oil,  waste,  roj)c,  mops,  axes,  bed  linen,  cooking  utensils, 
shovels,  tableware,  duck  chain,  anclior-s.  etc. 

2(H).  Superintendence  and  clerks:  This  account  includes  i)roi)orfion  of  salary  of  wliarf 
superintendent,  salary  of  clerks  making  ii|)  lighterage  accounts,  and  check  clerks  ein|)loye(l  at 
lsla  de  Naos,  and  all  expen.ses  of  same. 

210.  Subsisten<'e,  tugs:  This  account  includes  cost  of  subsistciM  <■  of  odiccrs  and  crews  of 
tugs  when  in  service'. 

211.  Subsistence,  laborei-s.  Isla  de  .Naos:  This  account  inchnlcs  the  cost  of  subsistence  of 
foremen  and  laborers  engaged  in  liaiidling  cargo  on  lighters. 

212.  Tugs,  repairs  aiul  renewals  of:  This  account  includes  all  expenditure  of  labor  and 
material  neccssarv  io  maintain  tugs  in  edicient  working  order  (both  ordinary  an<l  that  made 
neces.sary  bv  wrecks  or  accident  ),  raising  sunken  boats,  etc.  It  also  iiicliKh'S  eosi ,  repairs. 
and  renewals  of  such  artic  les  of  fuiiiiture  as  are  nece.ssary  to  e(|uip  the  boats  tor  -.ervice. 

213.  Tugs,  expen.ses  while  out  of  commi.ssion:  This  account  includes  salaries  of  oiIi<crs 
and  crew,  subsi.stence,supi)lies,  etc.,  while  undergoing  general  repai'-soroiit  of  active  service, 

211.  Wages  of  crews:  This  account  includes  salaries  of  captains,  eiigineeis,  oilers,  firemen. 
quarterma,sterH,  sailors,  and  others  employed  on  tin-  lugs  and  liglilers  wiiile  in  active  service, 

IM)(  K.S    .\M)    WU.\KVKS. 

220.  Docks  and  wharves.  Colon,  repairs  and  reianvals  of. 

221.  Docks  and  w'larvcs,  Panama,  repairs  and  renewals  of:  These  account.?  include  all 
expenditure  of  laboi  and  material  for  rei)aii-s  and  renewals  of  wharves,  dock-s,  piei-s,  bulk- 
heads, etc.,  includi'.g  painting:  al.so  expense  of  operating  pile  drivers,  tugs,  floats,  dri'dges, 
mud  scows,  etc.,  w'lile  engaged  in  making  such  rejjairs  and  in  dredging  at  such  {)oiiU.s. 

222.  Harbor  m  uster  aiul  light-house  keeper:  This  account  includes  proportion  of  salary  of 
harbor  nujster  and  wages  oi  light-house  kee[)er. 

223.  Light-house,  repairs  and  renewals  of:  This  account  includes  all  expenditure  of  lalwjr 
and  nuiterial  for  lenewals  and  repairs  to  light-house. 

221.  Light-hou.se.  supplies:  This  account  includes  cost  of  oil.  uicks,  chinmeys,  and  other 
supplies. 

22.').  La  Boca  pier,  repaii-s  ami  n>ne\vals  oi:  This  account  includes  all  expeiuiilures  of  lalwr 
and  material  for  repairs  ami  rerunvalsof  La  Boca  pier  and  for  repainting  same;  also  exjHUises 
of  operating  tugs,  floats,  etc.,  while  engage<l  in  making  such  repaii-s. 

226.  Dredging  La  lioca  basins:  This  account  includes  all  expenditures  lor  dredging  and 
cleaning  biusins  and  channels,  and  expenses  of  o{M'rating  dredges,  olapix^ts.  etc.,  engaged  in 
dnulging  to  preserve  proper  dept)»  of  water. 

227.  Clappet^s  and  (li-edges.  repairs  and  renewals  of:  This  account  includes  all  expenditures 
for  labor  and  material  necessary  to  maintain  clappets,  dredges,  etc.,  in  elFicient  working 
order. 

228.  Basin  and  chaimel  buoys,  repairs  and  renewals  of:  This  account  includes  all  exp<>ndi- 
tures  of  labor  and  material  for  repairs  and  renewals  of  buoys,  anchors,  chains,  etc. 

KKAu   KSTATE. 

230.  Colon  buildings,  repairs  and  renewals  of:  This  account  incii  dm  cc«t  of  lalxir  and 
material  for  repairs  and  renewals  of  all  Colon  buildings  except  those  covered  by  other 
aocountfl. 
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231.  Colon  buildinga,  repairs  of  existing  fumitiir«:  This  account  includefl  the  cxxst  of 
repaira  of  exiatinj?  fiiniiturc  in  buildiriKM  m-cupied  by  <!rrif)lovws  of  the  fonipariy 

2.i2.  I>>«al  and  other  expenses:  This  ao/;ount  includen  all  <-xfK.ndit.irf.i  for  acount  of  real 
estate  not  used  strirtly  for  railroad  purpofws,  mch  n.s  salary  and  expfinse,s  of  lawyers,  clerks 
and  other  employe's  attenthng  to  the  leasing  and  renting  of  prorxjrty,  lecai  and  court 
expenses,  repamng  and  renewing  sidewalks  ar.d  road  arf.iind  the  U^aoh,  nitt"in(r  ttrass  and 
removing  weeds,  od  and  lafn,)s  for  lighting  streets,  n-ntai  oi  protM-rty,  w.itfhrnen  beach 
houses,  etc.  '      i       j  ,  ..-^/..v^ii 

IXJADINO    AND   DlfM'HAROfNO    VK.SSKUt    Af    r,A    Bf)CA. 

m  Transportf-rs.  f.a  Bora  pier,  fuel,  waM-r,  and  other  supplies:  This  account  includes 
cost  of  water,  coal,  and  other  supplies,  such  an  rof>e,  chain,  r.lork.s,  slings,  oil,  tallow  waste 


rt<<()iint  in<-^-y\cii  aJi  pxpend- 


etc.,  furnished  for  the  o[W;ration  of  the  trarwi).)rtfrs. 

if)!.  Transp<,rters  I>a  I{o,"a  pier,  repaii-s  and  rcncwuls  r,f :  This  a.  .,,.,„.  i,>.  -.'ics  ^it  pxpena- 
itures  toi  hilM.r  and  iruiterial  to  maintain  the  transjx.rtcrs  and  tracks  in  efficient  working 
order.  ^ 

252.    Labor  on  pier. 

2.53.  Labor  on  ship:  These  accounts  include  wages  of  forrMncti.  slititrmen.  and  other  labor- 
ers loadnig  and  dLscfiargnig  cargws.  U'.igcs  of  engineers  ar,(l  fircmci,  ninninc  f  ransport.era 
and  ship  s  winches,  if  u.scd,  shouhl  Ik-  r  barged  to  these  accounts. 

2.>f.  Suf)erintendence  and  clerks:  This  account  includes  pro|:K)rtion  ot  salary  of  freight 
agent  arul  fX)rt  captain,  salary  of  clerks  and  other  ernpiovees  enc'a^e.i  i„  a  supervLsorv 
capacity.  i  j 

2',.;.  Other  supplies  and  exp-nses:  This  account  includes  iniscelianefais  exr)en.ses  such  as 
clectnc  lanirw  and  other  lamps  u.sed  for  lighting  shif)s  ,iol<la,  their  -.uppiies  and'repairs" 
hawsers  and  fenders,  spars  and  floats,  gangplanks,  etc. 


P!xftrnrr  B  M. 
VesseLs  wrn^d. 

QufMinriH  an.wwf^/.-  Statement  lus  to  the  number,  kind.  -.wA  character  ol  rhv-  ships  owned 
by  the  company:  where  employed;  their  condition  :  howlonginu.se:  the  yruTnal  cost 

Q>ie.'*fu,m  anm-ere.d  in.  jnrt.  Amount  expended  >m  each  for  repairs,  Give  expenses 
monthly  atid  pt>r  annum  for  maintaining  and  operat uii.'  each  ship,  and  earnings  of  eacli  ship 
pernionth  and  per  annum  for  tiie  la.st  five  vears. 

N'o  steamer  voyage  accounts  are  kept  on  ttio  .-ompanv's  books.  Therei„re  we  are  unable 
to  .give  the  amount  expanded  on  each  ship  for  repairs,  of  the  earnings  of  eacti  ship  per  month 
and  per  annum 

Statements  of  the  amount  sjwnt  on  ea-h  ship  for  L'eneral  and  ex!  raordinarv  renairs  while 
out  oi  commission  are  given:  also  a  statement  of  earnings  and  expenses  .us  a  line,  together 
with  detailed  statements  of  steamer  and  ageiicv  expenses. 

Thi  company  has  three  iron  freight  and  pa.s.senger  steamships,  ail  .uuploved  on  the  steam- 
ship line  mnning  between  N'ew  York  and  Colon,  as  follows: 


Ailiaiiea.    Alvanct!.    Finance. 


Yi\ir  f.aiU. 


F..>r  rnite.t  States  ami  Brazil  Mail  Steamship  Cetiipanv 
BiisMer.  [ifLiwan-  River  Inni  ShipinuMinB  an.i  Knirme  \V.irk<  I'lvs- 
ter. 

t.rross  tonr:;i.p' 

Not  tiinn.age.    .       . 

[f'^jh :::::::::::. :::Ami. 

""^'■^'^"i ...do.. 

J?^'Pth do.. 

^P^'f-    ■•; -  :^   ^^knots; 

AocorainoilatioLs. 

("atun 

Steemg*? ' ' '     ' 

Original  cost  ol  coastnictiuu . .     . 


.S.'pi;cni-       March,     l,i;v,iary, 

i>er,  !>Ni.  LS«;i.  \nK\. 


J,  ;).>«,) 
J.  205 

:io;i 
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mi 
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j'.i.'j 
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coNDrnoy. 

AUianca.— Thin  vessel  is  classed  "1  "  in  the  Record  of  American  and  Foreigix  S[iij)ning 
until  SeptenibtM-,  190(),  when  extensive  repairs  will  be  neceasary  to  contirnie  in  that  class. 
Large  repairs  were  nuvde  to  this  vessel  in  IHIMJ-  iJT,  i.  e. ,  new  hoilcTj,  electric  lights,  pole  masts, 
etc.,  so  tnat  't  is  not  expected  slie  will  recjuire  as  extensive  overhauling  as  did  the  I'  iimnce 
ftnd  \(J  v(i7t€€ , 

Admnce  and  Finance.- -These  vessels  were  classed  "1"  in  the  Record  of  American  and 
Foreign  Shipping  until  1*.M)3;  since  then  thev  have  heen  practically  reconstructed  at  an 
expense  of  approximaiely  $'2(K).()0()  each,  an<l  tiiey  are  now  in  Class  "1"  in  the  "Record" 
for  six  years  to  llKMt. 

ateamshi])  Allianca. 

Chattel. J  in  Juno,  1894;  bought  in  March,  IW).'),  for..... .. ^ $132,  HiJaS-l 

Add  for  electric  plants,  n<!W  staterooiiic;  and  other  additions  in  1897 21 ,  2(12.  63 

Cost,  a.s  i)cr  ledger 154,152.  97 

General  and  extraordinary  repaii-s: 

In  1897  there  was  expend«>d  undei  contract  for  new  boiler^  and  special 

repairs ' • 83,645.59 

In  189<)  for  repairs  of  crank  shatt 1 .  <i'^-  47 

These  expenditures  were  carried  to  the  debit  of  a  special  account  and 
a  pro  rata  amount  was  transferred  to  o|)erating  expenses  each  month, 
thus  al)sorbing  the  whole  amount  by  the  end  of  1899. 
In  1903  there  was  expended  for  shoe  plates  and  general  overhauling  of 

hull  and  bulkheads,  etc ,- -  -         »y  8^4.  17 

This  amount  is  now  being  charged  to  operating  expenses  of  the  line 
at  the  rate  of  $2.'»0  per  moiitli.  .  •  , 

Besides  above  there  was  charged  direct  to  steamer  exjjenses  for  special 

repairs  made  in  1897 •^>  ^;^^-  ^^ 

For  siMM'ial  repairs  mside  in  19<Ki ^f^  f '  •^-  -^^ 

For  special  re[)aii-s  made  in  l^M).'} '^>  ''''-•^-  ^* 

Plus  added  to  capital  account 21 ,  262.  tJ3 

Making  a  tot  al  of 134  745.  25 

Which  represents  expentiitures  for  special  repairs  while  ship  was  out  of  conunis-sion. 


Steamship  "Advance." 

Chaitered  in  Jun-,  1S94;  bought  in  March,  1895,  for. ^^^l',^'^'  -? 

Add  "or  electric  plants,  new  staterooms,  and  other  additions  in  1897 b,()13.  o2 

Cost  asi  per  ledger 107, 89ti.  10 

General  and  extraordinary  rci)ivirs:  oc  p-n  no 

In  18i>7  tliere  was  exju'iuled  under  contri";t  lor  special  repairs 3b,  biV.  IT/ 

These  expenditures  were  carried  to  the  debit  of  a  special  account  and 
a  pro  rata  amount  was  transferred  to  operating  expenses  eacli  month, 
thus  absorbing  the  whole  amount  by  the  'Mid  of  1899. 
In  19()3-4  there  was  ex-bended  for  new  boilers  and  general  overhauling 

of  engines,  etc.,  and  rebuilding  of  deck  houses,  etc 204,  114.  .j«) 

Of  thus  amount  3«51,375  was  charged  to  depreciation  fund  and  tjie  bal- 
ance is  being  transferred  to  operating  expenses  at  the  rate  of  $1,750  per 
month.  ,,, 

For  special  repairs  in  1897  charged  direct  to  steamer  expenses 5,  N5< .  -i 

For  special  repairs  in  V.W  charged  direct  to  steamer  expenses 10,  78'-.  ^i 

Plus  added  to  capital  account 6, 013.  52 

Making  a  total  of 263,417.52 

Which  represents  expenditures  for  special  repairs  while  ship  was'out  of  conomissiou. 
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Steamship  "Finance." 

(  harterod  in  Jump,  ISW;  tx)UKlit  in  Mnrdi,  1895,  for $101  8g2  53 

Add  for  electric  plants,  now  stnteroorns,  and  other  additions  in  1897.. ... ..  .         ii  23?!  62 

Cost  fw  p<ir  ledger ^08, 120.  20 

General  and  extraordinary  repnirs:  '       " 

^"  ru^  ^'"""^  ^"•■^  expended  under  contract  for  si>ecial  repairs  33  673  51 

These  expenditures  were  carried  (o  the  debit  of  a  special  account  and 

a  pro  rata  amount  waa  transferred  tooperatinjj  expen^e.;.^  each  month 

thus  absorbing  the  whole  amount  by  the  end  of  I8f>9. 

In  1904  there  was  exj)ended  for  new  lK)ilers  anrl  croneral  overhauling  of 

eriginca,  machinery,  etc.,  and  rebuilding  of  deck  houses  etc 188  550  37 

Of  this  amount  $51 ,375  was  provided  for  out  of  the  depreciation  fund 

and  the  balance  i.s  being  transferred  to  operating  expeases  at  the  rate  of 

Jl,2o0  per  month. 

For  special  repairs  in  1897  charged  direct  co  steamer  expenses  6  275  01 

For  special  repairs  in  1900  charged  direct  to  steamer  expenses  .    13"  073  19 

Plus  added  to  capital  account '         f^'  93-7'  go 

Making  a  total  of ''247,  809.70 

Which  represents  expenditures  for  special  repairs  whde  ship  was  out  of  commission. 
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FIXIIIHIT  R  10. 
\'esfielii  chartered, 

Queftiorui  anxiirred  How  iimiiy  vo.ssols  arc  cluirtcM-od :  how  lon^  liuve  they  Ix't'ii  cluii- 
torod;  nito  at  wliich  cluu-tcrod :  si/.o  uiul  cIiiinicttM'  of  chcIi  ship. 

Questii>n.-!  uiitniKin'rcd.  ()n>;ituil  cost  of  cnch  ship;  vahic  at  lime  of  cliarteriiifj;  co^i.  of 
niuiiitaiiiint^  oacli  ship  per  luoiah  and  per  ariimni. 

TliCHO  can  oidy  he  uiiswtMod  by  the  New  York  and  ('iil>a  Mail  Steamship  Company,  the 
owncin  of  tho  v(vsdcls. 

Coat  of  opcratini:;  each  .ship  per  in{>nth  and  per  aruuinr,  carniiifj;  of  each  aldp  per  niontli 
and  per  anmnn. 

No  s<^parato  voya^'c  a(<'ounts  aiv  k(>j)t  l)y  tlic  company,  and  liiorcforo  these  two  questions 
can  not  Ix*  r(>adily  answered.  Statcmcnt.s  showinj^  carnini^s  ai\d  c.x[)t'nsc.s  of  tho  steantship 
lino  havo  boon  prepared. 

Nkw   VoiiK,  Fihrtiiuy  I.  I',K)'). 

Steamshi])  ('it'i  of  V,   , 

Frcji^di!    and   pu.ssenjj;er  Ncs.sel,   buih   of  iioii.  AmciCan   n  v,  sin<;le  .screw;  eni;ines, 

inple  cxpan.sion;  .speed,  about  1-1  knots;  len^'th,  '.Mi  feet;  wiuth.  38  feet:  depth,  27  feet; 
gl'tKs;:  tonnage,  2, t).S.'5;  net  tnnnni^c,  1,714. 

I'lusseiie;!!'  acconuMoihition.s;  Ci^iiin,  (lO;  steerage,  '.^). 

Term  of  charter:  fcnlay. 

.lainiarv  1 1 ,  UHH  ,  to  Jiilv  :.'(>,  I'.H)1 %2ri).  (X) 

October  2  ».  1!H)2.  to  Ai»ril  21,  I'HU 2(X».  tXl 

September  2(),  UK);},  to  .lune  7,  i'.KM 2(X),  ()(» 

()rlob<'r  2*).  l«K)l,  to 2()0.  ()(» 

New  York,  Fihruary  1,  1005. 

Sfiai)i.'<hi j>  Orizaba. 

Freij^ht  and  p»ussenorer  vessel,  built  of  steel,  American  registry,  single  screw;  engines, 
triple  expansion:  s[)eed,  al^nit  14  knots:  length, ;{,'}(). 2  feet  :  width.  };12  feet :  depth.  22  feet ; 
pnxss  tonnage,  li,  197;  net  lomiage,  2.3.'5 1. 

Pa.s.senger  accommodations;  Cabin,  7f);  steerage,  MO. 

Term  of  cliarfer;  I'onl.iv. 

Julv  27,  HH)1 ,  t(^  Kibrua.v  >\  !<,;()2 §2<K).  00 

Kebruarv  0.  1!M)2.  to  Julv"2.',  !!K)2 2:^0.  (M) 

December  i;{,  1 '.MM.  to          -       2.*0.  00 

New  Y'okk,  Fehvinnj  I ,  lUO.i. 

St((iiii.<tfii])  Yuriitaii. 

Freight  and  pa,ssenger  vessel,  built  of  iron,  Amei'ican  icgislry,  single  screw:  engines, 
triple  expansion:  spt>ed.  about  11  knots:  length,  3.'i0.2  I'eet :  width.  1.'S.2  feet:  depth.  22.3 
feet:  gnxss  tonnage,  3,r)2r):   net  tonnage,  2,317. 

Paa.senger  accommodations:  Cabin.  7():  >;e(Mage,  .'>0, 

Term  of  charter:  IVrii;i5-. 

Julv  2."),  I!M)2,  to  August  20,  HK)2 S230.  (X) 

April  0,  \W\.  lo  November  2o,  UK)} 2."0,  (X) 

New  Voiih,  ■.'■  itniarn  I,  190.',. 

Sffiiiiishl/t  Seijurarica. 

Freight  and  pas.senger  vessel,  built  of  steel,  American  registry,  single  screw;  engines, 
triple  expan.sion;  speed,  about  14  knots:  length.  321. S  feet:  width,  4o.2  feet:  depth.  33.8 
feet;  gros,s  :  nnage.  4,11");  net  toimage.  2,933. 

Passenger  accoinmo<lations;  Cabin,  101;  steerage,  30. 

Term  of  charter:  Ppr<iay. 

August  22,  U)02,  to  September  2,  1904 $202.  .tO 

Novemlwr  2.5,  1904,  to — 202.  .50 

New  York,  February  1,  lOO.'i. 


KEPOUT    OF    JOSEPH    I-.    lUU.STOW. 
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KxiiiiiiT  H  11. 

Xuiiibfr  <if  (KjfHcim,  ;. 7wre  loailed,  ex/ienws  nf  iiKiiithiiniiiij.  tic. 

S(in  Franrlsri).  Mi.  li  II.  liiiiiirlcv,  ajrt'Ht :  saliirv,  $!,>.(«(  per  uiiiiiiiii.  Sicio^mplier, 
$().")  |>(r  iiiiiiillr,  ollicf  rent.  $\0  per  iiiontli. 

i;.\|)ciiM'>  I'm-  1!KM; 

Sahiiics $2,  .-..SO.  ()0 

licnt 4N().  IX) 

Statioiiory 7t).  13 

Ti'lf^iaiius 34.  Si) 

Postage,  telephone,  and  other  expenses 232. 02 

Total 3,  403.  04 

(jcticiiil  solicitor  of  trafiic  in  connection  with  the  work  of  the  New  York  office  and  the 

yteaiiishii)  lines  to  and  from  Kiirope  coniioctinp  with  niiiroHd  at  Colon. 

STpecKil  iKjcnt—West  coast  ofOtnlral  amt  South  Atneriai  -  lleiul(jii(iileri!,  (inntemala  City. — 
Mr.  P.  II.  Cahill:  salary,  $3,(X)0  per  annum  and  actual  expeiLscs  while  traveling,  whi^h 
iimouiitcd  in  l'.>()4  to  «inr).34. 

Traveling  a^eiit :  Soliciting'  freii^ht  and  keepinji;  New  York  oflice  advi.sod  of  the  situei.  m 
at  the  west  const  ports  atid  what  necessities  exist  for  making;  chan<xcs  in  rates  and  fa',  '"ties 
fur  the  iiioveinent  of    artjo  in  competition  with  other  routes. 

He  present  fit  lie,  at  Bof/o/rt.-   Mr.  A.  Mancini:  salary,  $1,200  per  annum. 

Diplomatic  representative  and  attornev  at  Hoyota.  .Salary  aiiti  expenses  cna  "^■"■^ 
lo  <;eneral  expenses.  .New  Yt>rk.  ('al>lcirrams — oiilv  otiier  cxpen.se  amounted  in  I'JO-.  to 
S,-)K131. 

SfHCiiil  (Kjeiit,  Fiiiiiihtd.     Mr.  .1.  A.  ArMnj:;();  salary.  j?l..j<)(J  per  jmiium. 

Intermediary  hetween  Government  and  railroad.' 

Tuktl  (iiitnfs.  Wiiliaiii  H.  Kaves.  Boston,  Mass.;  James  llotraii.  Philadelphia,  Pa.; 
Thoni;!::  Cook  i.V.  Sm.  .New  '^'ork,  London.  Paris;  St>wall  it  Crowther.  London,  Kn<^land; 
TraiLsathmtic  steamship  lines  in  Lurope 

Auiliorized  to  .sell  tickets,  on  commi.ssion,  hy  our  steamship  ['mv.  from  New  ^  ork  to 
(.'olon  and  Panama,  fiid  |)(>rt-  on  tiie  wc-t  coast  of  Central  and  .South  America.  Mexico, 
and  Sun  l'';'nn(isco. 

New   Yitnx.  /■'(hniitrif  (I,  I'Jd't. 


Kxiiiiiii'  B   12 


(^ II I  ■■'t 'Oil.  -W'iiv  aic  the  iaic>  from  .New  York  ami  l-'.urope  to  Biiei';,vemura,  etc..  ;_'rcaler 
ihaii  to  ('iuayai|uii  and  othei-  |»oinl>  south' 

Aii-yirir. — The  rate>  to  all  of  ;he  ports  on  the  wes;  coast  of  SotuI:  Amerii  a  vary  directly 
witli  the  deijfrei'  of  coinpotiMon.  Thi'  lime  icfpiircd  f"i'  traiwil  Ifnui  Xew  York  and  from 
Europe  via  thcS^raiis  .>f  Mairellnii  to  Valparaiso  i.-  1;.  tie.  if  any,  lon^'er '  han  the  time  re<|uired 
fo  transport  and  n^iumdle  car<ro  via  the  ls!llmu^.  In  order  for  the  Isthmus  to  secure  any 
trafiic  for  Valparaisn  it  is  net  cssary  closely  to  approximalc  the  low  ra  es  made  hy  liu'  li!ie.s 
via  tiic  Strails  of  Mau'eilan.  The  rates  foi-  insurance  fa^'or  tiie  l>llimus  rou;e,  while  the 
risk  of  dama<re  from  hatidlint:  eoods  i-;  airninst  the  Isthmus  route.  The  time  recpiired  via 
tlio  Straits  to  reach  the  ports  nearer  Panama  increas(>s  the  vahic  of  transponalion  via  the 
Isthmus  until  the  maximum  is  reached  ui  i^inama.  lo  which  the  transit  from  New  York 
occupies,  sav,  onlv  ten  dav'-.  Ciuaya<|uil  is  a  stron<,dy  com;)etilive  port,  many  vessels  pro- 
ceedin<:  to  that  port  via  tiie  .Straits  from  .N''W  York  and  from  Europe  durini;  Tie  comse  of 
the  vear.  It  is  extremely  rare  for  a  large  eitoujjh  quaiuii  v  of  cargo  to  l)e  ofTcring  for  a  .-^mall 
port  like  Buenaventura  to  induce  a  vos.sel  to  go  there,  olher  than  the  ,mall  steamers  whii'h 
operate  from  Panama  in  connection  with  our  line  and  make  it  theii'  husiness  to  .serve  all 
or  the  small  ports  hetween  Panama  and  (luayacpiil  in  lotation. 

K.  L.  \\A!.Ki:it,  Traffic  Maridger. 
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11!  lOill    UF    JtJhKl'll     L.    HUlSlOW. 


''>iiiHir   H   i;{ 


Qu,Mni)n.      \\\t\   i.s  llic  tliit>u>;li  iiilr  imt  Idii,  us  .sluts^n  li\   Itiln   In  Mr.  Iliiri ,  f<n  f 
from  KiiiDjH'  (o  raiiiiiiu.  j.'ifHhT  lliiiii  llic  vnU-  ht  I'm  ilic  i>(it(s  li.ith  iiorlli  aiid  hoiiiI 


r.-iu'l 


{riKWir      'rii(>  IrttiT  In  Mr.  Iliiir.  ^M■|)lnlll«•l  L' J  Inst ,  dniN  wiili  the  |ifi.[.(irti(.nM  nf  iluunir 


■;'.il' 


rtitoM,  uikI  tli»«  niilniad  iMopiiK  i(»n  of  lliri)tij.'li  ial<',><  Id  I'aiiaiiia  is  niin  h  ^^•al^•l    than  tin 
i'>m1  |ti()|  iirdoii  (if  llii(Mit;li  ii.'cm  t<.  |i(itls  Ixilh  iinrlli  and  -louth  of  raiiaina,  In'raiisc  f, 

HTcas  (he  tliroiiyli  rati 
itialtt'r  of  fad  ,  th 


I'uiiania  llir  ll'ioii^li  la'i's  aic  divided  Im'I  ween  oii!\  two  i  aniciN,  wl 
to  pi)r(N  Im'V«>!mI   I'aiiniitH  htp  dnidcd  iM-twrcn  ihr 


ilil'oii);li 


(■(•  f'aiiiciN. 


IM     H 


all-  from  Kiuopr  to  Panama  on  (iisl  rla.ss;  >;ood-,  i^  lower  limn  I  lie  ihriHufli  rale. 


to  Central  Ammca  and  lo  llic  |iort-.  Ix-lwccn  I'aiiama  and  ( iiiMvaijuil  i  Hu*  navcntiira,  fi 
Its  may  Iw  i-olcd  more  |»ai,  u  uiarlv  in  llic  ilamlMiitj-Aincrika  l/inie  Tariff,  No.  17,  of  Novc. 
l>»>r,  l!K)'J,  liorcwiih.      I"Im>j  is  itciaiiM'  llie  rarricis  iirc  cntiilcd  to  ^jrcaicr  roiKidcratmn  f, 
flic  loTi^jci"  di.Mtiiiii  e 


rii- 


I    Mil 


\\t  |)oi(  -  south  of  (;iiHvn<|nil  the  (irvjl -ilnss  rate,  in  common  w  iih  other  rat 


tli<>  mil  H  to  i'aiian 


cs,  IS  lower  than 


ocrai. 


c  i  he  lines  via  the  SiraiKof  Ma^;cilaii  <  an  ^ivc  a  service  of 


a 


VHl\ie  nioic  nearly  llie  value  of  the  service  via  the  Khiinis       Where  (he  rates  on  s^-cotid 

and  lliiril  classes  loCenlral  America  and  Mexico  are  less  than  i  he  lales  to  I'ai 

meet  the  same  compel  il  ion  creiMi  ;l  \  ia  the  S  rails  of  Mi 

via  Matrelian  have  never  found  ii   lo  their  interest   to  eslalilisl 


aiiia,  II  IS  to 


atre'liin,  liu!  I  lie  iieamcrs  operaliiiL' 
I  regular  calls  at   i'anama  t. 


compele  vvilh  I  he  direct   and  (piick  .service  from  Kiirope  via  Colon,  i^ivin^;  the  ma.vimiim 


MP  in^  o|  I  line 
le  av  eriii'e 


throiijrh  rate  from  Kiirope  to  I'linaimi  in  I'.IO;',  vva.s  $17.71.  |»er  Ion,  vvl 


leiea- 


fhe  aveiii<.'e  lliroii;_'h  lule  to  the  ports  in  Cenlinl  .Xnieiiia  was  SI."). 20,  and  to  the  minoi 
ports  o|  j'j  uikIoi  iind  Colomhia  was  .51.',. (M  a  Ion  On  the  other  IiiiikI,  from  .New  York  tlie 
I  oniparixMi  is  reversed,  I  he  averajie  tliiou^di  rale  from  .New  York  to  I'miama  having;  Ix-en 
$12.12,  while  lo  Central  America  llie  averafre  lhrou>:h  rale  wn^  id.'iSl.     This  shows  that 


I'ftii'Mna  looked  lo  Kiiicpe  for  jroods  of  liii.:li  viihie  and  to  New    York  for  slii| 


nc 


d(l 


our.  in  e 


xOlll),    CIC 


.New  York  to  I 


W 


e  ca;- 


\V, 


amimii,  .it   liom  xti  lo  .^.s  per  Ion  lo  compete  with 


sale)  in  San  Francisco  shinped  to  I'anama  liy  I'acilir'  Mail  Sleamship  Compaiiv 


e  have  not  iif^reed  wiili  those  of  i  hi'  merchants  of  I'aimma  who  ihoii^'ht  i'tinama  should 


ulwavH  have  lower  rales  ihui 


lan  rules  lo  o;  tu-i  poi'is  on 


on  seiiiimcni.     'I'hev  are  the  residl.s  of  ii  liartrni 
I 


the  I 


aci 


fi> 


The  rates  are  no;   hascd 


I  wii  II  I  he  ( lov  eriimcn 


I  of  V 


iiiiania 


^( 


olom 


)ia),  wiiich  liy  the  I'onlracI  de<-lared  the  railroad  an  cnierpri-e  of  piihlic  iiiiiitv  '.Vrtii  , 
Xllh,  in  wliidi  their  share  wa.s  to  he  *■_'.")<), I HH)  per  nimnm  i.Vrticle  III)  and  'erlHin  rrun.s- 
portrtlion  lo  he  luriiished  free  (.\rlic|e  XIX).  h'or  i  Im  people  the  (lovernment  rc(|imcd 
the  railroad  to  lransp(.r!  i  he  products  of  Colomhia  al  half  i  he  rates  that  the  <  (.mj)an\  mi<;hl 


lix  for  the  same  serv 
Tl 


K'c  lor  III  her  peop 


ics  (.Vrii 


le  XX  end  anietidmcni,  Au''iisl   Is.  IMM 


ic  nhseiire  of  any  stipiilalion  to  the  lonlrary  shows  that   the  (tovernmeni  e.xpected  th 
inlmbititnts  of  the  Islh.imis  to  pay  such  rales  of  freight  on  other  commodities  a,s  trad 


(litioiis  miirhl    ma 


ke  f 


Mil  . 


be  e.xpecled  lo  prodiK  c  the  whole  la.x 


Commerci'  forei^ni  to  I'aiiaiiiM  crossitnf  (he   Isthmus  could   not 


Kiim  \l!^    1 1 


IK)." 


I!     I;    \\   Vl.M-.I'..   Tnifir  Sdliul 


in 


(*.\it('rations 


ttic  preeeilinj,'  cilii  ion  lire  in  iinUii.*] 


Kditioii  No.  17.      ist   Novemlx'i,  VMYl. 

llaml)ur;:-.\merican  I.ine,  in  coiirieclion  with  the  I'anama  Kailioad  Coinpaiiv,  the  I'acitic 
Mail  Steamship  Company,  the  I'acilic  Steam  Navi>;atioti  Company,  the  Coinpania  Siid- 
Americaiia  de  \'ap()res,  or  any  other  steamer  line. 

Rates  of  freit,'ht  for  f^iMxIs  from  Ilamhiir^,'.  Bremen,  and  Antwerp  via  Colon  to  ports  on 
the  west  coa.st  of  America.  Kates  frou  (Irim.sby  and  Havre  as  per  special  laritF  of  the 
company's  aj^encie.s. 

All  freif^ht  rates  are  ''in  full,"  wo  prima^i"  beiriK  i  hari,'ed.  All  freii^hts  nuist  be  prepaid 
on  delivery  of  th«;  bills  of  ladint:-  i.nd  will  not  be  returned,  ship  or  i:oods  lost  or  not  lot*t  at 
any  sta^f  of  the  entire  transit.  All  i)acka«,'e.s  must  Ik-  .stionj^ly  packed,  distincflv  marked 
and  nunilM're<|.  and  the  port  of  destination  musi  be  plainly  mat  ked  on  the  same.  Cliarijes 
taken  forward  on  bill  of  lading;  will  not  be  admitted.  No  l)ills  of  ladiiij:  will  Ih'  siirned 
except  such  as  are  made  om  on  the  com|)any's  forms.  kJcmxIs  of  an  in(!animable  or  otliei- 
wiK«'  danf^eroiis  or  dama(i;int,'  naturr-,  i>rms  and  war  material,  also  heavy  and  voluminous 
pmka^es  and  rails  are  a(lmi.s.sible  only  upon  special  aj,'reement . 


KKJ'ORT    r»F    JOSKPII     (..    hltrSTOVV. 

Hat* <<  iifl'rruihl  f  1(1111  ffiimhuni,  firnnf  n,  mul  Anhnfrj). 
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To 


f'lHM  I.       CUmh  2.  ('IMN  3. 

|i  r  ton  Wright  of  1,000  kllof  or 
IK'f  to(,  of  K)ciil>lf  Ut'X,  KriKlixh 
iriraMiiriTiiont,  at  fOTnijuny's 
opfi.in  H'lKftr  iind  rlcf  in 
tii.Ks  iiimI  '''rni'nt  in  Imrri'ls  [kt 
ton  w'ij^hf 

Ml  K"'"!"'  "f  »  vmIcM'  of  t"j(»i  nn<l 
.itiovi'  |rtT  tri'ifr'i'  fon  will  («• 
cliiirKi''!  iiHrliiiM  No.  l.i'Xfi'pt 
tlioM*'  p^ivinff  fri'iKht,  iKJ  vitlo- 
rrin  iHi'l  I'Xf'i'pt ifpiiiil  tfoofJK 


('\m»  4. 


I  f  <lii(i|K'>l  on 

oni'  (Mil  of 

lii'lini;  in  lotx 

,,f  - 


Sfufin,  liiilllon, 

ji'W'irv   >irn1 

\iiliiiil)l'"<  on 

vmIi'". 


/Vr  ifnt. 


1' 


'S 


C.Hlifr 
V 


I'tiiuirnA'i ....  I. II 

I'utita  Arf-niis. .  ;..ii 

Hhji  fuitn  fli'l  ."iiir.  *  nnnio 
.Xn.npiiU.  1,11  fnion, 
Kl  (rliinfo.  [,rt  l-iUr- 
ttiil,  Afajiitlii.  Siiri  loMf! 
'If  'tiifttfrniilH,  (  hain- 
fi<'rlf  o,  (tv('i*. 
A'fifiiitro,        Mnmnniltn. 

S'ln  fiUti^   MnyiUnn. 
Sun  HiTiltf..  Toiuilil.  .-;,ili-    . 
rui  Cruz,  I'li'Tfo  Anifi'l. 
•Hiiforniii:  San  p'roncNro.    .       .  I 

i'^toritt '  V,, 

incouver.  .   .  I 

ilonolulii.. ' 

iniifnAVf-nninr''  .    rurnino*  .   | 
RsmfriiMa.M*  .  .•    ■  '■'' 

.  I  Rahia*   if'uraquos'.  .Vfantji.*   I 
i  I  I'uorto  ilolivar,  'i^ifi.va(|iiil.  • ''" 

'i  I  l'nytH.  I'inipnti'l'  ,  Kt.fn    !'.i-       ^ '" 
^  i    rasiiiay'i,  .Snliivrrv 
-iCallrto.  l'H<-o,  Vl.illrn.li..   li,.,        '>*> 
tl     .Vrirn, 

5  j  I'i-'-TUa.     fquii|"*'i     .Xntofa-    I 
araiitH.  Taltal.  Ciildfra.  <    jn,, 

''irriziil      Sajo,     ('of|iiiniho     I 
Valfianai^o.  ' 


Ui 

'Hi 


.■/•  '/ 


'  J I  'i, , 

'^1  I.-, 


Ml 


10 


-     ;  <  r 


'  i  1 

—  y  ■*-* 

J! 


li 


^])l'l'll' 


r     1 4 


lt)W- 

■'Iry. 


pliifj 
2  ^h.  •» 

[>'r 
I'lihic 
foot. 


I    ! 


\ruuniiii;i  I  ii,i.r;r.   :' .r  fn'iv'lii     ivni.iiiul.  .':       .ill  .>tu>T  pnri  -    ..  ',  p.  r  li  I,. 

•  Iron  or  st.H'l:    .\xIoh.  l.iir,  H.ih  ;  l.iti'H,  ho.ij),  tiliiri-^.  diiIn.  ili.-cr-),  whi'»'lH    sviihoiit  hsWh'  for  Hucna- 
-ntiini,  Tiimaro.  K<moral.la.«*  =.  B  ihia*     .iriil  .Slaiir.i*  .  'C  •!.  in.!  for 'Inava'pill.  .{.I'    ppr  ron  ■.v<'j;,,'|it 
1,  Fivi^-fon  lot.^i  iif  iron  aiul  -ttti'l      Finh  plari'M.  hoopn.  pi«-<.  [)hn >•.><.  rails,  <ilu'i'tM    iihI  '>f.ii,tc.'^  pii{  JHjia 
.  nl  -Jiilf  ii  i.a(?fl  for  r.'ntral   \m>'n«M  md  .Mexico.  4(i     [x-r  ton. 


'.  .tnamd,  SmiTh  f'aoitif.  <%'ntrai  Aim-rtPii.  North 


K.i.'h  ,i.t<li- 

I  iiinal  r'lihii' 

fiii'i  i>r  part 

ihi'H'fif. 


tiiiniir^'  'If  Havre 


For  ,shipiii'>rirs  ■■■r,  thn.uuh  '  lU  •'!'  i.ilinir  from  .\  .!i;-iii'r'iain  mil  ltnttcriliu!i    "i 
"  ihillir.>f4  ami  rt  ptMiO'  stfrliniir  [wr  ton  will  I,.-  aildi'il  >>i  Mi.-  '.ipiif  r^itr- 

*  A'idition.-t!  c'fuirp'.s. 

.'ill  port, <. 'ill.  p.'r  t'P'iiiht  t..n  for  Willi rfai,"'   i'    '    ■!■.-.  rninimuin  rhari: I.  pi',-  li/ I,. 

'^:t.!Uirri<i.  B'trrut' iiUuni .    I'ninitco.  <ui\  pi'-      ■■  ■  -^  for  Mniiairc  ta.\. 

iv^rneriil'l'«..s,  ii.i.iiia    ("araipii"'  .  a.nil  .Via  ii.i   -.m  n'-r  inn  fur  uuimcipui  t.i.x. 

I'lirii-ntt'L,  .')/-  [X'r  ton  for  trar.N.Khippmg.  on  Int.s Hf  Ii'sh  than  in  ton.';  iifr  Hi  I...  iioihiiii,'  ''>  '"' 

:or  tiunimiiin  lnlN  of  imlmi; 
Ki'Uailorian  port:.'^,  I'i,  of  tln'  vain-  i»f  thi'  .shiprni-nt.-':  iiimimiini  .VI  !      ni'r  B/  L.  for '■onsular  v 
'-■'.'iotnliuui  port.s    exi.'i'pt  1'  ir.aliul  UV  ■    4-  [wr  set  of  hills  of  iaiiintr  for  i-ons'iilar  vise. 
McxiiMM   uiil  I'oriivian  r>"ri -i    ..'      t>(r  ..  t    o'  'oUh  of  ;ii.||iik  lor  ron^iiiiip- vmv 

I'itfi'.s  .111.1  pafkajri'.s  ovr  J  ^'il-  .vi'i>,'rn 

|.>V(T  _'  Ions  up  to  i  tons  rate  and  a  half. 
Over  4  tonn  up  to  li  tons  duiihU'  rate. 
Ovfft)  ton.s  spi'cial  arraii|i<>nu'nts. 

Riitt-'s  and  (.•la.sHiticatinii  of  the  gomLs  siihjcfl  to  i.'tianj,'''  wilhoiit  not  icc 


■■ipil(fli-il 
tse. 


lOH 


KKPORT    OF    .70HKJMI     I,.    MMlHTi.  W. 


RXHIMIT    ]\  I  I 

Qu.st>.,„  Wlinl  is  tUc  iiiitiitiiiiin  iiifn  l\x>u\  fni  InHimw  from  Ktiroiw  r..  I'iuihiiiii  hM'!  u, 
north  iukI  Moiitli  raridc  portM,  iinri  wliiif  is  fti.i  Iminu  uf  fixing;  »!„•  iniMiiinHti  ml.-' 

AhMWfr.  Tho  niiniiniiin  mt«^  at  wliirli  ..|(hnr  r.MHrri«.r  niii  ik  .♦ipt  firi^ht  t(.  arul  lr..m 
Unaniii  .ui.l  tl.o  ports  norfh  (l.rn.of  ,.  ;r,  H|,illi„t;„  |H'r  Im„,  TI,,^  ■liiiiiniirn  niM,  to  arnl 
from  In.  jM.rtM  smith  „f  I'at.iim.i  is  .»»  .htlliM«H.  Th..  rtiimmuin  ratrs  w.-rn  fix.-.|  in  orfl.T 
that  11...  iiutial  .arn.'r  inn^'lit  r»'«lu..'  to  tl...s..  li^niroH,  if  ,uH,>Mnry,  to  H.-/'im.  bii«in.H^ 
promptly  without  haMnp  to  ronMiih  ..u.f,  ,ii  th.- ollwr  <<k  urri.TH  As  a  inaf  f<T -f  fa<t  fh.. 
nummtim  iH  s.-Mnin  iisr.l.  If  ..(.asiui.  an.s.H  |.>  mako  lowor  mU-n  tha*i  th«'  ininiiniim  jt 
la  to  Ik.  .Ion..  I,v  .ohsitJtatK.n  U'tw^ii  tho  \  arjoiia  .■afri.TH  which  miffht  \m  uiU^rmftnl  \u 
th«  partU'iilHr  hiism.'HH. 

I{    I-.  Wm.kkk,  Trrijfi:  MniuKjf.i. 


K\  II I  III  I    M  I"), 


Questinu.     What  is  ih..  miriinmni  mir  iiom  N',.w  York  to  famima  an. I  t..  i,  ,rth  hikI  Hr»ijtl, 
I  a.'ilir  ports,  an. I  what  is  lit..  I.a.sis  on  whifh  such  niiniina  ar.-  lixcl. 

.Ufoirr.  TIm;  low.>.st  rat..  iiMol.t  from  X.'w  York  t.,  I'aiiama  in  V>  p.-r  HU)  p.,.ii.<ls  a 
ratw  winch  w..  toiind  ii('c(.ssarv  to  spciir."  anv  shipm.'nts  oi  pitch,  tar,  roHin,  and  rf>m»»nf 
Ah  w..  ariH.m  ratP-inakmp  pow.^r  from  N.-w  Y.>rk  to  I'aimma,  w.-  do  not  hav..  a  minimum 
III  tho  S..I1S..  that  minima  ..xisl  wh  'i-..  co«'arri..|M  have  to  U-  consul!. •.].  The  rat.-s  aL'r.'.'d 
tipon  aw  muiima  whi.  h  w."  an-  .iuMH.ri/...l  to  mak.'  fmni  N.'w  York,  or  vsloch  <.ur  .•.Marri.Ts 
on  Mi.^  i'acitic  can  mak.-  to  New  York,  ar.': 

H..t\M.t.n  New  York  and  San  j-ranci.s.-.*,  10  cuts  [icr  |(X»  pounds 

I|('fw...>n  Xcw  York  ami  M.-xico,  tit)  c.-nts  per  100  pounds,  or  .'{O  cms  p.-r  cuhi/    ioor 

Hotw.'..n    New    '\ork   aixi  Central    Anwrica,   .".O  c.-nt.s  per   100  r)ou(ids    or  -'.'•  cnts  ner 

<M|I)10   f<»Ot.  ' 

Hctwi-cn  .N'cw  York  and  South  Anu'rira,  ;<0  shillinpi  pf-r  ton,  W    <.r  M, 

riuw  minima  mav  Ih>  ivdu.'.-.l  l.v   tnutual  .ons.-nt  should  n.Mcs^itv  ,.ris.-  for  I.'W.t  rat." 

whif.h  miel't  la'  consid.'ro.l  nmiuiu'iativ."  on  Mtuw  particiilur  traffic 

Tho.s..  hpir.'s  wcr..  ii^'r.>t'd  upon  .i-s  low  cnnuirh  t..  mc.>t  anv  or.linar\-  .■xi}.rr)''V  rMpiiring 

an  iiiim.'.liatc  d.>.isi,,n  l.y  ih.'  initial  cartH.^r.      if  a  f)artii'ular  tra.l.-  n.-.-.ls  a  lowf-r  rat*-  to 

develop  It.  the  suhji-.f  is  .)m.  for  (■«irr...sf)on.l..iic..  as  to  whether  or  not  the  bu,iin«'>«  olTprins? 

car»  Ix)  made  ri'munerative  at  lower  rates. 


Fruki  AIM   ft,  |<iO,"i 


R     L    W  Vl.kKK.  Tnijlr  .\fiinaf)fr. 


h'ltl'  of  sil'limj  iif  I'e.'iStls  t'inli,    \>tr    York    ,lll<i  l'l-,<i.    I'ni.'ltlll    \l',,'nH/:. 

Amwer.     Our  sfamers   sail    from    New    York   every    TufHdav.   except    when    thev  are 
deiaved  until  \\  ednesday,  Ixwause  of  holidnvs,  \vlii<-h  ocmr  on  Mon.lavs.^rTuesdavs   '  The 


saihtif,'  dat.'s  from  Colon  are  Wediiesdav 
Ffium-auv  t;.  UM).'t 


J^  T,   Wai.kku,  Traffic  Mnnngtr. 


KxiniuT  \\  17. 


Qaesium      \\\\y  is  the  charj^e  on  raiin.ad  for  throui,'h  pa-ss^Miijers  so  much  more  than 
the  charge  for  l<x;al  paasentriTa? 

OfvJ"*^,*^  Thp  eharir..  for  through  pa.s.s.>nirt.rs  on  the  railroad  inchuJos  the  transfer  of  from 
Mi  to  J.W  [Mjunds  laiuk'ttge  without  <-\mr»v.  wfiilo  tho  IocjU  passfm^vrs  pav  2  cents  i  formerly 
3  cents)  a  |x.>und  wlien  they  have  h"i|i:).fap.  to  Ih>  trattsjiorttHl. 


Febkuaky  (),  19<)*) 


R.  I..  VV.M.KKR,  Tnij^c  Mitnaifer. 
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y.xntmr  ft  l*<, 

(J>if»lion      (iiw  i\4-tn\\i(\  «tfft»,ii>ii-rit  ni  <oiiipfri»rtt  of  rdilrfjfuJ.      In  th^  ''luipiniTir  «ijffiri«nt 
to  >mri(IU-  flic  (iiiMifK'Hs,  or  ■jIiouM  M<ldif  ioiitii  «)'iiprii»Tif  U-  |>roviiiA<l« 
Afwwpr 

il,i«/  Iff  roll  nttf  Ditffk  ufurjrtiit.nl,  lUftJnhfr  .il,  HifjJ. 

J>*«omf)tiv»'»». 

KoBiJ  iTiKinM       .  .  2^ 

*)wif,<  h  »«hj(iri<s  j| 

PlW^^<•rl^iJf^  fBrs: 

Mi*!«  ml     . .  g 

f  jntt  cliMw g 

T'ofiifKisito,  lirif.  And  s«<o/ul  -  1/i^w  2 

.•>*l<"#>Ii(J  cjins  .  .  9 

fluKJ^nt,'''  ...  7 

lW»x  4 

'  oai  jy-j 

^l"'  -  l.i'l 

I>K:ft|  .'xprfHH  .  .  J2 

VV'rr-oking.  1 

(  tth<«'X'iW1 ,^ 

VVftt«r. c^ 

StfK-k f^ 

Koftfl  depart rri^^nf,. ....  II 

•St^-arn  p\lf.  driver 1 

Th<",  list  of  rr>lhn£;-««tf)^k  pqiupiiii^-ai.  rftrnairw  r.hf  .4H..ift  aj<  ia.sf.  yi'xc.  and  iil  ,s  m  uttrr.cp.Ahii*. 

oufU'.ifttt,  cxfffit  *»l»>vi»ri  lo«-:o,iiijri7(»a,  wYurti  are  nof,  jiirljjff!  vorth  .-ppainns?.  Of  r.hctfv.  in 
■f-.r-kf,  ten  shoiild  hav."  n«w  bK->i>r9  at)  fa^t  as  they  can  ^a  -nii-jstitated.  A  wrftcking;  I'rane 
'.AS  !at«ly  t.)«*^n  add«»d  to  this  f.r^^nnmt>nt,  of  2.'i  ton.'^  f^apar.ir.v      Thrt  i-an  are  .iiost.iy  i>ld  -ind 

,,'ht  IJ  tons  burdftn.  *ith  a  fftw  ot  J)  r,ona  ,  hut  all  ;.■.  <?i.od  wi,rkini?''ondition.  R«*«jiiiHir.ion 
..ti  fjftf^ri  ituule  for  ItJi)  b>«'>.t  '-.an  ind  i  vmchfiH.  which  wwuld  provide  for  ^uch  '^ral'fic  id  that 

;'  cf^rtfTM  j,ear=).  A  rauoh  larger  and  heavier  t»r;:ill■-rn^•n^  ia  Axri»'«"f«»d  'i,  ■»>'  '•*»<i'nr(>d  /or  'i.-w 
..'.  'ranal  '"onatniotion.  and  la  inder  diacuaaior. 


j^  .< 


:.'  -/v  /vAv 


;.:  .Kncon 

i;^*  Roi'xnr 

r relight  ii^htera. . . 

.'  I'rpisrht  !i:?htt»rs . 


■ill  ..i_;;ir''r3 

i:iatini(  ode  driver. 


!0o 

'>h' 

l.V; 

■    r 

2.34 

127' 

■2.'V'. 

» ■» 

.»'-.;i. 

.14(.> 

my 

24  J 

■'  > 

'  iff'el. 

S?h 

-.  • 

1 10' 

24  0" 

H't; 

T"in. 

-MjO' 

■  !•  >«  » 

li;/ 

2M/ 

:<  ■  r; , 

ri4r 

;}»)'()" 

v.ioi; 

-■  .I.--     .  iioatir»i|  rjiviipdient  remaina  tht»  <iime  as  ladt  rear.     Tv'    ,i<-:<v  :r»i4rtit  a^nn^raot 
ons  have  b«en  supplied  to  take  the  piaoe  oc  two  .•onderaneti. 
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REPORT    OF    JOSEPri    L.   BRTSTOW. 

Exhibit  B  20. 

SIntement  of  bonded  indebtedness. 

At  the  timo,  Scptetnber,  1S97,  the  $4,()(K),(K)(J  -1^   por  cent   lioiids  were  issued,  or  rather 
authorized  to  he  issued,  the  hoiided  iiidehtedness  of  th<3  coinpany  was  as  follows: 

( TCiUTiil  mortf,'aj^o  7  jht  cent  ^toilin^  hond'^: 

4,  (MX)  Ix.nds  of  €20(»  rach,  s(>y $4,  (KK).  ()00.  fK) 

Less  471  bonds  in  treasury  unissued 471 ,  (KM).  (KJ 

;{,  529  l)onds 3,  529,  ()0().  (X) 

Dt'duct  (S4S  honiis  iK'(juircd   by  piirchaso  and  licld  in  'he  coin- 

piuiy's  treasury  and  voluntary  sinKin;^  fund 843,  (KK).  (KJ 


Loavinsx  2,  tlStj  bonds  outstanding;  in  the  hands  of  the  pul)lif,  say  .  .     2,  6.S(i,  ()()().  (X) 
rht'M'  2.((N()   bonds  were   n'di'cnit'd  niid   'Ctirod  at    £200  each,  <'xehan;;r 

!?4.S.")()7  !-,  aniouiuin;.:  to .     2,612,3:38.34 

Bt'inir  paid  for  bv: 

I'rowpds  .sale  of  2.(MKJ  V.  per  icnt  Ix.i.ds Si,  907,  2.iO.  00 

Balance  from  volunfarv  -inkinc  fund 705,  OSS.  34 

__    2,612,338.34 

■^ix  per  ccni  tj;old  sinking'  fund  l)()nds: 

1.S46  bond^al  .<l.lMK)  each 1,  SK),  (MHJ.  00 

Issued  Xovcniber  1,  JSNO  (Orjirinal  issue,  .'itMM)  l)ond>i,  fall  due  Xn\'  nibcr  1,  1910. 

To  meet  thi-  i)onded  indi'btedness,  .'>22."),IHM)  aiuiunHy  of  the  ('olinni)ian  (toverrunent 
subsidy  was  jjlt^d.ued  till  Manh  27,  i'.HIS.  the  -anic  lo  be  ap|)lied  by  tlie  company:  I'iisi .  to 
the  payment  of  the  interest,  iitid,  M'cond.  a-<  a  cumulatiNc  sinkinj.;  fund  for  the  icdemption 
of  the  principal;  the  iionds  to  be  drawn  yearly  in  .September  to  an  aniomit  e<jual  to  the 
liii'n  s\nplus  of  the  subsidy  ^inkiii^  fiuid,  the  draw  n  bonds  to  lie  paid  mi  .\o\cmbiT  1 ,  alter 
inch  drawinj^.  and  thei'eby  redennin!.'  the  \slioIe  issue  in  I'.Mts. 

Mi)i!  r<i.v<;Ks. 

I'lom  .bd  .  1.  In.")!,  Io  the  cud  of  the  \cai'  Is.")  I.  7  p^i-  ,riit  l)on(i~  wei'c  i-,>ue(l  to  the 
amount  of  •S2,37.S,(MK).  Tln'^i'  l)on(N  were  all  sul>se.|Ui-til  ly  e.xchanLTcd  for  cnpiial  ~tock 
!it  par. 

Between  DiMiMuber  :{1,  !s.M,  and  Kebriiary.  ts."7.  :',.<)<K)  (7  jier  cent)  .sterliiiL'  iionds 
<of  £22.")  each  were  authoii/.ed  and  issued,  amounting'  to  >';i.ii7.j,000  Thesi!  bonds  were 
retired  by  the  comp.any  at  vari(.)us  times  mitil  1S(>7  there  remained  S<)9  with  a  value  of 
■:^'.)77.f)2.").  which  were  .■\chan;:ed  for  issue  of  sfcrlinj,'  mortpi<re  Imnds  wf  1S67. 

(.KNTKAI      M<)KI(;.\l.K    Ol'    <)(    roHHlt,    lS(J7. 

rndei'  this  mort^'ap'  the  <()nipany  was  authorized  to  issue  5.iM)0  {xeneral  mortpitje  7  per 
cent  >lerlin!;;  bonds  of  t.'2(NI  each.     These  bonds  were  all  retired  |)rior  to  Oclolx-r  !,  1.S97. 

I  n;sr  Moir. (;a<.[-:  cf  ocTonKU,  1.S97. 

^Which  is  now  in  force,  authorized  issue  of  t.tKX)  first  mortpige  4^  per  cent  twenty-year 
t,'old  bonds  of  .Sl.tMKt  e.i.h. 


Xkw  York.  Fi  In  'in 


I  'I 


/;/".'. 


.MKMOi;  \MU   \|    ixm    Mli,.   l»i:\KK    1{K    \\    I'Elt    (KN  I     liONl).- 

Ilow  i>,^ueti  or  disposi'il  of: 

2,(H)0  iM)nd>  -old  to  retiie  7  per  cent  bonds. 
1.0S7  l)onds  sold  actount  La  Boca  wharf. 
2ti5  bonds  sold  account  H'pairs  of  .ships. 
"  648  bonds  balanw. 

4.(KX)  total  authorized  i.s.sue, 
Xkw  York,  January  17,  1005. 


a  Twenty-two  of  those  were  drawn  l)y  the  tru.steos  for  rcileinption  Octol;or  1,  1!H)4,  Ihuf  leaving  ti26 
unissued  IJonds  in  treasury,  u.s  per  following  statenieut:  , 

I'rusent  standing  or  location  of  bonds: 
2,  .372  bonds  in  hands  of  public. 
98'  bonds  redeemed  by  tru.stees. 
21  l)onds  in  tnvisiiry'by  purchase, 
620  bonds  in  treasurv. 


4,0(X)  total  authorized  issue. 
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PJXHIBIT  B  21. 


Panamu  liaihoad  Company  4i  per  cent  first  mortgage  tweiUy-^ear  sinking  fund  gold  hnn.l, 

due  October  J,  t017. 

l.Viithori/.cl  issue,  4,(KK)  hoiid.s  of  .«I,(MK)  eiicli.] 


September  20,  1,S<>7,  2,()<H)  l.oiuis  issued  atid  soKI  to  V.>riuilye  &  Co.  at  par 

loas  cominissioM '  ji   qw,  ,)->.^ 

Less  interest,  .September  2(1  to  30,  1897 ! !  !    ! '"")() 


fX) 
00 


] ,  907,  2.10,  ()0 

Procwds  were  .ij.plied  t..  the   irdninptiuii  of   I  li.-  7  |)er  cent    i^'orieral   inort<'a<'.'   sinliiK- 
bonds,  due  October  10,  1,S97.  ,  -,  „„         .,i,,^ 

September,  189S,  <)02  l^oiidsa   ,ssi:od  in  nccordaiice  -.vith  resolution  of  board  of  direcfor. 

passed  at.  lueetui},'  ol   September  22,  1898,  and  plcdj^ed  witli   Panama  Canal  Companv  a^ 

collateral  se<-urity  for  contract  cost  of  new  termiiia!  at  La  Bora. 

Drawn  for  redemption  by  truste(«s  and  proce(-ds  paid  to  canal  company  on 
account  of  contract  indebtedness: 

October  17,  1899,  H  bonds  at   10,")  and  int.'resf..  *^ij   ]c)()  (),) 

October  .'iO,  HKM),  38  bonds  at  lOo  and  interest ..''.[ "40'  9i:'  00 

OctolxM-  15,  11K)1,  5  bonds  at  lOo  and  interest ' ."  ,-,'  ;V)>  .50 

Bonds  sold  to  Vermilye  Sc  Co.  and  proceeds  paid  to  canal  company 

February  20,  UH)2,  600  bonds  at  i)ar '  ' 

And  accrued  interest,  (Jctober  1.  li>01,  to  February  20,  I'Jii. ..".." ." 


ooo,  :m.  m 

8,687.50 


April  7,  liA)2,  375  bonds  at  j)ar 

And  accnied  interest,  April  1  to  (},  1902. 


.508,  687.  50 

375, 000. 00 
281.25 

375,281.25 


April  7,  1902,  125  bonds  issued  and  sold  to  V'cnnilve  ^Vc  Co.  at  par  1^5  QOi)  00 

And  accrued  interest .  April  1  . 0  J,  1902 " ~  '    93'  75 


Balance  (in  addition  to  proceeds  of  before-mentioned  ',H)2  bonds'!  due  and 
paid  Panama  Canal  Company  in  linal  .settlement  of  account  new  terminal 
at  1  ja  Boca 

Carried  to  company's  cash  on  hand 


125, 093.  75 


5,  721.07 
119,372.68 


October  29,  1!»03,  913  bon<l.  issued  to  the  treasury: 

Augu.st  22,  I'.Kll.  265  of  the.-H-.  bonds  sold  to'Nvrmihe  v^::  Co.  at   W\] 

percent .    " 

And  accrued  interest .  Ai)ril  I  t  o  Auj^u.st  2 1 ,  mU . .      . 


125,093  7 


276,  925.  (K) 
»,t)70.  63 


2S1,  .")i)5.63 
Proceeds  a{)plied  to  I  he  payment  of  th.cosi  of  repairs  to  stcamshipg  .U/ra/kv  nini  F-'oiViV. 

>\   .\l\l.\liV. 


Bonds  i.ssiicd. 


H(iiiil«i  .«(>ld. 


Septii.Tibcr  20.  IS97. 
.Si'ptiintM'r,  l.S!).H.  . . 


Total . 


1'.0<H)      .■^I'ptflilhiT -JO,  IS'.C  .    .MXHI 

It 

•  vS 


liiij     OcIoIht  17,  istm 

I  lilwhiT  M.  e.KH).  .  . 
t'ctKluT  ir>,  Hi()l  .  .. 
Fihiuary  'X,  19()'.'.. 

Apni7.1»02 , |.^      Vnrllflw- 

October 2y,iiM)3 ? :;;;;    !^   ^!,:t^]{^ 


11.V. 


igii.st  2-2.  \'AH 

4,iioo a.saa 


15.';.. Is  in 
tn'asnrv- 


.«S 


"  I  otai,  SH!2  bonds. 


.."IB^--^'- 


wemmmsmmmm 
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Exhibit  B  22. 

Panama  Railroad  Company,  mmmanj  of  operation.^,  month  of  Deceinhcr,  I'JOJ^,  tivdve 

months  ending  Deceniher  31.  I'JOI^. 

SCMMMtV  nV   K\i<NI.V(;S   AM)   KXi'KNSKS   FoU   MDNTIf  oF    DECKMHK  fl.  VOA. 


I:H)4. 


I'.HM. 


liicp'ust:'. 


I),.. 

eri'aso. 


P.' 

rc 

iMlt. 

In- 

Ile- 

ri'a.st 

»_ 

crt>iise 

F.AKM.VGS. 

('.'ion  to  I'aniiriiH 

I'ana/iui  to  Colon 

I'ariiUiia  linilroad   Steamship   Lii'.i', 

Atliiiitie  .st'r\  ic<> 

Joint    railroa'l    and    .steamship    rt>- 

ct'ipts 

Total  t'amin>,'-j 

KXPEX.«F.-<. 

'  >perating  railroa  i. .  .  . 

'•pfTHting  steamship  uiio.   .\tiiintic 

sprvicc 

Joint    railroa. 1   and   .-itoamship  cx- 

pt-nsfs 

!  .iiiania   Railroucl  St.'Hip.-ihin  [.!»»>, 

i'aoitie  sorviOf 

TiHal  •  xpfii-i^-. 

r.'irninffs  over  e.icpensi\s 
l-'ixi'i!  charges 


4'.i.  1  :>>..■>') 

$74.  142.^7 

■ii.t..-,a.  11 

«:,  4:-  .^     . 
7..J:;.',  11, 

11).  03    

.    .       1x07    

lOO.IXt.J.  Iti 

rc\  2m.  02 

7.  >*:;.'.  14 

>.  49    

1 7.),  t)7:5.  m 

ll.S.l'ri4.  4,S 

37.  lOh- 'M 

-  .  .       48.  .■)■!    

40«).  .-iO.x  ;».•) 


;!2f..  :rj(l  7- 


4.j.  .jJi.O.) 
Ii,7".-i   >5-t 


Ml.  IvV  i" 


7)..'74.  .'<. 

.)7.'i(V_>.  >! 

1 7  ( ' 

<K).  -'-JO.  •.»,-> 

81,212.  4,) 

't.ll()S 

30,124.61 

44, 5H).  v.t 

■).tM)    . 

.).  .')4;; 

24.  .J7 

y.K  »4 

1!  i}'l 


lOli.iiO 


K.VRNIN',-;. 

Colon  to  I'anania 

'';uiatua  to  Colon 

:Mnat!ui   Uailroml  jirauish;; 

.Vtlantic  <t;rvicf 

'iut    railroad 

'>npts 

!'.uut;:wi   Railroai!   stoa.:;-iL;; 

Fueitic  service 


Toi;d  iviniinp;- 

EXrEX.-^K.-i. 


:j,2t)7.S.-;- 


'ioa.  .<!(¥. 


'  M>»'ratini:  railroa  if 
'  'perating  steaiiist'  ■ 

JtTVKV 

.'oUlt     r.'lil-iH'l     HH't 

pen>.  ■ 

I'aoaiv  >i:  ■>  ii-> 

Total  e.\pt  u>..  > 

K.irnm^s  over  -ivpiTiv 
Fi.xed  onarges. 
I'rotit 


teaiii-iiip    Li 


2.0o.>.  iKit 


.212. 

ail. 

71,0. 


m.  i;2 
H94.  'M> 


XI2, 1.145. 00    .    

K'i  oi>.<<.  a)     ]t\\)  >i2(;. 


.^O.  -'.) 


jti 


S.  l>. 


I  J!  I.  :■;>- 


'  Dei-It. 


^'■P.»1I1    P» 


"wnr 


l-HUII— I 


I'l 


iii:iM)i{  r  (»!•'  josr.i'ii    i,.  fwusinu-, 

<  ninpntitlx-i    ■<tiilnht  lit  of  riiniiiiii."  tin,/  ijji,  ii.tis  fur  ,iiiiiil.'i  nf   Dniit'hrr,  I'.IO',. 

t:  VKMN'iiS 


I'oldii  t(i  r.-nijiiiiii : 

n'ij.'lil 

MaiN    

Extni  I'HKKiij,"' 
I'nssciifji'iv 

'('\i\\       .    .. 

rHIlMIIlM   til  tnlmi 

l''n'i>;lii 

rri'Hsiin'. . 

MfiH?! 

Kxtni  l>iii;),'Hgi- 
l'Hs,«('iij.'i'rs. . 

■hI.mI       , 
IOImI  I'M  riling-  iif  riiilrdiiil 

HlldlllJl    Klllilniirl    S(     llllivihiji    1    III. 

Krciu'lil  .    . 

Mrtils 

Kxl  irt  !iiiK>:!ifrt'. 
I'assciini'rs  

\\illOS  illlil   liijllnl  ■- 
Sold 

iin'lui- 

-MlSCrll:ini'nli  . 

Tctal 

Jouit  i':iiiri';Hl  an.l  sti-ain   '    i 
llitiTi'sI  aiiii  I'vcli.int:: 

LiKliJi-raK*' 

Walcr  siii)i>li(  1  shJiiimiK 

Ul'Illal  I'l"  |il.ip;ll  V 

\\  h:i  n'.-ii.'!'  ;ir!  ■  hrht 

('rMi\Mi.'i  r.-i  min(.rs.  |.,i  li.ii.-i.. 
StoraL'i' aiMl  fivii,'lit  luiiblliiiK 

'ri'li'J.'r;l|<ll. 
Misf'i'llallr.iii, 

Hallasi 

I'mlit  Mil  luiiti  iiii-,|  iiiaimal. . 

Kanim^'-;  iif  iii;ichilic  >!icins 


l'.<ll 


SliK.ll.V.  01 
I    IJfi  (17 

I .  L'.".7,  Ml 

::,  i.'i  .:", 
^1 ,  -..vi  I.-. 


'■."il  OJ 

1.0.-,  I  in 

-V..''is, :  1 

I'l.  1  .s    ".  . 

i.:i.,  7.;V  ,11 

i.'i..i7s.  (Ki 

l.^'or,.  70 

10.  (01.  hi; 

.'.;i;  70 

!-     -     11    1  1 

$7(it' 

Ml 

ii.(..;s 
s,'.  .;s 


|liii..",0.-,.  ic 


KXi'i:\>i: 


.  r.M'.; 


:i 

■-'7-4 

.'ii 

\\ 

i','.|^i. 

(lO 

A 

•.>.',o. 

IN) 

II 

1  Ml. 

.'),") 

I'.l 

(^s7. 

.w 

•II 

"..'0 

'>.', 

I'Mi ; 


*i,'l.'i7i,.  iis 

^U   71 

f.iH.i.l.  !i;i 

ii7s.  .■fcS 

.'.'lOI.  !U 

,  I.  I  I.'  s7 

.:,.  I.'.'i  so 
l.'.'i.  s  ; 

■IIKI.  i;,". 

.'i7s  '."i 

J.JS7      |•^ 


(lu.'fi  (c^i  I  'I  croftup. 


?:i,1i7S.  3;i  I. 

l.iNKf.  iH.I   ', 

,",7ii.  :fl 
4Hi.  tJ  j. 

7,o,-,ii.  ).; 


j!  '1 


i; 


II 


.  1U2.  m 
u-2.  *; 

, (kV.  iK) 
-IIKI.  (X) 


"  DeijU. 


III. 


II 


-■|.'i,-,;  tc 

-.   ii:.  11 

1,1  s| 

III  '■  ; ;  ■.^ 


I, 'Mi     I,' 


7  ,...  41 
I .  IIOC..  IJ 

i;i  Ki; 


l.'ii;.  .'0 
hO.  71 


..;■.  !  I 


Jl,  Ijll  II. 

!  I.o'il 

1  .'.Mfi.  S'l 

.;.  7  1.", 

l,-!4.',.  1.! 

1,7.!_'- 

■  ■V 

1 .  Kss.  :-i.-, 

l.dss 

:  Miii.  ,•,() 

.'l.li.'..!. 

.'-il 

.■'  ;..i;  SI 

ls,r,».7. 

-- 

2,  |s.|.  .',0 

2.  'iim. 

Pi 

:   I.  I.il..t7 

■M. 

.'il 

!iO.-,.  J.-. 

7i.'i, 

•1.', 

:':,:',  01 

l.OIC 

'fl 

S'l     \.;(i     ^   . 

I'l,  i ' 

:.■-   i||n    M 

,   ,  , 

«:<■  -J^i.  I  i 


.■i7  :'o_'.  si 


77,0.  no 

22.iis:.:<i' 


!».'.»>!  77 
'.Hfii.  .'si 
>V  U 

5,  ISVfC 

■Itm  ■.«; 


*-'.0-.i.;  ;.' 
:i.o.',;"  ,■  I 
;  ii.'ii  27, 
1    C.s.  M 

17.07!.-).') 


'J.'iny  ui 
•'•J.  !  ! 


.W7i.  1-- 


I'l  ,;7 


;    i. 


$.5,000.00 


l.C7-,\7 


f'ai 


f;K['f)r!'r  or  joskph    i,.  fiiiisrou-. 


11 


•nmjxirnf,",   -hil,  „■,  i,l  nf  mri'. ufjs  a nd  f.rfx'nsf.'i  J\,r  month  of  !hf,n.h,r,  /.90> -(Joritinued.   . 

KXI'KNSKS     ((infinu"''). 


f"int  T,\[\T(,n<\  iiml  stoftrnsliip  RxperiN*>«f    f V(ni.'.l 
l>(^priY:iatioti  (pf  fnjfs.  . 

Rwil  o<f  ftp 

[-oai|in>r»n(l  disetiiirKiiig  viisM-lstif  i,;j  B.kh 
f>rHAvi)Mrk  nn  ('"liiTiih'Hn  pro'itir-' 


rntai  c^\ 
i  ohnre'^s. 
>'l()st<lv  to  Ri'puhlit''  r.f  PniM 
Siir.-Nidy  to  Rcpiil.lic  of  Coin' 
Afcr'ii""!  ifift^rfst  on  first  ni<i 
K<"li!:i|.t  !.>n  of  firr-^r  ii,npTt.',i!.'. 


!ti 


'Ull 


$1,.. 

2.  <i)>\ 

I 
1 

oil 

'.M 

;i,K 

Jii,  !(iV.    1 
'    '.-ll..".] 

■  ■.'.»!.  '  C 

M,:.,Mi  •'. 
1  ^•,'   lU'i  : 

/  'W:-: 

:l 

r   \  t 

I 

• ,  t2'.>.  .-,0 

oil    lUl 

'  o  u   ; 
t'-.tniitm'^    !i    -Mriimi'  -iii'!!.-^. 


;i^"  DiTrpflH*-. 


ii.Vv  M 


'.J) 


r«tMK 


I'otal. 


UKRHiT    OF    JOSKPH     L.    lUtlSTC.V. 

Comi»lnilnr  sf„fn„n,!  of  xinun,/.',  awl  rj-j,en.ns  /'„■   ,„o,i(/,  nf  Jj.c  ■Oer,  lUOJf—t 

KXI'IASKS 


oiifiiiucd 


I'.HIl. 


ilKl.i. 


Iiicrivisc.         |)''(r".is.' 


()|).'nitiiit,'("(|.cnscs  of  railn.jiil. 

(ii'IKM'lll  l'\|il'tlSi'S  nil    IslllIiniS. 

CoiKliiciiiiK  t  riiMHiiMrhiliiiii 

MtiintciiMliri'  iif  fi|iiijiin('iit, 

Miiinlciiiiiic.' iif  \v;iy  ;m.|  •.triicturi'v^ 

■I'oImI 

I'aiiiiiiiii  Kiiilnni.l  Sli'Hiiisliij)  l.liir: 

Stcuilfr  l'\|)(Ml;<l>H 

U('|)|jicciiicMl  nf  l),,il.Ts  jhmI  s|>cciiil  rcimirM 

til  Nlcanici' 

Ap'Mcy  t>\|MMi-ics 

clijirtcr  of  Nif. liners 

IvNjiciis.'M  sli^aiiiiT  Aiiviiiicc  i.iif  (.1  I'liiiiiiii.s 

rtlOIl.- 

K.\|iciiscM  sti'aniiT  ntiaiici'  .'ail  ,if  iaiMuni';^ 
sidii 

Total 

Panama    Kailniaij   SliMiuship    l.ini'    i  I'anan    ; 
San  I-  ranrisco  i : 

StcaniiT  i'\|)cn.-f-- 

Joint  railroail  ami  siranisliii)  cxpi.iiM.s  : 

•  li'UiTal  cxpi'iisi's 

Foreign  a^'CMiv  '"xpi'tiM's.    .  . 

laissi'N  on  cargo. 

'.intitcmi' 

l{i')ilaccnii'nt  of  hojlrr-  an. I   .i.rcial  n'lMir^^ 

111  tuirs 

prpn  .•iatioii  of  luL's. 
'>ot  ks  a!  i|  \vhar\  rs 

Kcii!  estate 

la.a'llnf  an.!  i|i<.  liar.L'i.i^'  \i'SM.i.,at  1...  l:-.  ,. 
'Taw  lijuk  ..n  I  oloinl.iah  p-...|iiri..  .  , 


•JiN.rn.  17 

■li:i.\iu.  11 
l.fl.is.-,.  17 

111, :(.".(..  t! 

.■<:(.s,.',(i;!,!i.( 
li:f,7tM.i;!) 
i,hMl  1', 

*7,:<.\7.  7ti 
7.'... ".?»,.  Is 
17,  7IU.  .ti 
()4,  l(ii->..W    . 

7..'7,l).i!l. 'Ji 

.'.1  -',.'10.  I!» 

.'.I'.l.. ".!>,.   10 

If.-J,  7(»',),  0,") 
I01i,xi0.  .'7 

.-!»,  I.'s.  1.7 

■J  1,. ■._';!.  j(i 

n.l.-.'-.'ii.i).", 
.'iii.4sj.  i|;j 

ii,7.'.().IXl 
10.',,J0.1..-,J 
■SM,  KM.  17 

A.  '■Ti'i.  07 

■ ' ,  -  'J' 1  ' .  J 

17.77.,  :;o 

'.t7S.47 

'r:.--'.  14 

'>7ii.  i,i7 

-'■JO.  ..I'J 

■'•"■S,;»9.9.")         s7.',_'.Vi.7s 


-.io.JJ 

1.1.01, .(1, 

'.'.f,  72-2.  m 

:'.".._'.", 7  oil 

(l,()S.S.  S,j 

lo,74.'i,L'l 

10.  sK'j  .y.) 
77.  iiif),  s7 

rj  joo  'lo 

,    .,  :   ;, 

1.  Sin  1  IK) 

1.  Sim,  IH. 

2.  IIK).  IM) 
o.i..">7H.  7> 

L,  lIHI,  00 

.:.■., -JOi-.M) 

-J.l.i'.l.   IS 

-•I,77:i.  71 
i.'..s.M  Oj 

i0,4.ij,  M 

1  0,  ..,  s     ,  J 

-'1  'I'ii.  1  ; 

-JI.LM:: 


■t."..  7.'!.,  ol 


r..l.al  rxp.'Msi's 

Fi.xt'.i  i-li,,,  rgi'.s: 

.'^Ul.:.i  i;-,-  lo  l;,-.,i,!,Ii,-    .1   I'.iiKiiua 
Mul.si.iy  to  K,  pill  lie  ,,f  Col. mil. ia 
Accnii'.j  int.M-.  -'  .)ii  lirsl-niuriirap-  i...nls' 
Ki'iifiiipti     :  .i|  ;ir-    :  i.irif:,if,',.  i„,n.l> 

Tolal 

■'■     !al  .'Nj... ..-,,,,  ,|.|,|   ,,,,,,1  ,[.,,,,,,, 


-'. .,  IKIli.  .1. 1 
.'.'.,  IKMI,  0(1 

-.'.f  1   1 II ..  ' 

.."..IKK. 

I'lll 

i;.."!i.ii  ivj 

!!.-•.■   1.-, 

I'li 

.  1.  OIHI   1  «l 

1  .'.1 1 .  I H  K 1 

oil 

.iil.:!i,i; 


L>,t,;ils  :,/ 1, irili '../.>,  <',,loi,   t,i   r.nnitnM,   li,,il'lh   .;/■  />,(■,, 

K  KlhMI  r. 


:•  U 


l:i,  :va- 


'J'lir.  Ml^'ll  ; 

Fn.in  Ni"",v  V.hk  . 
Kr.,m  Ni'w  <  (rlcans 
i't'oin  Kurojic.  . 

'I'ol.ll.  . 


'  o:.i(.an>    -  lii'i;,lil  , 


'fotal.. 
'lolul  fr.  if.'lii 


s   1,-10  <■< 

s 

i.stl 

-'.'I 

s., ; 

'..'.Olil.';; 

■    ■'■•',' 

s.  1   V   ^ 

...      ' 

1      1- 
-'.  .Ill 
:.ivs-i 

<■,  '-si  ;  1 

! 

■    i  1. 

•'  Isthi'ilall  I'iinal 


t  ..innii-.,-.i..i. 


:.-..-.    -1 

i.."i:;l.4t. 
l.iMt>..ti 
I..i;i7.:;i 


, .  tii^>  . « . 


I 
I 


"•►wwwarj 


-L. 
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DetniJi  iifmrninijt,  (Jt^on  h,  Pahiirm,  month  of  Decemher .  I'jt)^ — (.'ontinii«»d. 


From  N'«>w  Vnrk. . 
From  N'fw  Orleans 
From  KiiT"!'. 

Total 

.'u'lil: 

('(iriimpn^iai 

I'anarti.t  t'lin.ii  ('nmpHr.' 

('•liilfiiin v'-i  fr••i•J'^l^ 


'If 


ii:J..;-w.»): 


Ft.ifi'  [.f'r  ton. 
x-\        :!i03. 


i;t-  r        *-    ^0 


4.  •:•« 
;  ■)4 


\\\\\  - 


4. 
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liKI'oUl     OK    .loSKIMI     L.    MKISTOW 


Ihlnils  iifeaiHihijs.  Ci,h,n  to  randmn,  ntoiilh  of  Ihambir,  V.>lK\ — Coiitinuctl. 

l'ASSKN(ii;i{S. 


NlltlllilT. 


'MM. 


I'.MU. 


Ill-        1).'^ 

CriMSC.      cTCilSC 


V.i\  niititrM. 


I'.Mil.  UMi:;         In.  iviiMv  |iiTri'ii>c. 


From  Ni\v  ^■|lrk : 
Kirs,  fii.ss.    . . 

S  '('(Mill   I'lllNS  ,   . 

From  liiinip''. 

l''iriL  iliiss .  . 

Second  c'liis> 
Lociil: 

Firs'  class. . . . 

Second  cidss 

•I'otMl..  . 


I. -.7  I 


I.I 


■J,s,.l. 


I.I)  '17 

,M  I. 

I'.l  I 

II  ,Mi 

(C)  2.7i.i 


s.'.Hi;',  .i.ii.Vl       .■,,;i.;'.i 


•*l.-'l!i.  s-i  *.-,4<MKl  <i.7h.s.( 

■.'7.i.  7.".  .'(.".IK)  .■-,     •, 

i'i7  lis  (.11 1,  I'.l  I.'.  .V.I 

-Ti.  7'.i  .ii,.  sj  'j.'i!),  (|7 

"!.'''■"  ■'■i  .l-".i-  7.'i  ,  .     $l,Wi7,  ,",s 

'..'.t.oi.  7.1  I.  i;!r,  vs  I,  n;i,  v, 

.i.-:'i,.;i.  .'.VIII. '.M  II'.'  11' 


'  H.'liil 


Details  of  ("iniiu'i'<,  t'ulon  to  Piiiniinii,  for  tir,/'y  inont/i.^i  i  ndnui  I'rr,  iiihn-  .>'/,  /.'/( 


> ; 


Kl;i  Ii.ll  r. 


oiiniii,'!' 


Tlin.imli: 

I'riiin  New  \      k 
Vr   ,11  Now   I  >• 
From  JMir..!.!'    . 

Total 

Local: 

Coiiiiiicrcial .  . 

raiiiiina  Cuial  i  <  ■ 
•  'oiiipaiiy 's  fnmlii 

Tol-il 

Total  friMuliI 


I ',11 11. 


imu. 


I  lUTcasi 


1 1, ■crease 


!'■!,  I.-.7,'., 

7r..o.io  ^ 

17.  l-'i., 

: .  .'.7 1 1  ■ 

1   .".71' 

'•-'.'.'17,': 

.,|    ,    VS,i    ■ 

Jl, 11.(7, 

ir7.'.|i.;  ; 

i.;:,'..ii,\ 

:!!i.7.l;-.. 

:, 

■Jii.ii.ii.,', 

•J.M77 

;i,.viii, 

1 

"  i:i.:iiJ,',-, 

.'.■J  11;.; 

II,  101, 

17,. -Ml 

-'I.s^l^' 

7..MXli,i 

'.1'.  I'.'.i'-',"; 

t'.i,L';!;i;. 

r,  i.vi; 

K.i 

IS7.11.1;',' 

rniiiL'--. 

^7,  I'.'l; 

Uale 

"■r  I. .11. 

11. 

i'.Mi:; 

1  iicriM^i 

He- 

I'.'l  14. 

I'.iii.;. 

Tlirouu 

li: 

Fn 

Ml 

Ne\x 

N'ork 

Fr. 

ill 

New 

"r!.';i: 

Fr. 

m 

Kiir. 

.(..• 

r 
l..-.cal:' 

it. 

il    . 

t'..: 

1  r, 

,■1,  i 

1 

I'm 

Coi 
T 

.1 

1 .  .  . 

T 

.tal  fr.' 

i^'lil  . 

$7 -J,  7.'.!  I.  't.; 
7  line.' 


;;  '■!  Ill  s:;.-;s  s- 

, ,  i  III  ir..' 

;'.,7,ii  ,".j  -.M- 

'■7,  ^.1'.  .1 1  .11      s  j'l  1.(1 


1  III.  2  \^-  7 1         ','',1,  7ii,".,  ',",1      ID,  Isj,  :-, 
7'.is.ii.",t,  is      r.ii7.i.i  l.',i'.i     I'.MI.  ;    '   ,'.. 


.1.  SL' 

:;  7:1 

t.ii7 

i.s:! 

.'.  47 

.1.  11 


t.ii-j 
i.  'iS 
:!.7i) 

,S.  (M 
2.M3 


i-l  h!i!i..[:  .  ,'  'i..!  I  •.imni-sii.n   ironi  .\la>-  4. 
M.VIl  S. 

^^'iKlii  Kiirnings. 


I'tii. 


Frfmi  New  York  . . .       7 10,  ,">:{_' 


I'.xi;!. 


crca.sc.    ,.„',!^'.?,.  l',H)t.  liW.         Increase 


De- 
crease. 


„           ,,  ,-)i,L',,S'.K,)          177,  <...;,!    ■*...•,,«,-.,  is  *..,  ;tO    ?;U,104.28    

iTOtuKuroiW 17'.),79'i  l.sii.  l.'.s    ,,.  ;«j      14,^)0,11,  l,",         03  tr73.87 

Lwal SM,HiA  U)(),<W)           \:\,\A\ 4,7(.1.7d  i.S  i,3,59.1.'8 

Total 1,135,190  (139,077         •.'1.5,'J19    M,987,  k)  :;..    U  31,690.t.9 


UKPOKT    OF    .TOSKI'll     I..    rMUSloW. 


119 


Jltlails  of  oirnittfj'^,  t'ohm  to  I'lunnin,/-)!'  Iwthr  moritlis  tniUnn  DtCiiuhir  .il,  l'>i)\ — Cont'd. 


1904. 


ValiiP. 


1003.        Incroiiso. 


De- 
creaso. 


11W4. 


Earnitigfl. 


\\H\X        Incroftse. 


crcAse. 


Krotii  \i<w  York...  Sl.JUl.l.-xi  tl(l7,:'«iti   $l,lS;i,HfX)    «3,(X)4.a3  %A<\2.\i2     S'-',  .■>42. 01    

hnuM  Kiinijx^ •.',:•  40,  J.!.'  ■.',;««!.  ti,-)7    %m\,A'2U  7,443. 'J7  7,;).j7. 12            Ml.  I.'    

l.<x?nl: 

('ominorciftl....       151, Htn,  4.'>,  183        10tl,i>i.'t    .'07, 'Xf  77.  M          i:!0. 30    

I'liimiiKi  Canal.           2,443  3,3;«    MIO  1.1'2  4.00    $2.78 


Ti)lal 3,iW.j,(i«t7    2,.').VJ,4:w      1,133,-.'.V<    in,r.5t).75       7,<KX).  OH       2,7'..'j.  77 


HAt'MJAiiE. 


WiMKlit. 


|)i.. 


Iii04.  \\m.        Iiicrra-w.    ^..f\^l^'^^.  1904. 


!■    rniiigs. 
I'.»03.         Inoro,is«v 


T)o- 
crcaso. 


Kroiii  Ni'w  N'ork. 
Trom  Kuriii«'. . . . 

I.Ol'Ill  . .       


lotal. 


s'<,\\iu       ,-.ii,7<;t;        :l',j()1    ji.nis.  i.-,    .<i,(r.>7.  .'J       .<.vK).f« 

4J,:«W         4l,ii'i7  741     1, '271. 94        1,24'.).  71  22.23 

3,i7,481>       2t>-l,iiSli  72, .")(>:(     ,S,U.")4.  17       0,21S.  71        l,S3o.  46 


4ti.S,S.")4       3(i.3,4(W  l(l."i,4t." 


10,944.2(i       '^,«^i5. 04       2,448.02 


PASSKNMIKU.-^. 


I'.mt. 


Niimli'  r. 


l',Ki:i.        lucri'u.'JO 


K.iri'.iiiu.^i 


Ho- 


l'.»04 


l',«i:i. 


UK-TCilSO. 


Dp- 
oroaso. 


l''ri>i:i  .N'l'W  \'iirk; 

Kirst  class 

1,221 

, ,  -^ 

U>v 

Si'coiul  class. .. . 

uC 

112 

I'.t.') 

From  KnniiM': 

Kirsl  clas.s 

Sccoinl  class 

'l  '  "■ 

'>4ii 

:;  !■> 

i:?o 

.'Is 

LtX'.-il ; 

First  class 

7.  t-Ji 

'.'',t7 

■  i.  1^.; 

Sccon.l  cl:i'    .... 

;    ■!-  . 

.■<4.t.,'>4 

ll.:'.:;i 

'.  ".12 

ls,l,.",t 

US  .  $10. :."),").  si    »ii, iK.M).  :u    ?:i, ■>*:),■).  .V)  

2,ss.s.  .,.-1        1,HW.7.')  <)04.y()    


■Jl        1.  s,-,:.  II I        4. 904.  Oi'    $130.  iki 

1.1112   W  !',;«).  Cm  9.S1..S0    


'I.  .V,il,',»7        3,  :«>,■).  4)        (i,2.si..  ."Hi 
I2,77t..  .-)ii      14,044."'       7,831.04 

.2.  ivj.  vs     :;j.  T.V.t.  0.>^     19, 723.  sO 


Dtt'i'ls  of  i:iir),nii!'>.  I'dmnitd  to  t'olon,  month  of  l>i  C' ni'nr .  I'JO'f. 

FUKl'iHl'. 

Tiitiiuip'. 


Throu^'h: 

'To  New  Y'lrk. 
To  Kur(Vj)c. .   . 


rot  al 

Local : 

Coinnicci!'.!  — 

l.a  Uooa-raiiariia. 
i'atuuna-Coloii . . . . 

I'anania  C'aiia;  Co 

Coinjiany's  (rt-ight  — 


Total 

Total  freight. 


I'KU 

l'.i03.                   ''■•' 

7>.iO-"ii7 
4.-O.S', 

ill       J.J !    ^ 

442;:! 

.".i.;{ji; 

9\y2u . 

1,0001,',  . 

-00,'.,  . 

Di- 

•rcaso. 

•''.  l'.'2i;; 

11,701,., 
1  037 '  -' 

27.0  ;,-• 
'1  7'*")  '"^ 

723; ', 

191  r 

i,i<i  ■' 

5,51  "i 

2,642i;^ 

l,»J95f^ 

947, n  . 

14,  404,;, 

ll,9otV^S 

2.4i7;.;  . 



<i  IstUmiaii  Casuil  Commission. 


mmmmmmmm^mmmmmmmmmmmmmmam 


mmmimmmsmammmmm 


HKPOKT    OF    .loSKI'll     h.    HMISTOVV. 

Jhhnis  of,  >n,i„i,s,  Panama  to  Colon,  wou'h  oflhcnnhrr,  100',     Contii.u.<l. 

KKKKillT    (niitlnii.d. 


ItNH. 


*'''"'""'"K«.  Hate  |wr  ton 

lWi;j.         Incn-ttHc.    I)ooronM(>.      HK)4.    j    hm. 


ThroijKh: 

To  Ni'w  Vnrk. 
To  KiirofM- 


Total 

L(X!ii! . 

ConiiiuTcial 

Lit  UiH'ti-raiKinui. 


•20, 18.-).  M  ;  iir,,  UH.  Hi    t4, 7r,.  :,i   t;i  07 

4i,Mi'.'.ti.')      .14, '17:,.  y«      7,  ;*;«!.  7I 

r>M.W  M7.77  m.T2 


i'Mtmiriu-c<,ioii .::,■ 1  wi  ■'■  I  ;-■ .-       ,::z '•'  ■•'^ 

c..n„„n,y« fr..,Ki.i ::;;:; ;;v;i  ,1?^;^  .■■■,■    vah.m, i>..m 

'■•'■II   .  -i/.'iu            .(•!. .((     41  I  ,89 

'''"'"' •J,4(Mi.jN  :',(w;t.,s(i  211. M             '■' 


a  JJehlt  uecouiU  a.iJiiHtiu.Mitof  l,nsin...N  orpn.'viT,7,;  nwmU.s  o„  huNi.sM^rj^.r  ,. 

.MAILS. 


|Mr  crtii  of  (oriiicr  rulirs 


Ui'i^'hl. 


Kii  rniiiKH 


'I'o  Ni'w  York. 

To  Kiiropc 

L(KWll 

Total... 


MNM. 


■s,  7ls 

7,'>.s 

l,:'oi 

10,  (.77 


Wm.         lucrrus...  Ihcrra.M...        IlKM.  i,Hi,t,         I  nr,v„H...  I  )..,.r«aHfl. 


li,li.S,i 
701 


/  .;.s7 


-',(i:(,-. 
.'■,■1 

I, '-'01 


.(,  .",K>     

TKKASl  UK 


~'>  is  ii7.  lit  H.'M 

l-'t   1^  l.a)  ,      122.08 


li.Vl  O:.'  .|(K1.  (•,.-,  .>,r,;i  :j7 


\'aliit'. 


'.101. 


i'.H);f. 


To  .New  ^'ork 

To  Kiir(i|i(' 

Local: 

<'<iii.nirrcial .  . 
'aii-iiiiH  ('.•Ilia! . 


I'll, '."Id       .i.-,!!,,!! 


Increase.  PrcrcaM 
*.s,".MI     


I'.KM. 


.«-'l."..  1(4       $.'-j',i.  II  «|(,,  s:{ 

.    *los,:<(M        7ti:i  (»;t        07.1.  i,-, 


l,(KK) 
1:0.  INK) 


S,li.S(, 

-I),  .vj-j 


.l<SI) 


l.,-.o 
0  .'7.  <,i7 


'iilal . 


.'i('!".'.ii:(        ■l,!7.  .Mls 


•  '.  .i„s.-|        lis:).  Ill     i,'j-j(i.  s:i 
H.\i;(iAi;i;. 


To  Xi  u  V,.rk.. 
I.i'cal 


I'.K)!. 


1 ,  7i),-. 
■11,07.-, 


l!"!''.  I  liClra.si'.  I  )r(Ti'a.-<r 


I'.Ol, 


1 ,  :i:i.-, 

2(1.  JO.', 


;i7() 
-'i.  I7n 


T(vtal 


4.!.  .'Nl         2I,.V1()         J\,sM] 


I'.K)  I. 


I'A.S.-^IAdlCK.S. 

N'limlirr. 
I'.K);*.         Iticrrase.  Decrca.'^c.       I'.toi. 


To  Ni  w  ^ork: 

V'Tst  (•la.<s 

So<;i>nil  fla.ss.  . . . 
To  Kiiropc: 

First  cl.i.s.s 

Swoiid  clas.s.  . . . 
Local : 

Fir.st  c-la.s.s 

St'cond  class .... 


47 

,S,-) 


11 


;t.  043 
5,911 


41 

11 


H2 
3,078 


(i  i 
■.'3  :. 


n  ■ 


Total . 


-'  '^'^■M 2,  V77.  02     1, 172.  .•(9     1,  tK)4.  03    ......... 


9, 102 


•'■-7<i  5,820  1 2,208.11     2,287;'48 

0  Debit. 


^:%H«r- 


.«*»^   *•  **    .*-^ 


Kariniif,'s 
l'.H).'f.         Incnasi'.  Hecrcaso 


i:i,oi 
10  21 


Karniii)js. 
I'.id.l.         Incn'a.sc.  hccrcasc. 


?'il.'.M         |2r>.  19  $0.7,-. 

1,022.  I.-|         r>'>,i.  4(i         4(i,S.  ( 


l.U.Vl.  (Ill 


$377.  S3  «,i77.  (kS           $0.  1 

.'i3<j.  2.1  300.  25  23t).  (X) 

•19.  (m  107.93 

.W.OO  10.00           45.00 


HKPOHT    OF   JOHKl'll    I,.    IU<l.s|n\v.  ^21 

IklaUs  ofmrninifH,  J'amma  U>  CMnjor  tweh','  month,  ,n,lui..i  Decfmher  .11,  um. 

yKi:ii;iiT. 


:  hroiiKh: 

I'll  New  York. 


To  KiirofM- 


hihil 


t. .«■;,!: 


('iiiniiicrtMii 


l.ii  lliK'a-I'diuiiiiii . 
l'nnnnin-'"o|(iM. 


iiiiJiriiM  ('iiiiiil  Ci.nipany 


(  "iiipuny's  frci>,'ht 


Totiil. 


I'olnl  fr('lj,'lit 


lUH. 


74,UW|g 

I5ti,tw;{i8 


•J,  \».\] 


TotiiuiKiv 


llK);i. 


Iti;roa«*.  DucrHate. 


7l,'.M0i';i 


1<3,61A?3  l(l,l»17jr 


■i,mu 


i,v^>^U 


.O.Vi, 


,  67MJ|i 


l7i*,:>.Wf;;|  nil",  5t^»i"""^T7r70j^;j 


iriiiijfh: 
Til  Ni'w  >'iirk. 
I"  I'.ijropi'. .   . 


Total. 


''iiiiitiii'rcl 


l/ii  Miii'ii-l' 


IIIMtUII  . 


'j|Ililtn;i-(  'ololi. 


I  •iniiiirii  Ciiiiiil  ( 


t  i'ni|)iiiiy's  fri'i),'lit 


oniiiatiy 


I'otiil 

Tiiliil  fri'iKlit 


Kuriiiiiffs. 


liati'  iHT  ton. 


liKil. 


I'.HKt.  1 1 


iirt'a.si'.     Dicri'uNc.      liHH.        19()3. 


*J(Xi,-'s-l.  IS   SJlO.dlO.  OH 

:ii-', ,-.iti.  ;!;j  jm,  \i\H.  17  lis, ;m  io 

rilK,  MK).  5)  474,  m.  \7  ~447luT!  ;<ti 

■1,  .VJI.  10  .'!.  _'!I.S,  (),-,         !,■,•,.)  ,,;, 

r.i.ii:c.'.i..s  i!i,.|r,ii,  7:i         I7r>.!i.'-, 

I ,  .VJ'J.  70  SM.W)       l,;i2J.  51 


l^i,  7.'il.  S()       $J.  7.S         |:>.  O'.i 

'■•■■■^■>        :i.  ;jo 


.120.  ,'>.'J         2.H.Jti.  17 


X'tl.  1.1 


s.ns 


Id 


I's.  ..'?ii.  01       -.-..s;!!.  11       2,;«)4..S7      . 
•')17,  iijii.  ,'ij     .VKi,  (111). :.".»     .)7,  Die.  -..',■; 


I    II  1.4,! 

.i.  o:.        :(,  09 


'I  IsthiniM'i  Ciiiiiil  I'nniiiii.ssinii,  from  .\l,iy  -I, 

Ihldils  ofnirniii.is.  /'iimtina  ft,  Coh,,!.  for  tinir,   in,n>//,s  ,u<llu 

.\1  \ll..~;. 


'/  Dm  nihil-  .11.   lOi).',. 


■  NT'iv  \<)r'K  . . 
'  KiirojH'.  . . . 

■I  il    


I'l.tlll. 


Wi'iKliI. 


I'.ii  rniiij,','; 


1!H)4. 


r.Ki.i 


.n.'i's..       >'''<T''">'i'-         I'-i^il.  I'.ilM.         IniTCM.sr         "'■■ 

rri'aso. 


'.M.'.f.MI         7s,i.i:i-.'        l.{,ii,-,> 

!'.  4Im  Ir.'.l.'il.  J     .•,(l'l 

i,4i!;j  1 1       1  .iiK) 


STi.'J.V  4.')   «-»..tl  I.  2:1       S-Jii  •_'■' 

'■'-'■VII,-.         741.  17  ls4  7,S      

149.00        ■j.i.r*)       \2-t.M  I. 


io^.M7H       sr,,\Ht:      i„,.,7i;      ^.Tm.AC,   Y\7\<Ht     '^:\^\l__ 


TKK.\,-<(ICi:. 


UN  14. 


\llluc 


'•*"''•      !  croaso.     J'''<'r<-'n.so.        l(K)4. 


•.arniiifj.s. 


I'K);!.        Iiu'rciiHc. 


crpase. 


Ni'.vYork. $l,f»<,iS.441.'  «'.t42,'Jl.'    .<1,V;  ■''«) 

■  '■•'"•"P" 2.752,3,h;j  ;t,;«,)7,77U 

'(■al: 

(  I)  III  mo  re  i  II I ,57 .  4,')  1  119,  HCtH 

I'linunia  Canal . .        401 ,  370  ;jt»4, 9H0 


$-i.  1  Vt.  :!."i    !=:>,  7.54.  1  4        S4l'9  21 

. ..  «1.1,'>.5,;587      8.010.77    11.04(,.71 


rotiil.. 


4.;iOlt.04(i    5.274,821 


90,  :J84 


02,402  124.  Mi  is:l.40    $.5x  54 

l-'!t-S4         l,-,;i.  38    1        213.64 


965, 175    12,  44.8.  82  1 15, 137.  63    1  2, 688. 81 


li^^f«M   ,,^ 


1*J'J 


HKIMtUT    OF    .F(MKIMI     I-    IIHIKTOW. 


DettiilAjifearniniiH,  I'aiidtiii  Id  (folun,  for  twelve  inoitthn  eiuliiuj  December  31,  lOOi—Conii 

ma<i(;a(1F.. 


To  Ni'W  ^'l'r^^ 
I.<k:ii1 

lotill... 


IIU. 

\(lv.' 

lU'J, 

Clerk 

\m. 

Ciibl. 

1(1.1. 

llDSp 

105, 

llU'Pl 

KXi, 

i."Kii 

1(17. 

Mi  SCI 

KW. 

()lllC( 

KW. 

()lllr( 

IKJ. 

Stiiti 

Wflght. 


lltU4. 


aiUo. 


iii- 


UlHTl'Mll' 


ll«4. 


KartiliiKH. 


■M\.H»i;      M.stii      i;<,(«:.  ... 

WW.Mt      '.Ha.liltt*       7:),S71)    ... 


«(,!ti.w     I4:i7.r>ii     t2x\.<.» 

s,t<)l.Ha     7,ll6t>.  H4      l,544.(Kt 


;tfif.,;i05      ■-'t.7,ttX)      KH.MiS   .- iO,W:».M    7,ftl4. 43  ^  1,778. W  [. 


r.VSSK.NdKUS. 
Nuiubur. 


10U4. 


I'HK), 


Iri- 

crfiiMi'. 


l)((T<'ll.M<' 


l',M)4. 


Kiirniiigs. 
HKiii.       Iiicrt'u^o, 


To  Now  York;  j 

First  I'lii'^N I 

StH'OlllI  cIllMS  .  .  .  .' 

To  KiirojM':  j 

First  clti.ss i 

St'coiid  cliittx I 

Lix'iil:  ! 

Fir.Mt  rliisM 

Srciiiiil  (•lil'<H  .  .  , 
Total I 


l.Oti'-' 


7.H'.".I 
47,:ilS 

57,tai 


HI!) 
Hf.2 

1H7 


l.:il4 
;i7, 104 


(ul 


(i,.')l.'» 


. . . .  IU,'J5.1.  (fJ  17, 141.  .'itl  $l.,Hi;i.  (It) 

.  ...    .1,47."..  W  4.1(il.'J.J  l,;tl4.  .VS 

11    1 ,  .')4().  74  1 ,  m.i  m  

ti,'.:i.  i,'.  usi.'j.'i  .'Vi.'cHt 

9,4M«.M  ,4.  soil.  21  ,'.,ti7'.).tiO 


i\::. 


U)!'il4    '.'.'.'.'.'.'.. '.'..•S2,:m.  lit    la,l.t),).  N()     l.\2-2.W 
40, :«»       17, 271    48, 742.  34   :«,  WC.  '*\    l(i,  i)7lt.  7H 


/•../•/T/i.s'C.v  i'/i  (ifldU. 
(;F..NKK.\I.  K.\l'K.\SKS,   ISlllMIS    \(il..\(  '1. 


Siil'ac<'oiiiits. 


rtisiii),' 

s  Mini  attciiilMiits,  siilaricH  of. 

%'raiiis 

illal  fiTvitr 

I'litals 

1  l'\|ll'll.SI'S 

•Umiicoiis 

■rs,  salaries  of 

•  expenses  ami  supiilies 

onery  ami  print  mg 


I'.Hii,  I'.to.;. 

irioiitli  of      inoiiili  I 

|)eeeinlier.      lleeel,   '» 


$i.,-..ni. 


$1, 


oi,";..  ,s7 

,VJ.  1(- 

f.'J'J.dl 

'■j;'w.  4,") 
•11.1. ',11 

IHK).  («) 

lll'.t.  (Jl 


I'.Mii.  ij  I'.Hi.i,  1 : 

iiioiil lis  to  niontlis  I,. 

neeeiillier  llecemi"  r 

;tl.  31. 

$,«).  04  *7.iM 

i:s,4J4. 47  1'.',  ni.j; 

'.fJI.IHI  4<»7.  7 

11.047.  .'.1  !»,'J'J,"i.  I 

.s7o.  "kS  ii'.'.d; 

3,'.'4H.  71  l.s:)7.  71) 

4.s(H'i.  7.'"  4.(Ki|  («■ 

1 1 . 'JIK.  <,l<l  M.(M,'_'.lll 

l.7'J7.J4  l,:iN"..  17 

I.Hw.  (.s  l,lt)4. '17 


.VI  Krelk'tit  I 
.'i.'.  I.ocomot 
,Vt,    I'as.selljji 

.■,1  .^Jiiperlnt 
'i,'i  .•^taliolU" 
.'ii.  Shop  CXI 
■i7  .•^hcip  iiiii 
of.... 
»    W  ork  <'ii 

lotal., 


I.M    ItnitKejt  I 

1,1.  (ielieral  I 
i;:'.  jnci'lelll; 
17:!  Slai'hillei 
Kails,  ri  1 
:  ,'.■.  Uiiaihvii; 
1.'  lioiiil  ere 
ami  rci 

'V7.  Sliperillt- 
:rs.  ;-;\sitehes 
;  i''i.  .-spikes  a  I 
i^o,  .station  I 
:^l.  Shop  laii 
and  ret 

l-'J.  Slatjoiie 
Is:;.  Sect  ion  I 
neuals 
IM.  Ties,  relr 
W7i.  Tele^rap 
l»i.    Weeds.  I. 

Total. ^ 


I'otal . 


5, 472. 23         3, 44!t.  1 1  \    48, 744.  17         41 ,  li.Vl.  1 1 


(I )  \  II I  ■('  r  I  .Mi  I  K  A  .s  s  I'o  u  r  .\  r  1 1 1  .n  . 


.\i!vertising 

CIciriiiK  wrecks 

l'".n),'iiieers  ami  lireiiieli 

I'Wel  for  U'comotives 

Kreiu'hl  ageiil  ami  clerks,  Colon 

I'reii^'ht  aneiit.  si nd  clerks,  I'aiiaiiia  ami  Lit  liwtt.i 

In  juries  to  per.sons i. 

incidentals \ 

Lalidf,  Colon  station : 

Labor,  I'anania  st.ut  ion  and  La  Mocti \ 

( lil,  tallow  ami  waste ', 

Other  supplies  for  locomotives 

U on nd house  men 

.Supc.rinlendenec  and  clerks ; 

Switchmen,  yardmen,  and  yard  wutehnirn ; 

Station  agents  and  clicks 

.Station  supjilies  ,-ind  expenses 

Stationery  iiml  priuung 

Train  conductors,    baggagemen,    flagmen,   and  , 

brukenuMi ; 

Train  supplies  and  expenses ; 

Telegrapn  exjM'n.ses | 

Water  .supply  for  locomotivt'o ] 

Kent  of  buildings,  etc i 


«IJ7.0(l 

'3.'Jso.o:'i 

■I.7<i0.  0('i 
l.nid.NI 
2. 31)7.71 

"",KVi(V 
(i.Ci'.l'.t,  •■(I 

0, 44:(.  1 1 
icn.'.tl 

l-l-MlCi 

."..si. ',11 

:M(..  00 

•l,:i.s(i.(i,j 

l.2':0.  :V2 

1,077. '.14 

3'.'.S.  ',i7 

2, 341.  so 
:t:i4. 04 

440.  18 
tJ6.S() 


2.4(.(1.  S2 
3.71-'.  7:1 
1 ,  o2H.  .17 
2, 439.  (r2 


20ti.  <)H 

58.1,  05 

2<I1..1.H 

40.  '.'3 


i\.\.v.K  :*> 

,i:i.  03 

32.  477.  •«) 

15  KHI.  1.5 

is,7'.i2.o:t 
:«i.21».i.  o.-* 

■102.  (.4 

(.'.K),  IHI 

03,  Kli2.  IHl 

77,44K,  74 

!,772  :14 

1.100,54 

7, 2,1"..  .15 

4.  104.  24 

4>.,',i41.(l3 

15.  S7 1.03 

17.051.(10 

4,7ti4.  .S,S 

21,  (13:1.  IH 
4,2114.  411 

10..K)0.  77 
4,04.1.  10 
l,2(i<i.  52 


10,408.."' 
3,202.'.'  . 
8,82.1. ,. 1 1 
4,. 178.''.'' 
1,055.'.''' 


Total I     37,832.21       28,772.'27     413,830.41       33»,303."J 


ton: 

I'aiiaina  Kail: 
.\  rrived. , 

Sailed...^ 

I  hartered    [lit 

.\rri'.  eil .  . 

Sailed.... 

Total.. i 

I'ASSK 

I'. mama  liadi 

.\ rrived. . 

Siiili^d . ... 
I  linrleied  slil 

.\ rrived. . 

Siiilec' 

Total.. 
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12JJ 


liTjwi\Hr»  in  dflnil — Cntitiniiod. 
MAINTKNVMK  m|.    Im/I  1  I'M  KS  I 


Hilliai'ciiiiiit  • 


l!«)t, 


I'HU, 


l!«|.|,  IJ 


\m\,  \'i 


nmiillM.f      month  ..f     '"'"iths  I.,    monlliM  to 


l.'iil.  Krc'lKlit  ciirH,  ri>|)iiir.<i  iiii'l  n'iii'\S(il.s  uf s.'i.dWi  is 

IW.  I.iicoiimllvi's,  ri'piiirs  iiii'l  ri'iii'uiil.i  ii( in.  I'M  7. t 

likl.   I'lissi'iipT  iiirs    ri'|iiiu.'*  ami  ri'iii'ttuU  iif  .  1,7HI  |ii 

l.'il.  Siinrniili'inlciii'c  ;iiiil  ricrlis 1.  I'.is  lis 

IM.  Sl/ilidiii'ry  ami  prltitlnK II..VJ 

M*\.  Stiiip  cxpciisi'.M WJ.  STJ 

!'.7.  sli'ip,  ma('hinfry,aiii|  lools,  rcimlrs  utul  rt'innval!* 

nf • '..v.,  tj 

r»    \\  nrk  carM    r 'iiairs  ami  rt'iii'wals  iif ,    .  .  '.'.I..'..'! 

I  iiiai ri,;:ii  77 


»r,.(i7i.  IN,     |i,.:vH7.N.'i      *H,.Wt, 87 
'.t.i..V.  '.rj        tt,.  i:,7,  II  ,      ;t(.,7iil  (17 


l.llll  ■.-<» 
i,o:fj,  t.;, 

M  1,7 

l.',4t.V7H 
•JH.  :«i 
7:11  0) 

IJ,r.7l..'i7 

1 1 ,  MU.  \n\ 

til.  T2 

740,  OtJ 

Ins.  iiH 
KM. '.Ml 

l,(i.U57 

,■).  iM.  M 
2.V2i.m 

ls,7-M)..W      IM.iK',.  17       IIS.TM.OU 


Aj'/x /(•vf.v  (//  ihtiiil     iiniiiili  iKiiiit  of  Will/  (tiiil  siriiitiiit's. 


Silliai'coiiiil  •^. 


I  ,'i  ltnilK'"<  and  ciihiTlr*,  ri'pairM  a  nil  rc'iicwaU  (if. . 

1,1.  I  .liiiTal  iiili'  I's,  ri'pnirH  anil  ri'iicwuls  of. .    . 

17'.'.  Inri'li'ntal.-^ 

I7H.  Miirliuii'ry  anil  tiinl.s,  n'pnirs  ami  ri'Mi'waK  "(. . 

171.  Kails,  I'riii'wals  (if 

IT.'i.  Uiiaihvitv  inul  track,  ivpairs  (if 

17ii.  Koiid  (•rll.•^s|||^,'s,  Mj({ii.s,a!iil  catlli'  jriuirds,  i-i'paii-- 

ami  ri'hi'w  ,ils  nf 

177.  Siipcrinli'mli'iici' anil  cliTks 

17,s.  Swili'lii'.s  ami  frdii.  rcncvval.s  (if. . 

179.  .•^piki's  and  rail  fa  •ilcninK^.  n-ncwaN  nf . . . 

Ni.  .'^talloii  liiiildliiK'-.  repairs  and  ri'ni'wais  of 

1^1.  Slidp  liulldiuKs,  wairr  ,ind  furl  ^hilinn.s,  ri'jiair^ 

and  rciii'Wais  nf 

I  ■«■.'.  .St  a  til  mi' ry  and  priming 

\<.\.  Si'cliiin  hmiM's.  Ii.iil  liiiiisi's.  etc,  ri'pair-^and  rr- 

ni'Wal.s  iif 

iHt.  Til's,  rill'  \V;lls  (if 

Is.'i.  Tcii'^'rapli.  ri'|)airs  and  ri'tu'wals  nf 

|M,.  W Ci'ds.  I, rush.  ),'rass,  .di'..  I'cnidVal  nf .  .  . . 


rctai. 


I'.«ll. 
nnnl h  iif 
)i'('i'iii(ii'r. 

llKl.t, 

innnl  h 
Ui'ciMnl 

iif 
'■r. 

I'Hit.  1.' 
niniith'i  to 
|iiT,'nil,"r 

I'.KKi.   IJ 

tmniths  to 

l)i'ii'tnl)('r 

.il. 

*I.,!M    IS 

^l.iid.'i 

:'ai 

*lu..'iw.  1  1 

■fH,  4'J.s.  ri-i 

IJii,  ■.".• 

■-Ml. 

,(, 

1,.M1.  Id 

2',(7,-   • 

Jl   IJ 

1 

(i; 

117.  17 

Jir.'.  • 

:'..M  ;;',i 

H'J. 

:i7 

.'.IKHI.  i,i;t 

1,4:!^.  i.- 

:;  .VkS    11 

PI 

l.< 

ls.:i.s.'i.  2\ 

•1 «.  :ut 

''  ."1  ',7  'II' 

1.7.-,i; 

'•■J 

:''..' '41. 1..-, 
s.  7'.il.;i;t 

■J  1,  ■-••■,:}.  44 

Jli.  O.H 

V'V  u_' 

7.'..i. 

'*) 

,H.t,Jl.  lit 

'  1  ;, ,  1  .^ 

IJ'.i. 

74 

■J, 014.  J.'. 

l.us').  fi4 

.'.',."1  ."i7 

i,ti. 

I'.i 

4.'.lC.().  .'.s 

1,071!.  ;<« 

■J,  I7i,.  t.(i 

H'.KI. 

•  •7 

■-"J.JIO.  (f.l 

4.07.-,  07 

l..-„;7.'.i| 

'.|<)1 

17 

17,7-J.^).  s7 

!r,,44'.i.  IM 

.'.a. ,"):! 

,) 

•Jl 

:;:v.'.'j(i 
H4. :« 

ll.ii7'J. 'Jl 

1 4,-,.  ao 
.'1'.).  14 

■1:!,  7'i 

.'•-'•'. 

IJ 

l.',2:i4.  7'-> 

i.;.v  .',."1 

'.'•ju. 

'.M 

j.:f7H. -ji'i 

•J.  SI .1,. 'J I 

s.",7.  s7 

111. 

r.i 

;;..'iiii.  7u 

l..'.70,  \', 

11.  i'l'.i.  ii.'i 

ii..'!ll. 

'.ii 

I.i-'.'.i7'.i.  4'.i 

iiS,S]4.  Pi 

"C'n;ilils, 
I'iiiiU'iiiI  li'l  iliiiitil  Sli  iiiii^li  I  p  l.iin  ,  loniiibir  mul  jiiiso  luji  !■•<  riirr'iul. 

.M,,iil  h  (,f  Uccciiilicr. 


Inp 


\\*\\.         .-Ship-.         I'.M);i.         -^Inp^.     iiicrrasi'.    Sinp 


l)i'(Tl',l--('. 


TiiNN.M'.K. 


I'.ituiina  Uaiiroad  >ln|i>: 
.\rriviil 

.1 

■J.:;71 

.Salli'd 

4. -'J 7 

1  ii.irli'ri'd    la.^MT.gcr  .''hips: 
.\rri',  I'l 

« 

■_. 

;;,4l:i 

.■^ailcd '. 

i.i 

h.uiw 

I'lilal 

l."),i,,i4 

rvS.SKNilK.U.s. 

'', mania  Kailroad  shi|).s: 
.Vrrivi'd 

■J 

■# 

7' 

.■^ailcil 

1-'.' 

I  tmrii'ii'"!  shipa; 

.Vrrivcd .  .          

100 

.SlUltH" 

llJO 

'I'otul. 


^^liw*^-^ 


458 


1  1 . 4:;-.' 

1  1.7s7 

:i  ,■-,  l.'.-i 

4  ii.i,."i.'i 


y       \\JM\  .. 


lOo 
i:iJ 

2<H) 


ii.t'.i 
■J.  110 


i.ii.'i 


40 
'■•4 


102 


l,7i-.' 

! ,  oa-j 


1^ ^^.M^#^  .^^^-^^^^5,,%^^^^  ---Vs^^  4^^-i^N^-  ^  ^  V  ^>vSn%^^">^S^^^1 
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Panama  Railroad  StMmahip  Line,  tonnage  and  passeengers  carried — Continued. 


Twc 

ve  month 
1903. 

20, 707 
20. 653 

55, 275 
61,774 

s  to  Dec( 
Ships. 

10 
12 

3ml)er  31. 

Ships. 

1904. 

34, 798 
48. 070 

41,402 
58,930 

Ships. 

14 
13 

36 
37 

Increase. 

14,05)1 
28,117 

Ships. 

Decrease. 

TONNAGE. 

Panaiiiti  Railroad  .ships: 
Arrived 

24 

25 

;«i 

30 

Sailod 

Charlorcd  passenger  ships: 
Arrived 

0 

13,87;) 

aailed 

•'844 

Total 

109 

2'J 

.'i4 

So 

183.800 
1,107 

i,m 

1,73>< 
1,425 

100 

14 
13 

■M\ 
37 

158,  .109 

712 
:«4 

1.5.54 
1,105 

9 

9 
11 

25,  491 

455 

971 

184 
200 

PAiSSENOERS. 

Panama  Railroad  hhips: 
Arrived 

Sailed 

Chartered  ships: 

Arrived 

Sailed 

7 

Total 

107 

5. 085 

100 

3.815 

t 

1.870 

7. 

8. 

9. 
10. 
11. 
12. 
13. 
14, 
15. 
16. 
17. 
18. 
19. 
20. 
21. 

22. 
23. 
24. 

25. 

26. 
27. 

30. 
31. 
33. 


Expenses  in  detail, 
STEAMER  EXPENSES,  PANAMA  RAILKOAD  STEAMSIIIF  LINE. 


SilbiiCCOiihtN. 


New  York.     Colon. 


I<t0.».  month        1903, 
of  Decern-    month  of 
ber.         DecemlxT. 


U)04,  12         UX!3,12 

months  to  montl":S  to 

l)(>ceniber     December 

31.         !        31. 


Custom-house      and      pc-t 
chiirges 

Docking 

Equipment.deckdi'partment 

Eqi    pment   and    •^pare    nni- 
•chinery,  engine  I !ei);irtment. 

pjquipmi'nt,  conunissary  de- 
partment  

Fuel 

Feeding  passengers  and  crew. 

Incidentals ." 

Injuries  to  f)crsons 

Labor  on  cargo 

Lal)or  on  coal 

Labor  on  ashes 

Loss  on  damage 

Oil  and  waste 

Painting  ship's  bottom 

Pilotage  and  towage 

Quarantine 

Repairs,  dwk  department ! 

Repairs,  engine  department.. 

Repairs,  commissary  depart-  i 
ment 

Stores,  dtx-k  department j 

Stores,  engine  department . . .; 

Stores,  commissary  depart-  j 
ment ; 

Stores,  surgeon's  department  | 

Stationery  and  printing ; 

Telegrams  and  cables ' 

Wages : 

Water 

Washing . . , j 

Insurance 


'•$128.03       $340.11 


03;J.  02 

40.01 

lf.9.  :\9 

10,895.20 

7,057.  47 

208.  7t; 

47.  40 

9,  ,597.  50 

l,5<i9.  95 

5.3.00 

110.19 

254.  47 

540.  00 

807.  00 

40.00 

898.  08 

2,5t)8.  52 

i;«.  H. 

t)05.  .X\ 
190.  80 

202.  70 

39.41 

30.  28 

21.  «•) 

9,890.84 


291.25 

200.  ,53 

1.75 

.^8.  24 

0,447.81 

9.  ;a) 


?2rj.09     .SI, 01.3.  51 
033.  02  85.  47 


11 


94. 

92 

t'O 
10 

02.  85 
88.16 

11.21 

,358.  91 
1,956.37 


9.  87 

2.72 
40.36 

1,400.25 
18.21 

40.01 

109.  39 
180.  45 

7,8(;4.  00 

270.  51 

.So.  04 

0,04.5. :{? 

1 ,  578. 95 
.5;*.  00 
210.85 
340.  57 
540.00 
807.  0*> 
40.  00 
W.1..5.3 

2,05«>.  ()8 

14<'..  41 
005  33 
1%.  80 


212,  .57 

39.  41 

39. 00 

02.02 

9,89<'>.84 

1,400.25 

377.12 

1,950.37 


11 


.5(i.  87 

-',148.42 

7. 22 I., 34 

5S9.  92 

34.  t;i 

,  205.  .Vl 

.  372.  9H 

94.  .50 

51 4.  37 

271.  20 

'(K)6.'()0' 

7.5.00 

134.02 

489.  43 

73.55 
221.91 
144.89 


172.71 

A  21.72 

100.58 

.37.09 

10,932.91 

1,121.73 

322.  09 

699.08 


',5 , 7,53.  OS 

120.  45 

7,712.04 


20.75         1,584.18 


11,890. 

121,820. 

Si,,  100. 

2,032. 

022. 

1.35, 7(X). 

14.792. 

1,137. 

3,8;y). 

2,81.5. 

i»98. 
8,887. 

000. 

8,,5(i7. 

10.511. 


54 

13 
(Hi 
39 
,59 
78 
70 
41 
71 
00 
85 
00 
70 
fd 


3,404.79 
5,573.  .5;< 
3,955.45 

2,420.58 

,300.  74 

1,061.76 

933. 22 

144,4.54.54 

14,914.10 

4,028.93 

16,379.29 


$13,823.58 

149.25 

1,713.65 

.308.  (i7 

l,0;i7.51 

11 7,. 375.  47 

Ot),  72,5.  89 

2,029.95 

889.  23 

105.000.53 

13,023.  (i'J 

1,2*.^;.  .50 

5,449.  15 

2,37().08 

545.  50 

7,810.03 

797.  50 

4,031.44 

11,070.32 

797.68 
3,254.81 
2,;«8..55 

1,805.94 

.'i80. 14 

75<i.  57 

92.5. 17 

131,273.92 

9,352.;{5 

3,044.09 

8,07.5.44 


Total I    49,538.80     9,155.10       58,093. 90  i  60,137. 53     629,128. 67     519,298.10 


a  Credits. 


^l^^^''xi)'^^S^^^y"'^"''*^r  ^'^r^^  >^M^\l^S^^i?^^"^  -^i«t^'xvvv^|l^^ 
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Expenses  in  detail — Continued. 
AGENCY  EXPExNSES,  PANAMA  RAILROAD  STEAMSHIP  LINE. 


Subaccounts. 


I  !1904,  month      HW3.      !     1904/ ^    '    ^^'^l 

iNew  York.'    uolon.      of  Decern-    month  of   ™""<^"?.t"  months  to 

ber.         December.   I>«e{nher    December 


51. 


50. 
.57. 

59, 

m. 

lit. 
(iJ. 

(ia. 

04. 


.Vdvertising,  new.spapers ■ 

lluildings,         docks,        and 

wlmrves,  repairs  and  rent  of 
Uiiilding.s, docks, and  wharves, 

other  (JxiHinstis 

1  n.surance , 

1  njuries  to  persons  , 

I  ncideii  tills 

Labor,  general 

I/<>giil  services  and  expenses..  . 

Lo.ss  and  damage 

.Sularief  of  agents  and  clerks  . 

Statioiu'ry  and  printing 

Telegrams  and  calil<^s 

Taxe;* 


S22.50 

2,009.79 

450.  .59 


$79. 25 

1,505.00 

155.39 


$101.  75 

3,574.79 

011.98 


S218.94       $2,002. 
3,274.09       40,752. 


398.  43 


o,;wi. 

1,104. 


54 

19 

75 


1.082.40 


31.50         1,713,90       1,427.25 


4.03 

2, 270.  ,50 

282.  54 

4.80 


5.  40 
519.20 


100.00 


10.03    

2,789.70  2,0,52.  ,35 

282.  .54  170.37 

4. 81)  0. 05 

100.  (K)  8;i,  34 


,57. 

17,148. 

5. 

10. 

31,20<). 

2.0'.t3. 

S3. 

1,122, 


35 

75 
00 
53 
25 
90 
K 


$2,613.98 

45,820.76 

5.844.  44 

1,000.75 

1.50 

0,5, 00 

15,300.82 

8,3.' 85 

31,138.  .57 

1,010.  .57 
52.26 

1,000.02 


Total 0,793.81      2,39.5.74         9,189.55       8,237.42      103,220.05      106,204.52 


GENERAL  EXPENSES,  NEW  YORK. 


1904,  month  |(X)3,  month 

of  Deceit!-    of  Decem- 

l)er.  bor. 


KK)1,  12  1903,  12 

monlhs  to  months  to 

Deci'mljcr  December 

31.  31. 


80, 


S.i. 

s.(, 
s5. 

Ml. 


'<0, 


^2. 

^5. 

y,<, 
','0. 


Advertising  folders  and  posters ;           $0.30  $3. 15  S.541.54'  $2.59.22 

.Vdvertifling,  gonr-ml 41.10  204.70  .3,3,5.10 

CliTka.  Siilari.'S  of I,!)Si!. 'I'l  1,730.93  20,478.08  :  18,811.80 

Directors' and  conr.uitt(>o.s' fees 81  (ion  9S.5.  (X)  ',1,7.30.00  10,32,5.00 

(leneral  otTiees,  repairs  and  ii'iit  of ;{().5.  .55  .305,  .50  .TOOd.OO  3,000.01 

(ieneral  olliees,  -rher  expenses .337.71  2(!.'.  17  2,570.99  2,41,5.00 

Incidentals " 207.  .50  471.05  l,i»02.09  1, .525.75 

Legal  services  and  exp<>nso9 1,52.5.45  1,999.  .33  8,19.3.35  10,919  48 

Ollicers,  salaries  of 3,208.,33  3,218.,33  39,084.iK)  38,0,35.00 

.-stationery  and  printing 180.05  113.80  1,320.00  1,215.11 

I'elegrams  and  cables 238.17  323.08  2,015.93  1, .390.  41 

Total ;      8,809.05  9,394.10  89,.S42.07  89,4.32.00 

GENER.VL  EXl'F.NSE.S,  EUROPKAN  DEPARTMENT,  NEW  YORK. 

' I                      ^  I  ~~i  " 

Clerks,  salaries  of i $.88.  ,37  i  $2^1.77  $217.03 

General  olViees,  other  expenses .97  |  Il.(i2  8.31 

Olticers,  salaries  of 4,58.  ,33  I  3,0ti0.07  5, ,500  00 

.Stationery  and  printing ' 5,25 

Telegrams  and  cables ,  172.  ,50  93.  90 

Total 547.07;  3,S.S0.5<)  5,825.09 


AGENCY  EXPENSES. 


Subaccounts. 


:      San 
;    Fran- 
i     Cisco 
;   agency 
;exi)enses. 


51.  Puildings,  docks,  and  wharves,  other 
expen.ses 

.52.  Buildings,  docks,  a;id  wharves,  re- 
pairs and  rent  of 

■5.3.  Commissions,  passengers 

57.  Incidentals 

.59.  l^gal  services  and  expenses 

01 .  Sala  ries  of  agents  and  clerks 

02.  Stationery  and  printing 

03.  Telegrams  and  cables 

04.  Taxes 


Foreign 

agency 

exixmses. 


$,'?.3.05    . 
40.00  '. 


60.00 

215.00 

5.75 


$201,08 
306.80 


260,00 


1904, 
month 
of  De- 
cember. 


40.00 
201.08 
300.80 

50,00 

405. 00 

5,  75 


i9o;<, 

month 
of  D(!- 

cember. 


,50.00 

114.39 

5,40 

100,00 

cm.  10 

5.35 
.04 


1(K)4,  12 
month.* 

to  De- 
cember 
31. 


$33.05        $28.25       $181.17 


480.00 

1,879.80 

80)4.  55 

50,00 

5,470.59 

77,22 

84,59 

.85 


1903,  12 
months 
to  De- 
cember 
31. 


$264. 65 

57,5,00 

1,202.17 

021,00 

200,00 

7,811.10 

35.85 

35.47 


Total ...;      344.78!      757.88     1,102.66        909.63     9,088.83     10,745.24 


^.^^^v?^^#i^^' '--W'^^^^^^ 
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Expfw^es  in  delail — Continweil. 
■  'UIITKHAUE  EXI'KNKEa. 


SuV>accoiuitK. 


200. 
202. 
20:V 
204. 

2011. 
207. 

208. 
209. 
210. 
211. 
212. 
2lft. 
214. 


Fiinl  and  wntpr 

InolilontiUs 

lirtlior  on  t'Hrgo,  I'iinaiim 

Lnbor  on  piirgo,  Ii>lfl  do  Nnos 

Lighters,  n'PHirs  :u\A  n'ru-wulsof 

OttuT  liphtPTHgi'  oqtiiiMnont,  mpjiirs  nnd  n'nrw- 

alc  of 

8n])|ilips 

anporlntoniienoo  nnd  clerks 

8in>Rl»tPtu'o  tugs 

hiibf^istcnro  liiboivrs,  Ishi  do  Nnos 

Tugs,  fpprtlrs  nn<l  n'tu'wjils  of 

Tugs,  oxwnsos  while  out  of  coinniisslon 

AVfl^os  of  crow* 


»7,m  04 


1904,  month  190.!,  month  ^'^A',!^,,,    J,!^h', 
of/)TOf.m-    of6m.in-    fl'jlV'^j"    '?'Z!„r" 
hrr.  tier.  l"^in»*r     DPcemhor 

$S,  !.Mi.  7 1 

1.5. 'Ki 

y.or.l.  i:. 

HUH.  a-i 

2,378.70 

2, 842.  .-It 

4.54.  (17 

.S,2<t().  .v:; 

1,844  .-■'I 

4.5.  H) 

4(J7,  :•!<> 

f.,77!.8<t 


2<.Xt.  77 
2,001.  7)t 

8|ii.  H!l 
ms.  ti5 
17,5.W 
I8'i.  (KJ 


Total. 


1,528.  (iO 
"«K).'3i' 
r,(  if)  ■).!«) 


|.5,57.  00 
15.00 

r<70.7l 
13.08 

775.  07 

310.  13 

43  1-4) 

27,5,  0(1 

l(tO.(XI 


1 ,  747.  St7 

13.  HO 

m.  .50 

5. 18,5.  02 


t7,(i«,5.  41 

'12,' 5,57.' 70' 

2,33<).31 

25,(i8l.  45 

0,513.00 
3,71  r..M 
3,077.  14 
2,004.  (Mi 

873.  r>2 
5,.327.  8i 

;i.37.  70 
(i,>V2<».  .57 


tO<t.  87  38,148.17 


IXH  KS   .\NI>  WIlAltVES. 


220.  Dooks  Mild  whnrvos.  Colon,  repairs  ntid  n'ncwuls 
of 

Z'l.  Dooksnmi  wharves,  ramiinii.  n-pairsand  ii'iiew- 
a  Is  cf 

S22,  TTarbor  master  and  li)ihf-hous(>  k('o(x>r 

224.  Light -houso,  sup|ilit's ^  

225.  La  Hoea  nior.  n'p.'tirs  .nid  ii'tn'wals  of 

22t).  La  Boca  Imsins,  dn-dgiiig  of 

227,  r!.ip<'ts  and  dnvip's,  n'pairs  and  n'newcls  of . . . . 

22,S.  Buoy.s,  ni>air.s  and  nMunviils  "f . 

220.  Rental  of  dredges,  elaivts,  ete 


IHflO.  14           1224.  <t.5  $(i,7.i8.  3.{  $13,.50.5.(t8 

H'.  W             102.  H5  r2,;i7l.20  ,5, '171  22 

72.  ;VI                7<i.  25  87(1.45  .SS4.  .51 

ti.  !t5               10.03  ^().  M  ft  1. 7,5 

1.074.  42              377. Cil  fl,lH»i.04  1,4.54  87 

5,3111,  (H)          2, .8,57.  78  ,32,712.  .35  43, (WW.  87 

15.(115,48        1(1,170.23  31,!t71.75  25..V)3. 27 

2.5.5.  15  .'i<l.5.  12 

.584.110  f.,a88. 37  »1,»77.().S 


k^       Total . 


(177.  ,5(1 
24.'<51.<t4       20,407.00      103,, 579. 78         <»«, 4.5.3. 27 


KK.\L  EHT.VTE. 


230.  Colon  buildings,  repairs  nnd  r<M\e\vals  of $1,008.27  $l,.5«i2.42  $22,5.5fi.  'S  :    $12. .59,5.8.5 

231.  Colon  buildings,  n*pairs  of  existing  furnituni 28;t.  ,50  .57.31  1.94.3.81  1,04.5.0.5 

2.32.  Legal  and  other  expenses 821.04  805.82  10,42<».  15  10.589.  H2 

2.33.  Freight  on  wat^^r 4. 07    27().  <K»  54,3.  "22 


Total. 


2,80(5.88  ■■      2,425.55       35,20(5.  tlC         24,77.3.74 


LOADING  AND  DILOH.VROINQ  VESSELS  AT  LA  BOCA. 


250.  Transport^^rs,  La  Boca  pior,  hiel,  water,  and  sup- 

plies   

251.  Transporters,  La  Boca  pier,  repairs  and  reiu'wals 

of 

252.  Labor  on  pier 

255.  Other  supplies  and  expt^nses 

256.  Exjiensea  transferring  freight,  by  lighters,  Ix^- 

tween  ships  lying  at  wharf  and  shore 


Total. 


$78. 26 

I, Odd.  02 
900.  40 


48.27 


179.  8.3 

1,497.21 
715.  12 


49.  35 


$1,370.44         $2,014.6!' 


9,.3«7.  .57 

10,(5.82.  JO 

91.. 59 

l,ftS7.  3.H 


5,27.5.51 

7,952. 1 9 

62.  4,-. 

529- !» 


2,002.95         2,341.511    22,019.18         IS.JURO: 


RTEAMER  EXPENSES,  PACIFIC  LINE. 


14.  l>o88  and  damage , 

22.  Btores,  deck  department. 

Total 


13.  ao 


3.(10 


$236. 22 
33«S.aa 


$1.513.4,! 

S8.  (V. 


1,«M.4P 


;^vvHa;'--  ^\^^^^s^s|^^^^  ^  ^-nV^i^i^v^^-^^ 


OllttlS  to 

PCemliPr 
31, 

5S,  m.  74 
15.  fK) 

7,W4.  1,-, 

W8.  .M 

2,;<78.70 

2,842.  :i} 

454. 07 

3.2<X).,{..' 

1,844  .VI 

4r  ijx 
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QiK-sfcion.^  Tariffs  of  Ward  Linp  from  Npw  York  to  Cuhan  and  South  Amprioan  ports. 

Answer.  'Dk-  Ward  Lino  .stf  amera  do  not  run  t/)  South  Amerioan  ports.  We  .submit  their 
tariffs. 

Nftw  York  to  Vera  Cniz  and  Tampiro,  M^'xico,  dated  October  1,  19a3. 

New  York  to  Progreso,  Mexico,  January  2,  1905. 

N.iW  York  to  Habana  and  Santiago,  ('uba,  their  letter  Antt^A  February  ;^.  They  have  no 
printed  copies  of  iHriffs  for  distribution  at  the  present  time. 

R.  L.   W.ALITRR, 

Traffic  Manager. 

The  New  Yfrrl-  and  Cuha  Mail  SU/imship  Crm.'pa.ny,  W<rr(\.  Line. — Freight  tariff. 
.NTRW  YORK  TO  VKRA  TRUZ  AND  TAVfPTCO. 

[KtTectiva  October  1,  l<yTj.    i^uhject  to ohange  with<vit  notice] 

Acid.«»,  carfjoy .- ^ach .... 

Acids,  in  iron  drums , per  KX)  oofinds.  . 

Animals,  cattle p^,.  head . . 

Animals,  horses ,^o. 

Animals,  dogs do. 

Animals,  calves,  in  crates per  cubic  font. . 

Animals,  ho<?s,  in  crates ,-jo. 

Asphalt per  m  pmmds' ! 

Apples.  - ppr  bnnel. . 

Barley  .  .    per  HX)  pounds. . 

Fieer,  ale,  or  porter,  bottled _per  <'ubic  f.mt. 

f'ran per  1(X)  pounds.  . 

Brick,  fire  or  common per  1  .{)0(). 

Cartridges p«r  100  pounds. . 

Caustic  soda do. . 

Cement do. 

f "himneys,  lamp per  cubic  foot. . 

Clay,  fire  or  common per  1(X)  pounds.. 

Cocoa do ... . 

Copper  ingot.a,  pigs,  and  sheets do .... 

Corkwood per  CTibic  foot.  . 

t<5m ppr  bushel. . 

Cotton per  UK)  pounds. . 

Crackers,  in  barrels  or  cases per  cubic  foot. . 

Deck  freight,  n.  o.  s do. 

Empty  ban-^ls . .   do. 

Flour,  in  barrels per  banei. . 

Furniture,  k.  d..  boxed  or  in  bundles per  cubic  foot. . 

Glassvare.  common , .  .do 

Glass,  window per  lUO  pounds. . 

•rrreaae,  axle do. 

Grease do 

Grindstones do. 

tVonpowder per  pomid. . 

U&y per  bale. . 

Hay.  compressed do 

Houses,  portable per  cubic  foot. . 

Iron  and  steel,  band,  bar,  boiler,  rod,  and  rank,  bolts,  butts,  Umges,  nails,  nuts, 

rivets,  3«:rews,  .spikes,  and  washers p>er  100  jxiunds. . 

Iron  beams  and  gu-dersK        -ne  Miichinery.) 

Iron  pipe do 

Iron  pipe  fitting do 

Iron,  pi^ do 

Lamps,  lantenw,  and  fixtures jjer  cubic  foot. . 

L»th  and  shingles do 

Lead,  in  pigs  or  sheets per  100  poimds. . 

Le«d  pipe do. . . 

Liuuber,  whit©  pin© per  1,000  feet. . 


$2.00 

.50 

rtn.oo 

To.  00 

10.  00 

.'25 

.25 

.25 

1.25 

.30 

.12^ 
.40 

l.-).(X) 

1.50 

.25 

.25 

.12i 
.25 

.40 

.;io 

.12* 

.  10 

.;J5 

.12 

.09 

.7r, 

.12* 

.40 

.:» 

.30 

.30 

.03 

1.25 

.70 

10 

.;« 

.30 

.30 

.25 

.12i 
.10 

.30 

.30 

8.00 

vN^XN^'^^^^'^  ■    '^■--v 
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Liimlwr,  hardwood per  1,000  feet. .  $9. 0() 

Lard per  100  pounds . .       .30 

Machinery,  piece  or  package  under  2,000  pounds do 40 

Machinery,  piece  or  package  under  2/4,0(1)  pounds do .50 

Machinery,  piece  or  package  under  4/6,000  pounds do 60 

Machinery,  piece  or  package  under  6/8,000  pounds do 75 

Machinery,  piece  or  package  under  8/12,000  pounds do 1. 0<) 

Machinery,  piece  or  package  under  17/''i0,000  pounds do 1 .  25 

Machinery,  lots  of  25  tons  and  up,  ^>iece8  or  packages  under  2,000  pounds do 35 

Any  piece  or  package  of  the  al)Ove  subject  to  measurement  will  \>e  charged  at  the 
rate  of  15  cents  per  cubic  foot,,  if  paying  ship  l^etter  than  weight  rate. 

Marl)le  dust per  100  pounds. .       .  30 

Meat P«r  barrel. .       .  75 

Measurement  goods : per  cubic  foot. .       .  15 

Nails per  10(J  pounds. .       .  30 

Oil,  cotton  seed,  kero-sono,  lubricating,  myrabanc,  and  lard do ^^3 

Oil,  n .  «.  8 do 40 

Paint* do 30 

Paper  stock,  strawljoard,  in  compressed  bales do 30 

Paper,  straw per  cubic  foot. .       .  12 

Paraffin  wax per  100  pounds. .       .  30 

Pianos  and  organs per  cubic  fot)t. .       .  20 

Pipe,  earthen  sewer,  ownc^rs'  risk per  100  pounds. .       .  30 

Pitch do 30 

Plaster,  in  barrels do 30 

Potash do 30 

Rails  and  fish  plates do 20 

Rice do 25 

Rosin , do 30 

Safes,  under  2,(K)0  pounds do 75 

Safes,  from  2/5.t)00  pounds do. ...     1.  00 

SafcvS,  over  5,000  pounds do 1.  50 

Salt..^ do 25 

Sand,  in  barrels do 25 

Sewing  machines per  cubic  foot. .       .  124 

Shooks,  lx)X do 10 

Soap  stwk per  100  pounds. .       .  30 

e«:.da,  ash do 25 

Specie,  imder  $10,(XX) per  cen :. .  i 

Specie,  $10,(X10  and  under  $.50,000 do 8 

Specie,  $.tO,(¥X)  and  under  $100.000 du \ 

Specie,  $100,000  and  upward do ,',, 

Spikes per  100  pountb. .       .  30 

Staples do 30 

Stearin do .'M) 

Sulphur do 'M 

Tallow <lo i^O 

Talcum do 30 

Tar do 30 

Tobacco do 40 

Trunks !><"■  cubic  f(M)t. .       .  ' 2 

Turoentine per  KM)  pounds. .       .  30 

Valuation JKsr  cent. .  1 

Varnish per  100  pounds .  .       .30 

Vegetables,  not  deck  freight do 50 

Weight  goodf.,  n.  o.  s do 40 

Wheat,  whole  or  crushed do 25 

Whiting do 30 

Wire,  barb,  fence,  and  telegraph do 30 

In  addition  to  above  rates,  5  per  cent  primage  to  be  added. 

Minimum  B/L,  $5.25  for  Vera  Cruz. 

Minimum  B/L  $5.25  for  Tampico. 

Tampioo,  jetty  dues,  for  account  coosiguees. 

Vera  Cruz,  lighterage,  if  uay,  for  account  cousiguees. 

All  frei^ts  prepayable. 


^'^ '^A'^Vi  ^  S'l ^i^^^i^'/i-W  '^"' ■  i-i'A¥:*V, 


^^"^  O  >*  ^i'  ^^-^r^    ,  }■  M^s^^'^^^XJ'^^'VH'"*^^'*-*^^^ 
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NEW  YORK  TO  PHOORESO. 
LEffwtivt!  Tamiary  2,  V.m.    Stibjet-t  to  ohunge  without  notice.] 

Aruls,  carboys ^.ti^.]. 

Acids,  m  iron  druniH per  K.H)  puunds. . 

.VnirnaJs,  oafttle  (net) p,.f  heaii. 

Animals,  horses  met) jo, 

Animalw,  dogs  (net). J„ 

.Vxiiradls,  calves,  in  crates pee  (■ui)ii.'  loot.  . 

.Viiimals,  liogs.  in  crates Jo, 

.Vnimais,  small  fowl,  in  crutf.>s tjo. 

Apples p,.|.  i„i,.,.',.] ■  ; 

.V-sphalt. p,.,.  101)  p,jiijid,s.  . 

.Vnimonia,  in  iron  drums _ eaeli. . 

B'lfley pi-r  100  pounds.  . 

Beer,  ale,  or  porter,  bottled , p,M-  cubic  tool.  . 

Bran. . ._ per  lOO  pounds. . 

Brick,  fire  or  common do. .. 

Brick,  hollow ji^ 

Carbide p,.,-  pound .  . 

(.'artriiiges per  KK)  pounds.  . 

Caustic  soda , cjo. 

Cement ^l^,_  _ 

(."lay.  fire  or  i.'onuuon do.  . .  . 

<^V>i'oa per  cubic  foot.  . 

Copper  ingots,  pigs,  and  sheets per  KXJ  pounds.  . 

Corkwood Pcc  rul)ic  foot,.  . 

Con\,  5,1  XK)  bushels ,  per  i)usiiel. 

Corn,  over  .5.mX)  bushels d(^  -  . .  . 

t\)tton pec  100  puuiids    . 

Craikers,  in  barrels  or  cases per  cubic  fotn,.  . 

<-'oke per  2,2 it)  pounds.  . 

Coul- ,J„.  . .  . 

Deck  freight,  n   o.  s . ,  .y,cv  rubn;  UmjI  . 

IKuanntc p,.>i-  poui.d,  . 

Kmpt  \  barreU per  cubic  foot .  . 

Flour,  in  barrels per  inurel .  . 

Flour,  in  italf  barrels per  half  l)drrei .  . 

Furniture,  k.  d per  i;ubic  foot.  . 

Fireworks do.  . .  . 

Cilasswaie,  conuuon d(i. 

( ilas.s,  window   per  KX'  pounds.  . 

(irease,  a\le do.  . .  . 

i  rreasc do.  . .  . 

I  'o'liulstones .  do. 

V I  rapes j>er  .■ii!)ic  foot 

Uasoline per  100  ixnuids .  . 

I  lay.  cotuprcssetl  bale^* do.  .  .  . 

I  biy ,  "  l.owry  "  ba.fs do.  . .  . 

t iou-ses.  iHntable ... .    [x'r  cubic  foot.  . 

Iron  anil  steel,  band,  ba.'.  Uulc)-,  ri.x.1.  aiul  lank,  galvuiu/.cd.  and  corrugai-ud 

hou  anif  steel,  Ih>1is,  nuts.  biiii;i.'.>.  aails,  buu>    rivets,  screws.  >pikc>.  and  wtushers, 

per  1(H)  pounds .    .    

lrv>n  beams  and  girders,  not  o\  er  30  k'nt  or  2,(HJ0  ptmnds 

Iron  over  3U  (xH't.f> 

I  ion  pijHi .  .  per  U.HJ  pound.s .  . 

Iron  ()i^H■  fittings do.  .    . 

l.aiu|»s,  iiuiterns,  and  H.xtures pei'  cubic  foot.  . 

Lath  and  shingles do      .  . 

la-ad,  m  [ligs  or  shwts per  \W  pounds.  . 

Lt<a(i  pi|Ki do ... . 

Lmiilwr,  while  pine p<.'r  l,(XnJ  feet.  . 

Lumber,  httrd-wtHid do.  . . . 

I .ar»l per  l(X)  pounds. . 

Machinery,  piw«  or  package  under  2,(K.)0  pounds do 
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$2.  25 

m 

M).  (X) 

7.5.  (X) 

10.  00 

.25 

.25 

.25 

I.  :55 

..M 

2.00 

.35 

.  L"> 

.45 

.  25 

.10 

.01 

L75 

..JO 

.20 

.25 

.17^ 

.35 

.  12i 

.  KJ 

.09 

.  K) 

.  \r, 
'/';.  00 

n  L  (M) 
.  20 
.01 
.  10 
.70 
.40 
.I2i 

20 
.I2i 
.4o 
..Jo 
.3o 

.35 
.20 
I.. 50 
.  10 
.  .30 
.i2i 
.  25 

.30 


.25 
.  L4 
.12i 
.30 
.,30 
S.OO 
9.(X) 
.30 
.  15 


<*  Net. 
H.  l)oe.  42U,  5U-1 « 


>  SpeciaJ. 


.V-^vV.>v>\H)\.^-4\^'H'Hi'.v-:^  ^\>iti,^^iaH(  %^^^\\-X,si^V\\Sv'-*4'^-^^^^^'-^^^''-XH"^^^-.V^      ^\<\V' ' ^^ N(  N^H^>iS  ^v^'^^;n^'HJX^.  vV'^ 
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Ma«ln»prv,  piece  or  pnckM'c  under  2/4,0(K)  poimds per  KM)  pounds.  .   K).  .lA 

Mftchincry,  piece  or  pnckn^c  under  4/0.(MM»  poundH (|f,.  ...         70 

Mflcliiiierv.  piece  or  pHckHKe  under  O/'^.'KM)  poinids do 80 

Mnchinerv,  piece  or  pi  rku^v  under  H/12,(KM»  potUKls do.  '.  .      {  V) 

Mftciiinery,  |)iece  or  pi.  kajre  under  I2/2(»,(KK)  pounds do.  1.  10 

Any  piece  or  imcknt.ic  of  llie  nl'ove  muIijocI  (o  itiensurenient  will  lie  clmrjjed  «(  fhe 
rate  of  17i  cents  |)ei  cid)ic  foot,  if  pnying  ship  lielter  tliiin  weight  rtitc. 

Marhlt'  dust p,.,'  UK)  pounds.  .        .  2r) 

Mp»1 ,„.r  Imrrel.  .        .  HFj 

MeHNureitiPi't  poods p,.,.  ,1,1,!,.  f„ot .  .  I7l 

^*.»>''<rti' per  1(K)  pounds.  .        .  2', 

Oil,  cotfon-<eed,  kerosene,  luliricating,  nivrnluuu',  and  Inrd do ;V) 

Oil,  n.  o.  s ". fio.  4r, 

Onions d,, r^r, 

I'otaloeH do  r,r, 

l'«i'Hs do :w 

Paper  s(o<k,  strawhoard.  in  compressed  Imles. .  .  >. f|o :{'» 

Pap<>r.  straw p,.r  ,,iliic  foot    .        .  12i 

Parafliii  wax ppr  KK)  pounds.  .        .  ;i', 

Pianos  and  organs per  cul.ic  foot.  .        .22* 

Pipe,  earlhcn  sewer,  not  oM>r  12  inches pi.p  KK)  pounds.  .         2'> 

Pipe,  earthen  sewer,  over  12  inches d,,  ;^) 

I'ltHi---: .[.  ...i\n.][[  :JH) 

Plaster,  in  Imrrels do  2r> 

l*f>««'^l»  -  -  ■  ; .do.  .'.'.       ,  ;i-, 

Rails  and  fish  plates do  2') 

Ri«'<' /...  .(\(K  ".'.         25 

RosMt ,1„ ;^) 

Rails  (portahle).rt 

Safes,  under  2,(M)()  pouiuis  cm  h do  7.', 

Safes,  from  2/o.()(M)  pounds  ••acii do  ^  (K) 

Safes,  o\tr  o,(H)t)  pounds  each _ .  .do  \.  rd) 

^»^^ do m 

Sand  in  barrels do  2'> 

Sewmjj  machines pt-r  mluc  foot .  .        .  1 ') 

Shooks.  l>(»x do i2i 

Soap  stock p,>r  KK)  pounds.  .       .m 

Soda,  a.sh do .M) 

SiM'cie,  under  $K).(KK) per  cent  b  A 

Specie,  SlO.tKK)  t.nd  uiuler  $.'i().»KK) do  ^3 

Specie   !«:i(»<KK1  and  under  .fKK),(KK) do h  \ 

SptM'ie.  $UK),(K)  and  iipward do.  ...  t>,', 

Stearin f'.X^ 

Tallow per  KK)  pounds.  .        .  -.Vt 

Talcum do ;{.-, 

Tar do ;^» 

Tobacco (io 4,^ 

Tnmks p,.,-  (^bic  f(K)t. .       .  l."> 

Tuqwutiic per  KK)  pounds.  .        .  30 

Valuations p<.r  rent.  .  1 

\«niish per  KK)  |K)unds.  .        .  3o 

\epel«blcs,  not  deck  fn-ight do 5o 

"'eight  p'od.s,  n.  o.  s do 45 

Wheat ,  whole  or  crushed do .3() 

Whiiini; do 3o 

Wire,  bari),  fence,  and  telctiraph do :i() 

Windmills,  w<'ight  or  measure,  15  cents  per  cubic  foot  or  40  cents  per  KX)  {K)unds. 

In  adoition  to  alK)ve  rates,  5  per  cent  primage  to  be  added. 
Minimum  Ji/L,  Htj. 


"Special. 


6Xet. 


■nainHimn 
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TlfK   VKW  YOUK    \N'I)  t'CBA  MAri-  .STK  ANfSlI  r  I'  f  OMl'A.VY,  WAKD  LI.VE. 
[Jdiries  K.  Ward  &  Co.  (IncorpnTited),  Hg«nt«,  W-Ofl  Wull  strpoti 

N'kw    Y okk,  Ffhriiari/  -i,  /fiO'>. 
Mr.  U.  L.  WAf.KKR, 

Trnffif  Mnnntjer,  I'rinnrfi'i  Kallr<-tad  ('omfKirm, 

2'f  Stnfe  Street ,  AV*/'  York. 

f>BAB  SfR.  Koplying  f<»  yours  of  PVhninry  2,  [  would  advise  that  tho  mtrs  from  our  pier, 
N'f'w  York,  to  Hatmrm  and  Santingo,  (!ulm,  uro  ns  follows: 

Boots  nrid  -(fiofs. 

rnrinrd  jjoofls. 

Drills.  • 

I»rv  t;fK»d>:. 

Klf'ftrieal  material,  no  piece  or  packa^Jt'  nvi-r  "-'.IKjO  pouinl-i 

(JIassware, 

Hardware. 

I ,» ri  1  \ys . 

Cigars  nnd  fitjarottes. 

Tools. 

Mrtrhinery,  ru.  picrc  or  pafkas^e  over  'i.lVK)  pounds. 

.■v»ap. 

Typt'writing  maelunes. 

(V)mmon  jewelry,  witli  no  vuluntion  ~;p''(ilied. 

[{evrilvers,  no  vnluation. 

liarhed  wire per  KK)  pounds. 

f.ard  luid  provisions do.  . . 

(  artridj'es df).  . . 

l-"lour,  in  l.stijs per  hair. 

.Vianufactured  iron,  if  sfnietural,  not  over  .'^f)  feet  m  Icuirtli per  liV)  pounds. 

ftailroad  material,  sueh  as  niiis,  ele pcf  i^ross  ton 

Sewirfir  niaeoines |)cr  .■uhie  foot . 

Oil,  in  Uarrels    - 

To  f  Tabana per  Imrrel. 

To  Santiagn <|o.  .  . 

I  tieg  to  hand  you  herewith  eopv  of  tarilf  in  clFi-ct  ut    the  pn".!i'nt    time  to  Veracniz.  and 

Tampieo,  also  to  Profjtvsi^.  whi<"h  mnx  he  of  ^er'N'iee  lo  v<>ii. 
Voun;,  verv  tftilv, 


I'P.ts  per  KX) poimds;  sul)- 
ji-'f  ttt  measurement  rate, 
10  I'cnts  per  cuhie  foofc. 
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25 
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1 

M) 

V.  H. 


'\i-i:;N(!iij. 


(iilitrril  frittl/i/   Ailtrit. 


KxuiH.v  B  21. 

Ninv  V()i:k,  Fihrvary  ,'/.  //0.'5. 
Hon.  -f   f..  BitisTDW. 

Anri)n.  (  ■iiinl  Zone.  Pnwma. 

'Jk.kii  *^iu:  Qnyni  .\  o  .';,  -  V\'!)at  eU'eci  would  it  have  i>ri  ihc  :'cvcnues  of  the  Panama 
Railroad  to  di.scontinue  the  -iieamship  iine^ 

I  l.'eic  'i"'v  '"  -utMiiit  till-  inilowiim  ;inswer  to  iliui  '|uc~;tion- 

The  iiut-stion  involves  ,i  !iun\her  of  diU'ercnt  iinfxutuiu  'on.-^uierntions.  and  i  shall  there- 
fore (jla-ssify  my  answer  under  liie  ditl'iTeiil  heads  whicli  indicate  the  variou.s  pouils  of  view 
from  which  the  (piestioa  raunt  he  con.sidertui. 

NET    liAUNlNGd   OF   TIIK    .VrE^iMSHU'    LINE. 

Of  course  a  diseontiiiuarn'e  of  the  steam.ship  line  would  lesuit  in  a  loss  to  the  railroad 
revenues  of  all  the  net  eaniuifis  of  that  Ihie.  Tliese  tiei  raiiuiitcs  amounted  durmir  the  year 
V^H  to  a  total  of  '$17.').0orj.38.  'Oiis  tijriu'e  is  not  ab.'rokuely  c.Mut.,  the  returns  for  l)e<'eraber 
[lot  haviny  yet  bwu  reeeiveti.  but  the  amount  of  net  earnniK"*  of  the  iuie  will  certainly  tiot 
\}v  le.ss  than  the  lifiure  state*!.. 

This  hjifiire  is  ivached  by  deducting  from  tlie  total  receipts  of  the  steamship  lino  for  the 
year,  Sl,llt).913.80.  the  total  e.xpwi-se.s  of  the  lim-,  >iy41,sr).S.  J2.  The.se  receipts,  .so  far  as 
concern  mails,  pa.ss«<iitjers,  excess  baygaji^e,  misc<'llitneous  lei  c'p:  s,  ,iud  freiijht  between  New 
York  and  Colon  are  actual  amountH  not  alhxted  b\  any  other  transportation.  So  far  as 
freight  to  or  from  pouits. beyond  Colon  is  coucerneil,  they  are  lunved  at  by  crediting  the 
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stramsh.p  In,,  w.  I,  hh  pr  rmt  .,f  (lu-  t,.fal  mvinls  of  th.  ,(„„,,u„v  for  transport  at  i.,,, 

h.  wm,  N,.w  ^ork  «,ul  I'ana.na.     Tl.is  loavr.,  as  tl...  pronortio..  for  tl.  rail    mT      ns,^^,^^^^^^^^ 

alien   ,..lw..n,  I'nna.ua  an.l  Colon,  -1.^  ,„.•  .,.„,  of  ih..  iJn:  throuKl,  rah-  "  d  ,     .      ,| 

om   Panan.a  as  a  port  of  ori«  ,.  or  .(..stination.  an.l  npon  (1...  o'l„.r  l.ns  n  -Is  fr  ,     22 

witti  tl...  pia.-li,.,.  of  ||„.  company  ni  its  transactions  with  other  carricrH  ui.on  hnsincss   il,,. 
water    ransporta.ion  of  which  is  done  l.y  ..thcr  lines,  the  railroad  coin,,     v  n    '      nrsut 

European  po  Is  and  ports  on  the  west   coast,  an.l  tl,..  si,.an..ship  .•on.panv  r,.<..ivintr  an 
mrl.?    :       .'••■"IV"  "'""""">■  "'•:  ■'^"""-  I"-'"""""  •<•  ""•  '"''Kth  o'f  its  line        l^ 
y  m.,1.  ,  l»-"P«'>-l.on  <l.,es  not  niululy  exa^K.-at..  ll arnintrs  of  the  steamship  line 

of  »4..«  p...  1.  n,  an.  upon  [...m.-wani  .ar^o  of  ,<l.l!>  per  l..n,  while  l.y  saili.iL'  ves.sel  the 
rat.,  to  the  Isthmus  Iron,  .N..w  York  is  ,51  p..r  ton,  an.l  th,.  (I.^vrnm,.,,-  has  lutn  .u  ,al  ' 
jmym«  lr..,n    .N..w  Orh-ans   ,.,  Colon   to   the    rnit...l   Fruit  (ompany  Ih..   s.;,,;,.  T,.' .. "H?. 

Thl^^.'amir.'  "r'"^'""'  •'""  "'•;•'"•  '•"'"'"^-  '■'•<•■"  "H'  st..amshio  line  are  n..l  ov..rslal,.,l. 
lh..s<  .ainiiiKs,  .,f  ,„„rs<.,  ar..  n..t  .•..nslani  m  amount,  haviiu'  heen  for  soine  years  for 
partuular  ivasons.  l..ss,  an.l  for  s.m,..  y..ars  ,Mvaler,  th'an  th..\un.,un      ne     io, .         Tl , 

ZlX Tl     "'  ^"T^  ^'♦^  '"*>■'•  '"••'^'■^f^^'-  ''-  «1-'"'.'X»<>  I-''  "-Mm,,  an  am.amt  ..I  viously 
n  uh  k^s  than  prol.abl..  future  n.-t  earnin-s.     Tl„.  r,.v,.„ue  ..f  ih,.  railroa.l  .■..mpanv  woul.l 
1m.  .hnM^tly  r,.,lu.'..,l  l,y  tl...  <lis..,ntinuan.(.  .,f  (!,.■  lino  l.y  sii.'h  amount.  '      ' 

LOSS   OF    mJSINESS    CONsKyUKNT    l!I'0\    TIIK    AB.iNI)0.\M|.:NT    W    HTEAMslllI'    l.iXK. 

The  Panama  8t..amship  Lin..  furnish..s,  an.l  has  f-in,ish...l,  th,.  ,.njv  dir...!  and  ,vm,l»r 

means  ol  transp.„tat  urn  betw....,,  .New  V,.rk  .-n.l  l!,,.  Islhn.us,  an.l  it  i's  ..nlv  l.v  furnishing' 

such  .hre<-t  and  r,.^u  ar  tran.sp,.rtali..n  that  the  ...mpany  has  I,....,,  ,.„al.lV<l  to  maintain 

ho  earnm^.        the  radn.ad  at  .1...  h,ur..  whi.l,  tlwy  hav..  rea,.h..d.     All  ..(her  lines  runnii.K 

live  t.)"shi        rs  "'  "  '""'  '    ''       !.''v>nK'  thus  a  ..-rvi.-,.,  sk.w,  iriVKular,  an.l  n..t  altra.  - 

Jf  this  comi>any  wer..  to  al.an.h.n  its  st..amship  lin..  th.r..  w..uM  I...  no  l..„.rer  such  diivct 
ami  iVKuiar  .servi.r.  \  arious  ..th.'r  cuipanies  hav..  iiuli,  al.'.l  a  n.a.lin..ss  t..  tak..  ..art  in 
transp.,rtalu.n  l...tw,.en  th.-  Lnit..<l  St„t,.s  an.l  Coi.m,  hut  l.v  innkin^  C.,h,„  a  ....rt  of  .all 
only  A  c..rtam  amount  ..f  trafli.'  w.>ul.l  un.loul.t..<llv  I...  .•ani...l  l.v  such  v..ssels  l.m  th..v 
would  bo  unahle  to  lurnish  th..  transp.)rtation  r...|uisile  to  mainlaiii  tl...  busin.'.s-.  .>f  (he 
route,  whi.h  re.iuMvs  a  pr..mpi,  iv-ular,  an.l  trust w...'thv  s..rvi.v,  not  subj....)  to  th..  .klavs 
wlii.h  inevitably  o>-cur  wh..re  a  [.ort  is  o..!v  ..i...  of  a  numb.-r  at  whi.h  a  v..s,s..|  e,,|N      ' 

establish...  to  tak..  tl...  plac..  .,f  the  ...,m..any-s  lin...  Tl,..  lines  f„.,„  ,|,,  l„i(...l  .States 
making,'  ol..n  only  a  port  ..f  .all  w.,ul,i  tak,.  vium^^U  ..f  il,,-  busin,.ss  o|i,.n„>'  t,.  „,„k..  su..h 
a  direct  hn..  unprohtab  ...  R,.,;,,!,.,-  ,,,,.1  fn..,u..nt  saili„t;s  .an  .„.,  b,-  ..xp..,i..,|  ...x.ept  uml..r 
the  pr..s..nt  sysi..,,,  At  the  p,-,.s..nt  (jm,.  tl„.  I  .,it,..l  Fruit  (oiupMuV  has  b....,,  makin.' 
{  olon  a  p.,rt  .,  .-all,  at  r..(|u..st  .,f  this  .■ompany,  b.r  its  .Ww  (),l,.a„s  boat.  ,.ur  obi..ct  in 
arrauKin^  Ins  bemfr  t.j  a.r.jmmo.lat..  tl„.  Mi.l.ll..  \V..s|  an.l  reli..v..  an  anti.ipat,..!  p„..sure 
on  th,.  fa.-ihtieso  („ir  hn..  thn.ufrh  the  ,anal  business,  but,  thou^-h  w,-  !:;..-  ma.l..  favorable 
arranKem,.nls  with  thorn,  thev  hav.-  not  b,...n  willing  t..  l«k..  any  frei{;l,t  fr.,i„  C.,l.,„  t,,  the 
L/tute.l  .States,  Im.iinK  car{,'o  Ironi  ..ther  ports  ii,or..  i.rolitable 

To  .s<.curo  tralli..  shipp..rs  must  1...  a.s.sured  that  th.-y  .an  ivlv  upon  an  opportuuitv  to 
dispat,.h  their  ^.....Is  at,  .-..^ular  an.l  r,.as.,nably  fr,..,,i..nt  inL-rvals,  and  that  tile  LM.o.ls'will 
l«,  forward...!  t.,  (li,.,r  .lest mat i.>ii  witlu.ut  undue  .l..l«y.  Th...s..  ihi„j,s  aiv  as  m„M.rtant 
a.s  the  rat..s  at  whi.h  th.-  floods  ar..  transp.,rt,..l.  For  (h.>  'rnat  bulk  ..f  p,„li(abi;.  iralli,' 
low  rat.-s  wll  imt  .•onipen.sate  f.)r  unv...rtainty  in  lransp.„(ation,  an.l  w..  has.,  alw.r  f.,un<l 
It  ne,...s,sary  to  bo  vi.r,lant  to  ,s<...ur,.  this  .•.•rtainty.  Any  failur..  in  this  r,.sp..,t  i  ,  imme- 
clmtoJy  r..fl,..,.ted  in  the  am.aint  ..f  busii,...ss  s....kinj,'  the  route,  whi.h  falls  with  ev.rv  such 
raiJuro  an.l  n.s(.s  with  every  impr..voin..nt.  F..r,.xampl..,  sin.-,,  th..  .•s(Hblishm,.nf  .>f  a  w..oklv 
uiHtoad  of  a  t.-n-day  s,.rvico  in  \m)  tl...  total  .ait  ward-boun.i  busii„.ss  of  th,.  st..an,shii,  line 
i)a,SHing  over  the  railroad  has  in..reas,.<i  from  .'■d,2(Mi  t..ns  i:-  JSlXi.  .-,.{,2;«)  tons  in  i,V)7  and 
Sl,814  lon.s  „.  S9«  to  a  total  of  <M:.M)  tons  in  HM)-!:  wl.il,.  ,1,..  h,.m,.war.l  in.'.;  .as 
mcroa,s*.  from  24,2r.4  tons  in  WM,  :il,9.5(i  ton.,  in  I.SU7.  and  :M,4(52  Ions  in  ISDS.  to  (52  2;iU 
toijM  in  Wm.  in  tho  sam,.  j.eiiod  and  und,.r  tl.,.  .same  influoti.-os  tl...  t,>i.naL'o  to  San  Fran- 
C18.X,  ioso  from  22,.J<51  Iouh  in  1890  to  'mm  tons  in  IlKM;  while  that  fron,  San  Fra, uilr  , 
to  New  York  ro^«,  from  l.'^Cm  tons  ii-  IWXi  to  3(),272  tons  in  IIXM 

ability  to  Hhip  gotKis  to  LurojM5  via  Now  York  (to  which  1  shall  horoaftor  rofor)  in  order  to 
overcomo  dimoulties  that  aro*.  from  the  fact  that  none  of  those  linos  were  readir  to  furniah 
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till-  s4Tvin>  iiiTiMmrv  to  obliiiu  atid  hold  iIh-  tmmi-.  Tlic  same  (limcuK  v  would  iiris*-  in  th«i 
ras4-  of  liiifs  from  tlio  United  Sliites,  ntid  if  this  coriiimriv '^  Hue  were  ui.tuidoricd  thcte  would 
he  no  WHV  of  rncctinjj  it . 

My  Its  hills  of  lading;  and  thoso  which  arc  i.■^sn.•d  for  tmrisportatiMn  over  the  railroad  to 
points  hcyond  the  fornimny  rmTvcs  the  ri^ht  oi  forwimiiug  from  Colon  l>v  such  carrier 
as  it  should  si-lcct.  While  llie  coinfmny  ha-;  run  its  own  stcanishij)  line  from  \ew  York, 
tliis  |)rovision  has  heen  of  K'naf  value.  If  frcju'ht  hound  (o  Kit  rope  was  not  properly  and 
prom|)tly  taken  care  of  hy  the  Kurop«'an  line--  lunnin^;  lo  Colon,  or  if  rates  were  not  made 
which  wtadd  enahle  this  coinpanv  to  .s«'cure  husiness  prolitai)le  to  ir,  the  company  has  \tf-cn 
in  a  position  to  forward  (he  freight  by  its  own  line  to  New  York,  and  thence  to  Kurop<>, 
which  ha.s  given  it  control  of  the  situation,  and  enal.led  it  to  draw  to  flic  Isfhnnis  nnich 
traffic-  which  it  would  otherwise  have  lost.  Wliile  it  has  verv  rarejv  (M-en  neces-sary  for 
the  company  a<tually  to  lake  the  .step  of  fonvarding  the  goods  via  of  \ew  York,  it  has 
frecpiently  had  oci  asiori  to  threaten  to  <lo  .so,  and  the  possil)iiiiv  that  it  might  take  this 
cours«-  has  always  iM-en  sutlicient  to  secure  for  the  railroad,  from'the  trans-Atlantic  lines, 
such  advantages  in  ,s<'rvice  and  rates  as  were  necessary  to  draw  to  if  the  freight  desired. 

With  the  abandoiunent  of  the  company's  own  steamship  line  it  would  suffer,  then,  in  two 
ways-  it  would  lose  all  power  of  insuring  prompt  and  efficient  service  hv  the  tran.s-Atlontic 
lines  and  would  U'  left  without  any  ade(|uate  connection  with  New  York,  while  it  would 
!)(•  powerless  to  control  such  connection  as  it  might  Iw  al'le  to  secure.  The  coinpanv's 
cx|>erience  ha.s  been  ample  to  show  that  a  great  diminution  in  the  business  passing  over 
the  Isthmus  would  necessarily  follow.  The  business  Ix'tween  New  York  and  San  P'rancisro 
would,  in  my  opinion,  U'  nearly,  if  not  quite,  extinguished.  Always  expos«'d  to  severe 
competition  from  the  tran.sconf mental  lines,  to  whi<h  wili  shortly  be  added  that  by  the 
Tehuanlepe<\  llonduras,  and  (niatemala  railroads,  i  lie  Panama  roiite  can  hold  its  businesa 
ordy  by  furnishing  regular,  prompt,  and  efficient  service.  Nor  would  it,  in  my  opinion, 
be  pos.'^ible  to  obtain  a  connecti(jn  on  the  Pacific  if  the  line  from  New  York  to  ('olon  were 
less  eflicient  and  regular  than  now.  It  has  always  Ix-en  difficult  i  secure  regular  trans- 
portation between  Panama  and  San  Franci.s<'o,  and  if  a  carri«'r  on  thai  route  can  not  re<'kon 
up(jn  promf)t  and  regular  service  Iwtween  Colon  and  New  York  it  will  U-  impos.siblt', 
prf)bably,  to  induce  him  to  fimii>h  .satisfaclor}-  .ser\-ice  for  a  business  whi<h  is  not  in  itst>lf 
attractive  under  any  ( ircumstances.  Nor,  if  .such  coruiection  could  be  obtained,  would  it 
Im^  [xtssible  to  .s<'eure  the  l/usiness.  Tlie  bulk  of  the  freiirht  otfering  at  San  Franci.s<H)  for 
New  York  re«piires  particularly  prompt  and  regidar  dispatch.  Wine,  for  example,  which 
is  the  most  important  single  item  in  that  business,  suffers  greatly  from  delay  in  tran.spor- 
tation,  and  comi)laints  are  always  made  when  su<-h  delay  (xeurs  in  respect  of  it. 

In  another  way  this  |)ower  uf  fonvarding  the  goods  to" Europe  via  New  York  has  gn-atly 
affected  the  net  results  of  the  company's  opt>rations.  It  has  frequently  Ix-en  the  case  that 
Kuro[)ean  lines  ninning  to  Colon,  s«'eking  fieight  more  profitable  to  themselves  at  various 
other  ports  of  call,  have  k-ft  upon  the  Isthmus  goods  which  they  should  have  transported 
upon  their  own  ve.s,sels.  which  have  (K'lupied  the  warehouse's  and  lars  of  the  company,  at 
one  time  as  many  as  .5«K)  cars  tilled  with  gixxls  which  thos,-  vessels  niight  ha/e  taken  being 
in  the  yards  of  the  company  at  Colon.  By  the  threat  of  transporting  thcs*-  goods  to  F]uro[x' 
via  New  \  ork  the  company  has  always  been  able  to  comp*!  the  trans-Atlantic  carriers  to 
furnish  adeijuate  service,  and  thus  has  saved  its<'lf  from  the  great  expense  which  sucii  an 
accunnilation  of  freight  involves.  This  advantage  the  company  would,  of  cours*.,  lose  if 
it  abandtiiicd  its  steamship  line. 


rKANSl*(niT.\TIOX    OK    (;<M)1)S    KOK    TlIK    COMl'ANr. 


The  net  e.irnings  atui  gross  receipts  ot  the  steaiu; 


up  luic.  :is  eijtuuuled  above,  do  not 
really  iiulicate  the  whole  direct  advantage  which  the  company  obtains  from  its  ownci-ship 
of  the  liiie.  The  very  hirire  amoutit  of  supplies  and  stores  tor  it>ell'  and  its  employees, 
which  the  coinpany  is  conti'iually  transporting  from  New  York  to  (.'olon,  has  been  carried 
ujKUi  it;--  steamers  at  a  lute  very  much  lower  than  that  at  wliicb  other  treii:lit  has  beefi  car- 
ried. This  advantage  would  of  course  disappear  with  the  abandoiunent  of  the  line,  and 
should  be  taken  into  account  in  estinuiting  its  jlfect  urion  'lie  revenues  of  the  company. 
In  the  year  P.KV4,  for  example,  there  were  trans{.H)rted  by  ific  steamship  line  ri.tXM)  tons  of 
supplies  lor  the  railroad  (■t)nipany  and  its  employee?-,  at  a  price  of  .$.")  per  long  ton.  amount- 
ing to  $25,t)()().  It  is  impossible  exactly  to  est'inate  what  'he  additional  amount  oi  freight 
would  have  lH>en  had  this  business  been  carrieil  for  t)Utside  ship{.H<rs.  the  rates  varying  with 
the  eharafter  of  the  g(..<.His,  and  g«.>o(.ls  n«)t  lor  the  tompany  Inung  taken  on  a  metttsuremcul; 
basis  when  that  Ls  more  favorable  to  th^  sliip.  I  thuik  that  on  a  conservative  estimate 
this  freight  of  $2'>,UK)  would  liave  to  bv  doubled  in  cost  to  the  company  if  tlu  goods  weit 
carrieil  by  nn  mitside  earrit  r, 

Th<*  Kwt*  to  the  Oi»iu}»any  inmx  the  diivel  earnings  of  the  steamship  line,  with  the  addi- 
tional low*  from  higlier  rates  on  supplies,  alone  can  not  be  esluiiated  with  accuracy.     The 


kY 


'^     ■  >^  '  \v  r  ,^/^i^  N-*\i.,j    \  ^  'v;-,^'''  x'H* 


Vl'M       1  • 
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sum  of  flioHO  umy  Ih*.  I  tiiink,  |)n»|HM-ly  sot  at  from  $22r),0(K)  to  f2r;<),0(X)  [mt  tinniim,  Ini^ 
will  1m'  ^'I•(•at^'|•  ius  lni-iiicsM  to  the  Isthiiitis  iiiciTiiNOH. 

TIh'  lotw  in  other  wiiys  will,  in  my  o|tiiuon,  Im-  liir  jjrnUtT  in  lunoiiiit ,  Imt  fliifii  two  Incliirif^ 
tocHlimnto  it  proporly,  for  nohody  ciin  siiy  liow  nun-h  the  rnilroad  will  siilTor  from  the  loss 
of  nil  rontral  ovor  connocting  civrricn.  unii  of  nil  powtw  to  niitiMtiiin  miituhlc  lonncclioiis 
with  N«iw  York,  whioli  will  follow  the  nhnndoninciit  of  the  lint'.  The  Snii  KriuiciNco  Im-i- 
IUW8  will,  1  am  (Hiitf  cloar,  ho  wholly,  or  almoHt  wholly,  lout,  and  the  ••arniii),.'H  of  the  rail- 
mad  hIoim'  fronv  this  hnsiiu'ss  umountfd  in  HKJt  to  $l(X»,9r>l  on  w»st hound  hnxijwMs  and 
|(57,2l>H.ti2  on  oastlxxmd  husinoHs.  ('oncornin^j  flu-  trariM-Allantic  huHincHH,  it  is  impossihlf 
to  H|M>ak  oxccpt  fioncraHv  Tlic  incrcasinjj  jfrowlli  of  trallic  lH'tw»'(>fi  Knroix'  a.,  I  tho  wrnt 
w>HHt  via  the  Straits  of  Slajjcllan  will  rondcr  it  (Misior  for  this  trad«'  to  lake  another  route, 
and  it  has  heon  our  exiwrience  that  only  our  a'lility  to  control  the  situation  through  our 
stcamshii)  line  has  enabled  us  to  keep  this  husiness  in  a  Hatisfaclory  condition.  It  is  to 
us  very  eVar  that  to  surrender  the  various  advai\lanes  of  this  line  would  imperil  the  iihility 
of  the  railroad  to  maintain  itself  and  pay  its  fixed  charges,  which  lattd  now  ani.nint,  and 
for  the  next  twenty  years  will  amount,  to  Sfr>(K),(MX)  per  amnim, 

Upon  the  whole  suhjr-ot,  the  ahandomnent  of  t'le  steamship  line  will  pmhahly,  reduce 
the  oarninp<  of  the  railroad  <'ompany  to  a  point  where  it  would  not  i>e  ahle  to  pav  its  fixed 
chatTies  and  cost  of  mainteiumce,  and  it  woidd,  I  think,  he  likely  to  reduce  the  Imsiness 
passinj:;  over  the  railroail  lo  an  exceediii>;!y  small  amount  froni  the  inahility  to  furnish  reg- 
ular transportation  iMHween  New  York  and  the  Isthmus,  and  inahility  to  control  the  oper- 
ations of  the  Atlantic  lines  which  would  result. 

Very  resjM'ct fully,  yoiuM,  K.  A.  Duakk,  Vin-l'icsidenl. 


Ex  II I  HIT  R  2r). 

Quistitni.     What  is  the  basis  upon  which  the  division  oi  freii,'ht  i-liaryes  from  New  York 
to  I'amima  are  nnidc  ix'twccn  tiie  lailroad  and  stcninship  line? 

A  lis  1 1 'er.  - 

Percent. 

Panama  Kailmnd 4/5 

Panama  Steamship  Line rvj 

l{.  L.  Wai.kki!.  Tidjfir  Mdiuunr. 
FEnRiAKY  (5,  HK).5. 


Kxu:  HIT  \\  21). 

QvfHtion.—  yShy  did  you  reduce  the  local  tarill's,  and  what  Ixmefit  do  you  expect  to  accrue 
from  such  reduction.' 

Answer. — The  local  freijjht  tariff,  payahle  in  j:;ol(l,  was  made  in  IS!)2,  and  the  nece.ssitv 
for  some  change  has  long  Ihhmi  appaient.  Xo  chaiif^c  had  been  made  hecause  of  the  attitude 
of  the  Government  of  ('olomhia  in  imposiii}^  various  indirect  charjjes  upon  our  company 
which  we  felt  imjustilied  hy  the  contract,  and  us  we  w<'re  ie<iuir'(i  to  notify  the  (lovern- 
nient  upon  makinji  any  change  of  the  tariff  it  .seemed  jxissihle  that  any  change  might  lie 
made  an  excu.se  fj)r  some  other  govermnentui  denumd.  The  su[)erintendent  was  autln  r- 
ized  to  make,  and  did  make,  s[K'cial  rates  to  encourage  tlie  development  of  industri<\s  ciu 
the  Lsthmus.  The  present  apiM'ared  an  opportune  time  to  nnike  changes  without  sacri- 
ficing our  revenue,  which  may  w  lairly  exj)ected  to  keep  up  because  of  the  increa.se  in  the 
population  along  the  line  of  the  road,  and,  furthermore,  by  making  the  extraordinary  ieduc- 
tioRs  for  short  distances  it  is  expected  that  the  mule  teams,  whicli  have  heretofore  started 
from  Panama,  and  the  boat  service  from  Colon  will  find  it  unprofitable  to  contimie  opera- 
tions, and  that  we  will  thus  secure  a  revenue  from  that  increase  to  traffic  on  the  road. 


Fbbklaiiy  6,  1905. 


K.  L.  Wai.keu. 


Exhibit  li  27. 

Quesiwn.—Yfhy  did  you  reduce  lo<',al  telegraph  tolls,  and  what  Ixmefit  do  you  expect  to 
accrue  from  such  reduction? 

Antnjoer. — We  have  had  a  reduction  of  telegraph  tolls  under  consideration  for  a  long  time, 
but  until  recently  our  fa<-ilities  were  <«>  restricted  and  the  cost  of  maintenance  so  h^avy 
that  we  maintained  a  high  tariff  to  pc^rtly  reimburse  us,  especially  as  hiH;ause  of  depreaseU 
local  conditions  no  increiuie  of  business  was  expected  from  a  reduction. 


^^\'s^  \i  ^^^  > '  '  •■■  -  '  ^^''  ■•        '  '^f        '     Hi'  ■•■  ' 
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!.,.„  r.<oi,HtnHN><l  a.ul  rornhmmf  if.  one  .s.Tvi.e,  and  with  t h.  d.v.lop.n.nt  vvhrh     a* 

InLxl  HU-adilv  i..  nvT  hranrhr«  d..ri..>;  1<JM  it  wan  r.x,.>rtPd  tt.at  thf  n.-ro^^.ty  for  t.  U^ 

I  Sr'l  tl'■P^•■'>'"•  -nununirations  w.H.ld  ...  i-un-n..  «.  ...  .....k.  tin-  "'turns  m  the 

S  K.^t.  n,or.  than  o<,uivuU.nt  to  th.n.  un<lrr  th.  old  rar.  T,  n..  ['^''^-^iTi^  han 
SiVM  »K.<'n  a  ihnm'  npo"  o.>or.  tir.n.  tl.o  r^TfiptH  {rr.ni  hII  sotirr-.-s  having  been  l..s«  han 
i  l^^r  r't.Vof  tho  outlay  for  fho  tu-w  ronstru.  tiot.  .ukI  nmir.t.na.w..  and  rost  of  operation. 
Hcttfr  rcHultH  arp  confidently  pxpe«t«'<l. 


Exhibit  T\  2H. 

Ff.BUI  VKY  2.  \\*h>- 

Question.     State  nundxr  of  stean.ship  lin.M  otM^ratinR  on  tho  I'arif.o  roa..t  with  which 
trallic  arrang'^nx'Kts  from  Panama  rnight  U'  mado. 

i^Taci'fic  MriTslnunMhip  Company  (with  whom  we  now  have  amu.ir.nnent  K 
2    I'H.ilic  Sti-am  Navigation  Company  (with  whom  we  now  luive  arrangement). 
•i  Cirt   Su.l-An.eriniha  de  VafM.res  (with  whom  we  now  have  arran^'ement  i. 
■  The  K   s.ms  Line.  oper..tiW  via  Str.ut.  of  MaRellHn  U.tvv..e„   H.unburjr.  <"rmany. 
.,,.1  1'uLn.t  S.und.  on  the  knfi.-^ouchinR  at  the  pru.eipal  port,  -n  the  west  .oa-st  ot  th« 

^Ti^i  Lmii'o^llmt  in«  fron,  England  via  the  Strait,  of  M,..ellar.  „.  ports  of  South  Amer- 

'T"  t;:;;r;'yih^;S:oporating  from  England  viathe  Straight,  of  Xfagellan  to  ports 

^'T^i!;h;:' Eir.'t;:^;"'.n-        via  the  s ...  .i  ^.^^  u>  the  ^... 

of  Siuth  Amcricii  iv.H  far  north  a-s  <rtiaya(iuil.  ,     ,     .•         v  „- v,,rU- «;.. 

S     k  -.'he   Duval  &C  Co   nNo  nm>rate  steanu-r.  nu.r'  or  less  rep.l  .rly  trom  New  'iork  via 

.he  siraVt.s  of  MaV-ellan  to  the  p<lrt.  on  tl>e  west  ..oasr.  of  S,.uth  A-nen-a,  seldon.  north  ot 

^' ';;'■  The"vmeri..an-HawHiian  Stean>ship  Line,  operating  reguUrlv  ^n.n  Vw  Wk  via  the 

■  •    i„„ts  of  the  L  iHte.l  Sf.uos  and  the  Muwlwich  Islamls. 

1{.  L.  Wai.kkr.  Tralfic  Muiuuji'r. 


Straits  of  Magellim  to  ['a<itic  p 


ExHiBrr  B  '2^). 


the 


and  1,1*.  «ork  will.  .H  via  tlu-  l^thnui..  to  the  >v.«  ,-„a.,t  ,«..-,<  "I  >..«.th  Ani.  it.  «  ...- 

We  have  had  no  negt^tiations  with  the  Lamport  oc  Holt,  Lnill.  oi   th,    I^m  .  lu  , 
U  .es  aVxnit  making  connections  with  as.  ^^   ^   ^^.  ^^^^^^    .^.^^^^.^   Mamger. 

Febri'aky  6,  UX)."). 


E.vuiHir  B  M^. 


vcssc 


Is  from  tlic  United  States 


(^u^-^^ion.     S<-hedulc  of  rates  ot  United  Fruit  Company"- 

Tanuarv  1  Vm  T>ie«e  tariffs  were  copied  from  our  tarilis  trum  New  \u  k  to  Col"»  «-  »l 
D^J^^aoluii  via  the  itthnms  route  on  the  west  coast  ol  South  America,  Central  Atnerioa 
ffM^xico  The  sLame,>.  on  the  lirie  sailing  under  foa-ign  Hag.  are  .-ut  penmtted  to 
carry  cargo  to  the  Pacific  coast  oi  the  United  State..     ^  ^  ^^,  ^^^^^  ,^,^^^^.^  ^^^^^^^ 

Fbbrvary  6. 19a'v 
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onrren  n,f.T  c.MrAsV,  .tkamshii.  r.,»E. '•„i:i,r"' ani>  casama  i..>itk  • 

/?«^M  nffreifjht  to  Colon. 

'^"''"'"'"'"'"'''■'''''■'''''■''''"''"'':i::^^li^i!rr '» '«'•«..-.». ...t 

D 

1 ;; s^o  <H> 

2 10,()() 

3  «.()() 

4 '..'.'.'.'.['.'.'.]'.[[ <'^'<> 

Minitmiiu - . .    .'i.  (X) 

Siihjoct  to  I  he  fc.lldvvin^  exceptions    - ''^"^^ 

Beer,  in  bunds,  (-ach 

Acids, on  deck,  per  jxniiKi ^•'^ 

Oimnuwdcr  (in  inct.illic  ko^s).  por  pound".".". [JiJ 

(.old  or  sdv.T  coin,  ,|ust,  or  hars  (onc-lu.lf  of  1  per  (r'nV on\"al"u".0 

O  1,  refined  ker<.sen(>,  per  cas.-  ol  L'  c.il.ic  feet ,  each 

Lumber,  per  M  feet  li.  AI -'' 

Parcels  (not  exceedinj,'  2  cu[)ic  feet ),'  «'.ac»K  ..".'.'.".".'.'.'.'.".'."."  .' '?'  iJ! 

RULES   AND  CO.NDITIONH   OF  HHIP.MENT. 

All  freight  must  be  prepaid  in  United  States  ('old 
iNo  bill  of  ladin.,'  sijr„ed  for  less  than  initniunni  charw 

SaSr      •  '  "'"''  '""'""'■'•'■  '"'"••'•"'"''  "'  '"'^•'^"f^'''-^  ""ly  '^t  owners'  risk  of 

All  perishable  property  only  at  owners'  nsk  of  frost,  h.at,  and  de,-av 
Dynanute  an(   h.{r"l,  explosives  of  any  kind  not  carried  ' ' 

b/Sldiod  CeJlaw'''"'  "'^  "'"""■ '^"^  ^'''  '"  ""  '•-^'  ^«-^'  "-'  '-^-i  -  '-K.i-d 

etc^^ZI'anv  m1'*""'''-'  T'/''  "^'  r'"-"''""  '•"^'"'•^ti<.n,s  for  manifests,  invoices,  certification 
t^iu^ttV^^^^  '■■  ""^'""•••"•^"t.  P'"t  -f  <iesfination,  or  daniage  nJ.       L     om 

^«'««  of  freight  to  Panama. 

cw'  '""""'^  '■ ""' "' """"""  "-"'•  '*«.'i"  •°"  •"  « •■"""■  "■•■'■ «'  ^••™  '■»"■>' « 
dV. 

1  $48.  00 

2        28.00 

3      24.00 

4 '.[\y.y.[[]'.'.["" 21.  GO 

Spec;iai  (on  lO^ton  lots  of  "f'o'urtlwTass  'f"rei"KliV) !  o'  ^1 

Subject  to  the  following  exceptions—      "*'  ^ 

Beef  and  pork,  in  barrels,  each . .  „  „ 

Beef  and  pork,  in  half  barrels,  each. . . f  ^n 

Beef  and  pork,  in  quarter  barrels,  each  ^-  ^ 

wf-nT""!,  """'T'  P**^S'  potatoes,  rice,  soap,  pe^  "ton  weight ! ". ." ". ! ". ! '  iq"  00 

Boots  and  shoes  dry  goods,  per  ton  measurement. An  XX 

Flour(ml0-tonlot8),  per  ton  weight...      .                  ^O.OO 

Ounpowder,  in  metallic  kegs,  per  pound ".'.".".!*.".'.!'.'.  ".1 !] ! ng 
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IltwiH,  (liir<l  uihI  mhU  fisli,  per  ton,  ini'iiHun-inciit. 

liiiKcr  l)C(>r,  in  Imrri'l ;,  each 

Liip-r  Im'it,  in  inHCH.  (HndlfH,  per  ton  rnoftNun-ini'iit. 

1 


*I2  (M) 
2.  (M) 

10.  m 

N) 
IN) 


Lunilwr  (not  fxcrdin^r  •_>()  f,.,.(  j„  |,.|,j^,|||),  ,„,r  M  fc.t  iV  M •>()'( 

l.umlKT(not(«x.rnlin;rL'()f....t  in  length),  per  f.^ot  b.  M.,  in  lotsof  i(),()iM)'fV(.t 1(1  ( 

i'lUh,  ti»r,  rosni,  <ctncn( .  pn  ton  wt-i^jiit ^^'  ,»v 

|{.'(inc(l  pftrolfuni,  per  ton  nicusuroniiMit u\' (m) 

Siijriir,  rclincd,  p,«r  ton  iiH'usiircnn'nt 

I'nici'lN,  not  exceeding,'  2  cuhic  feet,  oiicli 

Kuics  iiiui  condition.s  of  shipment ,  smut'  n.s  to  Colon. 


10.  (M) 
2.(K) 


llaleti  of  fnitjftt  to  Ctiitiv/  .Aniniatn  i>orts. 
[Kff.-etiv..  January  1,  1004,  the  followir.K  raf«  will  apply  i^.r  t.m  „(  -M)  cuLi.  fr.t,  nr  •>,.H».  p.Min.l.s   Ht 


CIhs.scs, 


I). 


',''"",''  '^  ■"''!"}"/, »*s.()0 

.San  Jimn  del  Siir 

I'oriiit.- '.'.'.'.'.'.'.'.'. 

.ViiialpalH 

I. a  I  iiion 

i„;  MbiTtatl '..'.'.'.'.'.'.'.'.'.'.['.'. 

Acajiitia 

.•^iill  .lose  <lf  UlIRt ........ 

t'ani|it'rlc() ....'.'.'.. 

<)i'().>( 


SjM'cial 
(iti  ."i-ton 
lots  o(       Mini- 
fourth-     muni. 

clllHH       , 

frolghl. 


4x.  (to 


•28.00     SLUtK)     $20.00     !tl:,.m 


;«.  00        L'O.  (K) 


20.00 


l.j.  (H) 


flO.  (M) 


IJ.  •<() 


$.■..  00 


!P0.  50 
.25 
.50 
.tO 


Siil)j('<t  to  tlic  following  exceptions: 
To  I'lintu  AreiiH.s: 

1;'*!!"" • ; - per  1(K)  p,.iinds 

eiiiK-d  p.t rolemn '  ,„,,  ,J;,^.  f,,,,^ 

^'•'"■''^^"■'' per  1(K)  pounds 

Ko.sin 1 

White  and  yellow  pine  hiniher ..".".'.". '.per' UHH)" feet' b'.'m"  '   20 '  (K) 

I'unel.s  not  exceednig  2  (  uhie  feet ,.,,,.1,         ')   r^j 

To  other  (Vntrnl  American  port.s: 

f''7"-  •,■•;••,■ I""'-  !<«>  potmdH.  .       .  45 

Kehned  pet rolevnn ,„,,,  ,.„,,;,,  f,^,^  .^,- 

V\  lute  and  yellow  j)ine  lun.her p,.).  kxk)  f,.,.(  B.  M       24  (K) 

i'arcels  not  exveechng  2  cubic  feet ,,„(,|,         ;^  ^^) 

Kules  and  .-ondition.s  of  shipment,  same  as  to  Colon. 

Hairs  ofjhit/lit  to  .\f(.r((an  jwrts. 

ICoii.iiu.p.int,'  with  .shi|.incn1s  from  .Now  Orleans,  .lanuary  1.  1<K)4.  the  following  ratos  will  appiv  porton 
of  tOculiic  f.'ft.  orl'.mm  pounds,  at  sieamcrs'  option. 1 


{'lasses. 


To- 


1). 


Acapulco I 

.sunBias''^ i;.".';;!.';;  kio.oo  $3(;.oo  ^  $22.80 


.Special    , 

(on  .")-lon 
lots  on       Mini- 
fourth-  I  mum. 
claa.s      I 

freight.)  I 


$20.40  $16.80    $13,20  1   $o,00 


Beer,  glassware  (except  cut),  oakum,  shocks per  ton  $12  00 

Brushes,  boots  and  shoea,  refined  petroleum do  15  00 

Cotton  piece  goods do  18  00 

Parcels  not  exceeding  2  cubic  feet each  .  3. 00 

New  Qbleans,  January  1, 190i. 
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RaUH  oj  freight  to  jmrts  in  Republics  of  Colombia,  Ecuador,  Peru,  and  Chile. 


Ports  o(- 


Cotombia. 


Hue  II  tt  V  B  n  ■ 

lunt. 
Tiitriiico. 
KMinoruldas. 
Mahiu. 
Maiita. 
<'ayo. 
HalKniitH. 


Ecuador. 


Ciiiayaqull. 
Tort  Bolivar. 


Peru. 


Tiimbos. 

Kten. 

H  uaiichaco 

C'himbote. 

Samanc'o. 

Ca.xina. 

Siip»!. 

liiiat^ho. 

T  a  III  b  () 

Mora. 
Loinas. 
Chala. 
Qiillea. 
Taltal. 
fhaiiaral. 
I'arrlzal. 


de 


Chile. 


Payta. 

I'aoaHiuayo. 

Salaverry. 

Callao. 

Cerro  Azul. 

Pisco. 

Molli'ndo. 

Ho. 

A  rlca. 

Pi.tagiia. 

(!al(>ta  liuuna. 

Iqiilqup. 

'I'oi'opllla. 

t'obija. 

A  iitof  Hgasta. 

Caldcra. 

1 1  uasfo. 

Co'iuimbo. 

ValparaLso. 

Talcahuano. 


Geiu'ral  iiicnharidise  (not  elHowht-rc 
eiiiiiiH'rHtfd). 


Aenitfil   waters,   agricultural  liiiplf 
llifiit-i,  HXi'X.  boolN  and  .sllix's.  lilan- 
ki'tH,   blacking,   bM^C•^  and   liaKRinK. 
lawr,    liicycli'.s,    lirooins.    bnisbc-^. 
ituckt-trt,  catiiicd  K'xid^,  canvas,  cii  r 
p<'ln,     candles,     carriages,     cdtloii 
WttHtt',   copper,   cordaK'".   <'rackers, 
♦IrilK''.  fdKc  li>i>b.  earthenware,  elec- 
trical k<»<)<1n,  fiirn'tiirc,   llonnlotli. 
KlawNware     (coiiiinDnj,     hardware. 
hanie.sH,  hats,  itik,  kettles  (copper 
and  iron),  lain|)s,  lanterns,  leather, 
imislcal     inslriiinenls,     medicines, 
luiicilHK''.    machinery    (pie<(!s    and 
pa«'kaKe.s  under  2  ton's),  oilcloth,  oil  ; 
(liibricatiiiK),  oakum,  paper  (print-  i 
iiiK  or  wrappinKi,  potash,  provis- 
ions, pumps,  ropes,  saddlery,  salt, 
eales   (under  -'  tons),   sewing  ma-  ^ 
"■    ehities,  scales,  shooks,  soap,  steel, 
stove  castings,  sugar  pans,  sliovi'ls, 
sugar  mills,  tinware,  toys,  trunks, 
tw.ne,  tools,   varnish,   wax,   wine, 
woixlenware 

lUtt,  butter,  caustic  soda,  chee«>,  Iron 
(ha;  hoop,  sheet,  and  galvani/ed), 
iroii  pipe  (under  t!  incheH  In  iliame- 
ter),  lard,  naibs,  paints,  pork,  rice, 
'.vire  (iron,  bruss,  copper,  or  barbod). 

Matches  (in  ti/>-llned  casLM) 

Flour  (in  bags  or  barrels),  biicks,  iti- 

menl,  grease,  rosin,  tallow,  tar. 
Metallic  I'art  ridges 

lieftiied  petrolemii.  In  cans,  boxed 

Acids 

Plate<l  ware  and  silverware,  Jewelry, 
watctuts,  revolvers. 


'M  cents  per 
cubic  fo<d, 
or$l  per  100 
))ounds. 

,57*  cents  per 
cubic  tout, 
or  '■')  cents 
per  I  (10 
pounds. 


37 J  cents  per 
cubic  foot, 
or  T.i  cents 
per  100 
pounds. 

;«)  cents  jwr 
cul>ic  foot, 
or  tW)  cents 
per  I  0  0 
pounds. 


M  cents  per 
cubic  foot, 
or  $1  per  100 
pounds. 

37i  cents  per 
cubic  foot, 
or  ".'>  cents 
per  1 00 
pounds. 


2.'>  cents  per 
cubic  foot, 
or  50  cents 
per  100 
pounds. 

2.")  cents  per 
cubic  foot, 
or  M  Cents 
per  1  0  0 
pounds. 


Gold  and  silver  coin,  bars  or  dust, 
prwious  stones,  etc.  , 

Panels  (per  cubic  loot  or  fraction  of 
afoot). 


7")    cents    per 
100  pounds. 


.50  cents  per 
ctil)ic  foot. 

4;'i  cents  iter 
100  poiMlds. 

$1.,"M»    per    UX) 

pounds. 
;«)   cents    per 

cubic  foot. 
St)     per     '■") 

pounds. 
50   cents    per 

cubic     toot 

and    1    per 

c  0  II  t     on 

value. 
l^  percent  on 

value. 
♦2.50 


tiO    cents    per 
100  pounds. 


;!7i  cents  per 

cubic  foot. 
\'i    cents    per 
too  potmds. 
II      per      100 

pounds. 
25    cents    per 

cubic  foot. 
16     per     KX) 

pounds. 
50    cents    per 
cutili)     foot 
i      and    1    iwr 
I      cent     o  u 
!      value. 
I  It  percent  on 
!      value. 
;  $2.50 


■>    cents    pe 
ItX)  pound 


M   cents    |H>r 

cubic  foot. 
45    cents    per 

100  pounds. 
II      per      100 

pounds. 
25    cents    jwr 

cubic  foot. 
9t\     p  e  r     lOU 

pounds. 
50   cents   per 

cubic     foot 

and    I    per 

c  e  n  t     on 

value. 
IJ  percent  on 

value. 
12.50 


.'>Oc«>ntsp<ir  100 
pounds. 


ao    cent!*    per 

cubic  toot. 
45centsper  100 

pounds. 
75 cents  p»'r  UX1 

poumls, 
25    wuts     per 

cubic  foot. 
U\     per      IW 

pounds. 
50    cents 

0  u  b  1  c 

and     1 

cent 

value. 
1^  per  cent  ou 

value. 
•2.50. 


per 
toot 

JMT 

o  n 


Rtilesj  and  conditions  of  shipment,  sanm  ah  U)  Colon. 

All  freight  must  lie  prepaid  and  is  payable  m  United  States  gold. 

No  bill  of  lading  signed  for  letw  iban  15. 
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Goods  taken  by  weight  or  ruea.sureinent,  at  carripr's  option,  unless  otherwise  stated. 

All  packages  of  unusual  hulk  or  weight  will  !><?  taken  only  by  special  agreement. 

Oumer's  nslc. — Oil  and  other  liquids  are  taken  only  at  owner's  risk  of  leakage.  Glassware, 
crockery,  and  all  fragile  property  concealed  in  package.s,  only  at  owner's  risk  of  breakage. 

All  [wrishable  property  only  at  owner's  risk  of  frost,  heat,  and  decay. 

Dynamite,  blue  jwwder,  or  high  explosives  of  any  kind  not  carried. 

Refined  jxHroleum  taken  only  when  put  up  in  tin  cans,  Iwxed,  and  strapped  and  marked 
as  retjuired  by  United  States  law. 

Shippers  nuist  comply  with  all  consular  regulations,  for  manifests,  invoice."?,  certification, 
etc.;  and  any  fine  imposed  by  authorities  at  port  of  destination  or  damage  resulting  from 
failure  in  this  respect,  or  for  errors  or  omissions  tLerein,  shall  l)e  at  the  risk  and  expense  of 
(onsignees  of  the  goods,  and  shall  l)e  paid  by  them. 


•  •        flxniBiT  B  31. 

Question. — List  of  steamship  companies  that  oi)erate  vessels  from  ports  of  the  United  States 
to  South  American  ports. 

Arutwer. 

From  New  York: 

Merchant.-*'  Line  (British),  operat.^d  b\  \V.  R,  Grace  &  Co.,  to  west  coast  of  South  America. 

West  Coast  Line  (Briti-sh),  operatecf  by  Beeche,  IX;val  &  Co.,  to  west  coast  of  South 
.Viucrica. 

Red  D  Line  (American),  to  Venezuelan  ports. 

Lamport  Sc  Molt  Line  (British),  to  Brazil  and  An^entine  Republic. 

I'rince  Liac  (Briti.sh),  to  Brazil  ami  Argentine  Utjiiiblic 

Slornan  Line  (tiennan),  to  Brazil  und  Argentine  Repui)lic. 

Nfl.son  Line  (liritish).  to  Argcntiiu>  Kcpublic 

Bootii  Line  ( liiiti.-ih »,  to  Brazil. 

From  New  Orlcan.s; 

United  F'ruit  Company  i^Swedi.sh,  Nonvegiaii,  and  British  i.  to  Colon  and  Central  Ameri- 
can jK)rts. 

PVom  San  Francisco: 

Pacific  Mail  Steamship  Company  (.Viuerican).  to  Central  and  South  .Vmerican  porr.s. 

Kosmos  Line  (Gennan),  to  Central  and  .'^outli  American  ports. 

R.  L.  Walker,  Traffic  Manager. 

Fe3RU.\kv  6,  UJOf). 


Exhibit  B  32. 


QueHllon. — FKh's  the  redu<ed  local  tariff  make  the  charges  for  local  freight  across  the  Isth- 
mus less  than  that  ^barged  (ov  through  fivight^  If  ,so,  would  a  ivduction  of  charges  for 
through  freight  from  Euro|)e  and  from  New  Yurk  n>sii!t  in  inciea.sed  i)usiness< 

Answer.  -  1t  is  anticipated  that  the  redu<'cd  local  tariff,  combined  with  the  rates  fnmi 
F]uroj^H'  or  from  New  York  to  Colon,  will  in  some  instances  cut  the  present  through  rates.  It 
is  impossible  to  tell  pr«'cis«'ly  what  rates  will  l>e  cut,  i)e<'au.s<'  much  of  the  caigo  moves  to 
Colon  at  rates  based  on  the  measurement  of  the  goods,  and  the  reiluced  local  tariff  expre.^wi's 
the  rate  jH-r  KM.)  {hsuikIs.  .Vs  it  develops  that  a  shipper  can  consign  !iis  fr»*ight  to  Colon  and 
r«'ship  across  the  road  by  the  combination  of  liK-als  at  less  than  the  thit»ugh  rates,  we  shall 
mcHlify  the  through  rates  by  sup[)lementary  tariffs.  For  instance,  kei-osene  oil  in  tins,  cased, 
has  Ih'eu  paying  4t)  cet»ts  a  cubic  fm)t  from  New  York  to  Panama.  VVc  tind  that  the  <"om- 
hination  of  12J  cents  per  cubic  f*x>t  to  Colon  and  the  rate  of  3ii  cents  per  lOt)  pounds  from 
Colon  to  I'aitama  makes  the  cost  through  .>o  cents  a  case,  and  we  shall  reduce  our  through 
rate  to  correspond. 

As  our  steamship  line  'vduces  the  through  rates  fnun  New  York  to  Panama  on  any  com- 
iiK>dity  that  can  be  shipj^R'd  fmm  Eurtt|>e.  the  lines  fi-om  Euriipe  to  Cidon  will  aLso  reduce 
theii  through  rates  l^t  Pantuua,  .such  being  their  cu.stom.  W*'  do  not  lot^tk  for  an  increase  in 
traffic  as  a  result  of  any  such  i-eductions,  unless  i  .e  people  of  Panama  should  tind  that  the 
reiiuctioiM  are  em»ugh  to  tlij-eet  orders  to  New  York  or  to  Europe  instead  of  to  San  Kranciseo, 
th«  city  now  being  supplied  from  these  various  souit*es.  Any  increaiW  in  the  l>usiiieHs  is  to 
be  looked  for  fi-om  the  activity  created  by  the  o{H'ratious  on  the  canal,  with  the  consequent 
iucreiuM^  of  the  floatiitg  population  at  the  Isthnms. 

K.  L.  W.\LKKR,  Tmjic  Manager. 

F«BBL<AR\  0,  1905. 
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KXHIHIT   B  [i'S. 


TKI.EOKAI'U   TOLLS. 


Quefition.— What  por  cent  of  the  rt'ct'ipts  for  telegraph  tolls  are  local  and  what  per  rent 
forei(?ii '( 
Anmver.— 

19()4 — Receipts  account  cable  inessage.s $4,  ii8H.  45 

Recei[)f  s  account  local  iiiCHHages 1 ,  663.  85 


Cable  me    tige  receipts,  72.51  per  cent  of  total  receipts. 
Local  nu'x^age  receipts,  27.49  per  cent  of  tt)tal  receipts. 


6,052.30 


Exhibit  B  34. 

Question. — Have  the  through  cable  rates  to  points  iH'vond  Panama  been  reduced  as  a 
result  of  the  reduction  of  telegraj)h  tolls  across  the  Isthmus? 

Answer. — No.  Cable  companies  assign  as  rea.son  for  making  no  reduction  that  their  rat^s 
are  the  same  to  both  of  our  terminals,  or  in  other  words,  they  absorb  our  charge  in  theirs. 


Exhibit  B  35. 

Question. — With  how  many  European  lines  has  the  Panama  Railroad  Company  traffic 
arrangements  ? 

An»wer. — Eight  in  all. 

1.  Royal  Mail  Steam  Packet  Company,  London  and  Southampton  to  Colon. 

2.  Frtnlk.  Leyland  &  Co.  (1900),  Limited,  West  India  and  Pacific  Branch,  Liverpool  to 
Colon. 

3.  Harrison  Line,  Liveqiool  to  Colon. 

4.  Cie.  Generale  Transatlantiqiie,  France  to  Colon. 

5.  Hamburg-Amerika  Linie,  Hamburg  and  Antwerp  to  Colon. 

6.  La  Veloce  Navigazione  Italiana  a  Vapore,  Clenoe.  and  Mediterranean  porta  to  Colon. 

7.  Cia.  Transatlantica  de  Barcelona,  Barcelona  and  Mediterranean  ports  to  Colon. 

8.  Austro- Americana,  Trieste,  Genoa,  and  Mediterranean  ports  to  Colon. 

Besides  our  own  steamship  line  from  New  York.     The  Prince  Line,  fonnerly  operating 
from  Glasgow  and  Antwerp  to  Colon,  suspended  their  service  several  years  since. 

R.  L.  Walkek,  Traffic  Manager. 
February  6, 1905. 


Exhibit  B  36. 


Question. — State  in  general  the  terms  of  the  contracts  or  agreements  with  the  European 
I'mvti  that  have  traffic  arrangements  with  the  Panama  Railroad  Company. 

Answer. — Each  of  the  lines  operating  from  the  different  ports  in  Euro{>e  uUerchanges]tralfic 
with  u.s  at  Colon,  in  accordance  with  the  tenns  of  the  through  bills  of  iadiiig  which  have  been 
mutually  agreed  upon.  The  lines  in  Europe  mnke  such  reduced  through  rat«s  as  are  neces- 
sary to  move  traffic  from  Europe  via  the  Isth.iias,  in  competition  with  the  lincj  working  via 
Magellan,  and  thejie  through  rates  are  divided  between  the  reapective  carriers  upon  fixed 
percentages.  For  the  traffic  to  Europe,  the  lines  on  the  Pacific  coast  make  the  through  rates 
which  are  necessary  to  secure  traffic  to  the  lathmua  route,  and  the  interchange  of  traffic  and 
division  of  revenue  are  made  in  the  same  manner  as  on  bu  'aess  from  Europe. 

R.  L.  Walkkb,  Trqffic  Managtr. 

FumuABT  6, 1005. 


.per  IjUUO  fe«t. 
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Exhibit  B  37. 

Qiiention. ~W]mt  are  the  tmffin  arrangements  with  tlio  F'arific  Nfail  Stouiaship  Company? 

Answer.— The  interrhange  of  traffic  with  the  Parifif  \hul  Steamship  Company  isgovenied 
by  through  bills  of  lading  agreed  upon  Ijetween  us.  Tlio  Pacific  Mail  is  to  secure  for  the 
route  nil  the  traffic  that  can  \)v  had  at  rea,sonable  and  remunerative  rates  from  the  Pacific 
coast  of  the  United  Stat<>s,  certain  ports  in  Mexico,  and  the  west  coast  of  Central  America  to 
New  York  and  to  P.urope,  and  to  make  no  connection  with  any  other  route  than  oui-s<>lves. 
The  Panama  Railroad  Company  in  return  is  to  secure  from  Sew  York  luid  from  its  other 
connecting  Atlantic  lines  at  the  Isthmus  all  the  traffic  that  can  b(>  had  at  reasonable  and 
retiuinerative  rates  for  the  same  ports  of  Central  America,  Mexico,  and  the  Pacific  coast  of 
the  I'nited  States  and  to  turn  it  over  exclusively  to  the  Pacific  Mail  Steamsliip  Company  at 
Panama.  The  rates  in  both  directions  are  to  be  competitive  down  to  a  nunimun)  of  40  cents 
[>er  KM)  pouiuls  l)etween  New  Y'ork  and  San  Francisco.  The  initial  <'arrier  in  each  cas«'  is  to 
make  the  rates,  and  if  traffic  will  not  stand  a  rate  of  40  cents  per  UK)  pounds,  it  is  a  matter 
for  cf>nsuItation  a.s  to  whether  some  particular  traffic  oii'eriiiir  can  be  carried  at  a  lower  rate 
and  be  remunerative. 

More  detailed  informaMon  may,l)e  gathered  from  the  contract  Ix'twcen  the  Panama 
Railroad  Company  and  the  Pacific  Mail  Steamship  Companv,  dated  June  11.  l<.i().>.  copy 
herewith. 

R.  L.  \V.\I,KEK. 
THE    P.VNAMA    ROUTE. 

Contract  bettmen  the  Paruiim  Railroad  Com}anif  and  the  Pacific  Mail  StKimship  Cornixinn, 

dated  June. 'lU  JfXhi. 

This  agreement  made  this  1  Ith  day  of  Juno,  in  the  year  P)02,  between  tlie  Panama  Rail- 
road Company,  duly  chartered  and  organized  under  the  laws  of  the  Slate  of  New  York,  and 
hereinafter  called  the  railroad  company,  party  of  th(>  lirsi  part,  and  the  Pacific  Mail  Seam- 
ship  Company,  also  duly  chartered  and  oiirani/eci  under  the  laws  of  the  said  S:a'e,  and 
hereinafter  cal'ed  the  s'eam.ship  company,  par;y  of  the  second  part,  witnes.s<>!h: 

Whereas  the  .'^aid  railroad  company  is  now  o|)('ra.ing  it,--  railroad  acros.^  tlu-  ls:hmus  of 
Panama,  and  running  a  line  of  su'ameis  from  New  York  to  Colon  on  ihe  Atlantic  Ocean; 
and 

Whereas  the  said  sleamship  company  is  mw  running  a  regtihir  line  of  ■■earners  on  iho 
Pacific  Ocean  be, ween  San  Francisco  and  Panama  and  iirermediatc  ports  on  the  Central 
American  and  ^h'xican  cotL^i  :  and 

\\  hereas  both  companies  are  inieres'ed  in  and  desirous  of  hereby  es'abli.shing  condi,  ions 
under  which  they  may  carry  on  regniarly  and  withou*  inlenup;ion  .he  business  of  :  ran.s- 
jiortation  l)e;w(  .-n  San  Franci.->''o  and  New  York  and  the  said  iirermedia c  pons,  wi  li  tlie 
intent  hereby  declared  by  bo'h  parties  to  develop  to  I  he  Fuliest  possible  extent  traffic  bv  the 
Isthmus  of  Panama  and  to  prevent  the  diversion  of  the  busit)e.ss  of  said  Isthmus  !p  other 
routes: 

Now,  therefore,  in  consideration  of  these  nremises  and  wih  the  intenMon  of  so  securing 
'o  bothof  the  parties  hereto  the  advantiiges  o!  a  contract  of  the  general  character  above  set 
forth  for  a  term  <)f  years,  and  in  consideratio;:  of  the  s\mi  of  .'*1  by  each  of  the  parties  hereto 
to  the  other  paid  before  the  delivery  hereof  i  is  mutually  covenanted  and  agreed  by  and 
b(>tween  the  respt'ctive  parties  hereto,  and  their  .  nective  successors,  assigns,  and  legal 
representatives,  as  follows,  that  is  to  .sav:  ~- -* 

.Vjiticle  I. 

The  railroad  company  hereby  concedes  to  the  steamship  compan.y  (so  far  as  irs  charter 
and  its  contract  with  the  Colond)ian  Government  permit)  the  exclusive  pri\  iiege  of  through 
l)illmg  to  and  from  any  and  all  porta  of  Central  America,  Mcxu-o,  the  United  Suites,  and 
British  Coluinbia,  on  the  Paci(i<'  Ocean,  under  and  during  the  life  of  this  contract  avS  here- 
inafter provided,  and  in  conneciiou  with  the  railroad  com{)any  and  each  and  every  one  of 
its  Atlantic  connecting  lines. 

During  the  pendency  of  this  contract,  the  steamship  company,  wlien  taking  <m  its  ves,sels 
for  shipment  at  San  Francisco  or  at  any  Pacific  coast  port  sitiiat(»d  Ijelween  San  FraucLsco 
and  Panama,  merchanuLse  destined  to  Atlantic  or  Cnilf  ports  of  the  United  States  or  to 
Kuropean  points  shall  issue  its  through  bills  on  such  merchandise  onlv  via  the  Isflunus  of 
Panama. 

At  New  York  and  San  Francisco  business  transported  or  to  be  transported  by  the  Panama 
route  is  to  be  delivered  to  and  received  from  connecting  lines,  the  rates  on  such  business  so 
delivered  to  or  received  from  connecting  lines  to  be  made  by  addhig  to  the  charges  of  such 
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connecting  lines,  and  all  transfer  charges  the  rates  prescribed  under  this  agreement  foi 
transportation  Iwtween  New  York  and  San  Francisco. 

And  both  partie-s  agree  respectively  (within  the  .scope  of  their  powera  and  as  far  as  they 
can  consistently  with  their  own  safety  and  protection  and  with  their  duties  as  common  car- 
riers) to  cooperate  with  each  o'her  in  making  such  rates  and  in  generally  taking  such  meas- 
ures lis  will  afford  to  both  parties  projection  against  interference  or  compel iiion  by  other 
steamship  lines  wiih  the  traffic  hereby  conceded  by  each  to  the  other. 

Ahtici.e  II. 

Section  ^4.— There  shall  l)e  maintained  by  the  steamship  company  a  through  line  of 
steamers  each  way  between  Panama  and  San  Frandsco  and  such  intermediate  ports  at 
which  the  steamship  company  now  calls,  as  well  as  any  other  intermedia. e  ports  on  iho. 
Pacific  coast  as  above  recited  whose  trafHc  shall  develop  suflicien  ly  to  warrant  makiii},' 
thom  porUs  of  call;  the  s'.eamship  company  shall,  subject  to  the  perils  of  the  s<>aa,  make  ut 
least  three  trips  each  way  per  month  between  Panama  and  San  Francisco,  and  the  steamers 
shall  \)c  tho.se  now  running  on  the  steamship  company's  line  between  said  ports,  or  otheis 
of  approxinitt.ely  equal  capacity  and  speed.  In  cttxse  any  of  the  sieamers  engaged  in  the 
above  service  b<*  last  or  destroyed,  the  s.eamship  company  agrees  to  promptly  replace  such 
lost  or  disabled  vessel  or  veasels  by  another  or  others  of  approximately  eciual  capacity  and 
speed,  so  far  as  necessary  to  maintain  the  .service  as  above  described,  namely,  a  thiough  line 
of  steamers  tetween  Panama  and  San  Francisco,  and  the  intermediate  ports  as  aforesaid, 
and  the  three  trips  each  way  per  month  a^  afore-said  by  said  present  steamers  or  others  of 
approximately  equal  capaci.y  and  .speed. 

Stdion  Z^.— The  railroad  company  shall  maintain  a  line  of  steamers  each  way  l)etween 
New  York  and  Colon,  and  it  shall,  subject  to  the  perils  of  the  sea,  make  at  least  three  trips 
each  way  per  month  between  New  York  and  C\)lon,  and  he  steamers  shall  1m>  those  now 
running  on  the  railroa<i  company's  line  UUween  said  ports,  or  others  of  appntximalely  efjuai 
capacity  and  speed.  In  ca.se  any  of  the  steamers  engaged  in  the  above  service  Imj  lost  or 
destroyed  the  railroad  company  agrees  prompMy  to  replace  such  lost  or  disabled  vessel  or 
vessels  by  anorhei-  or  o  hers  af  approxima'ely  e<|ual  capacity  and  speed,  so  far  as  necessary 
to  maintain  the  .service  jis  above  pre.scribed,  namely,  a  through  line  of  sieamers  Ix'twccn 
New  York  and  Colon  as  aforesaid,  and  the  three  trips  each  way  pt!r  monih  as  aforesaid  by 
said  present  steamei-s  or  others  of  approximately  etpial  capacity  and  speed. 

SectionC. — These  two  steamship  lines,  connecting  respectively  at  Panama  and  Colon  witli 
the  Panama  Railroad,  shall  const  i.u  e,  with  .said  railroad,  what,  shall  bo  hereafter  called  the 
"Panama  route"  Iwtween  New  York  and  San  Frant  i.sco. 

Article  III. 

The  intention  and  purpose  of  this  agreement  being  lo  obtain  for  the  said  "Panama  rou'e" 
all  the  freight  business  tha'  cf,n  be  secured  at  reasonable  and  remunerative  rales,  it  is 
agreed  that  either  party  to  this  agreement  shall,  at  the  recpiest  of  the  other  party  thereto, 
publish  and  make  operative  sueh  through  rat<>s  between  New  York  and  San  Fiancisco  as 
will  compete  with  thase  made  operative  by  the  competing  I ran.scont inental  railroad  lines. 
and  failure  to  comply  with  such  request  within  twenty  days  from  the  date  of  its  receipt  shall 
consiituto  a  violaMon  of  this  contract,  and  subject  the  offending  party  to  the  provisions  of 
Arlicle  XIX  of  this  c».ntract. 

Both  parties,  however,  agree  that  whenever  either  party  without  request  from  the  other 
puts  in  operation  on  east  or  west  bound  traffic  between  San  Francisco  and  New  York,  or 
requests  the  other  to  put  in  opera'ion  on  such  traffic,  a  through  rate  of  less  than  40  cents 
per  hundred  pounds,  or  10  cents  per  cubic  foot,  then  the  party  so  putting  into  effect  sucii 
rate  without  request  from  the  other  or  the  pariy  making  such  recjuest  agrees  to  bear  itself 
whatever  difference  there  may  be  between  the  minimum  rale  above  stated  and  the  rate  so 
put  in  operation  or  requested  below  such  minimum  rate. 

Akthle  IV. 

During  the  term  of  this  contract  the  railroad  company  .shall  not,  directly  or  indirectly, 
run  any  steamers  on  the  Pacific  north  of  Panama,  and  shall  (in  so  far  as  its  charter  and  its 
contrac:t  with  the  Colombian  Government  may  permit,  and  .so  far  as  it  can  consistently  with 
its  own  .safety  and  protection  under  existing  treaty  stipulations)  in  everj'  manner  lawfully 
and  reasonably  within  its  power  promote  and  protect  Lhe  interests  cf  the  steamship  com- 
oany  in  all  traffic  north  of  Panama  in  connection  with  said  railroad  and  its  Atlantic  connect - 
>.iglline.8,  and  especially  against  all  forms  of  competition  whatsoever,  and  will  (so  far  as  it 
is  practicable)  give,  tiu-n  over  to,  and  direct  to  the  vessels  of  the  steamship  company  to  the 
extent  that  it  can  lawfully  control  or  inHuence  the  same  all  business  destined  to  Pacific 
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points  north  of  Panama  ong.nat.ng  on  the  isthmus  of  Panama  and  carried  upon  its  railroad 

:^-nI  iai  VSl  iTnt    ""f '  '°  'Z^  ^"''"""t  ^'y  '"^  "^'"  -^^'P"  "••  ^'.V  other  shifs  or  linen,  and 
^r'  h     11  ?  '.'"  '""^-"f  ^^'^  «\*'?"'«'"P.  *""'P"'7  faltlifuliy  performs  the  stipulations 

of  (his  agreement,  iK-come  interested  m  or  (livide  with  anv  other  person  or  persons,  or  cor- 
poration or  eorporaMons,  the  earnings  of  a  through  line  or  anv  th/ough  busiueas  to  or  from 

[oca    ariff  rate,  i^or  the  time  Ix-mg  m  forco  for  tran.s;^-.(ftUon  .v^-ross  the  l.slhmus  of  Panama 
shall  be  charged  to  all  vomwAmg  lines,  and  the  railroad  con.pai.v  will  pay  to  the  steamship 

would  have  l)een  en:., led  if  muh  through  business  had  Ih-ci.  carried  over  ils  line 

Purlner  the  oarties  hereto  each  for  itself,  agree  that  all  freight,  paKsengei-s',  baggage, 
specie,  and  n.a.f  m-^ter  .onhded  to  either  for  transport  a  ion  or  brought  by  the  one  party 
to  the  other  for  the  pu.pose  of  ixMug  conveyed  in  ei.her  direction  ove^and  upon  the  whole 
unduJcKv  Ia»a'na  route  shall  be  transported  and  carried  promptly  and  without 

During  tL  pendency  of  thLs  (contract  the  s'.eaniship  cornpanv  i)inds  itself  not  to  run  ves- 
sels d.recily  or  iiuhrectly  from  any  port  on  the  eastern  shore  .,f  (he  North  Am  -riean  continent 
t(j  C  olon  or  to  the  ea.stei-n  te.-nimal  of  anv  of  the  transcoiuincntal  rou'cs 

ihe  steainship  company  agrees  during  the  pendency  of  this  coiitra<t  (in  so  far  a.s  its 
charier  may  perm..,  and  so  far  .us  ii  can  consistently  with  its  own  safety  ami  protection 
under  exm.mg  (rea(y  st.pula(.o.is)  m  every  manner  lawfully  and  rc.is,mui,lv  wi(hin  its 
power  to  promote  and  project  the  interests  of  the  railroad  cornpanv  in  the  trallic  of  the 
lanaina  rou  e,  and  es|)ecially  against  all  forms  of  ( ompetiiion  whatsoexer-  the  steamshio 
company  further  agrees  during  (he  pende.icy  .,f  this  contract  not  to  divert  from  the  Panama 
rou'e  the  (raflic  to  or  fiom  anv  of  the  Pacific  ports  l>etween  San  Francisco  and  i>anama 
orig.na  .ng  at  or  desi  med  to  AtLiut ,c  or  Gulf  ports  of  t he  United  States  or  European  poits. 
And  for  such  In.s.ness  the  sieamship  company  shall  not  enter  inlo  contracts  of  any  kind 
mvoivmg  through  bilung  with  any  person,  part*-,  or  corporation  other  than  the  Panama 
Ka.lroad  Company,  nor  shall  the  steamship  company  compete  direct  Iv  (,r  indirectly  (by 
leduced  ra'es  or  (.iherwise)  w.;h  the  "  Panama  route""on  said  busin..ss.  and  on  an>  bu'sinesa 
so  diverted  direct  y  or  imlu'cctly  by  ir  the  steamship  coinpanv  shall  pav  t..  the  .-aihoad 
rompanv  the  freigli!  ir  would  have  been  entitled  to  receive  if  su,:h  bu^in..ss•ha()  been  canied 
across  tlie  Isihinus  on  ks  railroad. 

Article  V. 

It  is  agreed  that  through  freight  rates  so  far  as  the  same  acrue  to  the  railroad  company 
and  steamship  company  shall  be  divided  betwe<Mi  Iliem  as  follows- 

On  freight,  between  United  S'.aies  Atlantic  coast  ports  and  United  States  Pacific  coast 

To  (he  railroad  company,  5t)  per  cen(. 
To  the  steamship  company,  'A)  per  cent. 

Minimum  ra'e,  -10  (en(s  pj'r  hundred  pounds  or  10  cents  \m-  cu])ic  foot 
On  freighi  betw<>e!i  Uni(ed  Slates  Atlantic  coast  ports  and  Mexican  or  Central  American 
ports: 

To  the  railroad  company,  GO  per  cent. 

To  the  steamship  company,  10  per  cent. 

Minimum  rate  to  or  from"  .\fexican  ports,  (30  cents  pt-r  himdfcd  pounds  or  30  cents  per 
cuoic  foot,  ship's  option.  * 

Minunum  rate  to  or  from  Cent.-al  American  ports,  'i)  cents  per  litimln>(l  pounds  or  20 
cents  per  cubi'.:  foot,  ship's  opUon. 

On  foi-eign  freighi  between  European  ports  and  Mexican  or  Centia!  American  i.orts- 

lo  the  railroad  company,  -10  per  cent. 

To  the  steamship  company,  (50  per  cent. 

Minimum  ra'e,  35  shillings  per  ton  of  2.240  pounds  or  \0  mh'w  feet. 

On  foreign  freiglK  Iwlween  European  ports  and  United  States  Pacific  coast  ports: 

To  the  railroad  company,  37^  per  cent. 

To  the  steamship  comj.any,  62h  per  cent. 

Minimum  .-ate,  40  cents  per  hundred  pounds  or  10  cents  per  cubic  foot. 

The  aboye-des<Til)ed  divisions  between  (ho  railroad  and  steamship  company  shall  apply 
to  the  portion  of  the  through  freight  rates  accruing  to  said  companies  on  l)iLsiness  and 
trafhc,  whether  originating  at  or  destined  to  the  ports  above  mentioned  or  points  prior  or 
subsequent  thereto.  ^ 

Subjert  to  above-agreed  minima,  the  freight  rates  iK-tween  United  States  Atlantic  and 
United  btatfts  Pae.hc  coast  ports,  and  between  United  States  Atlantic  coas^  norts  and  Mex- 
ican or  Central  Araencan  ports,  and  *  etween  Mexican,  Central  American, .  '  United  States 
1  ac'fic  coast  ports  and  European  ports,  are  to  be  fixed  by  the  initial  carriere.    All  tariffs 
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nniiiiiiH  rates  and  coiiiiiuulitics  air  to  Iw  made  by  mutual       iiscrit  atxl  Ihcoiim'  ('(nH'tive 
with  the  (late  of  this  a^rei'incnt. 

It  is  furl  her  ajxiri-d  iliat  if.  duriti^  the  peudeiicv  of  this  eoiUmct,  it  l>o(ome.s  necessftrv, 
on  account  of  <|UHruMtine  or  revolutions,  or  the  ac'ts  of  any  coveriuiienf ,  to  hi^hl  and  ware- 
house freight,  mail,  specie,  etc.,  at  any  |)oii\t  on  the  riiilroad  or  steanishij)  cotupanv's  line-;, 
all  (harp's  thereon  are  to  Iw  considered  as  line  (liartres.  atid  are  to  Ik-  prcjraied  iH'tween  the 
li!ies  in  inierest  according  to  the,  divisions  of  the  ilirough  rates,  it  hein^!;  understood  thut 
the  (  har/^'es  for  handlin},'  and  warehousinj;  liv  the  railroad  or  sieainship  coni|)anv  are  to  be 
at  cost. 

AUTICI.K    VI. 

It  is  iiuitually  a;,'re(>(l  that  the  term  "ton."  jus  used  in  this  a<rreemeiit,  shall  mean  2,210 
pounds  avoirdu[)ois,  or  10  cuhic  feel  meu-sureinont  when  no  taken  by  the  ships,  unless 
otherwise  exjjressly  j)ro\  ided  herein. „,„_. - —"-  

Aktici.k  \11. 

I'a.ssenger  rates  aci'minj;  to  the  milroud  and  steamship  company  between  New  York  and 
PiU'ilie  coast  ports.  Panama  to  San  Francisco,  both  ini'luded,  shal'l  be  divided  as  follows; 

To  the  railroad  company,  FA)  |)er  (ciit. 

To  the  steamship  company,  'A)  per  cent. 

Throufrh  passeiifjer  raies  effective  under  terms  of  tiiis  contract  are  those  which  were  in 
elf(H't  Decendw-r  1,  1S!>0,  and  any  chanp-  therefrom  is  to  b(>  ma<ie  ordv  bv  mutual  consent 
in  wriiiiif;;  but  either  party  to  this  contract  is  at  lilHMly  to  diminish  "any  apccd  rate,  but 
at  its  own  cost,  by  the  amcauU  of  the  proportion  accruing  to  if  under  the  al)ove  divisions. 

Any  <-()imni.ssions  paid  agents  for  .soliciting  and  obiaining  pjvs.seiigcr  business  covering 
service  of  Panama  route  are  to  be  dividtM  between  the  railroad  company  and  the  steam^ 
ship  company  pro  rata  according  lo  the  divisions  of  the  through  rate. 

Both  parlies  shall  lun c  the  right  to  ap[)oint  and  maintain  agents  at  aiiv  point  thi  v  mav 
select.  '  .         - 

AUTH  I.K    \11I. 

The  s'eamers  of  the  Pac  iflc  Mail  Stcamshi))  Company  shall  makt>  use  of  the  La  Boca 
wharf  provided  by  the  Panama  Kailroad  Company  uliciicvc  v  m  the  judtrmeiii  of  the  Pacitic 
Mail  ."-i-eamshii,  Company  it  is  safe  and  pruch'iit  .so  to  do;  but  in  the  event  of  the  >:camcrs 
not  being  able  to  get  alongside  sai<i  wharf  without  delay,  then  tlie  cartro.  etc.,  simll  l>e 
light(MV(l  in  the  iiay  of  Panama. 

A\  Ik'Ii  st«<amers  load  or  discharge  alongside  La  Boca  wharf  no  charge  -hall  be  made  on 
Iia,s.sengers.  mails,  --pecic,  baggage,  etc,  but  the  railroad  company  -^hall  be  paid  as  wharfaire 
on  all  other  cargo  (when  same  is  taken  from  or  landed  on  the  wharf  direct)  a  maximum 
rate  of  SO  (cuts  .Vnierican  gold  per  ton,  it  being  understood  that  the  railroad  (om[)anv  i.> 
to  [)rovide  at  its  wiiatf  a  l^a  Boca  the  nei^essarv  e(|uipmem  lor  the  cfhcieu'  o[)craiion 
thereof  aiui  for  the  promp'  loading  aial  unloading  by  tlie  steamship  < ompanv  of  its  vessels, 
eompensa:  ion  for  all  which  is  included  in  abov«^  wharfage. 

If  the  railroad  company  furnishes  cranes,  there  shall  be  an  addiiiorial  char<:e  of  10  cents 
per  ton  on  the  <-argo  for  I  he  use  of  >niU  cranes,  such  usage,  howe\  er,  of  cranes  Iwint:  optional 
with  the  steamship  compsmy. 

When  lighterage  is  performed  by  the  railroad  comf)any  and  lh(>  lighters  are  loaded  or 
discharged  at  La  Boca,  no  charge  other  than  the  lighterage  charged  is  to  be  made  i  he  sieain- 
ship company  for  the  us«'  of  La  Boca  wharf  or  cranes,  or  loaiiing  or  unloadiui:  the  li<rhters 
at  the  wharf. 

If  the  steamship  company  elects  to  en;<>r  ser\  ice  U'tween  Panama  ami  Chiri(iui.  such 
service  is  to  form  part  of  this  c(Uitract,  and  the  .steamship  company  is  to  have  the  rii:ht  to 
land  all  cattle  it  may  carry  on  the  Ix'ach  at  i*anama  free  of  anv  iharge. 

AliTKI.K    IX. 

The  railroad  coi  any  siiall,  (hnitig  the  i)endency  of  this  contract,  continue  to  emplov 
it.s  lighters  when  n-asouably  necessary  to  connect  v»'ith  the  steamsliip  companv's  vessels 
and  llie  shore  at  Panama,  the  railroad  company  agiveing  to  furnish  lighters  ill  sutlieient 
nundn'r  to  load  and  uidoad  such  vess«»!s  with  dispatch. 

When  ligliters  are  used  the  following  sliall  Ih>  the  ligliterage  charges: 

For  each  ton  of  freight  doiivere*!  by  the  stoanvship  company  to  tlie  railroad  company, 
or  by  the  railroad  company  to  iho  steamship  company,  90  eenta  per  ton,  United  State 
eurreney. 

For  all  Hpeeie  or  treasurp,  one-fortieth  of  1  per  cent. 

For  each  passenger,  $1  United  States  curn^ncy. 


frwighi  to  or  Injiii  points .L-nyciuU  Loluii  is  louctsmwu,  they  »•"»  arrivi'U  ul  i»y  cn'uiiinK  ino 
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N<»  cliarirc  for  vxtra  f)a^ph^c  or  rnnils 

I'ann.im  l«Kal  carKo  to  In-  tv,-v\vv,\  and  df.liv,.n.(l  l,y  tl„.  pnrlv  of  (ho  f,i-f  part  as  aeenf 

or    h,- jmrfy  of  tl...  m;,.....!  part,  m  thar  . ,  y:  tl...  r.-ripf  or  d.livorv  fl.fM,.of  and  (rarUr 

lo  and  f,o  n  stoamor,  in<lu. hn^.  .,...  l.prh'f-ra.,'..,  wl,nrfa«...  and  .ranaKe.  to  \m  porformod  by 

par  y  of  .  „.  firs    part    and  partv   of  the  se.  ond  par;  will  pav  for  su.  h  sorvi.es  .endored 

•SI.-.)  per  ton.  whcthfr  lif,'hlcr.'d  or  receiv.-d  frotn  or  doliv.,-,,!  !„  sKanu-rs  at  La  Boca. 

ARTici.r,  X. 

TliP  railr(,ad  company  aprces  to  transport  from  C.lon  to  Panama,  supplies,  rxc*.ptinK  roal 
pxclusivdy  for  the  asc  of  the  steamship  company's  steamers  on  the  I'a.  ifi..  at  m  Jr  ton,  and 
to  lighter  same  at  Panama  at  $1  per  ton  a.Miiional.  it  U.in-  herehv  atrreed  that  the  steumshiD 
company  shall  have  the  ri^ht  tn  [HTform  ligliterage  on  i|s  o^,n  cuaj  .a.ud  otl^T  s^ippJi^H  in  m 
<*f>t\  {♦{fitter*.  1  r  • 

Th..  railroad  company  agrees  to  tran.^port  hy  each  .'.trainer  from  .New  York  to  Colon  sup- 
plies exclusively  for  the  use  of  the  steamship  company  at  a  rate  a  $r,  per  ton. 

Akt;(  IK  XI. 

The  officers  ami  emnlMvees,,f  the  steamship  company  .hall  t.e,.arried  between  Panama  and 
(  olon  Iree.ati.l  l,..fwe.„  New  ^  ork  and  I'nnama  orColon  at  the  naeufSlO  i'oreach  p.i.s.sen!?er 

I  tie  otlicer-  and  etiipiuyees  of  'he  railnmd  rnmpanv  shall  he  carried  i.etwpen  Panama  and 
Stan  Hranciseo  at  the  rate  ot"  .«2()  for  each  p!i<sen}i;pr. 

AftTicr.F.  XIT. 

The  railroa.i  companv  atrrees.  so  l.>nt.'  a^»  its  wire-^  nrt'  in  wnrkin<r  order  to  ol-.fain  and  furnish 
the  stcam-liip  cmf.anx  all  te|..<rrapiiC  and  telepli.-ni.'  information  thruu-li- its  a.'.-nts  that 
may  he  neces,-,aiy  fu  pn.perly  .'undiict  the  husiness  ot"  the  Panama  louie. 

AuTKi.i-:  Xm, 

Each  party  hen;fo  ,hall  U-  responsihie  fur  can/o.  sp...  ie.  and  tiiail  while  und.'r  its  .'are  and 
until  deluered  to  its  corarrier. 

Any  responsibility  a.-cruiii-  in  re-ard  tn  pH.sM.ni.-'f'  .n-  tliciv  hair-a-'e  i..  to  !)<«  assuiiKvi  in 
like  manner  as  eaf^o. 

Whenever  anv  lo-.s  ,>r  inji.rv  ,MTi,r-.  nr  damaL-c  !:-mi!i  delav  in  transportation,  the  loss  or 
injurvor  .hxma-'e  trom  delay,  uhether  a.vrumjr  ..vuh  resnect  to ear<ro.  specie  mad  nassetiir,.,HH 
or  their  Imir^.'atre.  ,hall,  when  same  can  nor  he  locate).  |„.  prorat.^d  between  :  lie  railroad  Tom- 
panv  and  tiic  >fcaiii>hip  company  acrnrdiif.r  ,.,  n„>  divisions  oi  the  thrnicHi  rare  that  may 
a[>ply  in  eacli  cas*.*. 

tn  ca.so  any  action-,  suit.^,  .,r  riaiins  shill  l,e  i)rMU!:lu  u-ainsi  anv  ■•ocarner  tho  carrier 
responsible,  as  above  stipulate!.  ,hall  bear  and  dis,  har<re  anv  loss,  dannen-  or  exnens,.  ,,,,.1- 
deiit  thereto;  provid.-d.  the  rarrier -u.'d  shall  at  ntice  ^rivc  n„t  i.v  lo  i  iu' ^Kiier  cocarncr,  to  the 
end  that  each  may  have  uppi.rninity  to  delVrid  :t.~  mterest,. 

.VR-nci.E  XI\". 

Tlu^  ai-riaL-  "r  rran-,.,.,rtatiun  of  salr,  coal,  and  -'ain  cx-p|,f  bnriev  in  hairs  between 
I  lurcd  Mate,  p..in|,  I-  hereby  exempted  from  the  ,i|>eralinn  n(  <Ui<  contract  and  .'ach  of  the 
«-v.nrrHct.nir  parMes  pes,  rv...  us  full  liberrv  as  to  ilic  .•arnau'e  or  transportation  of  these 
articles. 

Ahtki.ic  XV. 

Th(>  r-.droad  companv  will  <io  at  its  shcps  in  r>amima  atid(  nloi.  micIi  work  and  rep»irs  for 
the  steamship  company  as  tlie  -.team.shii)  companv  Croni  time  ro  tim,.  nuiv  re<piesf  and  as  the 
railroad  company  can  pcrh-rm  wiihout  interlVrenc(-  with  iis  own  bu.siiie.s.s,  rimn^inj^  therefor 
the  eo.st  of  labor  and  material  on  the  l-;hmus.  with  it)  per  <em  added  thereto. 

Aktui.e  XVI. 

The  steamsliip  eompauy  shall  make  over  and  deliver  to  the  railroail  companv  .harter  par- 
ties of  even  dat,e  with  the  prestMit  iiistrunient.  at  the  nominal  rale  of  .$1  per  month,  and  nneou- 
ditioual  Ul  terms  of  the  folJ.nving  steamers  Iwlongin^^  to  said  .'ompanv  and  m)w  running  or  to 
be  run  betvk-een  I'aimma  and  San  FrancLseo  under  this  contract,  to  wit.  the  Ac(i]mla)  the  San 
J  one,  the  Vibj  oi  ii\idwu.  the  Colon,  the  Cihj  of  Far  a,  and  the  San  Juan,  and  figrees  to'  likewise 
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»i»ility  to  Hhij)  k<«mIn  to  Kiir«.|M^  via  N'rw  V«»rk  (to  v,'liirh  I  nIihII  I 


ovt^rcuiiii*  «Jini«ulli('H  tliat  am*'  from  tlic  fact  tiiat 


H>r«'nh«»r  rcfi'i).  in  uidfr  li> 
none  of  i|ii)>m<  liii«>H  wiMV  n^acly  to  fiinuHh 


\M\ 


nRpoKi   or  .roBKiMi   \j.  musrovv. 


make  ovrr  nml  dt-liMT  to  the  iiiilnuul  rotiipniiv  like  (linr(f>i«  of  ntiv  ntlicr  >li  luiicrx  plnViwI 
upon  MUKi  Mcivicc  imdcr  the  piuvisi(in>4  of  Section  A  of  Artii  If  II  ttt  iIiIm  (onMiwt,  ^irmiltH- 
iH'onsly  willi  tln'  plmin^  of  llit>  ^ainc  upon  said  wtvici'. 

It  is  hori'liv  fnitlici  iiyrciMJ  that  as  lonj;  as  ilir  MlcainHliip  (  ompnny  pcifnrniH  pniK  (iihIIv  nnd 
iTfriilaily  lliMM"  trips  per  ninnlli  in  ctirli  diicction  imdci  iind  aicordin^  to  the  provisions  .,f 
Section  A.  Articio  ||.  of  iliis  contMicI,  tlicn  tlic-c  chtntcrs  nrc  to  rcniHin  tincnforcciililc 

If  tlic  stcainsliipconipiiny.  from  iiny  ciiiise  except  the  net  of  (iod,  for  the  pnhhc  rtternv, 
or  aiisinn  from  the  perils  of  thi>  sea.  omits  twosailinj;s  in  any  one  ealendur  month  diiriojr  the 
eontimnuiee  of  thi-i  contrtict.  then  Mie  iiliove  chiirlers  nre,  as  to  sill  or  tinv  one  of  more  of  v^nid 
steamers,  i\t  the  rnijioad  company '>  opiidn.  in  heconie  cnforccalije.  and  lh(  railroad  ( ompanv 
shall  have,  and  i-  herehv  ^i\en  the  al>sohi(c  iitr||(  ond  power  to  run  said  vessels,  or  anv  of 
them,  I  in  the  aforesaid  ilescribeil  route  afid  service,  lallinji  at  all  ports  hetween  I'nnnniH  nnd 
San  lOajjcistva,  ami  vim*  vcwa,  !*»■  Uw  »rv*mui  h<«<  risk  of,  nutl  at  Ihf  ♦•'ijwf'Hf  tif  •*Hid  *tfjrnr 
ship  companv  .  dnriiiL'  the  unexpired  portion  of  this  ({.ntraci.  it  hcitif;  the  express  intent  and 
aK^'fUient  oi  !  he  parties  heieto  that  the  covcnnnis  of  this  aili(  le  '^hall  he  specilioiJIv  enforce 
aide,  and  that  hreach  thereof  can  not  lie  adeipnitely  comiiensnled  in  damaf.V's. 

Thr-  steamship  company  a}:rees,  in  the  contini^iiicy  aloresnid,  peacefully  to  surrender  to 
the  railroad  com|)any,  upon  its  demand  in  writintr,  the  said  steamers,  or  anv  of  them,  without 
the  intervention ofany  I'ourt  or  lejral  pioceedin^'sof  miy  kind  whatsoever  :  the  -steamship coin- 
pany  herchy  irrt-voeiriilv  givin^r  the  raihciad  company  all  the  powr^r  arrd  aullmritv  needful  in 
the  premises,  in  orih>r  lltal  the  niihimd  com|iany  may  take  possession  of  said  stenrrrrrs  or  of 
an\  one  or  nvore  of  them,  and  operate  therir,  or-  any  orre  or  more  of  thenr,  irrrder  the  provisions 
and  ternrsof  the  charter  parlies  hereto  anrre\e<l:  and  it  is  expressly  af.rreed  tjuit  iir  case  df  anv 
eondict  of  opiniorr  or  doirht  as  |o  the  resp(>clivt>  ri<rh|s  nf  the  parties  hereto  under  fliis  clause, 
iiritil  such  rights  are  tirraily  estalihshcd  hy  the  jud^mciil  arrd  decree  of  a  competent  corrrt,  or 
hy  arhilration  in  the  manner  h(<reinafter  provided,  the  sfeairrship  eomfmiry  or  its  successors 
will  not.  in  the  i-oirtin^rency  herein  cont(>rrrpli.ted,  hold  ^)\\(\  ships  as  aeainst  anv  fleninrrd  of 
said  railroad  cuuipany.  and  will  rrot  pr-everrt  or  hiirdcr  the  use  of  the  same  l.y  the  railroad 
company  in  the  marmer'  or'  in  the  husrrress  cnrrtemplaled  hv  this  agreement, 


AKitci.r,  X\'ll. 

The  railroad  conrpany  shirll  make  ovi  ••  arrd  deliver  lo  the  (eamslti|i  compuriv  charter  par- 
ties of  even  date  with  the  piesiMit  ins|rumerrt  iil  lire  nominal  Mte  of  ?l  per  monih  and  uncon- 
ditioiiid  in  terrrrs.  of  the  loilowiMfj:  sleairrcrs  lieltirririny;  lo  said  rtrilroad  (  orrrpimv  and  now  run- 
ninj^  or  to  1k>  rmr  hetween  New  S'ork  and  Colon  rrrrder  I  hi-  'ontract,  to  wit,  I  lie  Al/mnrrt.  the 
Ad)suta'.  ami  (he  Fimua,  and  ai,'rees  to  likewi^'  rrrak(>  over  and  deliver  to  the  steamship 
eompany  like  charters  of  .ury  olher'  slcHmers  placed  rrporr  said  *  ivice  under  the  [)ro\  isioirs  of 
SiH'Uoji  B,  of  Article  II,  of  (Iris  <o{t<rH<'t .  simuUan(M>nsiy  \vi<I\  the  pia(  inj;  of  the  same  ufnm 
said  service. 

It  is  herchy  fmtlier  a<rr'(>e(l  that  as  lonj^r  as  the  railriard  comi>any's  steamship  line  fierforms 
pmiotually  arrd  rej^ularly  at  least  three  trii)s  per  month  in  each  direct  iorr  irrrder  and  according 
to  tl><>  pi-ovisionsof  StH'lion  !iof  .\nicle  11  of  this  contract,  then  these  charters  are  to  remain 
imenforeoahle. 

If  the  railroad  conr[)any,  from  any  caus<i  except  the  act  of  (lod,  or  the  pufilic  enemy,  or 
arisint;  from  the  per-ils  of  the  sea,  onrits  two  sai!in<:,s  in  niiy  (.ue  caler  lar  month  during  the 
continuance  of  this  contr-act ,  then  the  ahove  charlei's  are,  as  to  all  or  any  one  or  more  of  said 
steamer's,  at  the  steanrship  conrpany'so|)tion  (o  herv.me  errfcrceahle,  and  the  steamship  com- 
pany .shall  have  and  is  heii'by  ^jiveii  the  absolute  ri^jht  and  power  to  r-un  said  ves.-els.  or  anv  of 
them,  on  the  aforesaid  dcs<-rihed  route  and  .service,  between  New  York  and  Colon.  an<l  vice 
versa,  for  the  a<'count  -Mid  risk  of,  and  at  (he  e.xpen.se  of  .said  railroad  eompanv,  durinii  the 
unexpired  j>ortion  of  tlus  contract,  it  beirrj;  the  express  intent  and  apeement  of  the  parties 
hereto  that  the  covenants  of  this  art i<le  shall  lie  speeilically  enforceable  and  that  breach 
thereof  can  not  1m>  ade(juately  compensated  in  damages. 

The  railroad  company  apees,  in  the  contini^enoy  aforesaid,  peacefully  to  surrender  to  the 
8t<>amship  eompairy,  ui>on  its  demand  in  writin<x,  the  said  steamers,  or  any  of  them,  with.out 
(he  intervention  of  any  eotirt  or  lej^al  proceedivii^s  of  any  kind  what.s(H<ver;  the  railroad  com- 
pany hereby  irrevocably  j^ivinjj  tlui  steamship  eompiuiy  all  the  power  and  authority  needful 
m  tne  premises,  in  order  that  the  steamship  com|)any  may  take  i)os.ses.sion  of  said  steamei-s. 
or  of  any  one  or  more  of  them,  and  o|M>rate  them,  or  any  one  or  more  of  tht>m,  under  the  priv. 
visions  and  tenns  of  the  charter  partie.s  Imreto  annexed;  and  it  is  exprexsly  aijieed  that  in 
case  of  any  (conflict  of  opinion  ov  doubt  as  to  the  resiwctivt^  riithts  of  the  nartiesWroto  under 
this  clausie,  until  such  n^lits  hvq  finally  e.stabliHlied  by  the  judgnient  and  dtvree  of  a  comp*^ 
tent  court,  or  by  arbitration  in  the  niaiiuier  hereinafter  providiul.  the  railroad  company  or  its 
uuocesBors,  will  not,  in  the  contingency  herein  eontenjplated,  hold  said  ships  as  against  any 
deuxand  of  said  sUsamahip  company,  and  will  not  prevent  or  hinder  the  use  of  the  same  by 
the  steamship  company  in  the  manner  or  in  the  busmeaa  contemplated  by  thus  agreement. 


Tilt'  Utm  t«>  Ui»<  coniiMiiv  tn»ii»  tin-  diivol  fHriiitijO»  ol  th*'  Htfaimhip  liiu-.  with  the  aJcli- 
tiuiml  luHM  iniiii  liigiuT  lutvet  i>ii  !*ijp|ilu!t,  »kmv>  van  not  >.w  eMluiiali'J  with  lU'vurtti-y       Tb* 
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K.r  all  joint  husmo^s  tninsartprl  unrlor  this  mntmrt  and  f..r  all  s,M-vir<vs  or  material  f.ir- 
wM  l.v  (M.  p«rf,^-  fl,r.rrf„  ,o  oa.t.  oth^r,  thor.  .hall,  .x.-opf  as  hf^roin  othorwii<  ,^v  >,UlTv 
prov.h.rfor.  I..  r.rulor..<l  ar  ^V.^v  York  a  inonthly  ar.ounr  on  tl...  2  it h  d"u  of .' r.^^mm    h  S 

ARTKr.K  Xrx. 

Any  find  al!  f|,ir..tion.  thaf  .hall  or  may  ari^o  tonohinjr  fhi^  a^roomonf .  or  th.>  .-onstnistion 

pfTsons,  and  who  <hall  ho  rhoson,  ono  l.y  oa.h  of  th,.  r^urli,..  h-vvto,  and  tlw  third  h  tl  o  two 
^>rh<r^n.     f.  .thor  part  V  hor.tr.  may.  ar  any  tin...  notify  ,l>.  othor  in  «  ritin-v  ,     U    t  ,.|  v'tsTo 

Iho  r„  hrr  party  shall  fad  or  ounr  to  nanio  a.i  ari.u  rator  wit  hin  lift-on  .lav.  ;.ftor  urit  ton  not  oo 
firZl  vT?  ''^  ""  '»''  f  ^f-'-  >>y  tho  othor  party  m  1  wHtton  ro.p.o.l  „.  nan,o  n  r  v- 
^    nTlT":  """7'  r'  '^'  P'^'-^v.'-^'iv-n'.-U'-h  not hall  namo  an  arhitrator  fo     n      n 

h  '  ,  1  r  TV^  ";  '^'"'""- "1  "='"^."""-'  ^^-I'"*  ^t>'*ll  1-"V'-  ll>'«  ...n,o  powor  and  anthority  an 
rhr.usrh  ho  had  l>oon  ch<Hon  and  nom.natod  by  .uoK  party.  And  tho  dooi.ion  an.i  award  of 
any  twoof..nrh  arbitrators  w,th  ro.|>,v<t  to  tho  matron 

and  ^or)'^«'H«^.o  pen  bo  parties,  and  oaoh  of  .ho  partio.  horoto  doos  bnwl  .tsolt  and  its  c- 
ro..or.  fa  fhfnl  y  to  abtdo  by  and  oarry  ont  any  award  .o  nu,do  !>y  any  two  of  thoa  I,  itra  n 
apoomtod  as  aforosa.d.  Any  qnost.on  ,.f  violation  or  fadnro  toobsorvo  ,hi,s  a-nvon  o  .v 
oithor  par  y  or  any  othor  qnosfion  arisin-  botwoon  ihom  horonn.lor.  may  bo  snb„ntt..d  ti 
suoh  arb.rators.  and  thoy  shall  dotormino.  lirs,,  as  ,o  ,ho  fa.-f,  and  sooon.lly  as  ,o  tho 
amount,  of  monoy  damav^-s  to  bo  pn,d  b-y  tho  party  found  -uilty  (,,  il„.  part  y'makin.r  ,he 
.■har^.o  or  rho  particular  thuiir  ,.,  1„.  ^ono  ,,r  to  ho  rofnnno.l  iV-m,  hoin.-  .I.no  by  .„oh  -uiltv 
pam-,  and  snob  anv.unt  shall  bo  ^^nn\.  and  ^uo!,  award  .hall  bo  ..nnplioclwuh  wftbin  Mu'nl,  ys 
of  tho  rondorm^of  ..noh  a^y:,rd.  Tho  two  partios  l„.,h  a._rroo  .o  fumi^b  -,.  ,ho  arbitrators  nv 
papor.  in..tnm^ont.  or  book  m  iboir  possos.,,,,,  whiol,  suoh  arbitmiors  nu.y  roc.nost  ,bom  to 
produ.o.  >honld  any  arbitration  fail  for  any  oanso.  ,hon  .loh  proooo.iin.'s  L  ...l.ovo  pn-- 
srT.b..d  may  bo  takon  do  novo  l,y  oithor  party  ,o  this  a..noo„„.nt.  \il  hoannirs  by  iaid 
arb  tra  ors  shall  bo  hold  m  Now  ^  ork  or  on  tho  Istbtnu.s  of  Panama,  or  in  ,^an  Knuwr^oo  or 

.s,.rh  otho.  plaoo  whoro  wunossos  no.v.M.ry  to  appoar  bofor..  tho  arbitrators  may  I btainod 

w.th  rho  loa>,  ox-ponso  ,o  ,ho  par.ios  ,.  ,!„.  ..on.ra-! .  ,md  .11  U:.  and  -xpon^os  .,f  .nob  arbi- 
ua  ,M-s  .ba.l  !.o  borno  oy  ,h,.  party  a.,an,st  whom  ,ho  awar.l  ol  ,bo  a>'b,trators  .hall  bo  mado, 
anu  >iiali  t)o  a.s.so.ssod  !,y  said  ai'lHtralors  mui  miuU'  part  <il  tboir  awnrd 

This  artiolo  shall  bo  oonsidorod  of  tho  ossonoo  of  .his  airioomoni  and  any  broa.h  <>\-  or  failure 
to  obsorvo  any  ut  -ho  torms  ihoroof  .hall  bo  doomod  to  l,o  a  nuuonal  broaob  uf  iho  ontire 

.Vin'icr.F.  .\X. 

Any  of  Iho  oondition.s  of  .Vrt.olos  V,  Wi .  VT[T.  IX.  X,  .,nd  XI  of  this  a<M-oomont  may  I.-, 
a  prod  by  ,.,,nsonr  m  wa!m-  of  tho  part,os  boro.o.  .i^uorl  b>'  ih.Mr  r.-spootivo  prosident.s  or 
VKv-pn^sidont.s.  without  .•itlomn.:  .my  of  .ho  othor  -•nnriiti.m.s  ..f  i\u.  .Lroomont. 

Ahtici.k  XXI. 

Subjoot  ro  rho  provisions  of  a  .•oiit<.mpo.ai!. s  .lirnv.uont  botw<..Mi  iho  parti.'s  JuMTto  <.f 

.•von  daro  honnv'th.  i.his  .■.;ntraot.  o,x,.,.pr  :,s  boroin  othorui-.o  .xprosslv  pro.s,Tib...i    .bail 
romam  .n  h,n;o  lor  rhroo  v-aiN  fTorn  tho  1  ;,b  Mav  of  .bmo,  i;>()2.  .uhI  for -ho  furrbor  poriod 


'.rivon  !iorir{>  of  sncii 


of  two  years,  li  oitiior  oanv  .liall  so  oloct.  and  if' such  parr'v -linil  i|.tvo 

elootion  to  tho  othor  party  horoto  at  least  ninotv  davs  boforo  ibo  nx,„nitio,.  of  rbe  iirst  torra 

ot  Miroo  \'oars. 

In  witness  whoi-oof  the  said  paitios  bo.rt..  bav..  ,,,u..o,i  .|u>  instnnnent  )o  bo  .i-rnod  in 
their  corporate.  naaa..s  bs-  thou-  .cspootivo  pro.Hionis,  md  ihoir  rospootivo  .orporato  scal.s 
to  br.  her-eunto  ailixo,!  an.l  .u,osie<{  bv  rboir  mspe.-tivo  -o.nManos,  ;la-  dav  a..Ki  voar  first 
herein  above  written.  i  .  <  ui    .u.i 

P\XA.M.\     II.AII.KO.VI.)   ('().Mr.VNr. 

w,    ,  O.v  •'•  Kdw.vui)  .SiM.Movs,  President. 

Attest : 

E.  A.  Dn.VKE,  SeiTttary, 

P.vcJFic  M.Mi.  ,Stkamsh(p  Company, 

4  By  CllAULES    IJ.  TWKED,  /Vfi-ii(/^/t(!. 

Job.  Hbllkn,  Secretanj. 


Atututer.  W<>  hiiv«<  Imd  «  r»Hiu(-lt«Hi  of  l«*li-((nt|th  titlU  uiuliT  coiiMuii'mlioii  ftir  h  lotiK  liiix*, 
but  until  nx-^tittly  our  ImiWt'uti  wfin  mo  r«>Htri<-t«><|  aihI  llu-  cimI  of  iiiiiitiii>iiHnn<  ho  |ii<hw 
that  wi^  iiiaintHUtMl  ■  liiictt  turilf  to  pMily  rfiiiihiriM'  un,  m\M>vi»\\y  mm  >H*4'M(iiM«  of  duprtHMtHl 
ktoai  cvuiuiitiuiw  nu  iiM-r»iyM!  of  ImaiiUMM  wiut  «x)M««'t«Hl  from  h  riMluctioii. 
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RKPORT   OF   JOSEPH   L.  IIRIRTOW. 


State  or  Nkw   Yihik. 

(hunt If  of  \fw  York,  hm: 

Ot\  this  lltl\  <lny  of  .liiiio,  \\HY2,  iM>for»'  f»h>  p<<rwintillv  hj)|m<hi-«>i|  J,  I'ldwunl  SinmioriH,  iwr- 
flotmllv  known  to  imc  (u  Im>  (Ih>  iixlivuluiil  who  sulisciilM'd  the  within  inslnimrnt  for  iinil  in 
J»ohftlf  of  thi>  INiiiHMiH  Kiiilntti(i('ornpi«ny,  who,  iM'iii^hy  nic  (Inly  mwiuii,  <li<t  <lr|His«'  nnil  hhv: 
That  ho  losidt'd  in  Ni>w  ^o^k('ity;  thiit  hr  wustltf  pn'sidonf  of  lh»' suitl  comornlion;  thiil 
ho  know  tho  coipoiHl*'  hohI  of  tlio  saiil  coi-poriition;  thiit  iho  whI  nUixi'il  In  tlw  snid  iriHtrn- 
nicnt  w«H  sn(  l\  corpoiiilc  !M'h\,  iiml  thi;(  the  miiil  io'^tinincnt  wii'<  Miminl  hv  him  unit  s<'nl«'«i  in 
l)chalf  of  the  sml  coiporntion  hy  imthoiity  <if  'K  iHiurd  of  diKMloi-N,  imd  the  siiid  .1.  Ivlwuid 
Sininions  tu'knowledp'd  tho  siiid  instrnnicnl  lo  Im'  Ihi'  iici  iind  dcod  of  (he  Midd  voipomtion, 
and  that  the  .saino  was  oxcculcd  hy  siiid  corporation  frtv  ly  iind  sohuiliuily  fur  the  pnrpospn 
tht'ivin  iMcntitincd.  "* 

[NotHliHl  Si'ldl  .Innv    .1.  'PlKHNKV. 

iS'otnri/  I'lthlir,  K  iikj.i  ('lointy. 
CrrtifirnU  JiUJ  in  .\'fir  )' ink  County,  iX.  Y. 
Statk  of  Nkw    Vokk, 

( 'oiinhj  of  Si  w  Y oik,  .ss: 

On  this  lllli  day  nf  .hmr,  I'.IOJ,  hcfoir  \\w  ptisonally  appducd  K.  A.  Drake,  pcrsniialiv 
known  to  ino  to  he  the  individual  who  Hnl)s('rilMMl  tho  willnn  inHlrumriit  for  ami  iti  lifhulf 
of  tlit>  !'anaM\a  Kaihoad  ('omi)any,  who,  iM'inj;  hy  me  duly  swnrn,  ilid  dopoMo  niid  sav  :  'Phut 
ho  nv-^idiMl  in  New  ^ Ork  ('it\  ;  that  lii>  was  tho  sccrotary  of  tho  saiii  i'nr|)oralion ;  that  he 
know  tho  CI  rporato  seal  of  tho  said  roipoiatioti;  that  tho  sial  allixcti  to  tho  said  in  i  rnmtril 
WHS  such  cnrponito  soni;  and  that,  tho  said  inslrumont  was  siirnod  and  scaled  li,  him  in 
laMialf  of  ll\o  said  <orporatit)n  i)y  antlmrily  of  its  hoard  of  diroctorN;  and  the  said  K.  A. 
Drake  aekint\\lcd;:od  tho  said  inslrunierit  tO  he  (he  act  and  drecf  of  tho  said  corpora  I  ion, 
and  tliat  tiie  sam(>  wu.s  cxocntod  liy  said  eorpiiral  ion  freely  and  \  oiiMitistiU-  foi  the  purposes 
thoriMii  rnontioiietl. 

|\otftrial  seal  1  .Fomn  .1.  'riKKNKv, 

.V ')('(// ,/  I'uhllr,  h'  tiii/s  Ci/iinfii. 
('eri[fi<iilf  Jild!    n  Xxr  )'oik('iiiirili/,  ,\ .  )' . 
Statk  of  Nkw  '"iiikk, 

Coiinli/  (>,   .\  I  ir  York,  ss: 

On  tins  11th  day  of  .huio,  UhVJ,  Ix'fore  nie  personallx  apponn  d  C.  II.  Tweed,  pcrs.inallv 
known  to  me  to  U'  llie  indi\  idual  wiio  snl>serilie<l  the  within  insliumeiit  I'nr  and  in  liohalf 
of  tlie  I'aeilie  Mnil  Steamsliip  {  umpiiny,  vvlm,  Ix'in^  hy  iia-  <hdy  sworn,  did  de[)o.sc  mid  sav: 
That  he  roided  in  Now  Y<mk(  ily;  that  ho  wastln'  president  of  the  s,iid  cmporation;  that 
ho  knew  tho  I'Dipurafo  .s<'aJ  of  the  suiil  corporation;  that  lh<'  stud  «ili.K<'<l  t<(  tlio  saiil  instrn- 
inoTil  was  suiii  corporate  M-al.  and  that  the  said  Instiumeni  was  si^rned  hy  him  and  sealed 
in  Ix'half  of  ilie  suisl  eorpoiation  l)y  authority  of  its  hoard  of  directors;  and  the  said  ('.  II. 
Twood  aeknow  ie(i<X(  d  llio  sjud  instinnient  to  he  tho  act  and  AvihI  of  the  said  corporation, 
and  that  tho  sanio  was  oxecuied  hy  said  corporation  freely  and  voluntarily  for  tho  purposes 
thon'in  nienlio!n>d. 

(Notarial  seal.]  .lonv  .1.  Tikk.sky, 

Xotiv)/  I'liblir.  K iri;is  ('i>unt\i. 
Ctrlifuatf  filed  in  Seir  York  ('(jiintij,  \.  Y. 
Statk  ok  Nkw   '\'okk, 

(  'oh  lit  1^  of  .\'tw  York,  ss: 

On  this  11th  day  of  ihuio,  \\'A)'2,  la-fore  me  porsoiiully  ajna'arod  Josepji  llellen,  iM'rsonallv 
known  to  me  to  Ik*  the  iiulivitluul  who  suhscrihod  the  within  instrument  for  and  in  Iwhaif 
of  tho  I'ucilic  Mail  Stoaniship  Conipuny,  who,  Ihmu^  hy  mo  duly  sworn,  did  depose  and  say: 
That  he  resided  in  Now  YorK  City;  that  he  was  the  secretary  of  the  said  conH)rrttion;  that 
ho  know  the  eoiporato  seal  of  tho  .said  cc.poration:  that  the  seal  ulFixod  to  tlio  said  instru- 
ment was  such  eoiporato  s«>al,  and  that  tho  said  instrument  was  signed  and  s«>a!od  bv  him  in 
behalf  of  the  said  corporation  hy  authority  of  its  hoard  of  directors;  and  the  .said  Joseph 
llellen  acknowlodtred  the  said  instrument  to  Ix'  the  act  and  deed  of  the  said  corporation, 
and  that  tlie  san»«»  wasexeeut^  by  said  eoq>oiation  freely  and  voluntarily  for  the  purjuwes 
theivin  mentioned. 

[Notarial  seal.]  .Fonx  J.  Tif.r.ney, 

S'otanj  Piiltlic,  h'ing.s  (Juiinty. 
Certificate  filed  in  Sew  York  County,  S.  Y. 

(Extract  from  luiiuite.s  of  ri'ffiilar  meetinK  of  ttie  lioaid  of  direc-tots  of  tlie  Punaiea  Railroaii  Company, 
held  at  the  ollice  of  ilie  company.  No.  24  .State  .>!troet,  New  York,  on  'thursilay,  .hine  VJ,  IW2.\ 

Resolmd,  That  the  contract  and  supplemental  aprw'ment  U'tween  tlie  Faeifie  Mail  Steam- 
ship Company  and  this  eomi)any,  which  have  Ix'on  approved  by  counat?!  and  now  siibiuitted 
to  this  board,  be,  and  tho  same  are,  hereby  ratified,  approved,  and  adopted,  said  ag.-eements 
being  as  foilowu: 


AlUi      .Mt>\l«'«»  II'*'     tM'HllHM-.     I'll      l"« 


crry  otku  to  tl..  P-cilu-  oua..t  ot  iho  I  .uto.!  Ma-..       ^^    ^   ^^,  ^_^^^    ^,  ^^^^  ^^^^^^^ 
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Arul  the  prfsult'nt  and  .«v«n'tarv  of  tliiM  coriipfniy  arf  \u>nM  fiillv  aiif liorizivl  and  prnpow- 
(•n«d  to  Px<>«-ut<>,  arknowli-dK*',  tind  dclivfr.  for  Hn«l  in  U-linlf  of  tlii.s  roinpunv.  and  under  itH 
<ori)omt<t  .-«'ttl,  M»«  ftKrH'MK'titH  Hfor»>HHid.  r<.>/»Mh»'r  with  Mic  s«>v»t«1  f  lmrt#T  partirs  and  rt»ip- 
ulations  pr'ivid««d  by  said  Htfn>«'iri»'n)s  to  In-  marl.-  and  d.>livfT»'«l  at.  this  timr"  or  any  time  her#- 
rtft«T  l>v  this  rornpany;  said  r)iart«T  partu-s  and  sfipnlations  fn  \,o  in  m<\)  form  and  trrms 
as  t|()  tlio  fxorntivT  fonimitteo  may  aefm  profh-r,  in  order  to  rarrv  out  said  ti<rn«t'm«'nts:  and 
said  offifiTs  ar«<  aixo  fully  aiithi.rizrd  and  cmnowfrpd  to  do  idl  a  •fs  und  tliin^'N  \vlii<  li  llu'V 
may  dj'om  iu>'<s.sHry  or  propii  to  ♦(ircctuaf*'  the  rompli'tu.ri  of  said  a^'rccmtMits  and  the  full 
(•stal)!i.Hlim»'nt  (»f  th«<  ^amr. 

1  horohy  ccrlify  tlu'  for»'Kointr  to  !)♦•  a  tnip  and  rorrcct  ropv  .-.f  thn  rfsoliition  ndopt«>d  hy 
tlu   l.oard  of  dirortors  at  its  nu'i-tinj/  [i<dd  on  Jun«'  12,  I'Hrj,  (Inly  railed  and  held. 

V\  itnew  my  liand  and  ofliciid  s«'al  thi.H  12th  day  of  .fun.-,  !'.N)2. 

[■S«iil  of  i'anama  Railroad  Company.)  K.  A.  |)u\KR,  Sfcrftan/. 

(Kxtriwt  from  tti»>  mlniifM  of  a  nnrcM  v.pHinn  of  the  tmarrl  of  <llr«ctors  of  tho  rnrifir  Mail  -Siramship 
<  '.(fipHny.  h.'Mxt  N'-.  i:ift  llrfut'lwMV  in  f  h.T.f  v  f.f  N.nv  Vrirk.  r,n  Wo-lni'mUv  limoll  i"02  atHo'oUek 
t>.  III.,  a  i|ii(>riitM  l.ciii^  prt'sftit  unci  m-ientrnKJ 

Heftnlvfil,  Tliat  thf  aerermpnt  and  thr  ^tuppUnnenfal  agrpfinpnt  la-twepn  the  Panama 
I{ailro«d  Compunv  and  this  compfinv,  whifh  are  mm  Huhtnitted  to  tlie  lionnl.  ^K^  and  thf> 
-^anx'  are,  herchy  upprovcd,  and  that  the  pn-Hideiit  and  s..<  n'tary  nf  this  company  \)^,  and 
tlicy  iih'  herchy,  auttiori/fd  to  execute  Mnid  acrrerinrnt  und  su{)pU>mt'nfai  ajrrecmpnt  under 
(Ik-  corpfirate  s<«ai  of  this  (•f)mpany  tmd  to  nckm.wifdjje  and  di  Iiwm-  flic  same,  and  toexenit4>, 
acknowledge,  an«l  deliver  ehartrr  parties  as  presrril^ied  in  said  afjn-eeinent,  and  to  do  such 
otiier  aeti^  and  tfiinjrs  -is  they  may  deem  neres«ary  and  proper  to  carrv  out  said  agreenipnl 
and  su|)(>lenienfnl  ajjreemenf. 

Attest: 

A  true  ropy.  *• 

[S<<al  of  Pacifi*   .\fail  Sti  ainship  Company]  Jos.  riKi.i.KN,  SecrettV]!. 

THK    PV\  \\r A    ROI  TK. 

Supjdemfntal  contract  hetween  the  Pamvna  Rnilrnad  Compr.nij  ami  Uu  Pacijic  Mail  Stmmnhip 

Contpnnij,  (latfil  ./'iiii'  II.  tUO^. 

Tliis  memorandum  ftf  an  asrreement,  made  nml  onfered  into  this  lith  (hiy  of  June,  \\)tYl. 
hy  and  U^ween  the  I'anama  Railroad  (ompauy,  a  corporation  duly  ehaitered  hy  and  orRun- 
ized  under  tlie  laws  of  the  State  of  .New  Vork.'and  hereinafter  called  the  railroad  eonipany, 
part}  of  the  hrst  part,  and  the  Paeifie  >(atl  .Steamship  Compnnv.  niso  a  rnrporatl  m  duly 
ehartererl  by  anrj  orjranized  under  the  laws  of  saiii  State,  anil  iiereinafter  calleii  the  steani- 
.shijp  eompanv,  party  of  the  second  part,  wirnesjseth:  That 

Whereas  the  parties  liereto  have  entered  intc)  another  afrrcnient,  bearinsr  -'ven  date  here- 
with, for  the  puq)os*^  of  re!.ndatin^'  the  traffic  arrangements  l)etween  them,  and  riereinafter 
called  the  traffic  agreement:  and 

Whereas  a  suit  is  now  pending  h«»fore  the  supreme  court  of  the  Republi<'  of  Colondiia, 
brought  by  the  attoniey-gtmcrnl  of  said  Republic  against  the  railroad  comy)anv,  to  compel 
the  railroad  company  Xo  grant  to  all  carriers  the  privilcire  of  i.ssuing  through  hills  of  lading 
over  its  line  of  railroail,  an<l  tt>  forbid  it  to  give  t4)  any  carrier  special  privileges  or  advantages 
in  r»\spe<-t  of  transportatii>n  of  goods  over  said  railroad;  and 

Whereas  curriers  of  goods  and  pa.s.««»ngei-s  from  Panama  to  ;)oints  upon  the  Pacific,  north 
of  said  city,  may  enter  into  competition  with  the  Pananui  route  ami  may  emiiarniss  the 
rwrations  of  said  route,  and  it  may  be  necessary  for  the  proper  •■onduet  if  tiie  business 
vhat  other  independent  means  of  transportation  from  Panama  to  points  on  the  Pacific,  stmth 
of  said  city,  should  be  pnnided. 

Now,  therefore,  in  consideration  of  the  premise's,  ami  of  the  sum  of  %\  bv  each  of  the 
partiM  heri'to  to  the  other  in  hand  paid,  and  of  the  other  good  and  valuable  coasidenitions, 
the  ivt-eipt  wheivof  ia  hereby  acknowledged,  and  ot  rhe  making  of  said  tniffir  agreement, 
and  of  the  various  covenants  oi  tlie  rtaptctive  partus  hen'inuit«r  i;oui;iiaeil.  ihn  parties 
aforesaid  have  covenanted  and  agretni.  and  do  hereby  covenant  and  .tgn>e,  to  and  with 
each  otlier  as  follows: 

Fir><t.  The  railroad  company  and  the  steamship  company  will  coopemte  in  defending, 
or  prvM'uriug  the  dismissal  of,  the  said  suit  now  p-nding  Ix'fori'  the  supreme  <t)uit  of  the 
Kepublic  of  Colombia,  and  will  coniribut*  in  the  pniporfion  of  "v)  per  cent  bv  the  mUroad 
wiupauy  and  45  per  cent  by  the  steataship  company  to  the  expenses  hereafter  and  <luring 
the  oporution  of  said  traffic  iigreemenf  incurred  for  counsel  in  c(Kuiection  with  the  defense 
of  said  suit  or  with  such  efforts  to  procure  the  distuLssal  then^of. 

Second.  If  the  railriMid  company  should  not,  on  account  of  its  inability  to  do  so,  or  for 
any  other  rea^>n,  pve  to  the  steaitiship  company  the  exclusive  privilege  ()f  issuing  through 
bills  of  lading  over  its  line  of  railroad  to  and  trom  the  port^  referred  to  in  the  first  paragraph 
of  Article  I  of  said  traffic  agreement,  in  connection  with  the  railroad  coaipanv  and  each 
and  eveiy  one  of  its  Atlantic  coiui«ctiug  lines,  then  the  steamship  company  shall  Iw  entitled, 


Flour  (III  KMon  lotit).  ,M.r  ton  *,.ight     '^'•;'|* 


Ounpowdrr,  in  metallic  kega,  p«r  jwund 
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at  itfl  option,  to  trriuinutc  mtid  tmlllc  ugri't'nu'iit  upon  giviii);  writti'ii  iiotiro  to  the  ruilroHil 
conipHiiy  of  itH  flection  w)  to  tenninnte  tlie  Niinie. 

Third.  Upon  the  «'X<'«ution  of  the  Niiitl  tniHic  ftjjroeiiiciit  hv  the  piirtieH  hereto  the  railroiui 
eoiupan.v  is  to  forthwilh  ^ive  notice  to  all  HteuniMhii)  hues  ninniii^  Hieuniera  lH>lvveeii  I'hiihiuu 
and  [Md-isoiithe  I'acilic  cohmI  north  theret»f, either  tliim  the  I'acilic  Mail  Steamship  (onipany, 
tl. ,'  upon  the  expiration  of  ninety  duys  from  the  t;ivinf;  of  such  notice  the  railroad  <<>nipany 
will  ceaw'  to  through  l>ill  with  ti  e  Hteamship  lines  so  notilied,  or  either  or  any  i>f  them,  in 
respect  of  the  transportation  of  merchandise  on  tlie  I'acilic  coast  north  of  I'unaina;  and 
the  parties  !iereto  hIuiII  end 'avor  to  pnicure  nrran^jements  hetween  such  other  steamship 
lineN  so  notilied  and  the  parties  hereto  for  a  division  of  territory  under  which  the  transp«)i'- 
tntion  of  merchandise  on  the  I'acilic  coast  north  of  I'anania  shall  he  conducted  liy  the 
I'acilic  Mail  Steamsiiip  Company  only,  and  the  transportation  of  merchai\dis4>  (»n  the 
I'acifi*'  coiwt  south  of  I'anama  shall  he  conducted  l>v  such  other  lin»'s  and  for  a  mutual  inter-' 
ehanp'  of  husiness  at  I'anania  hclwecn  said  Tacilic  Mail  Steamship  Company  and  such 
other  sLeainship  lines. 

If  on  or  In-fore  the  ex|>iration  of  ninety  days  fn)m  the  t;ivin(i  of  such  notice  such  other 
steamship  lines  shall  not  have  a^ieed  to  .such  di\ision  of  territory  and  to  such  mutual 
interchanj;e  of  husiness  at  I'ananni  as  al)ove  prcscriln-d,  hut  shall  londuct  the  Iransporlation 
of  meichandise  north,  of  I'anama,  the  I'acilic  Mail  Steamship  Companv  may.  at  its  own 
ox|H>nHe,  hut  otherwise*  in  cooperation  with  the  Panama  Kailioad  Companv,  inaujrurate  a 
Mteamship  line  extending  a.s  far  south  as  Valparaiso,  and  the  Panama  h'ailroad  Company 
will  extend  to  the  Pacific  Mad  Steamshin  Com|)any  in  respect  of  such  line  lacililies  iti  all 
respects  ecpial  to  those  which  the  railroau  company  may  accord  to  any  other  line  opcruting 
steamei's  .south  of  Pamnna. 

Jf,  in  c(>iise(|uence  of  the  notilication  to  iie  given  as  ahovo  preHcrilM>(l  from  the  railroad 
company  tsi  the  other  steamship  liiu's,  or  such  cirorls  to  .secuic  a  division  of  territory  as 
tthove  pritvided,  such  other  steamship  lines  shall  withdraw  their  existing  lines  coniiecling 
I'anaimi  with  |Miii\ts  on  the  Pacific  coast  south  thereof,  then  the  Pacific  Mail  Steamship 
Coiu|)anv  will,  if  the  railroad  company  shall  so  recpii  ,  forthwith  make  arrangemenLs 
for  providing  for  a  line  of  steamers  running  .south  from  Pananui  as  far  as  \'alparai.so,  and 
shall  within  at  most  one  hundred  and  twenty  days  after  the  nniking  of  such  retjuest  estahlish 
and  begin  the  actual  operation  of  such  line;  and  in  that  event  the  railroad  companv  will 
thereafter  and  so  long  as  such  line  shall  Im-  maintained  and  operated  in  a  regular  and  elticient 
manner,  so  a.s  t(»  accommodate  pro|M>rly  the  trallic  Iw'tween  said  points  and  Panama  in 
connection  with  the  railroad,  refuse  and  contimie  to  refuse  to  through  hill  with  othersteani- 
flliip  Jiiu'8  in  respect  oi  business  south  of  Panama,  and  will  thriaigh  bill  exclusively  with 
the  Pacific  Mail  Steamship  ('(unpany  for  such  business,  and  will  extend  to  the  Pacilic- 
Mail  Steamship  Company  fa<-ilities  for  such  business  in  all  respects  e(iual  to  those  which 
by  the  said  traflic  agreement  are  extended  to  the  business  conchicted  by  the  Pacific  Mail 
Steamship  Company  north  of  Paimma.  Provided,  however,  that  the  lunning  of  .such 
line  of  stoamei-a  scmth  from  I'anama  by  the  Pacific  Mail  Steanishij)  Company  and  such 
exclusive  through-bilUng  privilege  may  Ik-  terminated  up(»n  one  year's  not'ce  from  the 
Pacific  .  ;>iil  Steamship  Comnany  to  the  Panama  Railroad  Company  of  its  election  to 
termina  ■  the  ninning  of  such  line,  or  upon  one  year's  notice  from  the  Panama  Kailroad 
Company  to  the  Pacific  Mail  Steam.ship  Company  of  its  election  to  terminate  such  exclusive 
through-billing  privileges. 

Fourth.  It  is  mutually  atid  expressly  understood  and  agree<l  that  if  at  any  time  during 
the  continuance  of  said  traflic  agreement  a  majority  of  the  shares  of  the  railroad  compiiny 
or  its  railroad  property  shall  be  purcha.xed  or  acvjuired  by  the  United  States  of  America, 
or  by  any  p<>rson  or  persons  representing  it,  or  actuig  in  it.s  b«?half,  then  either  party  hereto 
may  give  notice  in  writing  to  the  other  oi  its  intention  to  terminate  said  tn\lfic  agreement, 
and  at  the  expiration  of  six  months  from  the  giving  of  such  notice  the  said  traflic-  agreement, 
and  the  previous  articles  of  this  agreement,  shall  terminate,  come  to  an  end,  and  be  utterly 
null  and  void  thenceforth,  anything  in  .said  traffic  agreement  or  herein  contained  to  the 
contrary  notwithstanding. 

In  witness  whereof  each  of  the  parties  heieto  has  cau.scd  these  presents  to  \h\  signed 
by  its  president,  attested  by  its  secretary,  and  .sealed  with  its  corporate  seal  the  day  and 
year  first  hereinabove  written. 

PaNA.MA    KaILWUD  (b-MPANY, 

By  J.  EuwAKi)  Slmmons, 

President. 


Attest: 

E.  A.  Drakk,  Stcreiarxf. 


Attest: 

Jos.  Hk|x>n,  Seertiary. 


Pacific  Mail,  Steamship  Company, 
By  Charles  H  TwEiro, 

President. 


•  MliaiH'H,    IMH.I«   MMII   •.IHM'H,    riTIIIIMl    |H-(nih*Um .  .  ..  ito 

(  0(14)11    pilNO  1(1  KhIm  ,.....'.'.*.'.'.*.* ' «lo 

i'ftn-ffU  not  »»«<i»«Mlinj{  2  ruluc  fi^t ...'.'.'.*'.''.'.*'.".'.".'.*.'.',*.'.".'..     ,,„, 

Mbw  Obi.ban«,  January  I,  190\. 
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Statk  or  Nkw  York, 

(\iunt\i  iif  \fir  York,  hh: 

Oil  this  lull  tliiv  nf  .IiiiH',  HXL',  Itcforc  iiir  |MTsoimlK  iippciir('<l  .F.  Kdwiinl  Sinuiionfi, 
pi'ixoiiHll.v  kiuiwii  to  iii*>  to  Imi  lli«>  ifiilisiiliiul  wImi  sull^^l  iilM'<l  tli*>  within  iiistniiiMMil  for 
iiihI  ill  IhOihU  oI'  tlit<  I'aiiuiiiik  KttilroiKl  ('oiii|miiv,  who,  l)«>iii^' !>>  iiu*  diilv  xMorti,  did  <I<>|)oh<i 
mid  hay;  Tlmt  lii'  ii>«id"«l  in  New  York  City;  timt  he  wus  the  pifsitlciit  ol  tin-  naid  corpiim- 
tioii;  that  lio  know  tlw  ('or|Mirat<>  svnl  ol  ttu'  said  oorporalioii;  that  tlu>  H«>al  allix<><l  to  thn 
>iiid  i;'Mtninii>nt  wa.s  hucIi  corporate  i«>al,  and  that  the  said  ins!  iiiiiM'iit  was  Ni^ncd  hy  him 
and  «<■  l<>d  in  Ix-huh  of  th  <  said  corporation  hy  authority  of  its  hoard  of  dirt'CtoiN;  and 
th)>  said  •).  Kdward  Sininioii.s  acknowicdpsl  the  said  iiisi  ninicnl  lo  l>>  the  act  and  d*>«*d 
ol  the  saiti  corporation,  and  lliat  the  same  wits  executed  hy  said  corporation  freely  and 
voluntarily  for  the  pur|MiseH  therein  iiit>ntioned. 

[Notarial  seal.]  .Ions  .1. 'Pikunky, 

Sotari)  I'lihlic,  h'liKis  ('tiiintij. 
Certifiaite filnl  in  \nr  )<»//•  Cuiinly,  A'.  )'. 

StATK   (tK   \k\v    Yoith, 

Counl]!  of  Sur  Ymk,  sx: 

On  this  lllh  day  of  lime,  HMKi,  hefore  me  personally  aj»|)eared  K.  A  Dnike,  perHonallv 
lowii  to  nie  to  Im>  the  individual  who  suIim  rihed  the  witniii  insiiiimeiii  for  and  in  iH^liulf 
of  the  I'anaina  Railroad  Company,  who,  Immiij;  l)y  nie  duly  sworn,  did  depose  and  say: 
Tliat  he  resided  in  New  York  C'ty;  that  he  was  the  secretary  of  (he  said  corporation; 
that  lie  knew  the  corporate  senl  of  llw  said  coiixiration;  that  the  seal  alllxed  to  the  said 
iiiHlniiiient  wa.s  such  corporate  seal,  and  that  the  said  inst  luineHt  was  sii,'ned  and  sealed 
liy  liini  in  lu'lialf  of  the  Haid  corporation  hy  authority  of  its  iMiard  of  directors;  and  tiio 
said  K.  A.  Drake  acknow  Icd^cd  the  said  instrument  to  he  the  act  iind  iUvt{  of  the  said 
corp(»ration,  and  that  thcsiime  was  executed  hy  said  c(trporal ion  fiecly  and  voluntarily 
for  the  |)urposes  therein  inentioned. 

(Notarial  .seal,]  .hni.N  .) Tikilnkv, 

Xiiliinj  I'liblif,  KirD/K  County. 
(\rtifi'c(ilf  filtd  in  Xiir  Y <iik  ('ounlij,  S.  Y. 

Statk  ov  Xkw  Youk, 

Coiintii  of  Xfir  York,  sh: 
On  this  lllh  day  of  June,  ]W2,  hefore  iiie  pei'soiially  appeared  ('.  H.  Tweed,  nersonallv 
known  to  me  lo  he  the  individual  who  suhscrihed  the  within  instniinent  for  iind  in  hehalf 
of  the  racilic  .Mail  .Steamship  Company,  who,  hein^'  l»v  me  tluly  swiirn,  did  <lepose  and 
say:  That  he  resided  in  New  York  City;  that  he  was  the  presii'eiil  of  the  .said  coipora- 
tion;  that  hi'  knew  the  cor|)orate  .seal  of  the  said  corporation;  that  the  seal  aflixed  to 
the  said  instrument  was  such  corporate  seal,  and  that  the  said  instrument  wius  sifjned  by 
him  and  sealed  in  hehalf  of  the  said  cori)ora(ion  hy  authority  of  its  JH)ard  of  directors- 
and  the  said  C.  II.  Tweed  acknowledj^ed  the  said  instniinent  io  lie  the  act  and  dei'd  oi 
the  said  corporation,  and  that  the  same  wius  executed  by  said  corporation  freely  and 
voluntarily  for  the  purposes  tlierein  mentioned. 
[Notarial  seal.]  John  J.  Tikknky, 

Xolanj  Puiilic,  K'lnijH  County. 
Certificate  filtd  in  Xno  York  County,  .V.  Y. 
State  of  New  Yohk, 

County  of  New  Y^ork,  us: 

On  this  1 1th  day  of  June,  1902,  before  nic  personally  appeared  Jo.seph  llellen,  personally 
known  to  me  to  Iw  the  individual  who  .sub.senbcd  the  within  instnunent  for  and  in  behalf  of 
the  Pacific  Mail  Steamship  Company,  who,  Ijein^;  by  me  duly  sworn,  did  depose  and  say: 
That  he  resided  in  New  York  City;  that  he  was  the  secretary  of  the  said  corporation;  that 
ho  knew  the  coiporate  .st>al  of  th«^  said  corporation;  that  the  seal  afhxed  to  tne  .said  iii.stru- 
meint  was  such  corporate  seal,  and  that  the  .said  ui.strununt  was  signed  and  sealed  by  him 
in  behalf  of  the  said  corporation  by  authority  of  its  board  of  directors;  and  the  said  Joseph 
Hellen  acknowledged  the  said  instnunent  to  be  the  act  and  deed  of  the  said  corporation, 
and  that  the  same  was  executed  by  sai(i  coiporation  freely  and  voluntarily  for  the  purposes 
therein  mentioned. 

[Notarial  seal.]  John  J.  Tiekney, 

Notary  Public,  Kings  County. 
Certificate  filed  in  New  York  County,  N.  Y. 
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[Extract  from  ininutos  of  ifgular  meeting  of  the  board  of  directors  of  the  Panama  Railroad  Company 
hold  at  the  oflice  of  the  company,  No.  24  State  street,  New  York,  on  Thursday,  J  une  12, 19(K>.] 

lieaolved,  That  the  contract  and  supplemental  agreement  between  the  Pacific  Mail  Steam- 
ship Company  and  this  company,  v/hich  have  been  approved  by  counsel  and  now  submitted 
to  this  board,  be,  and  the  same  are  hereby,  ratified,  approved,  and  adopted,  said  agreements 
being  as  follows: 

******* 
And  the  president  and  secretary  of  this  company  are  hereby  fully  authorized  and  empow- 
ered to  execute,  acknowledge,  and  deliver,  for  and  in  behalf  of  this  company,  and  under  its 
corporate  seal,  the  agreements  aforesaid,  together  with  the  several  charter  parties  and 
stipulations  provided  by  said  agreements  to  be  made  and  delivered  at  this  time  or  any  time 
hereafter  by  this  company;  said  charter  parties  an'd  stipulations  to  be  in  such  form  and 
tei-ms  8«  to  the  executive  committees  n:ay  seem  proper,  in  orde'-  to  carry  out  said  agreements ; 
and  said  otficers  are  also  fully  authorized  and  empowered  to  do  all  ixcts  and  things  which 
they  may  deem  necessary  or  proper  to  edectuate  the  completion  of  said  agreements  and  the 
full  establishment  of  the  san\e. 

1  hereby  certify  the  foregoing  to  he  a  tmc  and  coiicct  copy  of  the  resolution  adopted  by 
the  board  of  directors  at  its  meeting  held  on  June  12,  19()2,  duly  called  and  held. 

Witness  my  hand  and  oflicial  seal  this  12th  day  of  June,  1902. 
f    [Stml  of  Panama  Kailroad  Company.]  E.  A.  Dkake,  Secretary. 

[Extract  from  the  Fninutcs  of  a  siH-ciul  meeting  of  the  hoard  of  directors  of  tiie  I'acific  Mail  Steunishii) 
Company,  held  ai  No.  VM  Broadway,  in  tlic  oitv  of  New  York,  on  \V(>dnesdav,  .June  II,  1<K)2,  at  :', 
o  clock  p.  ra.,  a  quorum  b<nng  prewmt  and  aH.senting.] 

Resolved,  That  the  agreement  and  the  supplemental  agreement  between  the  Panama 
Railroad  Company  and  this  company,  which  are  now  submitted  to  the  board,  be,  and  the 
same  are  hereby,  approved,  and  that  the  president  and  .se<Tetarvof  thi«  company  i)e,  and 
they  arc  hereby,  authorized  to  execute  said  agreement  and  supplemental  agret'ment  under 
the  corporate  seal  of  this  company  and  to  acknowledge  and  deliver  tli(>  same,  and  to  ex<>cute, 
acknowledge,  and  deliver  charter  pnrties  as  prescrilx'd  in  said  agn-ement,  and  to  do  such 
other  acts  and  things  as  they  may  deem  necessary  and  {)roper  to  cariv  out  said  agreement 
and  supplemental  agreement. 

Attest: 

A  true  copy. 

fSeal  of  Pacific  Mail  Steamship  Company.]  Jos.  IIellen,  Secretanf. 


Exhibit  B  38. 

Question. ~~\VhsLt  are  the  terms  of  the  traffic  arrangements  with  the  South  American  lines< 
Answer. — They  agree  to  maintain  a  .service  adequate  to  take  care  of  all  the  traffic  to  and 
from  Panama  that  .seeks,  or  can  be  .secun-d  for,  the  Isthmus  route.  Tlie  interchange  of 
traffic  is  govern (>d  oy  Mie  terms  of  through  bi'!s  of  lading  which  have  been  agn-ed  upon. 
The  Pacific  hues  are  io  make  through  rates  competitive  with  other  routes  down  to  a  mini- 
mum of  3()  .shillings  per  ton  to  the  ports  in  Europe  and  on  this  side  of  the  Atlantic  reached 
by  the  steam.ship  lines  connecting  with  our  railroad  from  Colon,  and  the  divisions  of  the 
through  rates  are  inad(>  pro  rata.  They  are  to  accept  from  us  on  similar  terms  the  traffic 
which  is  carried  to  the  I.sthmus  for  shipment  to  the  ports  reached  by  their  steamers.  Tlie 
arrangement  can  l>e  canceled  on  ninety  days'  notice,  but  we  are  free  at  all  times  to  make 
similar  arrangements  with  other  lines. 

R.  L.  Walkeh,  Traffic  Manager. 
Fkbuuahy  0,  1905. 


Exhibit  B  39. 

Question. — Why  do  you  not  have  traffic  arrangements  with  other  lines  from  Panama? 
Answer. — We  have  thus  far  l>een  uiml)le  to  induce  any  other  lines  to  embark  in  the  traffic, 
and  have  not  l>een  approached  by  any  other  lines  to  interchange  traffic  with  them. 

R.  L.  Walker,  Traffic  Manager. 
FKBBUARy  6,  1905. 
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Exhibit  B  40. 

Question. — Give  a  brief  comparison  of  rates  charged  for  steamship  transportation  by  tho 
Panama  Railroad  Company,  United  Fruit  Company,  Ward  Line,  and  other  Atlantic  com- 
panies where  distances  and  conditions  are  similar. 

Answer.— The.  rates  by  the  United  Fruit  Company  from  ?^ew  Orleans  and  the  rates  by  our 
company  from  New  York  to  the  vaiious  destinations  on  tho  Isthmus  route  are  the  same. 
Attached  is  a  comparison  of  rates  from  New  York  on  nine  .stai)le  articles  to  Colon,  Habana, 
Livingston,  etc.  The  service  by  American  stean.crs  to  ^'e^a  Cmz,  Progreso,  and  La  Guaira 
is  similar  to  our  service,  New  York  to  Colon.  Livingston  ha.s  no  direct  st^rvice,  and  the  high 
rates  from  New  York  to  that  point  are  divided  between  the  American  steamers  of  the 
Southen\  I'acilic  Compuiy  runnaig  to  New  Orleans,  and  the  foreign  vessels  operated  by  the 
United  Fniit  Company,  New  Orleans  to  Livingston,  and  other  ports  on  the  east  coast  of 

Central  America.  .    .    jx 

In  this  connection  the  inclosed  tariff  of  Messrs.  Fredk.  Leyland  &  Co.  (1900)  (Liuuted) 
dated  Livei-pcjol,  June  15,  1901,  may  be  of  interest,  as  their  rates  to  Colon  are  compared 
with  their  rates  to  other  ports  about  tho  Caribbean  Sea  and  the  Gulf  of  Mexico.     It  will  be 
noted  that  our  rates  from  New  York  to  Colon  are  m  each  instance  less  than  the  rates  from 
Europe  to  Colon.     Perhaps  the  following  tariffs  from  New  York  may  also  be  of  interest: 

New  York  and  I'orto  Rico  Steamship  Company,  Januaiy  2,  1905. 

Red  '"D"  Line,  conected  to  January  1,  1908. 

Hamburg-American  Line,  Atlas  Line  Service,  in  effect  July  1,  1903. 

Southern  Pacific  Company,  in  connection  with  the  United  Fruit  Company,  No.  700,  iu 

efl'ect  January  1,  H)05. 

R.  L.  Wai.kkr,  Traffic  Manager. 


Compo    son  of  rates  from  New  York. 


Articles. 


Kt'ro.sene  oil per  case. . 

Flour per  barrel.. 

Potatoes do 

Salt p*.'r  KHilbs.. 

Dry  goods .  .per  cubic  foot . . 

Lumber per  M  feet. . 

Pork iM>r  barrel. . 

Funiit urc . . .  per  cubic  foot . . 

Lard per  U)()  lli.s.. 


To  Ha- 

To Co- 
lon. 

bana 

and 

.Santi- 

ago. 

$0.  2,i 

${).  1.5 

.Sll 

.  (W) 

.811 

.  )i5 

.  2,5 

.  2.5 

.12i 

.10 

10.(10 

4.1X1 

.87i 

.70 

.  121, 

.10 

.  25 

•  •20 

To  I>iv- 

To  San 

Hlg- 

StOll. 

Uiau. 

$0.  m 

$0.12 

1.28 

.-Ml 

1.28 

..50 

.00 

. :« 

.m 

.14 

1.5.00 

I      .5.  (X) 
\      S. (X) 

1.28 

.(» 

.30 

.16 

.  liO 


u.2.5 


To 
King- 

To Vera 

To 

T'rog- 

To  La 
(luaira. 

ston. 

$0.25 

reso. 
$0. 25 

SO.  10 

$0.26 

.40 

.75 

.70 

.50 

.50 

.88 

.88 

.50 

:        .20 

.26 

.30 

.36 

.08 

.15 

.17i 

.16 

t             .■     !V> 

1      8. 00 

8.00 

9.00 

t).  50 

\      9.00 

9.00 

12.00 

,          .50 

.90 

1.40 

.75 

1           .08 

.12i 

.12i 

.15 

.25 

.30 

.30 

f          .26 
\          .30 

. . 



February  ti,  1905. 


u  Or  12  cents  per  cubic  foot. 
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New  York  and  Porto  Rico  Steamship  Company,  freigfU  tariff. 

oC't^\*^n.»Hnf  Y'rVovn*  m""*^-  '^^l^'^"  "'."''"'  ^?'''^'  «,°^  Mayagucz,  ami  when  sufficient  cargr, 
r,.nt  in  .?,i.^fi»n  I  Vh  "  ^T'  "i""?'^'*"'/"^"'"'^'!'  "^"'^  Anx!il)o.  Cargo  for  Articil.o  will  pay  10  inr 
c»;nt  in  addition  to  these  rates.  When  steamer  does  not  call  at  any  o7  the  above  ports  goods  mavb' 
transshipped  by  coast  steamer  at  San  Juan  (sixj  tiansshipment  ratef .  Krt-ight  nuist  Ik  p«.prud  ti  "^ 
per  cent  primage  on  all  freight.  No  freight  n-coived  witfiout  p^-rmit,  which  can  bo  had  <.n  applicalioiV 
New  York,  January  2, 1905. 

Acid,  in  carboys,  on  deck per  carboy. .  $3.00 

Acid,  in  drutna,  on  deck j^er  cubic  foot. .  .20 

Beans  and  peas,  m  bags  or  barrels p(.r  100  pounds.  .  .  20 

Beer,  m  barrels per  barrel..  .7.^. 

Bran  and  feed... per  UX)  pounds. .  .  ») 

Bacon,  butter,  and  boxed  provisions per  cubic  foot  r> 

Brooms ^j^^     ' '  " , ." 

Boots  and  shoes do 10 

Beef  and  tongue,  in  barrels  and  half  barrels per  100  pounds  '(> 

Box  shocks,  empty  boxes p^r  cubic  foot . .       .  (Is 

Cornmeal,  in  bags per  bag. .       .30 

Corn  and  oats...    per  bushel. .       .10 

Crackers,  in  barrels p^^  barrel  50 

Crackers,  soda,  in  boxes per  cubic  foot ^ !       ios 

Crackers ' ^^  ^o 

Chaii-s,  common ^^ i  o 

Carriages^.        -' -  - ! ' !' ^^  i!  i!  l!  l! :!  l! !:  i! "  i! ! ! !  :do: !: !     iie 

Cement   in  baiTels p^r  lOO  pounds. .  .  10 

Cots  and  wire  mattresses. per  cubic  foot. .  .  10 

Carriage  woodwork,  wheels,  etc .                      do  10 

Cheese  and  candles ^^ ^2 

Cartridges "-".'.'-".".'.■.'.'.'.■.■.".'■.".■.  .'.".per  pound ! '.  ios 

Coal,  m  bags per  ton. .  4.00 

L»ry  goods,  cotton  goods,  notions,  ere per  cubic  foot  14 

Drugs,  di-uggists'  sundries,  chemicals,  etc Jo  20 

Flour,  ill  customary  bags  or  barrels per  bag  or'  barrel  V.  !  30 

Fruit  and  vegetables pp^  barrel . .  .^ 

Fish,  in  drums,  4  quintals per  drum. .  1.00 

Fish,  in  bo.ves. .             per  cubic  foot. .  .08 

tish,  pickled   m  barrels per  100  pounds. .  .  20 

fertilizer,  in  bags i\o  '>0 

Fire  clay ' " ' " ; " ^j^ Ty^ 

|;""«t>"^k j„;    ■     -^^ 

JV^'fure per  cubic  foot. .       .16 

Crlasswarc,  crockery,  and  earthenware do  10 

^^^f per  iob'pounds.' ."       .'  30 

Grindstones ^  ^j^ 25 

Hams. . pgp  j.y].jjp  f^Q^  j2 

Hay,  m  bales j^ 08 

Hoops  per  1,000  hoops..     5.00 

Household  effects  in  use per  cubic  foot. .       .  12 

?»*«.--- - do 14 

Iron,  m  bars,  sheets per  100  pounds. .       .  30 

Iron  castings,  angle  iron,  etc do  35 

Iron  corrugated  roofing,  in  sheets Ao....       !  20 

Lard,  in  tierces  and  barrels do 25 

Lard,  in  causes '..".."..".."'..".'".."  .per  cubic  foot ." .'       '.  12 

Lampware do  12 

Lumber,  white  pine "...'.'.'.'.'.''.'.'.".'.'.'.'.".'. ".". '.'. .'. .'.   '^rU  feet! '.     5. 00 

Lumter,  yellow  pme do  8  00 

*.:- tches,  in  tin-hned  cases !.".."!."!.".'".."..'! per  cubic  foot '.'.       .12 

Match  splints,  m  cases,  strawboard do  08 

Machinery,  pieces  or  packages  under  2,000  pounds ^r  100  pounds " .       '.  35 

2,000  to  3,000  pounds  per  piece  or  package do 50 

3,000  to  4,000  pounds  per  piece  or  package do 60 

4,000  to  5,000  pounds  per  piece  or  package do 75 

5,000  to  6,000  pounds  per  piece  or  package do  1  00 

Over  6,000  pounds.  <» 


»  Special. 
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Machinery,  measurement  rate  at  ship's  option per  cubic  foot. .  $0. 16 

Millinerv,  ribbonx,  etc do 16 

Nails per  100  pounds. .       .  25 

Nuis  and  bolls do 35 

Oil,  lubricating per  cubic  tool.  .       .  13 

I'ork poi-  barrel .  .       .60 

I'aper  (si raw),  in  bundles |)er  cubic  fool . .       .08 

I'aper  batrs do 08 

Paper,  news  print ilo 12 

IVpper,  in  bajip ...  do 12 

I'aint per  KJO  pounds .  .        .25 

Pet  roleuui jM>r  cubic  foot .  .        .06 

I'ipe,  iron per  100  pounds.  .       .  30 

Pipe,  spiral . per  'ubic  foot.  .       .  12 

Plated  ware,  cheap  jewelry,  etc do 20 

Piles,  spru(  <• per  runninij  foot .  .       .10 

Piles,  creosot(Hl do 15 

Rice,  in  bags per  \{)0  pounds.  .        .  20 

Kosin,  tar,  pircli,  plaster,  sand,  sulphur,  tallow,  marble do 25 

Hope  and  twine per  cubic  fool.  .        .  16 

iuiils per  1(K)  pounds.  .        .  3& 

S;ntionerv per  c>d)ic  foot  .  .        .  ir> 

Safes,  under  2.(K)()  pounds per  1(X)  pounds.  . 

Safe.:,  over  2,(XM)  pounds per  poiuid.  .        .  01 

Siarcli,  nuii/eua,  and  miscellaneous  provisions per  cubic  foot.  .        .  12 

Soup  pas  c,  iiuK  aroni,  in  bo.xes do 10 

S'an  li,  in  l)a<:s per  KM)  pounds.  .        .  25 

Sliooks  aiid  heads |)er  S.  cVl  Jl.  .        .  30 

Soap,  laundry i)er  cubic  foot .  .        .12 

Soaj),  fancy do 20 

Sewitiji  luacliines do 16 

S|)C(  ie." 

Tuipct'iinc,  vaniisli,  etc. j)er  cid)ic  foot.  .        .  13 

Transshipmcni  ra.e,  addiiional: 

Weight  g(»ods per  100  pounds.  .       .  10 

Measurement  goods per  cubic  foot .  .        .06 

Per  bag  or  barrel  of  2(X)  pounds each .  .        .15 

Whisky,  wines,  elc .per  cubic  foot . .        .  12 

Wire,  barbed per  1(K)  pounds. .        .  25 

Woodeuware  and  light  hardware per  cid)ic  foot .  .        .16 

Measurement  late  unclassilied do 16 

AVeight  rat  e  uik  lassilied per  1(K)  pounds .  .        .  35 

Minimum  bill  of  lading 3. 00 

Landing  charges  al   San  Juan,  prepaid,  2h  cents  per  100  pounds,  or  1  cent  per 
cid)ic  foot. 

Lighterage  charges  at  Fonce,  prepaid,  for  packages  under  2,(K)()  pomids: 

Provisions pci  KM)  poinuls.  .   $0.  04 

Dry  goods,  iron,  hardware,  bags,  etc do 08 

Lumixjr,  whit  e  pnie per  M  feet .  .      1 .  00 

"^'ellow  pine. .  .    do 1 .  25 

Cement pcv  barrel.  .     .  12^ 

Lighterage  charges  at  other  ports  payable  b}-  consignees  of  go(Kis. 

Powder,  d/naiuiic,  explosives,  and  firewoife  taken  on  steamers  that  do  not  carry  pas- 
sengers, and  under  special  permit. 

Coal  in  hogsheads,  lundM>r,  shook.s,  hoops,  rosin,  tar,  pitch,  etc.,  at  steamer's  option, 
tmder  or  on  deck.  IjiX'omotives,  machineiy,  and  other  heavy  goods  will  be  taken  at  special 
rates. 

Freight  must  be  prepaid  upon  signing  bills  of  lading. 

Goods  taken  by  weight,  measurement,  or  valuation,  at  the  option  of  the  steamship 
company,  subject  to  all  the  eondhions  in  its  bill  of  lading.  When  two  or  more  cla.«ses  of 
merchandise  are  contained  in  one  package,  freight  will  be  charged  at  the  rate  applicable 
to  the  highest  class. 

a  One-fourth  of  1  per  cent. 
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Hed  "  D"  Line  of»team«hips,freujht  uirijfto  Im  Guaira  and  I'liato  Vuhdh. 

(Cornt'ttHl  Jiimiary  1,  HIO;}.] 

Flour,  crackors.  meal,  and  vogotiiblivs,  in  (lour  barrels jmt  Imncl  $()  V) 

Flour,  in  haj^'H p^r  |(X)  ^^^mmU. '.  '.  2n 

Bo«   em  pork...     .                |...rl,arr..|..  .  7,-i 

Bcof  and  i)(>rk,  n\  half  barrels jx-r  half  Imrri'l  K) 

K(>rosone,  ui  barrels ,„.,.  |,^,.,^.|  j  f^, 

Kc^rosonc,  in  rases  of  U)  gallons pt,r  ^•^^,^^.  2.' 

Lanl.  in  t  i.Mvps  of  \'ij  pounds peV  i(X)  pounds  2r, 

Lard,  in  barrels  of  LTjO  pounds d,,  "  25 

Lard,  in  lirkins  of  120  pounds .t\o 3() 

Lard,  in  kegs  of  (M)  pound* ..V....... do. .. .  \  \y^) 

Lard,  in  t  ins,  loose,  20-2")  pounds pp^  ( in   .  .  9() 

Lard,  in  tins,  loos<>,  10-12  pounds .do       .  ~\'^ 

Lard,  in  t ins,  loas(>,  5  pounds ^f, jjj 

Lard,  m  avses  or  crates .'".."  '.per  cubie  foot '.  '.  '.  12 

Butter,  m  cases  or  crates ,{,,  j  - 

Biscuits,  in  tins  of  K-10  pounds,  loose j)Of  tin. .  12 

Biscuits,  in  cases,  crates,  or  bundles por  cubic  foot  iH 

Corn,  in  bags  of  2  bushels p(.,.  |„^„' '  '  2}-, 

Beans  and  jwas,  in  bag>i  of  2  bushels do. "! !  .'M) 

Rosin,  rice,  c<Mnon! ,  and  tallow per  1(K)  pounds  20 

Cloves,  |)epper  seeds,  and  spices po,-  pound.' '.  '.  00? 

HanvH,  \n  tierces pp,.  p,„„„j  ,^^ 

IJope por  1(K)  pounds.  .  .  m' 

"••oonis p,.,  ,1,,^,,,,  „^ 

>'*^"\^''^ per  cubic  foot.  .        .12 

5;»^s>'i do       .         15 

I*™!'-  v. P'T  I'W  pounds.  .        .  Ti) 

Bar!)  d  wire j,,  g^j 

Dry  goods . .    '..''^^ '.''.'  per  'cu"bic  foot '  !  !  1 5 

Lumber,  pitch  pine,  tlooring  boards p(.f  .\[  f,.,.^,  12.  (X) 

Lumber,  pitch  pine,  planks,  even  lengths do  |()  (X) 

Lumber,  white  pine ,}(>  M  (X) 

Beer,  in  i)Mrrels.  (>/-'  I'/f V. .  .V.V. V. .  . V.V.  per' barrel ' ."  1 ,  (X) 

Beer,  m  cases pe,-  cubi.-  foot.  .  .12 

(hgaret  tes  and  tobacco do  ]  5 

5|^ts -per  1(X)  pounds" '.  [  5o 

1  aper. .  .      p^.,.  cubic  foot. .  .  15 

Specie,  gold,  net (o) 

Imitation  jewelry (6) 

Weight  goods,  not  specified p,>r  KxVpounds.  '  .  35 

Measurement  goods,  not  specified pop  cubic  foot.  15 

All  with  5  per  cent  primage,  and  to  La  Guaira,  in  addition,  ^  ents  per  UK)  kiJos  wharf 
dues.  Boilers,  macliiiicry,  cartridges,  jewelry,  and  all  other  goods  of  a  dangerous  nature 
or  of  unusual  weight,  bidk,  or  value,  at  special  rates.  No  bills  of  huliim  signed  for  less  than 
$3.     Freight  payable  in  advance. 

Boui/ix)\,  Bliss  ^It  DALi.Err, 
General  Managers,  1S5  Front  Street,  Neir  j'or/l-. 

a  One-half  per  cent.  6  One  and  one-half  per  rent. 


S.  Uk'.  41U  59-1 10 


REPORT    OF    JOSEPH    L.  flRISTOW. 


159 


Ihil  "If"  Line  of  utenmnhifH.     Fnighl  tariff  to  (Uiraran,  Mnraralho,  ami  Im  Vein  de  Coro. 

[VoTTfH   M  January  1,  IWW.) 


l-'loiir.  crafkers,  iiual,  ami  V(p'tubli'.«.  in  Hour  imrrcN  pir  harrol 

Hour.  Ill  Imps • prr  l(i<l  pounil.^ 

M.'.f  and  pork ,),.r  l.arrcL. 

Iti'cf  and  pork,  in  lialf  Imrrpis prr  half  Imrrcl. 

KiToscnc,  l[i  lairrf'ls r„>r  imrroi   '. 

tcrosfnc,  in  cascH  of  10  f!;allr)ns i-xti'iimc 

Lard,  in  tierces  oi  \H)  jjoiinds prr  io<l  poiindH 

l,iird,  in  liarrcls  of  >'ji\  pounds ,j„ 

l.anl.  In  firkins  of  120  poinuK .do,,     ' 

1,11  rd.  in  k(')is  of  U)  [lourids .....'.  'do 

Lard,  in  tins,  loose.  JO  to  2.">  pounds .    .  per  tin  ^ 

I.ard.  in  tins,  loose,  lo  to  12  poiimls do.."! 

I.ar<l.  in  tins,  loo.se.  ,')  pound.s ' '      ,(o 

l.a nl,  in  enses  or  crate.s '.'p<'r  eiihic  foot 

Butter,  in  cases  or  crates ,1,, 

liisi  Hits,  in  tins  of  ,s  to  10  pounds,  loose tier  tin! 

Biscuits,  in  rascs.crates,  or  hundlf.s [X'reutnc  foot   ! 

Corn,  in  hags  of  2  hush<'is l^-r  iinj^ 

-  .     do   ..'! 


Beans  and  fx'as,  in  tiat,"*  of  i  l)Ushe|s 

K(!sin.  rice,  cement,  and  tallow 

'lovcs.  [x'pfM'r,  SI cds.  ;ind  spict'-i 

Hams,  in  tienes 

lto|H' 

Brooms 

,Sho\els 

(  a  ssia 

Bran 

Bart«'(l  wire 

Hry  Kooil.s 

I.iiinlier,  pitch  pine,  tloorin^r  Imards.  .  . 
I.unilier,  pitch  pine,  planks,  cvin  Icnpfh^ 

l.iimtx'r.  whiti-  f)ine 

Beer,  in  harrels.  0  2  e  f 

Beer,  incii.se.s 

Cisjarettes  and  tobacco 

"i'f"' IXT  UK)  pouncls 

''•'i"'' IXTrtihi.'  foot 

.~[wi!i',  ^nld.   net 

Imitation  jewelry 

Weight  goods,  not  s[)<>cin(>d per  H  o  poiind- 

Measurement  goods,  not  sp<>eiiied *ix  r  euhie  f.iot 


}xr  IU(  pounds. . 

I«'r  pound. . 

do  ... 

[XT  UK)  pounds. . 

jxT  ilo"n 
|x'r  ciihic  Av)t . 

do. 

[MT  l(K)  pounds 

..do... 
p<T  euhie  foot  . 
(XT  M  feet    . 

do... 

do. 

jxT  harri'l   . 
[x'r  cuhic  foot  . 
lo 


i^ao. 

1 

1  Maracaibo 

D^  Coro. 

*).  40 

10.  (» 

to.  fiO 

.20 

.;«) 

.-.'T' 

.70 

.\*i 

.1)0 

.40 

.50 

.SO 

1.00 

1.25 

1.2*^ 

.10 

.30 

.30 

.20 

..» 

..» 

.20 

..to 

.10 

,  '25 

.  ;i5 

.10 

,  25 

.«) 

.40 

.20 

.20 

.20 

.  12 

.  15 

.15 

.07 

.  10 

.10 

.  U) 

.  15 

.15 

.  10 

.15 

.15 

.  10 

.  15 

.15 

.  10 

.  15 

.15 

.  25 

..«) 

.;« 

.25 

.  ;i5 

.:!6 

20 

..«) 

.m 

.i!Oi 

,(Kii; 

.OOf 

.(K)J 

.00', 

.OOA 

.25 

.  :i5 

.;t6 

.  ■?<! 

.10 

.40 

It) 

.  15 

.15 

.  10 

.  15 

.15 

.40 

.00 

.HO 

.20 

.;<5 

.36 

.15 

.JO 

.30 

12.  (to 

12.  iK) 

12.00 

U)  IK) 

10  INI 

10.  00 

'.).  00 

U.  IN) 

9.00 

.<»5 

1.25 

1.J5 

.  10 

.  15 

.15 

.  12 

■JO 

.JO 

.  .Kl 

liO 

.rt!) 

.  10 
1 

.  15 

(1 . 

.15 

MJ-. 

..!() 

to 

.40 

.  10 

.20 

.JO 

'« line-half  per  cent. 


'■  One  and  one-liulf  percent. 


All  with  ."j  [it^r  rent  primaire.  Roilei>.  maclmuu-v.  ciirtriii<ri>s.  jeweln-.  imd  all  other  .'(mxIs 
of  a  liaiiirenius  nature  or  of  iirui.sual  weijxhi,  hulk,  or  value,  at.  special  ratt's.  No  hill.s  of 
laiJiiig  sijrntHl  fur  les.4  iliun  $3.     Firii^hr  puyahle  in  lidvuncc. 

Boii.ToN,  Bi.i.s.s  ^t  Dai.lktt. 

dim  nil  Miinai/t  >•■■<.  l.!,'>  l-ront  Street.  .Sai   Y"ik. 

Flainhurrj  A:neriani   Line.   Atl.is  LIru  serncc.     Frenjhl  tariff  ixUusirds  J nnn   .Vor  York  tt> 

./aiiKiiai,  Coloinbia.  ■mil  (\nlral  .Imerica. 

[InelTect  July  I.  l'.)l);i.     Suhjivt  to  change  withom   notne.     I'mu.  Forwed  .v  Kellm-k  agents   17  State 

st.n>et.  New  ^ork.j 


Goods. 


Kingston. 


Flour,  meul.  bread,  and  feed,  in  timir  bar- 
rels  )),>r  barrel..  H).  40 

Flour,  meal,  bn»ad,  and  feed,  m  tlour  lutr- 

rels jj«T  half  barn>l..  .25 

Flour,  in  bags [x-r  UK)  pounds. .  .  20 

Bix'f.  pork,  tongues,  and  fish. .  .pt"-  barrel. .  .  50 
Bwf,  pork,  tongues,  and  fish,  p»'r  half  bar- 
rel   30 

Bwf,  pork,  tongues,  and  fl.sh,  ix-r  quarter 

barnd 20 

Veg<'tables,  in  flour  barnds perbarn-i..  .50 

Lard,  butter,  oleomargarine,  and  cheese, 

per  100  pound.s .25 

Tallow,  grea.se.  paraffin,   stiuirin,  caustic 
^  smla,  3o<la  nah,  »nd  sile.x.jx'r  100  pounds. .  .  20 
Soap,  weight  or  nu'asun'mont.  at  ship's  op- 
tion   per  cubic  foot. .               .07 


Jamaica 
initports. 

Colombia. 

<Jre.\-town. 

Port 
rjmon. 

SO.  U) 

iO.  tiO 

M).  <. 

St).  MJ 

.  70 

.;i5 
.21 
.75 

..jo 

i.'iw" 

.40 

.20i 

.90 

.40 

.45 

.00 

.50 

.25 

.liO 

.00 

.86 

.SO 

.:55 

.30 

.42i 

.40 

.M 

.30 

■  m 

.36 

.12 

.12 

.17 

.16 

KM  J 


IlKPnH!    OK    .f(»H|.:IMI     L.    HHIKKiW. 


Jiiwihi'it,  ( 'ohitiihio 


mill  Crtttt III  Ainirin:     ('(ititimicd. 


•  liwiils 


Hoftp,  »«>Ik!i(  iir  mi'iiMiir''ini'!it   111  -jhlii  »n|'- 

tlOU |l|i|     IIXI   |MHIII<U.  . 

Fl«h.  coilftMh.  Ill  ilniiM"      .         li'T  iiiiIiiImI 
Pt^h,    O0illl«h,    IHMrlUK".    Hinl    IiImhIiT",    In 
hOM^i |M.|  clllilr  flint.. 

Trti.  '  till,  r<i<ilti,fi'mi'iif,  nii<l  plustiT.  Hum 

(.i>ii  ilii'Vi .  pit  !ixi  jKiiiM'N, . 

Hii\.  Ill  tvi|i'«i,  ('(iiii|iri'>!'it'ii,  lilt  J  iif  fi  iiiiw. 

pi  1    KXI  pnilliil'i    . 
«.'iiVtl  pi'l    MMI  pillllilj 

c'lirn.  in  2l'iish"l  Im^jw  p'l  Iim*: 

Oii(  1  Hiiil  f I        . .  pi  I  iiMi  pi>;,nih 

Biiin,  In  I'liK"!  ilii 

l<li<iv.     .  ijn 

Uttili  will'.  lilt 

Hnnimi,  shm  i'Im,  iinnt  i  iiiiil  >^liiii"<.  i  miuHi"', 
furnitmi'  liii(lii'i|  liii'i,  I'liriiiiK'"!.  ciinni'il 

fmiil",    litiiip".    irlicMw  ,1  ii\    iii|M',    I  Willi'. 
riink«,  piipi-i,  ii  II  uiiiiiiv  iiii^-i.  pi'ti  uliic 
foot. 
lliH'f,  In  hitrti'li  pi'i  niliii'  fiiivt 

MiU'iiwiiri'.    wi'l^hf    or    tiirii-iiiiiriiitif.    mI 
"hip's  opt  inn  (mm  i  iiImi'  fnnt 

HflV'lwiin',    wi'ipht     or    iiirii«ii  iiinni       ii 
-^hl'iH  o|ition    ..  pi  r  iim  p.iiiMiU 

Mull. p'  •  illl.M     flint 

Hi>im«  a:till  |>nni  p' i   imi  p.iiiniN 

KiTiwonr,  in  I'lMi'S  pi  i  rillni'  fool 

KiM'osi'iK-  Hrv)  I'otlon  s  '111  ml  ill  I'M  iTJii.  piir 

Iv^llH't.. 

Hoitvy  oils    in  li;irfi'N  pi>i   lrii|i| 

Mort\\  oils,  \n  liiirri'lM  pi't  i  iil'ii    fnnl 

Siitrar pir  Kmi  pminilx 

Suit  ,  in  lull  P'i*  :illi|  v:ii  k  w     pi-r  inn  pnillhls 
MiuMoiliii-t    .  .1.1 

Mnti'lli>«  ion  iliik  (icrrllliii    fnnl 

Mi'rt.minMiii'Ht  f:iii'..|.    n.ii  iiiiiiMi'inti'.l.  piT 

illlm-  fi>n| 

A\  oijiht    jriiii.i'-.    not    i'niiiiii'r.il..|.    p.  i    Iini 

tioiiniJ'< 
Sliook*     ,>iiii  lioon^  m\'\   lii't,'"'!!  ■Ill'-  .    pir 

slli>.>k  

.SllooWs  0"'\     lUVl  shinifli'S      pi'l  rlllilr  (ii.'t 

Sli.)(ik«  ili.irnM  .  nim)r«'r  of  liiirnii  pmk- 

rtpi  s  iiijiki'  \ip  pi'f  .nil  I'  fi..i| 

.^honkK.  orMnp'  '-iro'l^.  iiiiin'«T  of  l.^iri-i'lv 

I>ii<  kMC-or,  iMnkr  lip,  |u'r  I'liinl 

l.uniluT   i.T  li!i!ir\  I"'!-  N!  Ill  I 

Hruk«   .  ]•»•{■  M   . 

f-iro-hnok  V  do. . ,  J 

Safo-i  (Sinn'.'  per  Itx)  pniiinlH. .: 

l^onrino.  pnv,>;i!ii.,  iiiiii  iiHphthii,  in  .V^nlloti  | 
oan«  irn<!i'>l  ,  iumiIk.  unmionin.  i  thor.  iiinl  | 
(in\vork<  iiil!  on  .ti><  k    .    .jut  rijliu-  fimi 
(^rtsolmi-  sii't  ii.-i  phi  till.  In  lA-K.illon  ilniinx 

;o«-»'il   .  (in  liiH  k  |»T  cnhii' fiMil 

I'owiter.   (lytijuii.T.     i\p!..~\r.<.   lunl    fw-i  . 

pn^^«  Wi'ip!',?  JUT  piil|M<l 

(■.'irtriiUri-  .■.■  ■- w.  :L-!it ,  p.T 

jKinnii 

Anils,  incsrlxiys  lon  il<-r'k  • . . .  .(kt  oiirtmy 
■Vi  I'l    ill  'srvi    ni'tiil    Irinn.s  -on  diiki.  \»r 

-I-   :    ,  

Car'-       .-  .     ._-.:■        .        .■.,   i>     .   ill    (■>  jlllillT..*, 

luit  "Vcr  H«){>!  uii<l>  i^figiit  .iMTi'v  liniliT. . 
Sinvit-  an<l  M»lu«l'l<'s,  ptT  ad  vMlon-Tii  i  ni't    . 
Utv  h  -iirx    n..!].  r^,  it'-  ' 

Chili  !>.  r  ti.  ,,1.  . 
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ShiK-i  .1.1     , 

Hog' ijii   . 

CUi«kt-ii>  arid  fowlm  (iucrat<>ii  of  not  ov<'r  4 

III  o&'cnite) ptrcTHt" 

«  Ffr  barn*!. 

('  fVf  (uhie  fix)t. 

'  Nil  iImcK  i.ury.,  Iivt-  nt<><  k ,  or  r  i  pi. 

0  J^rK>    $10:  numli^r.  Id  and  tJ Hi 

*  Per  f)»«ut. 


'<'"»'*••""      o1;Vpmh"    ll'ohmtMH. 
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ftRPOHT   Of  JOSEPH   L.  BTtTSTOW. 


J<^1 


live  Ml   ck. 
j>p<«r'M  nptlon;  hII  other 


An  r«fM  fff'ttr  10  por  r««»nt  prinirt^c  addifionsl  croApt  fbo«<A  on  >!i>c<'i.i  .ind 
Kmirrtton  frei^htfl  p«y«blo  rtt  Now  York  or  at  Homintition  ,it  Mnr^r'^  o 

froijfhtfl  and  duoN  mm  I-k>  propaiH  in  cxch.mjro  for  Kill  of  Indinar 

fm  shipm«»nt«  tr>  rolombian  pnrf«,'follo\rinK  r.|,„n^,.,  niunt  Iv  pn-paid  \nih  th»«  fwji^ht: 

Stamp  dnf y  on  <»arh  ^r  of  hills  of  l«din<; vo  TA 

TonnaK*- di,<v, per  1,000  hlos. 

Urtnifo^t  f«vo    ..  V" 

[MT  parkHirp 


.tO 
01 


7    /V*^//.  Orrmjpfmy.  S( organ  j<tf aw !,hnp  l^r  m    rrmnMum  ^nth  flu-  Unitfd   Fniit 
fmi,s  ^tmmhf  h-ne.     Fr,,^ht  tnr,f  No.  ;W!,  rorrecfed  (cnnreh  tnrif  No.  SSk)    m 


[FrninNcw  York,  N.  Y.,  to  Puorto  CortM,  tloixlurHs;  Puntn  Oonlo  .md  Wi-W?^  HHtf^h 
r,lviio««ton  :.Ti-1  K.mrto  Barrio,,  G,mt«tl.i!a,  (V.,tml  Xmerim      lJ:if^ti\V!)M'n,tHrv  12, 


Tondunm! 


AdvprfJHinjSt  mattor 

Aio  and  boor,  hofflod,  in  caHkH. 
Alt'  and  boor,  bottlod,  in  chsoh. 

\<rHriilfnrnl  implomonta 

Aoids,  roloaM»»d 


por  cuhio  foot. 
|)or  i'a«k 
\M'r  cubic  loot. 
do... 


Voids;  roioHHod.  dmnw.V. .  .V.V.V.V.'.'.V.V. V.V  V.V. ^^^  '""I^'^^f 

\  <oq,  anvils,  jinolmiN  „,'    u\n  '  *'"  1' 

Applos,  onioni.  potHf<>o-<  '  ' 

Airafowaro 

B'loon  end  yivon  nioat'^ 

iWf  and  pork 

I  U>of  «nd  pork.   

IViors  rtn<i  -'hoom 


. .  . .   poT  imriol; 

.per  cubio  foot. 
p<»T  HK)  potindi' 
.    .     i)or  jiartol. 

|)or  half  barroL 


,      ijor  (Tibio  ffiot, 

'""^ !)or  100  t>o„nd>< 


i^.'ii  tor  and  o 

Bro<-»ni.'5 

Brioks.rt 

Bnokots  and  (nb«(  '^>:al\'!ini5!ofri 

R>).'|<oi.4  and  iiibq  1  woodon) 

5V>an«,  pfa,«.  and  00m 

bran  and  oats 

i^arbod  \r'ire. 

iilinds,  MvA\.  and  ftu^t^iry  vark 

Pn'iiiors  <i 

'■  abbaifi',  in  oratos     . 

''  omont 

<  nvkwry,  in  omf«.s  tmd  boxw 

<  riM'koiy,  in  hanv'ln 

'  oai.  m  ^aoks  .inly.<t 
*  annod  jjoods.  \\\  i-aws 

'  ordatro  ;ind  n\y^ 

'  istonw  ■■  wood),  k.  d.  ind  pat-kwl .,.'...._  .  ./..      iio 

' .-        iM»r '-iirrol 

(M*r  hiUf  !  iirrol 

IH»r  n !  bio  foot 

do.. 

...    inn-  ] 00  pounds 

piM-  'iibic'  foot 


por  'ubio  foot. 

j)or  cnbic  foot 
do 
jwr  if  10  ()o\]nds. 

|>oi'  1  ubio  loot 
l»or  iOO  jMinndi* 

|MT  1 11  bio  fo(Jt.. 

do     ..   . 

(M'f  i.arrol 
|M»r   ■iibir  foot 
{x>r  barrol . 

!)or  ftibio.  fool .  . 
do.  .  . 


( 'rwkorsi 
(Trm'kors 

Cnu;koi^.  m  biixcs 
'"'ait.s.  luind 

I  "otftw 

<riKai-s  and  ciirai-otttis 


Carnaj^f.s.  i^iiildcon.  k.  d.  and  packed 
Oarr;«ijft«.'» 

'Jots 


do. 
do. 


','^"«^-, porlOO  pounds. 

-""^"r^- porimrrol. 

Demi)olm.  m.r..,.r.. per  trallon. 

Ooora  ,a,d  factor^' ^Tork per  .ubic  foot. 

r\™*^'     ', do.  .  . 

ijr\'  i^Muls I 

,..|  per  barrel. 

^  our. ..      ,,^jf  i^i^^j^j 

Flour,  <«ck8 per  100  pounds. 
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I'.vi  • .  rVi . '"' ""  """" p^"" '""  p'"i"'i"< 

•    -    - .  por  Imrrrl 

fwr  half  hurrfl 

-  -■  -  |»f  r  ciihic  fiMti 


Kinli,  pickleil 

Fi^li,  pirkM 

Fnnufiiio,  pA<'k<><|  .  .      

Fnmihiti',  I'diniimft,  pnckp't 

(ll«ss«H(o,  |)fl(  ko(l.  ''(»'n"5,  or 
(llnsMwnrr,  nnrn'l   or 
(JBsolifu',  in  fwrikw  " 

<  triuilMlonoM 

(irtM'orioo,  rv  o.  p 

HhmI  w  «r»>,  lioAvy 

IIhV,    l»(t|t>H 

llor«,  rHkf»si,  hIiovi'Im,  Hnd  «ipA<li><),  in  hiirxllfH 

llniiiH 

Moll«iw  WHre        

lloimr<lio1<i  i;<H)ils,  pHtkeil 

!<••> 

Iron  mIm'i'I.  Imr,  Ixiixl.  nn«l  nu) 

Iron  '^n{(■"^  <i 

Krnnl 

Liimhpr 
I.«nl 

I  J<'n<l  HHil  •fAWi-  

Ill1!ll'  

liJUttlliM' 

Iii\t>  "^l/H  k  '' 

Marhli'.  packiMl,  o    r    It 

MH('liini'r\ ,  ln-ii\  \  " 

Mft(  iiincrv ,  lijjlil ,  hoxi-d 

Mirrors  and  j;Ih>*«,  fminorl,  IiommI.  o   r 

Molasvcs     ,    

Mt>«MinMiH»nt  friMglii.  n.  o  « 

MniIrt'SM(>s,  pn(  kcii       . 

Nnil>,  spik(>s,iiri(l  horvtvsho«»8 
Nails,  IxixoM 

Ox  Im)hs     .    

Oil,  luirniup  and  luhrioa.iri); 

Oakum  


l\n 
do 
p»r  linrrcl 

JWT  KM)  pounds 
f.c     V\\\>\v  foot 

\-»T  KM)  poimd* 

do 

|>»T  fid>if'  foo* 
|i»'r  Klf)  potiri('« 

fHT  Cldtir   fnof  . 

do... 
..      do 
pt-r  liofjsfu'fld 
p<r  K)f)  fMiurid". 

per  Karrt'l 
pM  tlioii-'nnd 
pfr  KM)  poiiridn 
do 

p»T    I  IB"  el 
pc>   (  idil'    foof 

pff    if K)  pniirifN 

per  ridiif   fuot 

(•'"  ^nlli'n 
per  I  iiliu    foot 
.lo 

.  ptT  kf^r 

p»>r  KM)  potinds 
\H^r  <|o/,fn 

(wr  ir«llon 


^  per  Mihic  fi»ot 

rapor,  wrappinji do 

I'aint ,  in  bar  rols.  wol p,.r  tfallon 

Paml,  ko^,  .  as,.s.  and  cans 5»<r  KM)  pournls 

Poidlrv.  in  (•o,.ps p..r  nil)K-  f.M)r 

Pickets. a 

Pitrh,  r<«^in,antJ  tar j^t  KM)  fM.undH 

jy^' '■•'<'< p«r  Sarr.-L. 

'  «'I»P<*'' p»T  ciihu'  foof,    . 

'^"'''  {>.T  KM)  [MMinds 

^'"^'f^'^.  <•   r fH-r  <ubi.-  f.vt .  . 

Stove  tnrnmin>^ do ...  . 

Sawh ,  plazini,  o.  r do .    .  . 

^^''"f-'l'''' per  thou.sand.  . 

=^"«»^'"     ptT  IfM)  rxjunds.  . 

.Scales pjip  cubic  foot .  . 

bf wirifT  Jnarhiae.'^,  k.  d.,  and  packed .d,, 

^^^ per  100  ptunds.  . 

.N)ecie       per  cent  Ain^rican  valuation .  . 

'^1^"' per  lOOptmnds.. 

Show  cases,  packed,  o.  r per  cubic  f(.H)t. . 

^V vlo.  .  .  . 

TubttcMo,  plu^ p<.<r  KM.)  poumis.  . 

ToJmc^x),  smoking p^t  cuh  c  fvK)t.  . 


If)  :v» 

.(■)(. 

\.2h 

.ir, 

1   2K 

.\n 

r.f> 

r.2s 

I.VfMf 

^;f^ 

M) 

I     >"< 

Mf 

.  f\(t 

.M> 
,«> 

fc; 
.;o 

:!0 
M» 

t;(» 

f)»i 
;',/> 
;«! 
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Tinware 


do. 


Turpentine p«r  saUon. 

V«<getabl«8,  packed,  barrel per  Wrel. 
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1   2X 
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i.  .'(> 
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.30 

.m 

.01 

.60 

.30 

30 
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.30 

30 

.06 

1.28 


oBpadal. 


bilta  ul  Uulini;  ov^r  Uh  Uiiv  oI  ritilnMiti  u»  *iul  lr»tiii  tlu<  |mm1h  r»«ri'rr»Ml  fo  in  il)««  tir»l  fwrMi;rn|»lt 
ol  AltU-le  I  ol  wul  tr»tti«-  •^jrwiufiit.  in  ttiniMHtion  with  th««  milnMMl  .ttuiiianv  >Miti  i«»U 
And  every  aiM»  uf  iu  AtUiuit-  cvniwctiiig  Unm.  thon  tho  ^u^niahip  <  oiiipany  ith«ij  \m  mit.tl<wi, 


RRprmT  or  jmw.Pff  r,.  ftwrsTow. 


VinfRsr. . . 

Whisky  unH  winr,  hurrol 
Whi«kv  find  \vinwi,  cjiuph 
Wirfi,  -^pooIh;  virirc,  p.tpi* 
WooHfn  ;»n<l  ^rillow  wnr^ 
VVhcrlhnrrciwx,  k.  d. 
Vftjfr»ns,  pr>p  nibic  forjt.i 


p«»r  arnnnn 

(io 

p«»r  rnhir  f(v>t 
|)fli'  100  f)onnr|N 

p<»r  I'lihir  foof 

por  100  }K)Mnd« 


|f>0« 

ort 

(V) 

;« 


.^hip'^  option,  .vHsrhn  or  aio««..r.'m..nt  Fi-Htrht  pr^imiH  m  InitM  St„f..^  n.m.nrv 
y  -.  .h.pm^'nf  r^mv^d  fnr  lo«.  rhnn  f:<  1 .1  Abnv..  ..h,,,^  ^n  not  ,no]nH,.  ,nM„r„nro  Mri,„„m, 
I  per  ''onr  liHHifmnnl.  ^  ' 

Mr^Hl.      Hnto^  ^ot  forth  heroin  «nll  not  apply  on  hoiivv  pioc/'N  .voiirhin-'  I  ion  or  ovpr  ,'noh 
l<or  ratPs  on  h»»ftvy  piooM  woiarhing  I  ton  or  ov<»r  apply  tor  r!itf«i 

M.  .1    Okmpsry,  T.  Vf  , 

r  <   V.^  r    Q    i      ^T      /   ,  r  United  Frnit  Com r/iiui.  S'nnrhUnvH    />i 

L.  ».  FAY, 'r    i«     \     S^w  (trhann.  fxi 

fsfliiorj  by 


Vir.w   y.-.niT,  Jn-niinr'i  II,  !;)0r)_ 


L,   .f.   SiM'NTK,  if    10.  |<\  A., 
Sovfhfirn  Pwiflr  Conipnity.  .V,!»  /irn/r,hMu,  iVm  York. 


,  ''^'•'••^i'T'':,    /''  P'^'"'>l>i''.>v..  ,n  j-.'n.-nil  lonris  a  ron.pnnvnn  ,.f  ih.-  ;nt.-^  rl„,r.'0(l  i.v  iho 
.nhf  Mu^l  .^(..Hoish.p  (  otiipnnv  and  other  xtPnnisliip  oonipnnux.  onf>niffd  nn  7},^   |i:„.i(io 
-nsrs  of  Norlh  and  .-^oiith  Afn<M-i>H,  'vh»'r.^  di«»Hnr..^  and  .-onditir.ns  aro  -^imihir 

ornpanv  ^nn  Pram>.s,.o,  .V(vv,.n,l,^r  I,  I'HVi,  .howin-  mtr-s  from  .San  Pranoi^ro  to  the  nJt 
•o.u.t  port^  o(  \f,.v„.o.  (  ..ntral  .Vinori.'H,  and  Panama.  This  .«  -hp  onh  onntod  'ariir  for 
.w»  P.mhr  .'onst  of -vhu-h  .vc  !iaw  kmnvipdiro.  Wo  anMlwroforo,  .mabU  .o  r.Hk.'  anv 
'impanwon  ivrwfon    i  .tmi  flu'  i-ai.-y  ;u»ido  i>v  otlii^r  lin«'s 


viyaWe  in  !'  luitvf  .•!tHt...H  ^ouj  ,.oi„,     Hip  ton  w(j<ht  m  ■..>  ..km)  ,,oiin.l^  .uwl  i  h-  'on 

«•  to  fiOiio  iVvif  , 


irx'HsiirnTnPTlt  lo 


ArtleloH. 


Vfid  I'Mrhiix's    oil  ici-K-  .   vt'iijtu    ir  ini-HHiin'tiu'iii   -;i> 
Watt  ion  amk'.  ranks.  ,v(M«rht  .vr  rncHHun'ment  .so 
sitT  anil  aural t"t  .vatcr.'j.  .•asfs  or 'lant-Ls,  iiu'Hsim'nK'nt 

'iialiT.M  aiKlcr  ..'.(MNI  ixiiMitls.   vcitrhT  or  :nf.'isHrpnicnt  S/u 
ioilfTM  J.iHK)  iKMiii.i.s  to  .,,MHi  iMnimls,  wtHiihi  or  niPAsnrcment 
^m 

iJoiijTsii.iHHiooiiiio     o   ;;.iRVi pounds.' wyghtoriut'asumnent 

■T/O      

S3mn.  wtnKhi ['_ 

liarley.  wnijfht '...'.'.'.'.....   

ilnans  an«l  |)e«s    'ificii  ;n  .safks],  wpiKtil. . 

'.■attlfi  lin  Miallsi.  iMit;h 

'.'oni,  winmlit 

<  'ement  wtiijjhl ' ...[[..... 

'  'oaj  i  in  l)agH  m  lots  ot  diss  than  KM)  f  oiisV,  \vviKhi 

Ooors,  .sash,  imU  Nllnus  -  to  iwrratwl  or  bnxetl) ,  lueasuivnient 

1' lour  in  i»ok»,  weight 

I'lPB  brick,  wtiigtit ............"...[[[[ 
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Pae\f(r  .l^^»/  StfamMhtp  i'lmtjtiiny,  I'animn  J.tnr     Sfwrinl  rate  ahrrt  Nn.  4     Sp^rinl  ratf* 
offrfii}hlfmn>  San  t'rnnn«c»  to  hfrrienn  ntid  Cftitrai  AmMmn  jntrin -i'lmixtwxptl. 


Artlr-lni 


rJoorttig,'«iirfH<«'i|  IxmrilH, unii  inol(IUi«*  (to  >j««cri.twl),  im'«»- 

iin«ni('iit 

lIorMm  till  ntHlIti   wich , ,'.'.'...',.,..... 

M*y.  «'ompn'*f<c<l   Im  p«ninf1(«  p^rru^>l^  foot,  wfldlit ! . 

Im'h,  tirtr.  nxl.  lioiMi,  i'()rriiKati"|,iini|  pij)..  in  linmlU'R.  wi'iKht , 

Iroi,   imlH   rlvntu,  boUn,  oHW*  or  k«*«n,  wi-lghl .  

.Ii'V-t'l'V.  VrtllH' 

Lrtlhu.  |HT  I  (MW ...'. .!',' 

I  iiin!wn    not  tvxi'«'i  .Iin^j  h  hv  s  rjr  fi  l>v  10  hy  *»,  fwr  I.WK) 

I.tinilwr,  '>Ti'^'»>'lir)X  hIkivo  i|lrtiPii><loii«. . .    

MHohlni>ry.  ^vi-iKhl  or  iin'Hmm'im«nt  R/O 

MMHitiCHniin     •'lit 

o«t»  w)<i|rht 

Oil  ii'iiiil  ciii  i|)x;l(>,  iiiramirntnt^t 

<'>piiiin   viilii"'  

I'litrttcM n  wt'lifht 

pcuvili'r  iilurk,  wi'tffht 

Uiciv  «-<'iKlif '. 

f<ht>«'p  ilUo'.  t>«rh ' 

Hnfi'M.  w'luht  or  !nramin>in«»nt  8/0. 

8«lf    wtniffit 

Shl?\»rl'"',  (XT  I  OIK)   ,..,', ; \\\, 

SilV,  KooiU  nx'iiHiin'iiiiMit 

Shook"",  ini'HPiiin'iiif>tvt 

Tn>i»iiiiri'   valii«> 

Winilow  mill  'loor  fruriipn,  in«>ft»iin'rni<tit , . , . 

\\  iiif  I (iilifortiiR.  In  I'll'"!""  unM  Imrn  Ni.  mf*«ki«iin>in«<nt 

Win' .  liitrlnvli ,  n\«'imnri'nii'iit  

Whi'rtt ,  -jviMirh t       1 ] 

(Mwral  nn'rchanUlM,  n.  o.  «  ,  wiylii  or  !iiPflni]rrm''Ttt  f'/O. .! 
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\:  00 
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5.00 

tiOf) 

■<  no 

n  Pprcf>nt.  'I  s^iw^'irtl  aKnitnont  e  8<irae  a«  bolters. 

MininHim  hill  nf  Inding  to  MnzMthin,  $2;  to  San  Bla/»,  Manr-anillo,  fi.n(l  Acftpiilm,  12..'/): 
to  p<irt.''  sotitli  (if  .Vcapuico,  $.*{. 

Tins  sp<'(  lal  rat*'  shoot  doos  not  anply  (u  arfirl<»«  of  uniinnal  htiik  or  weight,,  which  »rp 
takon  only  hy  special  ajjrretiient  Live  stork  taken  hy  written  eon^rnrt  (in\v,  fonas  of 
which  can  he  ohtainoti  at  the  eortipany's  ollice.  Kreijjht  on  all  hve  stork  nnd  fwrishable 
artirlois  imist  he  prepaiiJ;  aNo  all  freight  on  rarjro  to  all  |virt«  except  .Vlazatlan  an'*  Panama 

Where  pwxls  are  consigned  to  order,  the  name  of  party  to  Ih-  notified  must  \>«  given  in 
ail  ca-sefi. 

No  exph)sive*i  or  combuatihle  carjjo.  .sik  ii  a«  petroleum,  nitroKlyrerin.  acid«t,  etc.,  will  '.)« 
transportOii  hy  thi.s  line.     Laun.-hes,  hoats,  etc.,  taken  at  special  rates  upon  appli-'ation. 

Parcel  tariff,  San  Francisco  to  Central  American  and  Mexican  -ports. 

Packape  of  1  pound  or  less 1 1 . .% 

P»cka>:e  over  1  pound  to  2  pound.'s 1 .  o() 

Package  over  2  pounds  to  'A  pounds  1.  50 

Par-kage  over  ',i  pounds  to  4  pound.s ! .  50 

Package  over  4  pounds  to  5  ptjund.s 1.  ,50 

Package  over  5  pounds  to  7  pounds 1.  50 

Package  over  7  pounds  to  10  pounds » I.  .50 

Package  over  10  pounds  to  15  pounds 2.  00 

Package  over  15  pwunds  to  20  pounds 2.  00 

Package  over  20  pounds  to  25  pounds 3.  00 

Package  over  25  pounds  to  30  pounds 3. 00 

Package  over  30  pounds  to  35  pounds 4. 00 

Package  over  35  pound.s  to  40  pounds 4. 00 

Packa^  over  40  pounds  to  45  pounds 5. 00 

Package  over  45  pounds  to  fiO  pounds 5. 00 

Package  ejtoeeding  50  pounds,  per  pound , 10 
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Am»mO?fAI,   CfTAROII   rOR    VAJ.VK. 

From  frtl  fo  175 H  (f^ 

Prom  |7ft  to  tlOf> 2  00 

Fr»wn  tlOl  fo  |2fj0 /nA 

From  rifH  to  $:W) '.'.'.'.'."". 400 

From  triOl  fo  t-lOO ^qa 

From  l-IOl  fo  $,V)f» .'.'.'.['. 6  00 

From  $f*n  to  1600 .........'. 7  00 

From  |W>I  to  1700 .............] 8  00 

From  $701  to  1800 ,'//[ rj' 00 

From  |W»i  to  |W)0 .       "■ {q  ^^ 

From  fOO)  f .,  |1  ,(V)0 ' .  .  ' |o  of) 

f)vr.rf  1,000 ].^'.]. ['.[.].[[[[['.].[[]][[']  per  rent. 

Ai.RXAWTtrR  Cbnttr, 
.        „  OfVfrnl  Aiffnt,  San  FranrvKO. 


Exhibit  B  42. 


Qiipstion    What  <»rc  thfl  prinrip*!  artirl»»«  of  fr»«J8rht  tr»nK*port»«d  from  Mew  Vork  to  thr 

Piiritir  ports  of  th«  Unitod  Stai-i's? 


An'«wpr. 
ro!tof\-'vo<l  oil 
Otipf'f  linins?. 
Cotton  v^aatw. 
'^annf'd  j;oo<1h. 

<  ollars  an«l  ciiirs. 
Candy 

K«rtht»nwan\ 

Klortriofll  i^wls  of  all  (i^-j^criprinns. 

<  flaH«war»^. 
Granite, 
ffardwarp. 

Iron  and  Mm-I  of  all  de.<irriptions. 
Liihriratinjf  oil. 

PKBHtURV    4.   I'M'i 


I^r«i. 

.Vlfchanifj^'  fooh. 

Oilflofh  iind  linol#»iim 

Pap*""  of  all  df*.<trription«. 

Paint. 

!Htation*ry  of  all  d^srription«. 

Soap. 

.•^tHnnp^vl  svare. 

Tinware. 

Talking;  rna'^hinf.s 

Toys. 

Wall  rini«h. 

Wir*>,  l>«rl>^d  and  plain 


R.  I...  Wai.krr,  Trnrfic  ^nnaifer. 


ExHTBtr  B   13. 

Qu.'stion.  What  are  th*>  pnncipal  artJol*»H  oi  fr.Mjjhr,  '  ransDort,«»d  from  New  York  to  the 
M«xiran,  Central,  and  ."^outh  Amerioiin  ports  on  the  Pa«'itic  /fiasrJ 

Aa.fW('r. 
B«K)t.s  and  sho«^. 
Barh«»d  w^iro. 
i,'arrn«liies. 
Cigai-s  and  -i^arottea. 
Common  jeweirr. 
Cannetl  gooda. 
Dni|jjs. 
Dry  ijoiHis. 
Electncai  inateriai. 
Flour. 
'  ilaaawai'e. 
Ilardwart^. 
KaroseiM  ail.   -«»• 


Lubncatin«r  t»i. 

fjftrd. 

I-Amps. 

Me(tmmc.9'  toots. 

-Maciunery. 

Manufactursd  iroci. 

Provifflons. 

Revolvers. 

Raiirocui  laatttnai 

Sewing  iaAci;miea. 

Soap. 

Tvpewriting  tnadainen. 


FSBBUJLBT   4,  igO& 


R.  L.  WALiMa,  rmjSe  Mana^ 


--r"^^ 
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Exhibit  B  44. 

Qutwtion.  What  are  the  principal  articles  of  freight  trai.Hported  from  Europe  to  the 
Pacific  ports  of  the  United  Statesi 

Answer. 

Books.  Jute  bags, 

Conserviw  (canned  vegetables).  Olives. 

Ck)ttons  fblea(;hed).  Potash. 

Cottons  (unbleached).  SardincH. 

Cement.  ■    stet^l. 

Furniture.  Wine. 

Jute  burlap.  Whisky. 
Jute  cloth. 


Febhuahy  4,  1906. 


R.  L.  Walkek,  Trajfic  Manager. 


Exhibit  B  45. 

Question.  What  are  the  principal  articles  of  freight  f ransportcd  from  Europe  to  the 
Pacific  ports  of  Mexico,  Central  America,  and  South  America  ( 

Answer. 
Acids. 

Beor  and  wine. 
Blankets. 

Bar  iron  and  steel. 
Chemicals. 
fJottons. 
Jttustic  soda. 
Cyanide  potash. 
Cement. 

Conserve;'  (vegetable). 
Drugs. 

E^trthenware  and  crockery. 
Essences. 
Furniture. 

Galvanized  iron  .sheets. 
Glassware.  , 

Ginger  ale. 
Hosiery. 
Hardware. 
Jute  bags. 
Jute  cloth. 

Febbuaky  4,  1905. 


Linens. 

Machintrj'. 

Mineral  water. 

Matches  (.safety). 

Medicines. 

Millineiy. 

Oil  (olive). 

Provisions. 

Paper  and  stationerj-. 

Perfumery. 

Paints. 

Kope. 

Sacks  (coffee). 

Straw  hats. 

Soap. 

Saddleiy. 

Threat:. 

iJmbi-oUas  (silk  and  c'y.ton). 

Whisky  and  gin. 

Woolens. 

Yarns. 

R.  L.  Walker,  Trajiic  Manager. 


ExMiniT  B  46a. 

Question.  What  arc  the  principal  articlc.^  of  freight  transporied  from  the  Pacihc  inirts  of 
10,  United  States  to  New  York  i 


tb 


Answer. 
Asphaltum. 
Beans. 

Canned  goods. 
Hidra. 


Ii<»ad. 
Rags. 
Wine. 
Wool. 


FlEBHUAHY  4.  1905. 


U.  L.  WAUcru,  Ti^^c  Manager. 
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Exhibit  B  46b. 

Quftstion.  What  are  the  prin<:ip«l  articles  o£  freight  transported  from  the  Pacific  ports  of 
the  UnitKl  Stat**  to  Europe } 
Answer. 


r»vnnerl  Halrnon. 
Dried  fruit. 
Driftd  peaches. 

FBBBt'ABT    4,    IQOi'. 


Dried  pnmea. 


R.  L.  WvucEK,  Tnijjic  Maiuvjer. 


P^xjixBiT  B  47a. 

Qu»^stion.  What,  arf  'he  principal  articles  of  freight  transported  from  the  Pac-ihc  porta  of 
.Vff.'sico,  Central  and  South  Amenra  to  N'ew  York? 
.Vnstwcr. 


(  offee. 
Cotton. 
Co<:oa. 
(.'oca  leaves. 

(joat.skin;^. 
Flide-s. 
Ivory  nuts, 
luduie. 
Lnmiier. 

Febulary   t,  r.»5. 


Ores. 

Panaoia  hat.'^. 

Ruiiber. 

.Shells. 

Sugar. 

Sheepskins. 

Trea.su  re. 

Banana.-!. 


Exhibit  B   tT!). 

Qiiestion.  Wha'  are  rhe  principal  articles  of  freight  transpnrte<i  from  the  Painlii;  porta  of 
Mexico,  Central  and  S«}Uth  America  no  Europe? 
An»-<wer. 


Balsam. 

Bark. 

Cotfee. 

Cofton. 

Cm:a  leaves. 

Co«'oa. 

Deerskins. 

Dyew(Kxl5. 

Goatskiori. 

Febbc.vry  i.  l9<)o. 


Hide.s. 

[voiy  nutij. 

lodixw!. 

[ndigo. 

Lumber  ((-edar,  maiiogany). 

Plants. 

Rubber. 

Shells. 

Sugar. 

R.  L.  W  vLKBB,  Tnij^c  Maiuujer. 


EjuiiiiiT  B  4^. 

Staienient  during  (uiditiorui  tu  /jro'perty  or  capital  HzptmditWfifi  mul  for  <mt  nf  tuii  mmvK4fs, 

ISikV  Steamers  AUiuiuu,  Fituinca,  and  Jiivaiwe %i:M,  HBT).  ."jO 

isyti.  Two  steel  lighters " -4,  ;i»;i  .iC} 

lS9t).  Laud  at  Bohio < J,  .'VUO.  (Hi 

1896-7.  Water  tank  and  pipes  to  comiect  Moukoy  Hill  r-eservoir 3, 4tt4.  SI 

1897.  lustallatiou  of  electric  piaats,  providing  new  .staterooiuij,  aud  other 

additiouui  on  siteaiiiers  mentiuoed  above 33,  .")13.  77 

iS9'$.  New  tti«ti»}{  pile  driver -  7, 42».  (J3 

1901.  KWtrk-lighfi  piaut.  Colon 10, 065.  19 

i  m.  Ic^iuaktu^  piftttfc,  Colou «♦  792.  70 

iy6l.  Dw4(piDg  t*^lH^hJUie^t  for  flo»tinj{  pile  driver 1,083.34 
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1901-2.  New  tracks,  Colon  yard 

1901-2.  Improvements  to  pier  No.  2,  Colon. 
1901-2.  Three  new  coal  lighters . 


1897-1902.  ff®^  terminal  at  La  Boca '.'-''.".'.  .'.'$2,' 220,' 

ILess  provided  by  disposal  of  bonds 1 ,  087, 


367.13 
000.00 


$12,462.48 
12,313.53 
36,342.40 


1902.  Filling  lagoon  north  of  pier  1,  Colon 

1902.  Tank  at  Pedro  Miguel. :..... .' 

1904,  Two  new  lighters,  to  November  30 '. 

1904.  Duplicate  ice  plant,  to  November  30. . . 

1904.  New  "  y "  at  La  Boca  Junction,  to  November  30. ...!!.""]'"  " 

1904.  Installation  of  electric  motor  on  steam- cranes,  to  November  30 


New  York,  February  6, 1906. 


1,133,357.13 
4, 100. 73 
3,141.48 
9,901.76 
3,452.12 
2,524.27 
1,747.91 

1,645,230.50 


Exhibit  B  49. 

Question.  Under  the  traffic  contract  with  the  Pacific  Mail  Steamship  Company,  who 
%To  to  N^^'yirk?^  ^  ^^  ^^^  ^"'"^  ^"^  ^*"  Francisco  and  from  San  Fran- 

Answer.  The  Pacific  Mail  Steamship  Company,  as  the  initial  carrier,  fixes  any  special 
rates  frc.Ti  San  Francisco  to  New  York.    The  Panama  Railroad  Company,  as  tL  initia 
carrier,  fixe8  the  special  rates  to  be  charged  from  New  York  to  San  Francisco     Each 
.nitial  earner  is  limited  so  that  no  rate  can  be  less  than  40  cents  per  100  pounds  without 
consultation  with  the  other. 

Febbuahy  6,  1905.  ^^  ^^  ^^'^^^'*'  ^''''^'  ^°"^^^- 


EXHIBIT  C. 

List  of\gue8tions  (mbmiUed  to  Hon.  John  F.  Wallace,  chief  engineer  Isthrr.lan  Canal  Com- 
mission, and  his  answers  thereto. 

Corx>N, 
Isthmus  of  Panama,  February  18, 1905. 
What  are  the  principal  articles  to  be  used  in  the  construction  of  the  canal  that  will  have 
to  be  shipped  to  the  Isthmus? 

Give  as  accurate  an  estimate  as  possible  of  the  amount  of  each  of  these  articles  that  wUl 
be  necessary. 

What  arc  the  pcwsible  sources  of  supply  of  these  articles— that  is,  from  where  may  thev 
be  secured?    At  what  period  in  the  construction  of  the  canai  will  they  be  needed? 

Can  you  estimate  what  rolling  stock  will  be  required  by  the  Panama  Railroad  to  handle 
tne  busmess  of  the  Canal  Commission  and  when  such  rolling  stock  will  be  needed? 

Does  the  Commission  contemplate  the  construction  of  any  wharves  for  its  own  use? 

In  your  judgment,  will  it  be  necessary  for  the  raikoad  company,  in  order  to  handle  the 
business  of  the  Canal  Commission  properly,  to  increase  its  present  wharfage  facilities? 

l<rom  your  knowledge  of  the  machine  and  car  shops  of  the  railroad,  what  increase  will 
be  required  in  order  that  the  business  of  the  Canal  Commission  may  be  promptly  attended 

.    Is  the  Commission  experiencing  any  embarrassments  now  on  ac'ounfc  of  lack  of  facilities 
on  the  part  of  the  railroad?    If  so,  state  in  detail  what  such  embarraacments  are. 

Has  the  Commission  suffered  any  embarrassments  from  mismanagement  or  neglect  on 
the  part  of  the  management  of  the  raUroad?  If  so,  state  specificallv  what  such  eirbar- 
rassments  were. 

Are  there  any  improvements  that  should  be  made  in  the  railroad,  not  covered  by  the 
above  questions,  to  enable  it  to  properly  handle  the  work  of  the  Canal  Commission  and  at 
the  same  time  properly  care  for  its  commercial  business? 

(Sipied)  J.  L.  Bristow, 

T^tr       T        w  TIT  Special  Panama  Railroad  CommitnoMr. 

To  Hon.  John  F.  Waijuaoe, 

Chi^  Engineer  lathmian  Canal  Commiaaion, 


riittM 


REPORT  OP  JOSEPH   L.  BRISTOW. 


16D 


Isthmian  Canal  Commission, 

Panama,  March  16, 1905. 
Hon.  J.  L.  Bristow, 

War  Department,  Washington,  D.  G. 

My  Duak  Sik:  I  have  the  honor  to  submit  to  you  herewith  the  answers  to  the  various 
written  and  verbal  questions  which  you  propounded  to  me  during  your  visit  to  the  Isthmus, 
and  which  I  understand  the  letter  addressed  to  me  by  the  Secretary'  of  War  authorized  you 
to  ask  and  required  me  to  answer. 
Yours,  respectfully, 

John  F.  Wallace,  Chief  Engineer. 

1.  Question.  What  are  the  principal  articles  to  be  used  in  the  construction  of  the  canal 
that  will  have  to  be  shipped  to  the  Isthmas? 

Answer.  Coal,  cement,  brick,  sewer  pipe,  water  pipe,  lumber  of  aP  classes,  building  mate- 
rial of  all  classes,  steam  shovels,  engines,  cars,  drills,  wood-working  mathinery,  shop  machin- 
ery of  all  classes,  tools  of  all  classes,  sundry  supplies,  provisions  for  the  inhabitants,  steel 
rails,  railroad  ties,  broken  stone  for  ballast,  concrete,  and  paving  purposes;  hose,  rope, 
dynamite,  stone  from  Culehra  cut  for  Colon  breakwater. 

It  will  be  impossible  to  n  3ntion  all  of  the  articles  necessarj'  for  use. 

2.  Question.  Give  as  ac,curate  an  estunate  as  possible  of  each  of  tLese  articles  that  will 
be  required. 

Answer.  It  is  impossible  at  this  time  to  give  an  accurate  estimate  of  the  articles  mentioned 
in  question  1  which  will  be  needed,  but  during  the  ten  years  of  canal  construction  it  is  esti- 
mated that  it  will  amount  to  a  total  of  20,000,000  tons,  including  the  redistribution  of  that 
portion  of  the  material  and  supplies  which  will  have  to  pass  over  the  Panama  Railroad. 

In  addition  to  this,  it  is  estimated  that  the  through  commercial  business  will  amount  to 
at  least  4,000,000  tons  during  the  same  j)eriod.  '»Vnile  this  is  in  ex<  ess  of  what  has  been 
bandied,  the  tonnage  will  increa.se  with  any  decline  of  rates  or  removal  of  present  restric- 
tions imposed  by  the  Panama  Railroad  and  Steamship  Line. 

This  will  give"  a  total  of  24,000,000  tons  in  ten  years— an  average  of  2,-100,(XX)  tons  per 
annum,  or,  counting  three  hundred  days  of  freight  movement,  a  rough  average  of  8,000 
tons  per  day,  of  which  it  is  estunatedthat  about  .5,0(X)  tons  will  move  south  and  3,000 
tons  north. 

The  amount  of  southbound  tonnage  will,  of  course,  regulate  the  numl)er  of  trains  which 
it  will  be  necessary  to  operate.  The  average  freight-train  tonnage  on  the  Panama  Rail- 
road has  been  approximately  171  tons,  and  if  no  change  is  made  in-tl.e  character  of  equip- 
ment or  the  c'Uciency  of  the  management  of  the  road  it  will  requir  •  an  average  of  30 
freight  traias  a  day  in  one  direction  to  handle  this  business.  This  is  practically  about  five 
times  the  present  freight  traffic  of  the  road. 

Bear  in  mind,  however,  that  this  business  does  not  im  lude  the  use  of  the  tracks  or  facil- 
ities of  the  Panama  Railroad  for  construction  trains  in  handling  excavated  material  from 
from  Culebra  cut  to  spoil  banks,  which  will,  of  course,  add  an  additional  sei-viture  to  the 
property. 

Attention  is  also  called  to  the  fact  that  the  daily  average  will  at  (ertain  times  be  more 
than  doubled,  as  the  business  will  congi\st  near  the  period  of  vessel  arrivals,  and  i;  will  be 
impra«'ticable  to  prevent  the  bunching  of  material  shipments. 

It  will  be  self-evident  to  any  one  familiar  with  railroad  business.  \  hat  this  traffi<'  can  not 
be  handled  through  the  agency  of  the  Panama  Railroad  as  it  exists  to-day  with  its  present 
equipment. 

3.  Question.  What  are  the  possible  sources  of  supply  of  these  articles;  that  i.s,  from 
where  may  they  be  secured?  At  what  period  in  .he  construction  of  1  le  canal  will  they  be 
needed 1 

Answer.  It  is  impracticable  to  answer  this  que.stion  beyond  stating  that  it  is  presumed 
that  these  supplies  will  come  from  the  United  States,  and  it  may  also  be  presumed  that 
commercial  conditions  are  such  that  fully  90  per  cent  of  the  material  and  supplies  received 
for  the  canal  will  come  from  east  of  the  Rocky  Mountains. 

The  locality  from  which  this  material  can  be  furnished  will  be  controlled  by  the  com- 
petitive bids  of  manufacturers  and  dealers,  and  the  competition  which  may  be  created  for 
the  business  by  the  rail  and  ocean  carriers.  The  impossibility  of  making  any  accurate 
prediction  as  tu  this  source  of  supply  is,  therefore,  apparent. 

It  is  estimated  that  about  6,000,000  tons  of  the  24,000,000  tons  mentioned  under  question 
2  will  originate  on  the  Isthmus  in  the  redistribution  of  material  locally,  in  the  hauling  of 
broken  stone  for  concrete  and  pa'ving  purposes,  and  in  hauling  stone  from  Culebra  to  Colon 
or  Panama  for  harbor  purposes. 

The  time  during  which  it  will  be  necessary  to  remove  this  material  will  depend  on  the 
neceMities  of  the  work,  the  promptness  with  which  requisitions  are  filled,  material  manu- 
factured and  delivered  (m  the  Lsthmua,  and  the  ability  to  secure  and  perfect  the  necessary 
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nacuaia  and  car  shops  of  the  railroad  what 
mess  of  the  Canal  Coniniiissiou  may  be  prop- 


organization  to  carry  on  the  work.  The  iequiroments  will  rapidly  increase,  ciiUninating 
in  four  or  five  years,  and  from  that  time  forward  will  gradually  dinnniah  until  the  comple- 
tion of  the  worK. 

4.  Question.  Can  you  estimate  what  rolling  stock  will  be  required  by  the  Panama  Rail- 
road to  handle  the  business  of  the  Canal  Commission,  and  when  such  rolling  stock  will  bo 
needed  ? 

Answer.  24  ten-wheel  locomotives,  weighing  from  70  to  80  tons;  cylinders,  19  by  26 
inches;  500  box  cars  of  30  or  40  tons  capacity,  preferably  40  tons  (with  option  to  increase 
this  number  to  1,000);  cars  to  be,  American  standard,  dimensions  as  follows:  36  feet  long, 
8  feet  6  incihes  wide,  8  feet  high  inside,  clear,  provided  with  modern  air-brake  and  automatic 
coupler  equipment;  500  standard  flat  cars  of  40  to  50  tons  capacity;  6  fii-st-class  passenger 
coaches,  suitable  for  use  in  a  warm  climate,  with  cane  reversible  seats;  capable  of  sealing 
60  to  75  passengers;  12  standard  caboose  cars,  with  cupolas;  206-ton  wrecking  cranes. 

The  above  needed  at  once.     It  may  be  necessary  to  largely  increase  this  amount  later  on. 

5.  Question.  Does  the  Commission  contemplate  the  construction  of  any  wharves  for  its 
own  use'j 

Answer.  Yes. 

6.  Question.  In  your  judgment,  will  it  be  necoRsary  for  the  railroad  company,  in  order 
to  handle  the  business  of  the  Canal  Conimiss"on  properly,  to  increase  its  present  wharfage 
facilities? 

Answer.  Yes. 

7.  Question.  From  your  knowledge  of  t 
increase  will  be  required  in  order  that  the 
erly  attended  to? 

Answer.  At  the  present  time  the  machine  and  car  shops  of  the  Panama  Railroad  are 
not  adequate  to  properly  care  for  the  ordinary  business  of  the  road.  They  are  pooily 
planned  and  the  work  is  crowded  and  congosteJl.  There  is  no  possibility  of  expansion  at 
the  present  locality. 

It  is  recommended  that  the  general  repaire  of  locomotives  \ye  taken  care  of  at  the  shops 
of  the  Isthmian  Canal  Commission  at  Bas  Matachin,  and  that  new  shop.s  bo  provided  for 
the  maintenance  and  repairs  of  the  car  equipment  of  the  PanaHia  Railroad  at  CrLsi.obal- 
Colon,  in  connection  with  the  machine  shops  already  established  by  the  Isthmian  Canal 
Commission  at  that  point.     Plans  for  their  enlargement  are  now  under  consideration. 

It  Ls  also  recommended  that  the  daily  repairs  to  the  engines  engaged  in  the  transportation 
service  of  the  Panama  Railroad  be  made  at  that  point — the  general  repairs  to  l)e  made  at 
the  Bas  Matachin  shops,  as  mentioned  above. 

8.  Question.  Is  the  Commission  experiencing  any  embarTassment  s  now  on  ac^count  of 
lack  of  facilities  on  the  part  of  the  railroad?  If  so,  state  in  detail  what  such  embarrassments 
are. 

Ati^iwer.  The  canal  work  under  the  control  of  the  Isthmian  Canal  Cominission  has  been 
enibarrassed  from  the  start  by  the  lack  of  railroad  facilities.  While  this  was  slight  at  first, 
it  is  increasing  from  day  to  day,  and  is  dae  to  the  lack  of  proper  e<]uipment  to  take  care  of 
the  business.     It  is  impossible  t'"  si  ate  in  detail  what  these  embarrassments  are. 

In  substance,  the  present  situation  is  due  to  inability  to  provide  cars  and  promptly  move 
the  canal  ma'erial,  due  to  shortage  of  engine  and  car  enuipment. 

Attention  can  not  be  too  strongly  called  to  the  condition  of  congestion  and  delay  into 
which  the  atfairs  of  the  Panama  Railroad  Company  are  rapidly  drifting,  due  to  the  inade- 
quacy of  its  present  rolling  stock  and  equipment. 

The  canal  work  is  being  delayed;  warehouses  and  docks  are  full  cf  material,  and  traffic 
across  the  Isthmus,  which  is  continuallj  increasing  during  this  period  of  the  year,  is  becom- 
ing rapidly  congestefd. 

When  it  is  considered  that  practically  no  addition  has  been  made  to  this  equipment  for 
years,  and  that  the  hauling  capacity  of  the  engines  and  the  carrying  capacity  of  the  cars 
are  only  one-third  to  one-half  the  capacity  of  modern  equipment,  tha  necessity  for  the  imme- 
diate provision  of  additional  equipment  without  the  loss  of  a  single  day  is  apparent. 

9.  Question.  Has  the  Commission  suffered  any  embarraasments  from  mismanagement  or 
neglect  on  the  part  of  the  management  of  the  railroad?  If  so,  state  specifically  what  such 
embarrassments  were, 

AnswfT.  The  answer  to  question  8  will  also  answer  thb  question,  except  I  would  say 
that  the  men  in  local  charge  of  the  road  have  apparently  used  every  possible  effort  to  accom- 
modate the  business  of  the  Canal  Conunission,  but  have  been  restricted  by  lack  of  facilities. 

To  what  extent  the  situation  will  be  improved  under  the  management  of  Mr.  Prcscott, 
acting  superinteadent  I  can  not  say.  It  will  take  time  to  det«rmine  whether  or  not  he  is 
broad  enough,  and  has  the  ability  to  grasp  the  situation  and  give  oesults  that  will  b" 
satisfactory. 

I  desire  to  state,  howerer,  that  it  will  be  impossible  for  any  railroad  organization  to 
satiafaotorily  perform  its  functions  until  the  proper  facilities  are  provided  for  it,  adequate 
to  the  increased  demands  which  have  been  and  will  be  made  upon  the  property. 
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10.  Que<4[ion.  Are  there  any  improvements  that  should  l)e  made  in  the  raihoad  not 
covered  by  the  above  questions  to  enable  it  to  properly  handle  the  work  of  the  Canal  Com- 
mission, and  at  the  same  time  properly  care  for  its  comjiiercial  business? 

Answer.  Yes.  (1)  The  larger  portion  of  the  Panama  Railroad  should  l)e  double-tracked 
at  once;  (2)  on  such  portions  as  it  is  not  considered  advisable  to  double  track,  passing 
tracks  should  be  provided  and  new  yards  constructed;  (3)  entire  new  equipment  should 
be  furnished;  (4)  the  wharf  and  docKs  at  La  Boca  should  have  at  least  tliree  times  their 
present  capacity;  (5)  additional  dock  facilities  should  be  provided  by  the  Isthmian  Canal 
Commission  at  Cristobal-Colon;  (6)  the  old  Pacific  Mail  wharf  should  be  rebuilt  and  placed 
in  service  at  Colon-  (7)  the  shop  improvements  previously  mentioned,  should  be  carried 
out;  (8)  all  of  the  light  rail  now  on  the  Panama  Railroad  track  should  be  renewed  with 
heavier  rail;  (9)  bridges  should  be  strengthened  in  order  to  provide  for  the  increased  weight 
of  engine?  and  rolling  stock;  (10)  those  parts  of  the  road  now  ballasted  with  gravel  should 
be  ballasted  with  broken  stone. 

Other  improvements  will  probably  suggest  themselves  as  the  business  of  the  road  develops. 

Whoever  is  to  be  held  resporusible  for  the  operation  and  mainlenance  nf  the  railroad 
property  should  lie  iramedialely  authorized  to  arrange  for  all  of  the  improvements  noted 
above,  and  make  such  others  as  a  dose  investigation  of  the  necessities  of  the  road  may 
determine. 

T(vdiy  the  road,  with  its  equipment,  ia  utterly  inadetjuate  to  handle  the  business  offered. 

The  situation  will  rapidly  become  worse  until  such  time  h^  the  improvements  mentioned 
above  can  l)e  made. 

With  the  mos'  energetic  work,  it  will  rcqut^e  at  least  a  year  to  nrovide  equipment  and 
make  such  improvements  on  the  road  as  are  now  needed  for  etncient  and  economical 
op<?ration. 

The  first  and  most  urgent  need  is  new  equipment — engines  and  cars — which  should  be 
provided  immediately. 

AI>DENDA. 

In  addition  to  replying  to  your  formal  questions,  j'ou  asked  to  he  fully  informed  on  any 
matters  coimecteil  with  the  road. 

It  is  also  necessary  to  take  care  of  the  through  and  local  pas.seiiger  service,  which  at  the 
present  time  consists  of  three  trains  each  way  per  day.  This  will  have  to  l)e  supplemented, 
however,  with  additional  service  in  order  to  give  more  facilities  for  the  officios  and  employees 
connected  with  the  canal  work  to  get  over  the  line. 

It  should  be  borne  in  mini  that  the  business  heretofore  mentioned  will,  after  all,  be  only 
a  small  part  of  the  use  which  it  v/ill  he  necessary  to  make  of  the  Panama  Railroad,  in  the 
removal  of  the  material  excavated  from  (Xilebia  cut  on  the  sea-level  plan.  It  wili  be  nec- 
esvsary  to  use  the  existing  line  of  the  Panama  Railroad  as  an  initial  transportation  ba-se  to 
reach  distant  spoil  hanks.  This,  of  course,  can  l)e  done  by  first  widening  and  dou'ole  Hack- 
ing the  Panama  Railroad  on  each  side  of  Culebra  cut  to  the  sea. 

It  will  be  necessary  to  u  '.e  and  rely  upon  the  facilities  of  the  Panama  Railroad  to  the 
fullest  and  mo.st  complete  extent.  Witli  the  lai-ge  amount  of  tonnage  which  will  pass 
over  the  line,  other  than  commercial  business,  it  is  anticipated  that  the,  volume  of  business 
of  the  Panama  Railroad  for  the  purpose  of  canal  constniction  will  be  at  least  twenty  times 
as  great  as  the  present  commercial  buinsess. 

From  the  standpoint  of  a  practical  railroad  man  the  management,  traffic,  and  operating 

Eroblems  connected  with  the  Panama  Railroad  are  simple,  and  the  complications  suggested 
y  certain  int^irests  have  no  tangible  existence. 

Under  the  former  "regime"  when  the  principal  motive  was  the  payment  of  dividends 
upon  an  exct^ssive  capitalization  the  situation  was  different. 

It  is  presumed  the  United  States  Government  intends  that  this  road  shall  be  u.sed  in  the 
interest  of  the  construction  of  the  canal  to  its  fullest  capacity,  and  the  complications  and 
additional  expense  to  the  Government,  du<  U)  the  increased  cost  of  the  canal  or  delay  in 
its  construction,  which  will  he  the  result  of  any  separation  between  the  management  of  the 
railroad  and  the  construction  of  the  canal,  would  be  many-fold  greater  than  any  advan- 
tages which  could  he  gained  from  the  operation  of  the  railroad  and  steamship  line  as  a 
money-making  proposition. 

However,  the  fact  should  not  be  lost  sight  of  that  with  the  purchase  of  the  road  the 
duty  of  continuing  to  maintain  and  operate  a  traffic  line  across  the  Isthmus  devolves  upon 
the  United  States  Government.  This  is  a  matter  easy  to  take  care  of,  and,  while  not 
neglected,  should  be  a  purely  incidental  feature. 

The  traffic  regulations  governing  the  handling  of  commercial  business  should  be  moderate 
and  reasonable,  so  as  to  offer  the  minimum  restrictions  to  the  natural  flow  of  commerce ;  and 
there  is  no  vaUd  reason  why  the  tra£Qc  of  the  railroad  should  not  be  conducted  on  prac- 
tioiidly  the  same  principle  as  traffic  will  hereafter  be  conducted  through  the  canal  upon  its 
oompietion;  that  is,  thia  avenue  should  be  open  to  the  unobstructed  Mow  of  the  commerce 
of  the  world  with  as  few  restrictions  as  possible. 
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Any  argument  wliich  may  be  raised  against  the  loweriixg  of  rates  and  the  unobstructed 
use  of  the  Panama  Railroad  by  comniorc«  wo^jld  certainly  apply  with  equal,  if  not  still 
greater,  force  to  the  construction  of  the  canai  itself. 


be,  Why  construct  the  Panama  Canal? 

The  data  contained  in  the  annual  reports  of  the  Panama  Railroad  are  unsatisfactory. 
From  an  analysis  of  these  reports  it  is  difficult  to  make  an  exfict  determination  of  what 
has  been  the  actual  cost  of  transportation  of  freight  across  the  Isthmus.  Judging,  how- 
ever, by  such  information  as  can  be  obtained  from  these  reports,  ii  would  ""em  to  approxi- 
mate roughly  $1.30  per  ton,  not  including  the  expenses  of  the  New  York  office  "or  the  fixed 
charges,  uterest,  or  dividends,  but  including  ail  of  the  cash  outlay  on  the  Isthmus  for  the 
maintenance  and  operation  of  the  property. 

Considering  all  the  questions  that  affect  and  relate  to  the  cost  of  transportation,  includ- 
ing the  various  equities  which  would  be  directly  and  indirectly  considered,  it  is  thought 
that  a  charge  of  $2.50  per  ton  from  ship's  side  to  ship's  side  on  all  through  business  would 
be  ample  and  sufficient. 

In  making  a  rate  of  thi  <  haracter  it  should  be  done  without  regard  to  rlassification, 
except  that  for  the  lighter  articles  40  cubic  feet  should  be  con.sidered  a  ton;  that  is,  all 
articles  which  occupy  space  to  exceed  40  cubic  feet  should  be  charged  for  on  the  basis  of 
oO  pounds  per  cubic  foot. 

This  rate  is  subdivided  approximately  into  25  cents  per  ton  for  terminal  charges  at 
Colon,  25  cents  for  terminal  charges  at  Panama,  and  $2  for  transit  across  the  Isthmus, 
and  applies  to  carload  lots. 

As  to  intermediate  and  local  charges,  20  cents  per  100  pounds,  or  2  cubic  feet,  regard- 
less of  classification,  should  be  ample  for  less  than  "carloads,"  with  a  minimum  charge  of 
60  cents  per  package.  This  rate,  however,  should  prevail  regardless  of  distance,  as  the 
length  of  line  is  .so  short  in  proportion  to  the  expense  of  handling  at  terminal  points  that 
no  deduction  should  be  made  on  account  of  short  haul. 

In  addition  to  these  rates,  storage  facilities  should  be  provided  at  Panama  and  Colon 
for  the  storage  of  transcontinental  freight,  and  a  charge  of  5  or  10  cents  per  ton  per  day  of 
twenty-four  hoiurs  should  be  made  for  the  storage  of  freight  held  over  a  certain  number  of 
days  of  free  time,  which  should  lie  such  rea-sonable  time  as  would  naturally  be  allowed  for 
the  ship  connections  on  each  side  of  the  Isthmus. 

This  storage  charge  would  in  a  measure  operate  in  favor  of  the  regular  lines  as  against 
the  tramp  steamers,  and  if  it  was  desired  to  en?  ourage  lines  as  against  irregular  vessels 
this  storage  charge  could  be  so  regulated  and  adjusted  as  to  do  so,  as  the  expense  of  long- 
continued  storage  should  not  rest  upon  the  Panama  RaihY>ad  or  the  United  States  Gov- 
ernment without  due  compensation. 

If  rates  were  established  as  above  recommended,  they  would  be  in  a  way  in  the  nature 
of  transfer  charges,  and  would  be  what  are  called  in  traffic  terms  "arbitraries."  These 
arbitraries  could  be  published  throughout  the  commercial  world,  and  would  enable  through 
bills  to  be  made  subject  to  these  charges  from  any  port  to  any  port  the  lines  cojinecting 
which  might  desire  to  use  the  route  acro.ss  the  Isthmus  of  Panama. 

These  charges  could  be  collected  in  cash  from  either  the  steamship  company  deUvering 
freight  to  the  Panama  Raih-oad,  or  receiving  freight  therefrom,  the  source  of  collection 
dependmg  upon  whether  the  freight  was  prepaid  at  the  point  of  shipment  or  was  to  be 
collected  at  the  point  of  destination.  In  the  former  case  the  company  making  the  delivery 
to  the  P?,nama  Railroad  would  pay  the  charges;  in  the  latter  case  the  company  receiving 
the  freight  from  the  Panama  Railroad  would  do  so;  and  these  charges  would  follow  the 
waybill  through  to  and  be  collected  at  the  final  destination  by  the  carrier  making  ultimate 
dehvery  to  the  consigPt^s. 

It  would  not  be  necessary  to  keep  any  accounts  or  have  any  complicated  traffic  ar»-ang6- 
ments  with  any  conn  cting  carrier  Claims  for  loss  and  damage  to  goods  which  could  be 
actually  located  on  tu.-i  Panama  Railro«d  Company  could,  of  course,  be  adjusted  by  the 
local  manager  of  the  railroad,  the  same  as  any  of  the  other  operating  expenses  connected 
with  the  management  and  operation  of  the  road.  The  hidden  losses  and  uncertain  clauns 
the  Panama  Raihoad  could  absolutely  decline  to  participate  in  and  so  announce  to  the 
commercial  world,  the  xesult  being  that  the  connecting  shipping  lines  would  take  care  of 
and  absorb  this  feature  of  expense. 

These  coUjctions  could  be  made  either  by  the  Panama  Railroad  officials  or,  if  the  road 
is  purchased  by  the  United  States  Government,  by  a  representative  of  the  Treasury  Depart- 
ment, and  could  be  placed  to  the  credit  of  a  fvmd  for  the  operation  of  the  Panama  Railroad, 
if  it  is  desirable  to  keep  such  a  fund  separate  from  the  g^eneral  canal  construction  account. 
Should  any  deficit  arise  between  the  cost  of  maintaining  and  operating  the  Panama 
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Railroad  and  the  proviuion  for  its  fixed  charges,  auch  deficit  could  and  should  l)e  made  up 
by  the  Isthmian  Canal  Commission,  and  charged  to  the  freight  account  for  the  construc- 
tion of  the  canal. 

This  method  would  mean  that  the  Isthmian  Canal  Commission  would  be  fitrnished  with 
its  transportation  facilities  on  the  Isthmus  at  actual  cost  and  would  be  much  simpler  and 
less  complicattd  than  placinjj  a  fictitious  charge  on  the  cost  of  transportation  of^  articles 
for  the  Commiision,  or  makmg  charges  by  the  Pan- Tia  Railroad  Company  against  the 
Commisc'on  for  various  accommodations  and  facilities  furnished  by  the  railroad  company. 
It  would  be  much  more  simple  and  direct  than  it  would  be  to  make  .such  charges  as  would 
show  a  profit  in  the  maintenance  and  oi)eration  of  the  railroad,  which  profit  would  ulti- 
mately be  credited  to  the  Isthmian  Canal  Com  mis.',  ion  or  alworlx'd  into  the  United  States 
Treasury.  It  should  be  boine  in  mind  that  in  all  (jucstions  of  railroad  op<Tatioii  and  man- 
agement, as  well  as  in  all  (|uc.stionj  surrounding  the  construction  of  the  canal,  simplicity 
and  directness  are  desirable. 

The  question  of  the  Panama  Railroad  has  heretofore  boon  discussed  in  these  notes  with- 
out any  regard  to  the  steamship  line.  Whatever  rea.sons  tiiero  might  previously  have  been 
for  a  consolidation  and  common  management  of  the  steamship  company  and  the  railroad 
company,  now  that  the  United  States  Government  ha?  possessed  it-«'lf  of  both  pi  rties 
and  it  i''  no  longer  necessary  to  make  commeniul  returns  with  a  view  to  the  payment  of 
dividends  on  stock,  the  neces.sity  of  a  combination  l)etween  the  two  htis  ceased  to  exist. 

The  steamship  proposition  should  therefore  l)e  considered  entircily  on  its  own  merits, 
and  the  question  as  to  whether  or  not  the  st^anisliio  line  should  cease  to  be  o})eralcd  by 
the  United  Statos  Government  should  \w  considered  entirely  .separate  from  anv  (jucstion 
connected  with  the  management  of  the  Panama  Railroad. 

While  the  reports  of  the  Panama  Raihoad  Company  are  drafted  in  such  a  way  a.s  not 
to  clearly  shov/  the  relative  earning  capacity  of  the  steamship  I'lVi  and  the  railroad  company, 
it  is  evident  from  an  examination  thereof  that  if  the  accounts  of  the  Panama  Railroad 
Steamship  Company  had  been  entirely  and  properly  separated  from  those  of  the  railroad, 
the  results  of  operation  would  show  a  loss  and  not  a  gain. 

Any  well-ordered  steamship  line  would  set  apart  a  certain  pouion  of  its  earnings  annually 
to  guard  against  disasters  of  the  sea  and  the  ordinary  depreciation  of  property,  also  to  pro- 
vide a  fund  not  only  for  the  proper  maintenance  but  for  the  rebuilding  and  eventual  replacing 
of  its  ships,  and  a  still  further  fund  for  the  adoption  of  improvements  which  the  increased 
demands  of  the  public  are  continually  requiring  from  all  transportation  line*,  both  on  land 
and  sea.  That  this  has  not  been  done  in  the  management  of  the  Panama  Railroad  Steam- 
ship Lino  goes  without  saying.  The  boats  have  not  been  properly  maintained  out  of  the 
eaniings  of  the  company.  They  are  antiquated  and  were  inadequate  for  the  ordinary 
business  of  the  company  Injfore  they  came  under  the  control  of  the  United  States  Govern- 
ment, and  they  are  still  less  adequate  for  the  heavy  demand  on  ocean  transportation  which 
is  now  at  hand. 

There  seems  to  be  no  reason  why  it  would  not  be  to  the  interest  of  the  Government  to 
dispose  of  these  ships,  provided  it  could  be  done  in  such  a  way  as  to  insure  that  future 
ocean  rates  would  not  be  excessive,  and  to  insure  the  replacement  of  the  present  ships  by 
those  of  sufficient  speed  and  tonnage  to  furnish  proper  facilities  for  the  transportation  of 
men  and  supplies  needed  in  the  construction  of  the  canal. 

However,  if  broader  questions  of  policy  render  it  necessary  for  the  United  States  to 
continue  the  operation  of  this  line,  additional  ships  of  greater  speed  and  larger  tonnage 
should  be  immediately  provided,  and  arrangements  should  also  be  made  with  a  view  to 
providing  adequate  tran-sportation  facilities  to  other  United  States  ports  as  well  as  to  New 
York. 

In  the  event  that  it  is  decided  to  maintain  and  continue  the  operation  of  the  Panama 
Railroad  steamships,  the  questions  of  the  steamship  line  and  its  management  should  bo 
absolutely  and  distinctly  separated  from  the  management  and  operation  of  the  Panama 
Railroad,  and  no  amount  should  be  taken  from  the  earnings  of  the  Panama  Railroad  to 
be  applied  to  the  management  and  operation  of  the  steamship  line.  Each  should  stand 
absolutely  on  its  own  bottom. 

In  fairness  to  private  interests,  and  to  encourage  the  establishment  of  other  steamship 
lines,  all  lines  delivering  freight  to  the  Panama  Railroad  at  Colon  from  the  United  States 
should  be  placed  on  an  absolute  equality.  The  payment  of  any  portion  of  the,  expenses 
of  operation  and  maintenance  of  the  steamship  line  out  of  the  receipts  of  the  Panama 
Railroad,  is  in  effect  c  subsidy  to  the  Panama  Railroad  Steamship  Line  and  is  a  discrimi- 
natica  against  other  lines  of  steamers  carrying  freight  to  Colon. 

In  other  words,  take  any  line  which  might  oe  established  between  New  York  and  Colon 
by  private  interests,  in  addition  to  the  Panama  Railroad  Steamship  Line,  carrying  through 
freight  for  San  Francisco  or  other  points.  The  giving  to  the  Panama  Railroad  Steamship 
Line,  in  the  way  of  a  proportionate  payment  of  expenses,  any  part  of  the  revenue  derived 
from  carrying  freight  across  the  Istmnus^  would  be  practically  in  the  liature  of  a  subsidy. 
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Again,  the  payment  of  any  part  of  the  expenses  of  the  Hteamship  line  from  that  propor- 
tion of  the  through  rate  which  would  l)e  rolie<<ted  by  the  Panama  Railroad  (-ompany  on 
through  l)U8iiie«8  from  New  York,  would  W  in  the  nature  of  a  rebate,  whith  would  of  course 
be  contrary  to  public  policy. 

These  remarks  are  based  on  the  establishment  of  an  arbitrary  rate  for  the  transportation 
of  freight  a<ro«s  the  iHthmus,  regardk-ss  of  the  steanwhip  line  from  which  it  may  m  received 
or  to  which  it  may  In-  delivered. 

It  will  probably  l)e  said  that  the  practice  of  through  billing  from  New  York  to  San 
F'-ancisco  or  other  points  by  way  of  the  Piinama  Kailroad  and  tlie  steamship  lines  com- 
bin((d  will  necc.s.sarily  have  to  l)e  continued,  and  that  a  certain  proportion  of  this  through 
rate  should  Ixi  divided  Iwtween  the  railroad  and  the  steamship  companies.  This  latter 
course  is  not  essential  and  is  not  desirable.  The  arbitmri»«  lixed  for  the  transportation 
of  freight  across  the  Isthmus  should  be  confined  entirely  to  the  railroad.  The  rate  win.  n 
the  I'anania  Railroad  Steamship  Line  may  <  harge  on  transportation  from  New  Y'ork  to 
Colon  should  U;  fixed  either  on  the  ba-sis  of  a  fair  return  for  tlie  service,  considering  the 
expense  of  maintaining  and  operating  the  line,  or  as  the  result  of  competition  for  that 
business  between  the  steamship  lines  operating  Ijctwcen  United  States  ports  ind  Colon. 
And  if  it  is  found  that  as  the  result  of  this  policy  of  operation  the  steamship  line  can  not 
be  operated  ut  a  profit,  it  should  either  be  taken  oil'  or  the  loss  should  bo  pocketed  on  the 
theory  that  it  is  better  to  stand  this  h)ss  and  encourage  competition  than  to  elirainate  the 
line  and  permit  a  combination  of  established  interests  to  be  formed,  which  would  eventually 
raise  the  rate  and  make  it  in  the  end  more  »--7.pensive.  In  other  words,  the  loss  should  be 
considered  iia  an  insurance  against  the  poasil)ility  of  exorbitant  rates.  If  it  is  not  justifiable 
upon  this  ground,  then  the  operation  of  the  Panama  steamships  by  the  United  States 
Government  would  not  be  warranted. 

But  under  no  circumstances  is  there  any  justice  or  e(|iiity  in  the  handling  of  the  business 
in  such  a  way  as  to  directly  or  indirectly  result  in  practically  subsidizing  the  Panama  Rail- 
road Steamship  Line  l)etween  New  York  and  Colon ;  and  there  is  no  reason  why  the  manage- 
ment of  these  two  properties  can  not  and  should  not  Iw  entirely  separate  and  be  conducted 
independent  of  each  other. 

If  the  railroad  company  is  handled  on  the  biusis  outlined  alx)ve,  it  would  eliminate 
approximately  $10(),(K)()  a  year  in  expenses  connected  with  the  New  York  office  for  advertising 
and  management,  and  in  addition  alwrnt  $100,(X)0  a  year  in  other  New  York  expenses 
In  other  words,  as  I  understand  the  situation,  the  New  York  office  costs  in  round  numbers 
approximately  $2(M),()0()  ayear,  which  amount,  however,  is  distributed  U'tween  the  Panama 
Railroad  and  the  Panama  Railroad  Steamship  Line.  There  is  no  reason  why  there  should 
be  any  advertising,  office,  or  traffic  expense,  as  far  as  the  Panama  Railroad  Company  is 
concerned,  in  the  United  States,  other  than  the  merely  nominal  expense  of  keeping  the 
general  accounts  of  the  Panama  Railroad  organization. ' 

A  general  manager  situated  in  New  York  o{Hirating  the  steamship  line,  and  a  general 
manager  operating  the  Panama  Railroad  on  tho  Isthmus,  each  reporting  to  whoever  the 
United  States  Government  might  designate  as  president  of  the  Panama  Railroad  and 
steamship  company,  would  give  the  most  efficient  results  as  far  as  the  ^construction  of  the 
canal  is  concerned,  as  it  is  not  considered  that  either  the  steamship  company  or  the  railroad 
should  be  operated  as  a  commercial  enterprise  for  profit  by  the  United  States,  the  implied 
obligation  to  the  public  beuig  to  keep  up  and  provide  existing  transportation  facilities. 
Outside  of  that  the  sole  purpose  should  be  to  secure  the  most  efficient  management  and 
operation  of  the  property  for  the  economical  and  expeditious  constniction  of  the  Panama 
Canal. 

The  organization  of  the  property  outlined  above  will  be  simple  and  elFective  and  will 
undoubtedly  accomplish  these  results.  It  should  also  place  the  Administration  in  an 
impregnable  position  as  against  criticism  or  fav(>ritism. 

Respectfully  submitted. 

John  F.  Wallace,  Chi  (Engineer. 


Isthmian  Canal  Commi.ssion, 

Panama,  March  20,  1905. 
Hon.  J.  L.  Bkistow, 

Washington,  D.  C, 

Sra:  In  cx>ntinutttion  of  my  letter  to  you  of  March  15,  in  reference  to  Panama  Railroad 
matters,  I  send  you  herewith  the  following: 

Exhibit  A . — ^'fhis  is  a  statement  which  has  been  compiled  by  one  of  my  assistants,  showing 
some  unit  costs  of  the  busineta  of  the  Panama  Railroad. 

As  quite  a  number  of  the  items  contain  no  data  showing  a  separation  between  expenses 
due  to  passenger  business  and  those  due  to  freight  business,  an  arbitrary  division  has  been 
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made  of  80  fwr  cent  freipht  and  20  per  («nt  pasHeneer.  You  will  not«,  however,  thut  if  the 
proportionH  are  rhaiif^ed  in  any  way  it  will  only  alTpct  the  relative  unit  coat. 

'liiis  statement  hIiowh  that  the  cost  of  handluij^  freifjht  jmt  ton  over  the  railroad  line,  as 
applied  to  ail  the  expi'nscH  on  the  iBthmus,  amoiints  to  11.286  per  ion,  or  approximately 
2.0  eent8  per  ton  mile. 

Consideritij?  the  average  j^eneral  exp<'n»ie9  of  the  New  York  office  and  applying  them  to 
the  railroatl,  Wut  not  making  any  diviHion  t^etwecn  the  agency  and  other  expenscH  of  the 
New  York  oliice,  which  were  slightly  in  exceas  of  this  amount,  you  will  note  (hat  this  would 
iiurcase  the  cost  p«'r  ton  over  U\v  railmad  line  to  SLfiOH,  or  ;i CciitH  per  ton  per  mile. 

Treating  the  pa.s.sengcr  Iiusuichs  in  the  .same  way,  you  will  note  that  the  expense  per 
passenger  on  the  Isthmus,  counting  the  expenses  on  the  Isthmus  aloii(>,  is  $1,442.  (  hargmg 
I  he  proportion  of  the  New  York  expenses,  24.3  cents,  would  n)ake  the  total  cost  per  passen- 
;,'cr  $1  .6H5,  or  3.37  cents  per  mile.  Please  note,  however,  that  the  c.'cpeiisc  on  tiie  Isthmus 
alone  is  slightly  under  3  cents  per  mile 

This  sheet  does  i'.)t  siiow  any  fixed  <  I     igt's. 

It  should  Ik'  home  in  mir\d.  however,  tluiL  any  increase  in  huHincits  will  not  carry  with  it  a 
corresponding  increase  in  relative  expt^nse;  or,  in  other  words,  that  anv  increas<»  irj  freight 
business  should  decrease  the  rate  per  ton  and  the  rate  per  ton  p<>r  mile  for  freight  trans- 
ported, and  any  increase  in  pas,senger  business  should  dt-crease  the  rate  per  passenger  and 
the  rate  per  passenger  mile. 

This  high  cost  {)cr  ton  per  mile  of  tiansporting  freight  across  the  Isthmus  is  due  to  a 
variety  of  cau.ses. 

Kiin»  and  nrinuirily,  to  (he  light  power  and  equiprt  it,  the  tonnage  of  freight  trains  aver- 
aging only  nbout  one-third  of  what  it  should,  considering  thegradii-nt.sof  the  rnilroad.  The 
cost  of  transporting  freight  shouhl  increase  or  diminish  very  nearly  with  the  decrease  or 
inciTuse  of  the  train  tonnage. 

At  present  double-headers  arc  Ix'ing  nin  on  freight  trains  that  do  not  handle  even  the 
full  tonnage  that  a  single  engine  should  easily  haul. 

While  the  annual  reports  do  not  show  the  tons  per  train,  investigation.s  T  have  been  able 
to  personally  nuike  on  the  Isthnuis  show  that  the  number  of  tons  per  troin  is  it  inarkably 
low. 

In  addition  to  light  power,  tlie  nominal  car  capacity  of  the  n.ajority  of  the  freight  car 
equipment  is  tmlv  I'J  tons. 

Again,  I  find  that  in  sorting  out  the  freight  on  the  receiving  docks  such  a  detailed  separa- 
tion is  made  of  this  freight  as  to  lai-gely  incrca.se  the  ninnlM>r  of  lightly  loaded  cai-s,  many  of 
i!ie  cars  passing  <»ver  the  Isthmus  containing  much  less  than  even  the  nominal  rated 
(■apacity  of  the  car. 

This  latter  trouble  was  evidentlv  primarily  due  to  the  shortage  of  warehouse  and  dock 
room,  particularly  at  La  Boca,  and  has  U'en  aggravated  by  custoi.i. 

These,  with  otlher  cau.ses  which  aiv  too  trivial  to  mention  in  a  report  of  tiiis  character, 
have  >-esi:!ted  in  an  extraordinarily  low  average  train  toimage  and  an  exceedingly  high  rate 
per  ton  per  mile. 

Exhibit  B. — This  statement  shows  in  a  condensed  form  the  principal  freight  rates  of  the 
Panama  Steam.ship  Company  Ix'tween  New  York  and  Colon,  the  railroad  rates  In'tween 
Colon  and  Panama,  the  Pacific  Mail  Steamship  Company's  rates  l)etween  San  Francisco 
and  Panama,  and  the  Hoyal  Mail  Steamship  Company's  rates  between  LiverjHM)!  and  Colon. 

Exhibit  C. — This  exhibit  shows  the  through  rates  Ix'tween  various  points  via  the  Panama 
Railroad  across  the  Isthnms,  and  shows  the  division  between  the  steamship  lines  on  the 
Pacific,  the  Panama  Uailroad,  and  the  steamship  lines  on  the  Atlantic. 

I  desire  to  particularly  call  attention  to  the  extraordinarily  wide  variation  in  the  ton- 
tuige  rates  on  various  classes  of  freight  across  the  Isthmus  according  to  its  point  of  origin  or 
destination. 

You  will  note  that  the  Panama  Railn.ad's  pro})ortion  of  the  tlirough  rate  between  San 
Francisco  and  New  York  is  less  than  $2  per  ton,  whereas  its  proportion  of  the  rate  between 
points  on  the  west  coast  of  Mexico  and  New  York  is  $8,  practically  four  times  as  high  as 
the  through  rate  to  San  P'rancisco. 

You  will  a'-io  note  that  the  Panama  Railroad's  proportion  of  the  through  rate  on  business 
between  west  Mexican  ports  and  Europe  is  less  than  its  proportion  of  the  through  rate  on 
business  between  those  ports  and  New  York. 

I  particularly  desire  to  call  attention  to  the  fact  that  lnc  rate  chai"ged  by  the  Panama 
Railroad  Steamship  Company  for  business  of  the  Isthmus  Canal  Comnii.ssion  transpi^rted 
over  the  railroad  and  over  the  ateamship  line  is  in  excess  of  the  rate  on  through  business 
l)etween  New  York  and  San  Francisco;  and  I  desire  to  remonstrate  against  the  work  under 
my  charge  being  increased  in  cost  due  to  paying  the  Panama  Railroad  Steamship  Line 
$5  per  ton  on  freight  from  New  York  to  Colon  when  it  only  receivos  $3.57^  per  ton  on  other 
freight  from  New  York  to  Colon  destined  to  San  Francisco. 
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Why  the  United  States  Goveniment,  through  the  Isthmian  Canal  ConiiniaHion,ahould  pay 
a  hi^hor  iHtc  of  freight  for  the  tranflportatiou  of  the  large  amount  of  goods  needed  for  tlu< 
Panama  (.'anal,  inl^order  to  enable  the  8U>amBhit)  company  to  handle  material  a.  a  mucli 
lower  rate  for  private  partita  deDtined  to  [Mints  Iwyond  Panama,  I  fail  to  see ;  and  I  would 
be  giosHly  negligent  in  my  duty  if  I  p<(rmitted  this  situation  to  continue  without  a  vigorous 
remonstrunco. 

In  this  connection  I  desire  to  state  that  I  have  l)een  informed  by  the  chief  of,the  material 
and  supplier  dt-partment  that  the  same  rate  is  charged  on  the  United  Fruit  Company's 
steamers  fro'n  New  Orleans  to  Colon,  and  that  this  rate  was  arranged  for  thr(»u>,'li  the  officials 
of  the  Pana/na  Railroad  Company  in  New  York. 

Why  thfj  Panama  Railroatf  Company  in  New  York  s!  uld  regulate  the  rates  paid  by  the 
Istluman  Canal  Comn.ission  to  the  United  Fruit  Comuuuy  on  business  ffoni  New  Orleans' 
I  fail  to  8<Hs  as  it  would  evidentl .  l)e  to  the  interest  of  the  oHi«  ials  of  the  Panama  Steam- 
shin  Compiiny  to  insiHt  on  the  niamtenance  of  high  rates  from  New  Orleans  by  the  fruit 
company's  steamers;  that  is,  if  they  wci  managing  the  steamship  company  as  a  commer- 
cial entfrpriso. 

That  the  trallic  officialw  of  the  Panama  Railroad  Steamship  Company  have  the'power  to 
regulate  the  rates  charged  by  the  United  Fniit  Company's  steamers  from  New  Orleans  to 
Colon  i«  apparent  by  an  examination  and  analysis  of  the  freight  wjhedule. 

On  all  freight  billed  fro:r?  New  York  to  San  Francisco  the  Panama  Railroad  Steamship 
Line  receives  $3.57^;  the  Panama  Railrf)ad  Company  receives  for  the  same  freight  $1.92i, 
or  a  total  of  $5.50  per  ton  from  New  York  to  Panama. 

The  rates  charg  ..  uy  the  Panama  Railroad  Company  between  Colon  and  Panama  vary 
fmm  $15  per  ton  on  tirst-<;laas  goods  to  $5  per  ton  on  fifth-<lass  goods.  I  have  not  in  my 
possession  at  this  time  a  full  description  of  these  classifications,  or  the  pmportionate  amount 
of  freight  carried  in  each ;  but  you  will  note  that  if  tho  Panama  Railroad  Steamship  Lino 
denied  to  the  United  Fiuit  Company  the  right  of  through  billing  and  did  not  nmke  a  reduc- 
tion in  the  ordinary  rates  on  the  railroads  acroas  the  Isthmas,  but  charged  the  full  rates  on 
all  goods  luiiulled  by  the  United  Fruit  Company's  steamers  between  New  Orleans  and  Colon, 
that  freight  of  the  fifth-chisa  would  only  net  the  United  Fiiiit  Company  .5()  cents  per  ton  for 
carriage  between  New  Orleaas  and  CJolon,  and  that  all  other  classes  of  "freight  would  have  to 
be  carried  ui  a  loss,  as  the  local  rates  between  Colon  and  Panama  on  the  other  classes  exceed 
the  proportion  to  Panama  of  the  through  rate  l)etween  New  York  and  San  Francisco,  which, 
as  I  have  shown  above,  only  amounts  to  $o..')0  per  ton. 

The  above  also  explains  the  rea^son  why  no  steamship  lino  can  exist  l)etween  United  States 
ports  and  Colon  in  opjwsition  to  the  Panama  Railroad  Steamship  Company. 

Whatever  justilic^tion  there  may  have  l)een  for  the  maintenance  of  these  schedules  in  the 
past,  when  the  oflicials  of  the  Panama  Railroad  considered  it  necessary  to  establish  a  steam- 
ship line  bet>yeen  New  York  an<l  Colon  in  order  to  feetl  the  business  of  the  railroad  across 
the  l3thmu.s,  it  is  not  apparent  why  the  United  States,  which  owns  sixty-nine  seventieths  of 
the  Panama  Railroad  Steamship  Lme,  should  be  a  party  to  the  continuance  of  such  practice, 

The  only  justification  which  the  United  States  Government  can  have  for  the  ownership, 

control,  and  operation  of  the  Panama  Railroad  and  Steamship  Line  is  primarily  to  oasist  m 

the  construction  of  the  Panaina  Canal,  and  to  enable  the  railroad  to  \ie  used  to  facilitate  the 

^speedy,  efficient,  and  economical  construction  of  the  canal;  also  incidentally  to  afford  the 

public  a  line  of  traffic  communication  across  the  Isthmus  of  Panama. 

The  policy,  however,  should  be  a  broad  and  liberal  one  and  should  not  be  based  on  8(^ueez- 
ing  the  last  poasible  cent  out  of  each  particular  shipment  of  goods,  depending  upjon  origin  or 
destination  or  the  individuality  of  the  consignor  or  consignee.  'The  requirements  are  that 
the  service  should  be  prompt  and  efficient  and  that  the  rates  should  be  fair  and  reasonable 
without  discrimination. 

There  seems  to  be  no  reason  why  the  practice  wliich  the  United  States  Government  has 
been  endeavoring  to  apply  to  railroad  operations  in  the  United  States  of  America  should 
not  apply  to  the  operation  of  the  Panama  Railroad;  and  it  would  certainly  be  a  confession 
of  weakness  if  the  Government  should  confess  that  it  was  not  able  to  apply  to  a  railroad 
controlled  absolutely  by  L  and  only  47  miles  in  length  the  fundamental  principles  of  good 
management  and  adjustment  of  tariffs  which  it  has  been  endeavoring  to  apply  to  the  vast 
railroad  systems  on  the  American  continent,  which  so  interlace  each  other  that  the  traffic 
comphcations  are  as  much  greater  than  those  that  exist  in  connection  with  the  Panama 
Railroad  as  the  multitude  of  stars  in  the  Milky  Way  is  greater  than  a  single  star  in  the 
heavens. 

A  common  sense  and  simple  solution  of  this  whole  matter  connected  with  the  Panama 
Eailroad  Steamship  I<ine  would  be — 

(1)  To  establish  a  fair  and  rea«)r.able  rate  for  the  transportation  of  all  freight  across  the 
Isthmus,  which  should  be  not  less  than  $2  nor  more  than  $2.50  per  ton.  It  is  entirely  unnec- 
essary to  have  any  complicated  claasification,  a  \d  the  only  one  which  should  exist  is  that 
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\ght  articlet  where  40  cubic  feet  or  leas  than  a  net  ton  of  2,000  pounda,  should  be  charced 
for  at  the  eouivaJent  rate  of  a  cubic  foot  equaling  fiO  poundft. 

(2)  Tlie  function  of  the  Panama  Railroad  should  be  that  of  a  tranHfor  company  tran»- 
portmgfreight  across  the  Isthmus  of  Panama  and  servinff  all  comers  alike. 

(3)  Tlie  rates  and  business  of  the  steamship  line  shouW  be  entirely  separated  from  those 
of  the  railroad  company,  and  should  be  under  the  control  of  a  M-pafate  inHnajjer  stationed 
in  New  York.  Th.ere  should  be  a  comph-te  separation  lietween  the  ...ttiinL'onient  and  ac- 
(ounta,  receipts,  and  diMburstMnents  of  the  steamship  company  and  the  railroad  company. 
Thi^se  accounts  could  be  afterwards  consolidated  in  tiie  annuulreports  of  the  company. 

(4)  The  rates  of  freight  chanred  on  the  steamship  line  :)etwoon  New  York  and  Colon 
should  bo  roaaonable  and  fair.  I'lu'se  rates  would  probsblv  hereiifter  l)e  reiculated  by 
( ornpetition,  either  from  New  York  or  other  American  ports. 

There  is  no  reason  why  any  outlay  should  bo  incurred  for  advcrtisinK  or  other  expenses 
connected  with  the  secunnc  of  business. 

There  is  no  reason  why  there  should  l)o  any  throujrh-billinfj:  (iiTafenu'nts  or  ifccounts  to 
adjust  with  other  railroad  and  steanuhip  lines,  if  the  recommendai  on  heretofore  made  is 
adopted,  that  the  chai"go  for  transportation  of  freight  acro.s.s  the  I.st!)rnus  l)e  est»bli.shed  as 
ii'i  arbitrary  and  the  settlement  for  this  bu.sines.s  made  with  the  delivering  or  receiving 
coiiinanies  and  adjusted  in  cash  on  the  Isthmus. 

There  is  no  reason  why  the  Panama  Steamship  Company  under  gov<  iimental  control 
should  have  any  privileges  of  through  billing  in  preference  over  other  American  steamship 
lines.  The  only  arrangement  necessaiy  in  regard  to  through  billing  is  that  all  billing  should 
Im  subject  to  the  arbitrary  charge,  and  its  collection,  for  f  night  passing  over  (ho  Panama 
Kailroad. 
The  adoption  of  this  policy  by  the  adrniniatration  will  place  it  beyond  and  above  all  criti- 

lisni,  us  all  the  interests  in  (he  United  States — manufacturing,  ronimercial,  and  shipping 

will  1x1  treated  exactly  alike,  without  any  discrimination,  direct  or  indirect.  The  only  cnti- 
(ism  that  ran  be  made  in  the  future  will  ne<  easarily  be  applied  to  the  amount  of  the  arbitrary 
(hargea  for  the  handling  of  traffic  on  the  Panama  Railroad  across  the  l.sthmus,  and  this  can 
1)0  adjusted  from  time  to  time  should  the  rates  as  established  bo  found  unfoir  and  unreason- 
able. There  is  small  probability  of  this,  oa  from  the  existing  rates  and  circumstances  the 
extreme  variation  which  it  will  he  possible  to  make  in  this  ratei.s  ronfined  within  narrow 
limits. 

It  might  be  well  briefly  to  analyze  the  possible  objections  to  this  scheme: 
(1)  The  Pacific  Mail  Company. 

While  this  companv  would  naturally  objecc  to  the  abrogation  of  the  exist  ing  exrlusive  con- 
(ract  for  through  billing  between  San  Francisco  and  New  York  and  the  present  division  of 
rates,  the  necessity  for  the  abrogation  thereof  as  a  matter  of  general  policy  is  so  self-evident 
that  no  other  course  could  l)e  pursued. 

The  objection  of  the  Pacific  Mail  Company  to  the  abrogauon  of  the  existing  contract  natu- 
rally lies  in  the  fact  that  it  feels  that  its  present  line  of  steamships  can  not  be  maintained 
except  under  some  form  of  monopoly  which  would  secure  it  enough  steady  business  io  jus- 
tify the  expense  of  maintenance  and  operation,  or  under  some  adjustment  of  rates  as  would 
practically  amount  to  a  subsidy.  It  has  been  frequently  claimed  that  without  this  no  regu- 
lar line  would  l)c  justified  in  cont  inuing  in  busineas  between  Panama  and  San  Francisco;  and 
the  result  would  be  that  no  through  freight  could  be  handled  except  freight  of  such  a  charac- 
ter as  could  be  traasported  by  special  carriers  or  tramp  steamers  'vhich  raigh*  occasionally 
bid  for  this  form  of  tonnage,  and  that  if  all  comers  were  treated  t  ike  the  line  boats  would 
receive  a  high-<'lass  freight  requiring  quick  transit,  whereas  the  low-claas  freight  would  be 
held  for  the  competitive  rates  obtained  by  the  occasional  tramp  steamship,  which  rnpthod 
would  so  cut  into  the  revenue  of  the  line  boats  that  it  would  necessitate  their  with^awal 
from  the  service. 

If  it  should  be  desired  to  encourage  the  continuance  of  the  regula'-  liners  on  the  Pacific  side 
it  can  be  done  in  a  perfectly  legitimate  way,  without  any  interfeionca  or  discrimination  in  the 
application  of  the  freight  rates  of  the  Panama  Railroad  Company: 

(o)  By  providing  that  boats  of  established  linos  regularly  using  the  wharves  and  docks  at 
La  Boca  shall  be  charged  a  specific  sum  for  this  privilege. 

If  this  rate  for  the  use  of  dock  space  is  fixed  as  a  regular  rental,  tl  e  occasional  tramp 
.''teamer  could  not  afford  to  pay  the  same  dockage  price  as  the  liner.  While  the  liner  could 
pay  a  greater  sum  for  the  use  of  dock  space  per  month  or  per  year  than  the  tramp  ship,  it 
would  amount  to  much  less  per  ton  of  freight  handled  or  per  landing;  and  it  would  seem 
pertfectlv  fair  and  proper  that  the  liner  sailing  regularly  and  requiring  the  use  of  docks:  for 
certain  lengths  of  time  at  fixed  intervals  should  have  preference  over  the  occasional 
tramp  steamer,  whose  time  of  arriv«»l  an  '  Jeparture  and  of  loading  and  unloading  would  be 
uncertain. 

S.  Doc.  420, 5&-1 12 
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i^b)  rranicftUy  n<»  Htomgv  factlltitw  arp  noi*  pmvidvd  »t  La  Boia,  tlie  tr»iUMontiii«iiliil 
freight  Iroiii  Colon  iM'iiig  delivered  alongNJdc  nhip  and  ininmdialoly  loaded.  Slumld  Hhi|)|»t>iN 
dotHtnd  on  the  uho  of  tramp  atrainent,  it.  would  Im;  no<-ONMary  for  th»  railroad  conipaiiy  to  pro 
vide  warehouse  and  Htorage  fa<ililieM  on  the  dcnkH  at  Ija  Hwa  by  enlarging  the  saino;  and  ii 
wouUl  ther»'fon>  mnrnx  that  the  railroad  company  would  Im  justilied  in  clmrging  unti  collectin),' 
a  certain  rate  |H'r  ton  jwr  day  for  the  freight  which  it  wan  neceawary  to  ac<umulate  or  Btorc 
for  the  arrival  of  a  tramp  or  irregiilar  Hleanwhip,  over  and  alMjve  a  certain  amount  of  fr«M! 
time  which  Hhould  Iw  allowed  for  ordinary'  Hteamship  connect  ions. 

The  adjuNtment  of  (ho»*«  matters  in  the  way  mentioned,  or  along  Home  Himilar  linew  or 
others  which  might  l)e  devimtd,  would  enable  regular  linorn  on  the  IVilic  wide  to  be  main- 
tained in  a  p4*rfectly  pro{)er  and  lefi;itimate  way. 

(2)  The  merchants  of  San  Fran<'wco  and  the  I'aciJic  coa^t. 

Any  objectioti  upon  the  part  of  tluw^  nierchantH  will  neceN«arily  have  to  iw  conlined  to 

criticism  of  the  arbitrary  rate  enlabliHlied  for  tniiwil  acrons  the  ImIIuiuks  by  the  Panama 

Ilailroaii,  as  their  remedjf  for  I  he  general  Hituation     t  he  right  to  establiHli  a  Hteunwhip  line  of 

•  their  own  lietween  Facilic  coa.st  points  and  ranama     willalwavs  l>e  ojuui,  and  all  tliey  can 

f»OH8ibly  ask  iw  that  they  shall  receive  the  8am<*  treatment  and  the  Haine  conHideration  an  the 
Wii'w  Mail  Company  in  handling  traffic  kUween  Panama  and  Pacilic  coast  points. 

The-sti  interests  can  certainly  not  object  to  any  rate  charged  by  the  Panama  Kailroad  ft)r 
transit  across  the  Isthmus  as  long  us  lluit  rale  can  Iw  shown  to  l)e  fair  and  reasonable  and  is 
not  materiallv  in  excess  of  what  will  lx«  the  ultimate  tax  on  totuiage  due  to  its  passage 
through  the  Panama  Canal  when  completed.  This  latter  rate  should  certuinly  be  tfie  very 
minimum  which  should  l>e  exi)e('ted  ot  the  Panama  Kailroad. 

No  objection  can  possibly  In*  raised  by  these  interests  to  such  reasonable  ami  fair  rates  a.-^ 
inay  Iw  established  on  the  Panama  Kailroad  Seamship  Comi)any's  ships  l)etwi'en  New 
York  and  Colon,  as  the  latter  rates  will  always  Ih'  affected  by  com|)etition  and  all  co(nei> 
treated  alike. 

(3)  The  traascimtinental  lailroads. 

The  interests  conneclod  with  the  transcontinental  railroads  can  certainly  not  object  to  the 
propoH<Ml  arrangements,  as  it  is  not  suggested  that  the  rates  over  the  Panama  Kailroo.l  and 
the  Panama  S!eatn.ship  Line  shall  Ik?  any  less  than  the  proportion  of  the  through  rate  whicli 
is  now  in  effn-.t  Uitween  New  York  and  >San  Francisco,  and  whicli,  as  stated  al)ove,  amounts 
to$5.5()perton;  and  if  the  rate  for  the  Panama  Kailroad  of  $2. fjO  jwr  ton  for  the  tran.sportii- 
tion  acrasji  the  Isthmus  of  all  freight  regardless  of  classification  is  put  into  effect  it  will 
Iccve  $3  per  ton  for  the  ocean  rate  >)elween  Nev/  York  and  Colon,  in  comparison  with  the 
existing  aiv).>^ion. 

The  noint  which  I  desire  to  make  i.^  that  there  would  Iw  no  possibility  of  the  through  con- 
tinental lines  lM>ing  unduly  or  impropi^rly  allccled  by  this  arrangement,  unless  coinp;ti(ion 
in  o<'ean  rates  In-tween  New  York  ^.  id  (.'olon,  by  the  establishment  of  a  commercial  line  in 
comiwtitioii  wiih  the  Panama  Steamship  Line  controlled  by  the  United  States,  should 
reduce  the  average  rate  to  less  than  $3  jxir  ton;  and  as  at  the  very  least  SO  p(?r  cent  of  the 
business  IxUween  New  York  and  Colon  will  lx>.  freight  to  lie  used  in  the  construction  of  th*) 
canal,  the  Uniled  Stattw  Government  can  well  afford  to  operate  tlie  l*anama  Steamship  Com- 
pany B.(  an  apparent  nominal  lass  if  by  this  course  the  actual  cost  of  freight  destined  for  the 
canal  Ls  reduced  sufficiently  to  jastify  it. 

This  Ls  apparent  when  the  fact  is  considered  that  at  the  present  time  the  regular  steamers 
of  the  Panama  Steamship  Company  have  not  capacity  enough  to  handle  the  amount  of 
freight  now  coming  to  Colon,  ana  that  this  service  is  supplemented  by  the  United  Fruit  Com- 
pany's steamers,  which  carry  freight  at  approximately  $5  per  ton. 

When  this  business  increases  to  four  times  its  present  volume,  and  it  .should  bti  carried  at 
any  siun  less  than  $5  per  ton,  the  United  States  could  well  afford  to  nominally  lose  on  the 
operation  of  the  Panama  Railroad  and  Steamship  Line,  which  as  constituted  at  present  does 
not  have  a  capacity  to  handle  over  20  or  25  per  cent  of  the  total  amount  of  freight  which 
would  be  required  for  the  construction  of  the  canal. 

In  other  words,  for  every  dollar  which  the  United  States  Government  would  lose  through 
carrying  freight  at  less  than  cost,  it  would  gain  approximately  $4  by  the  freight  carried  by 
competitive  Tines  in  reduction  of  the  freight  rates. 

To  summarize  and  conclude,  it  is  therefore  briefly  recommended: 

1.  That  the  local  management,  maintenance,  and  operation  of  the  Panama  Kailroad 
Steamship  Company  and  the  Panama  Kailroad  Company  be  conducted  under  separate  man- 
agements; and  that  the  receipts,  disbursements,  and  accounts  of  each  be  kept  entirely 
separate. 

For  unity  of  control  as  to  policy,  reports  can  be  made  to  the  president  of  the  railroad  com- 
paoT,  who  should  be  either  the  chairman  or  some  member  of  the  Isthmian  Canal  Commission, 
or  if  this  is  not  advisable,  some  regular  United  States  officer,  reporting  to  and  acting  under 
the  control  of  the  Secretary  of  War.  * 
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2.  With  flu.  HopHrntK.n  of  tho  fwc  trftr.Mp„rfali..n  fu.i.HoriH,  tho  rafoM  .Imw'cJ  by.  hikI  tho 
•'  .rr*  nmnaKH.u.„t  of  th.  HU.«,u.Hl.i,,  In...  hI.o.iI.I  Ik.  .l,.,;,,.!.,.,  upon  and  ^Mt^  ul  lO? 
...  (h«  in  m«t  of  t»„,  lln.u.,  StatoM  (lovern.nmX  in  th.  tmnH,u.rta.ion  of  rroi^l.t  lo  M  n  I«  w 
M.UH.  whirl,  will  un.loul.t.Hlly  l»  rontroll..!  I,y  otl.or  mnir.  ron.,H.titi<»n 

J.    rh«  ratoH  of  fioiKht  on  the  Panama  Uuihiuid  .utohm  tho  Isilu.i.i.H  shouhl  Im<  loasor.ahlo 
n;pular  and  un.fonn.  with..,.,  cwrrinmuilion,  and  (h.-  an  ..um.m  ,uu1  l.usin.s.  .ho  .1     m' hat' 
n.  f h«  nuwl,  |>lain  and  NUnpli.  nmniuT  whkli  will  u<T<..i.pli.Hh  I h.<  inirposo 
Very  ms|x>(tfully,  i     » 


(iif( 


.loMN    F    W'Ar.l.ACK, 

Chief  h'lujinffr. 


EXMIHIT   A. 


Panama  HaUrmd  -Ymr  IQOJ-^'osl  ,,n-  tonfn  Ujht  ,nul  est  /„,■  iHi.ssn.fjer  m^er  line. 


Totol. 


(icncnil  i'X|M>ns»'M |4)  (k)() 

roiKliictiiijf  I  riuisportHlId!).. ..'..'.'.'...  imjUK) 

Miuiitcimiii'i'  (if  ('(|uj|]|ii(.nt i  |.|'(kmi 

Miiiiitcimiicf  of  wiiy  hikI  sin.ctiin's.  .  i.i»,(x«) 

Totiil  cost  (111  Isthii.i.s 5«l2,m)0 

New  York,  ffcticral  cxim'm.sih |  05,()(x7 

Fi^'lght  toiuiiiKt'  lii'liig .t/jO, (KM) 

I'liMsoii^iT  toniiiiKc  iN'iiig X.OfMI 


Kivijchf 

con!  ,  S) 

Clllt. 


»:f.",h(xi      K), 
•-'70, 4(X) 
It  I,  JIN) 

.v.,  m) 

440,tiOO         1. 
7tl,0tt)   ~ 


Coat 
IH>r  pus- 

niilo. 


Sn.()021 
.0174 
.UO&H 


KxmuiT  B. 
Freight  ratta  jxr  ton,  Manh  II,  1UIK'>. 

Panama  Stcumsliip  Company,  Now  York  to  Colon- 

Fust  class : ^ 

8tK-ond  class *f  •  ^J^ 

Third  class ^'j-  JJ 

Fourth  cla,ss ^-  J'X 

Fifth  class  (I.  C.  C.) '.'.'.'.'.'.'. rXX 

I'anama  Railroad  Company,  Colon  to  i»anania       "* 

First  class 

Second  class \\[-  ^'i 

Third  class ;'■  1^ 

Fo.irth  (^ass -^I  •  H^ 

Fifth  class '"  ^-V//'.V..';/.'.V\\ ■■  rfJJ 

Pacific  Mail  Steamship  Company,  San  Francisco  to  Panania • '' 

Freight ; 

Royal  Mail  Steamship  Company,  Liyerpuol  to  Colon:   

Dangerous. \ ^ 

First  class "  .1 

Second  class  (fine) " !~ 

Third  class  (coarse) ...    .  "  If^ 

Fourth  class  (lough) ...V.V..V.V..\\\ a  25 

With  Gd.  per  ton  added  for  wharfage  and  5s.  per  ton  for  lighterage  dues. 
Note.— Light  articles  are  measured  and  40  cubic  feet  charged  as  1  ton. 

o  Shilling  ~  ~~ 
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Exhibit  C. 

Cargo  east  bound. 


Average. 
Pounds.  I  Rate. 


Pacific  Mail 
Steamship 
Company. 


Panama 

Railroad 

Company. 


^'^'  i  Rate  I  ^^'     Rate 
cent. !  "'*'^*'-   cent. ;  "*^- 


2.f)00 
2, 2iO 


Between  .San  Francisco  and  New  York .  . . 
Between   San   Francisco  and  (laribbean 

ports 

Between  Uexicc  and  Central  America  and 

Caribljean  uorts 

Betw<  I'H  San  Frtincisco  and  Europe: 

100  shillings 

(K)  sliillings 

7.5  shilling.i 

0,'>  shillings. 

CO  shillings 

Between  Mexico  and  New  York 

Between  Mexico  and  Europe,  120  shillings  . . 
Between  Central  America  and  Now  York, 

$30 

Between  Central  America  and  New  York, 

$35 

Between  Central  America  and  Europe,  11.0 

shilhngs 

ColTec,  from  Mexico  and  Central  America 

to  New  York 

Indigo: 

K  rom  Mexico  to  New  York 

From  Central  America  to  New  York  . . 
Coffee: 

From  Mexico  to  Europi",  "0  shillings  . . 
From  Mexico  to  Europe,  <)'>  .shilinigs  .  . 
From  Central  America  to  ICurope,  65  i 

shillings !      c2, 204 

From  Cciitral  Americfi  to  Europe,  90  . 

shillings I      c  2, 2W 

From  FimUircnas  to  Europe,  00  shil-  ' 

lings 1      <:2,204 

From  Ptuitarenas  to  I-Uiropo,  80  shil- 
lings . , 

Indigo: 

From  Mexico  to  Europe,  175  shillings.. 
From  Cent-al  America  to  Europe,  105 

shillings 

Coffee: 

from  Mexico  and  Central  America  to 

New  O rliuins 

From  Puntan'nas  to  New  Orleans 


2,000     $11.00 
2,0(X)  •     15.00 


50   SS-.W 
45  I  C.  75 


,Z4C    al8.87i       40J    7.67 


40.00 
2<.).  0-1 


2,000    6  32.50 


40    16.00 
37J  10. 8!) 

40  113.00 


2, 240 

2,000 

2.000 
2,IHX) 

c  2. 20-1 
c  2, 20-1 


c  2, 204 
2. 240 
2.  240 


2,  (XX) 
2,000 


27.83 

14.00 

50.00 
40.0*3 

16.94 
22. 99 

15.  73 

21.78 

14.. 02 

10. 30 

42. 35 

30. 93 


14.00 
10.00 


35 
40 


9.74 
5.60 


■JO   20.00 
40    16.00 

37i    0. 355 
37|    8.625 

35     5. 505 

35     7. 625 

35     5.08 

35     6.  ,  / 

37i  15. 88 

3.5   13.97 


45 
45 


5.30 
4.50 


17i$l.S2J 
25     3.75 

I 

I 
24|'  4.00 

20  8.00 
25  ;  7.26 

20     6.50 

23J   6.49 

20     2.80 

20  10.00 
20  i  8.00 

25  I  4.235 
25  ;  5.745 

23Ji  3.67 

23 J;  5.08 

23J   3.39 

23i  4., '.2 
25  10.59 
23J   0.32 


25  i  3.50 
25  ;  2.  .50 


Atlantic 
Line. 


. 

Per 
cent. 

Rate. 

32i 

|3.57i 

30 

4.50 

35 

6.60i 

40 
37i 

16.00 
10.89 

40 

13.00 

■Hi 

11.60 

40 

5.00 

40 
40 

20.00 
16.00 

37* 
37i 

6.  .35 
8.62 

41S 

6.556 

4I§ 

9.075 

41J 

6.05 

413 

8.07 

37i 

15.88 

•413 

16.04 

30 
30 

4.20 
3.00 

a  Average,  78  shillings,  or  $18.87J. 


b  Average. 


cl,000Ks. 


X_  B.— From  above  Pacific  Mail  Steamship  Company's  proportion  deduct  80  cents  for  wharfage  and 
10  cents  for  cran.age  at  Ea  Boca. 

Approximate  rates  on  cargo  tvest  hownd. 


Average. 


From  New  York  to  Central  America 

From  New  York  to  Mexico 

From  New  York  to  San  Francisco 

From  Europe  to  Central  America 

From  Europe  to  Mexico 

From  Europe  to  San  Francisco  '.ia  Royal 
Mail  Steam  Packet  Company,  66s.,  8d  — 

From  Europe  to  San  Francisco  via  Ley- 
land  Line 


Pounds. 


2,000 
2,000 
2,IXX) 
2,240 
2, 240 

2,240 

2,240 


Rate. 


$1.5.00 
16.80 
12.00 
19.70 
27.57 

16.13 

21.70 


Pacific  Mail  Panama 
Steamship  Railroad 
Company.  ,    Company. 


|i^[,!R^te.^^i_    Rate. 


40 
40  I 
50  ! 
35 
37i 


$6.00 
6.72 
6.00 
6.90 

10.34 


20 
20 

17;! 

23i! 
25 


83.00 
3.36 
2.10 
4.60 
6.89 


40|     6.55  I      24}     4.03 
40||    8.81        241     5.29 


Atlantic 
Line. 


Per 
cent. 


40 
40 

m 

41j 
37j 

35 

35 


Rate. 


S6.00 
6.72 
3.90 
8.20 

10.34 

5.64 
7.60 


N.  B.— From  above  Pacific  Mail  Steamship  Company's  proportion  deduct  80  cents  for  wharfage  and 
10  cents  for  cranage  at  La  Boca. 
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List  of  approximate  rates  on  freight  forvnrd^td  from  Panama  to  Central  America,  Mexico,  and 

iSan  Francisco, 
From: 

New  'fork  to  Central  America |6  50 

New  York  to  Moxico .* .]..][][]]"...[[  7, 00 

New  York  to  San  Francisco ] g  00 

From  Europe  via  Royal  Mail  Steam  Packet  Company: 

Central  America g  gQ 

Mexico .[[\.\[]] .[][[ 7  50 

San  Francisco 10  00 

From  Europe  via  Hambure  American  Line,  Leyland  Line,  Harrison  Line,  Com- 
pagnie  Transatlantiq[ue,  Compagnie  Transatlantica  de  Barcelona,  Le  Veloce  Line, 
Austro- Americana  Lme: 

Central  America 5  50 

Mexico 6. 00 

San  Francisco [[[..[[       [     9. 00 

Specie,  all  lines,  J  per  cent. 

Parcels,  all  lines,  $1  per  cubic  foot.    Each  additional  foot,  50  cents  per  cubic  foot. 

n.  E.  A.  Carlton.  Auditor. 


E 


[Hon.  Joseph  L.  Bristow,  Isthmian  Canal  Commissiorxer.     Copy.] 

.  ,    .    ,  ,  '         Panama,  March  eS,  1905. 

•r-Admiral  John  G.  Walker,  U.  S.  Navy, 

Chairman,  Isthmian  Canal  Commission, 

Washington,  D.  C. 

Sm:  It  is  recommended  that  the  Commission  secure  a  still  further  reduction  in  the  rates 
on  Government  freight  over  the  Panama  Railroad  Steamship  Lina  for  the  use  of  the  canal 
construction.  It  would  seem  just  and  proper  that  the  surplus  enrnings  of  this  steamship 
line  should  not  be  unduly  enlniged  or  created  by  the  business  furnished  by  the  United  States 
Government,  the  largast  stockholder  in  the  enterprise. 

As  the  chief  engineer  feels  that  he  will  ultimately  be  held  responsible  for  the  cost  of  the 
construction  of  the  canal,  and  as  the  profits  from  the  Panama  Railroad  Steamship  Com- 
pany which  fall  to  the  share  of  the  United  States  are  covered  into  the  Treasury  and  are  not 
credited  to  the  canal  appropriation,  it  does  not  seem  fair  that  the  cost  of  canal  construction 
should  l)e  fictitiously  enlarged,  as  it  will  b(!,  to  the  extent  which  the  United  States  Govern- 
ment and  the  minority  stockholders  of  the  steamship  companv  receive  dividends. 

The  equity  of  the  situation  would  seem  to  be  that  the  United  States  Government  is  cer- 
tainly entitled  to  as  low  a  rate  for  the  transportation  of  its  material  and  supplies  as  it  is 
pos.sible  for  the  Panama  Railroad  Steamship  Line  to  make  without  loss.  It  is  certainly 
entitled  to  as  low  rates  as  may  he  given  to  any  other  shipper  using  that  line.  These  would 
seem  to  l>e  at  least  fundamental  propositions.* 

That  large  profits  have  been  made  by  the  Panama  Railroad  Steauiship  Line  during  the 
last  year,  due  to  the  husineas  furnished  by  the  United  States  Government,  is  self-evi  t, 
and  the  comparative  statement  of  the  net  earnings  of  the  transportation  company  sim^  ^e 
canal  construction  commenced,  as  compared  with  the  previous  years,  bears  out  this  .state- 
ment.    That  these  undue  profits  will  rapidly  increase  from  now  on  is  also  self-evident. 

As  is  well  known,  a  large;  part  of  the  business  of  the  Panama  Railroad  consists  in  through 
business  between  San  Francisco  and  New  York.  The  data  which  has  been  fami.shed  the 
chief  engineer  shows  that  the  through  rate  is  -SU  per  ton,  regardless  of  classification  or  char- 
acter of  goods.  It  also  shows  that  the  Panama  Railroad  Company  receives  only  $1.92^ 
for  the  transportation  of  this  freight  across  the  Isthmus  of  Panama  from  ship's  side  to  ship's 
side,  and  the  Panama  Railroad  Steamship  Line  $3.57A  for  the  transportation  of  the  business 
from  New  York  to  Colon,  the  comi)ined  rate  from  New  York  to  Panama  being  $.5.50  per 
ton  on  freight  destined  to  San  Francisco. 

As  against  this  the  Isthmian  Canal  Commiasion  is  charged  $5  per  ton  on  freight  from 
New  York  to  Colon,  and  $2  from  Colon  to  Panama,  a  total  rate  of  $7  per  ton  for  the  same 
service  and  the  same  distance,  with  the  exception  that  the  Panama  Railroad  does  not 
have  to  stand  any  proportion  of  the  cost  of  unloading  the  freight  consigned  to  the  Isthmian 
Canal  Commission,  which  cost,  considering  the  nature  of  the  freight  handled  and  the  larger 
number  of  tons  which  can  be  loaded  per  car,  is  at  least  equivalent  to  25  cents  per  ton, 
making  a  practical  discrimination  against  the  Commission  of  the  difference  between  $5.26 
and  $7  per  ton,  or  $1.75. 


""■iiil 
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While  there  may  be  competition  between  New  York  and  Panama  necessitating  a  lower 
rate  on  this  business,  there  is  no  reason  why  the  Isthmian  Canal  Commission  should  not 
be  untitled  to  as  low  a  rate. 

It  is  not  to  be  presumed  that  the  Panama  Railroad  Steamship  Company  is  carrying  tho 
San  Francisco  business  at  a  loss.  It  is  to  be  privsoraod  that  it  makes  a  fair  and  reasonablo 
profit  out  of  this  business,  as  otherwise  there  would  he  no  justification  from  a  ccmmercial 
standpoint  for  the  operation  of  the  steamship  line  by  the  Panama  Railroad  Company 
between  New  York  and  Colon.  It  certainly  would  not  niaintain  a  large  and  extensive 
organization  in  New  York  to  strive  after  additional  through  business  between  New  York 
and  San  Francisco  if  there  was  not  a  material  profit  in  thest--  rates. 

Whatever  aiay  be  tho  excuse  for  charging  high  rates  to  other  points  where  there  is  no 
competition,  there  would  seem  to  be  no  valid  reason  or  justification  for  the  high  rates  now 
charged  tho  Isthmian  Canal  Commission  on  its  business. 

Even  if  Ihe  New  York  and  San  Francisco  business  is  carried  at  a  loss,  it  is  not  clear  why 
the  Isthraian  Canal  Commission  should  be  taxed  to  make  good  or  compensate  the  Panama 
Railroad  and  Steamship  Line  for  the  amount  it  loses  on  other  business.  Tliat  line  should 
certainly  not  be  subsitilzed  to  this  extent  from  tho  appropriations  of  the  Isthmian  Canal 
Commission  for  the  puipose  of  maintaining  through  transcontinental  competition. 

That  tho  business  has  been  a  profitable  one  is  so  self-evident  that  it  is  hardly  worth 
while  to  make  an  argument  on  that  line. 

Tho  fact  that  the  Panama  Railroad  Steamship  Line  paid  an  8  per  cent  dividend  in  1901^ 
out  of  its  accumulated  t'amings  would  be  sufficient  argument. 

A  collateral  feature  of  the  question  of  rates  is  the  high  rate  which  the  Isthmian  Canal 
Commission  is  required  to  pay  on  freight  from  New  Orleans  shipped  by  the  United  Fruit 
Company's  steamers.  The  Question  immediately  presents  it.st'li  as  to  why  the  traffic  ofii- 
cials  of  the  Panama  Railroad  Steamship  Line  -should  be  called  upon  to  negotiate  for  or  in 
any  way  assist  in  the  securing  of  rates  by  rival  lines. 

No  matter  how  well  diapo.sed  those  otfjcials  may  l>e  toward  the  Isthmian  Canal  Commis- 
sion, their  entire  education  and  trend  o*'  thought  has  naturally  'iwen  toward  using  evcrj- 
possible  effoil  and  all  moans  at  their  ronunaiid  to  build  up  and  increase  the  eaniings  of 
tho  Panama  Railroad  Steamship  Line. 

By  having  the  power  to  giant  or  deny  to  the  United  Fruit  Company  the  right  of  through 
billing  over  the  Panama  Railroad  as  an  inducement  to  make  such  rates  between  Now 
Odeana  and  Colon  as  might  Iw  satLsfbctory  to  the  Panama  Railroad  C'ompany,  it  would 
seem  that  the  traffic  officials  of  the  latter  company  are  able  to  dictate  the  rates  which  the 
United  Fruit  Company  should  charge  on  frieght  between  Now  Orieans  and  Colon. 

This  iHMiig  the  case,  it  does  not  stH'ni  etiuitabie  that  this  power  should  he  used  to  increast^ 
the  cost  of  th.'  construction  of  the  canal  through  inducing  the  United  Fruit  Company  to 
charge  a  high  rate  on  freight  destined  to  tho  canal. 

Grantuig  that  the  business  for  the  Isthmian  canal  will  largely  increase,  and  that  the 
steamships  of  the  Panama  Railroad  and  Steamship  Company  will  not  b-  able  to  furnish 
suflScient  tonnage  therefor,  it  is  evident  that  while  the  United  States  Government  may 
receive  back  in  dividends  from  the  Panama  Railroad  Company  a  large  proportion  of  the 
excessive  rates  charged  on  its  shipments,  it  will  lose  many  times  this  amount  through  the 
high  rates  which  it  will  Ik?  compelled  to  pay  on  supplies  handled  by  tho  United  Fruit  Com- 
pany and  l)y  other  lines,  which  will  no  doubt  base  their  charges,  to  some  extent,  at  least, 
on  the  rates  charged  bv  the  Panama  Railroad  Steamship  Line. 

Considering  the  vast  tonnage  which  it  will  be  necessary  to  ship  to  the  Isthmus  during 
tho  next  ten  years,  it  requires  no  complicated  mathematical  ( akulation  to  show  that  the 
cost  of  the  construction  of  the  Panama  Canal  will  be  enhanced  by  many  millions  of  dollars 
if  the  existing  freight  rates  are  not  roductHi. 

In  conclusion,  the  fact  should  Ix  considered  that  there  has  boon  a  good  and  reasonablo 

Erofit  in  the  proportionate  rates  on  through  busuiess  received  by  tho  Panania  Railroad 
teamship  Line,  and  while  the  Isthmian  Canal  Commission  can  not  ask  that  its  busuiess 
be  carried  at  a  direct  loss,  it  can  ask  that  no  notable  profit  shall  he  made  thereon. 

If  comparison  is  made  with  the  rates  which  the  United  States  Government  pays  for  the 
transportation  of  freight  between  New  York  and  the  Philippines,  and  also  with  the  rates 
which  are  charged  in  tho  United  States  for  similar  service,  it  will  b«  evident  that  $3  per 
ton  as  an  ocean  rate  from  New  York  to  Colon,  and  $1  from  Colon  to  Panama,  is  lil)eral 
compensation  to  the  Panama  Railroad  Steamship  Company  and  tho  Panama  Railroad 
Company  for  the  handling  of  the  Commission's  business,  and  it  is  recommended  that  the 
matter  be  adjusted  on  this  basis. 
Very  respectfully, 


Respectfully  referred  to  Hon.  Joseph  L.  Bristow  for  his  information. 


Chief  Engineer. 
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EXHIBIT  D. 

LIST  OF  QUESTIONS  SENT  TO  AMERICAN  CONSULS  AND  CONSULAR  AOENT8  IN  SOUTH  AMERICA. 

Colon, 
Inthmm  of  Panama,  February  17,  1905. 
My  Dear  Sir:  As  indicated  in  a  letter  from  the  Secret ary  of  State,  which,  doubtless, 
yoii  have  rticeived,  I  Iwg  to  make  the  following  inquiries,  and  to  ask  that  you  forward  your 
reply  to  nie  at  Washington: 

W  hat  i*  the  course  of  the  commerce  from  the  Unitfcd  States  and  Europe  to  Guayaquil, 
and  from  (xauyaquil  to  the  United  States  and  Europe^  What  per  cent  of^it  is  transported 
by  the  way  of  Panama  and  what  per  cent  l)y  the  way  of  Magellan  ? 

XVhat  in  the  dilTerenc*  in  the  freight  rates  from  New  York  to  Guaya(juil  and  from  Guay- 
aquil to  New  York,  by  the  way  of  Panama  and  by  the  way  of  Magellan* 

What  is  the  difference  in  the  freight  rates  from  Europe  to  Guayaquil  and  from  Guayaquil 
to  Elurope,  by  the  way  of  Panama  and  by  the  way  of  Magellan? 

Are  there  any  impediments  that  prevent  the  succeasful  movement  of  freight  to  and  from 
N«'w  York  and  Europe  by  the  way  of  Panama  i(     If  .so,  please  state  them  in  detail. 

What  are  the  principal  products  exported  and  imported  at  this  port  to  and  from  the 
1  nited  States? 
What  are  the  principal  products  exported  and  imported  at  this  port  to  and  from  Europe? 
\\liat  are  the  principal  products  and  resources  of  the  country  in  the  v  icinity  of  this  port? 
Arc  the  resources  oi  the  countiy  well  developed? 
Plense  give  the  information  asked  for  above  as  to  Ballenita  also. 

An  early  and  full  reply  as  quickly  as  is  convenient  to  you  would  be  greatly  appreciated. 
Very  respectfully, 

(Signed)  J.  L.  Bristow, 

Spfcial  Panama  Railroad  Vommistfloner. 
To  Hon.  Herman  K.  Dietrich, 

American  Consid-General,  GiuKjaquU,  Ecuador. 

This  letter  .s<'nt  to  the  follow  in;;  i\l.s<>: 

Bnhia  dc  Caraqiicz,  K(  imdor,  Alberto  Santos,  coiisuiar  af^ent. 

Esmeraldas,  Eiimdor,  i*erilii\and  S<>rvat,  consular  agent. 

Manta,  Ecuador,  Paul  Goii/.enbacli,  con.sular  agent. 

Callao,  Lima,  Tanil)o  de  Mora,  Pisco,  Cbala.  Peru,  Alfred  L.  M.  Gott-schalk,  consul. 

Mollendo  and  Ilo,  Peru.  Enri<]ue  Meier,  consular  agent. 

Payta,  Peru,  I»uis  Blacker,  consular  agent. 

Salaverry  and  Iluaraz,  Peru,  (Jeoi-ge  W.  Cba.se.  consular  agent. 

f^ten  and  Pacusniay,  Peni,  Theodore  Stcchmann,  consular  agent,  at  Chiclayo,  Pcni. 

Arica,  Chile;  also  Taena,  .John  W.  Lutz,  cou.sul. 

Antofaga.sta.  Copija,  El  Cobre,  and  Taltal.  Chile,  Charles  C.  Greene,  con.sul. 

I(iui(iue  and  Pisngua,  Chile.  Charles  S.  Winans,  consul. 

Valparaiso,  TllajM'l,  and  Quillota,  Chile,  UoltH'rt  E.  Mansfielti,  consul. 

Caldeni.  Chanaral,  HuHiJco,  (Uul  Cari/al  Bajo,  Cliil(>,  .John  C.  Morong,  consular  agent. 

CtKiuiiul'     Chile,  Andrew  Kerr,  consular  agent. 

Coronel,  t  hile,  Benjamin  R.  Rolwrtson,  consular  agent. 


Exhibit  D  1. 

Aruiiver  of  Aintrican  consul-ijeiural  at  Guayaquil ,  Enia(U>r. 

American  Consulate-General, 

Guayaquil.  F.cuador.  Manh  J-i,  I'JOJ). 
Hon.  Joseph  L.  Bristow,     ^ 

Special  Panama  Railroad  Commissioner    Wa^shin/jton,  IK  0. 

Dear  Sir:  T  have  the  honor  to  i*ply  to  you.-  letter  from  Colon,  Tstlinius  of  I'annma, 
dated  Febniary  17,  1W">. 

As  the  oth<'i»l  :vport  on  coiniuerce  for  last  year  is  not  published  yet,  I  take  the  year  ISKYS 
as  the  Imsis  for  my  report  to  you. 

The  imports  from  ttie  Cnited  States  and  Europe  to  Guayaquil  during  19()3  were  35,082 
tons. 

The  exports  from  Guayacjuil  to  the  Uuitt'd  States  and  Europe  were  44,938  tons,  and  it 
is  estimated  that  about  30  p<»r  c*nt  of  the  imports  and  exports  go  and  come  by  the  way  of 
Magellan,  and  the  remainder  of  70  per  cent  by  Panama. 

Steamer  freight  rates  from  Guava<{uil  to  New  York  \  ia  Panama  on  the  pritu;ipal  articles 
of  export  are  as  follows,  m  Unite<l  States  currency,  p«'r  t^^m  of  2,240  pountis: 

Oxjoa,  $17;  coffee,  $17;  hides,  $22.50;  rubber,  $27.50;  ivoi-y  nuts,  $12;  while  freights 


184 


REPORT  OF   JOSEPH   L.  BRI8T0W. 


to  New  York  via  Magellan  are  for  Co.!oa,  £1  158.;  coffee,  £1  158.;  hides,  £3;   rubber,  £3: 
ivory  nuts,  £1  128.  6d.,  which  shows  the  enormous  difference  in  freights  by  the  two  routes. 

Steamer  freight  rat«a  to  Europe  via  Panama  are  as  follows,  per  ton  of  1,000  kilos: 

Cocoa,  £3;  coffoo,  £3;  hides,  £3  lOs.;  rubber,  £5  and  5  per  cent;  ivory  nuts,  £2  IQs.; 
while,  via  Magellan,  shippers  only  pay  for  cocoa,  £2  58.;  coffee,  £2  58.;  hides,  £3  5e.;  rub- 
ber, £3  5e.:  ivory  nut.s,  f'2. 

The  steamer  freight  rates  from  Europe  to  Guayaquil  via  Panama  are  as  follows:  First- 
class  merchH';dise,  £3:  second-class  merchandise,  £2  lOs.;  third-class  merchandise,  £2  28. 
6d.;  and  via  .-Itit^i'llttn,  firet-olasa  merchandi.st-,  £2  ne.;  second-class  merchandise,  £2;  third- 
class  merchandist' ,  £1  ISs.;  fourth-class  merchandise,  £1  Ts.  6d.,  per  ton,  gross  weight  or 
measurement  at  steamer's  option. 

The  real  impediment  that  prevents  the  sending  of  more  cargo  across  the  Isthmus,  cpart 
from  the  high  rate  of  freight,  is  the  obstructive  monopoly  whicn  has  existed  for  many  years 
and  exists  yet  by  the  signed  contracts  between  the  P.  R.  C.  and  the  severed  steamshijp  lines. 

The  ?.  S.  N.  Co.  and  the  C.  S.  A.  de  V.  are  the  onljr  companies  tb^^'oan  receive  freights 
from  here  for  New  York  and  iurope  via  Panama,  si^ng  through  bills  of  lading,  as  per 
agreement  with  the  Panama  Railroad,  closing  out  entirely  the  other  steamship  companies 
mxo  would  call  for  cargo  at  Guayaquil,  but  who  can  not  take  cargo  for  New  York  nor  Europe , 
not  having  the  same  agreements  with  the  Panama  Railroad.  If  they  would  call  at  Panama, 
the  cargo. they  carry  w^ould  have  to  be  shipped  from  there  as  local  freight,  paying  the  high 
tariff,  and  vould  consequently  cost  much  mor?  than  shipped  bv  the  P.  S.  N.  C.  or  the 
C.  S.  A.  de  V. 

Steai>  'rs  of  the  Kosnios,  LamfKrt  &  Holt,  Gulf  Line,  and  Transatlantic  call  here  fre- 
quently, but  can  not  take  any  cargo  for  Panama  on  account  of  the  reasons  given  above. 

The  principal  products  exported  to  the  United  States  are  cocoa,  hides,  rubber,  ivory 
nuts,  and  straw  hats,  and  this  Republic  imfwrts  principallv  from  the  United  States  ttour, 
kerosene,  lard,  lumber,  railrt>ad  material,  machinerj-,  liardware,  shoes,  and  cotton  goods. 

The  principal  product  of  the  vicinity  of  tliis  port  is  cocoa.  Tlio  yearly  crop  amounts  to 
over  50,000,000  pounds. 

Tlie  resources  of  Fk-uador  are  only  developed  along  the  coast,  with  a  very  small  degree 
in  the  interioi . 

Ballenita  is  a  von.-  .small  port  at  about  150  miles  north  from  here.  Nothing  is  imported 
nor  exported  from  there. 

In  order  that  you  mav  have  full  knowledge  of  the  present  resources  of  Ecuador  I  have 
prepai«d,  and  send  you  herewith  inclosed,  the  following  tables: 

Table  No.  1  show's  th<>  total  exports  from  Ecuador,  giving  the  -quantity  of  each  of  the 
eight  ports  separately.     The  total  exports  were  51,303  tons. 

Table  No.  2  shows  to  which  countrif"  those  51,303  toai  went. 

Table  No.  3  gives  the  total  imports  to  Ecuador  to  the  five  ports  of  entrv*.  The  totals 
were  40,738  tons. 

Table  No.  4  shows  from  which  countries  the  imports  were  made. 

Regarding  freight  rates  from  New  York  to  Guayaquil  via  Panama  and  via  Magellan,  T 
have  not  been  able  to  ohtaui  any  definito  information. 
I  am,  dear  sir,  yours,  very  respectfully, 

Herman  K.  Diktuivu,  Con.sitl-(Teneral. 

T.VBLE  No.  1. 

Total  (-j-fHutationfroin  Ecuador  during  1903 from  each  port,  by  tons. 


Mouth. 


Jaiuiary 

February . . . 

March.." 

April 

May 

June 

July 

August 

SepteinlH>r.. 

October 

November.. 
Deoemlier.. 

Total. 


Guaya- 
quil. 

Puerto 
Bolivar. 

Santa 
Elena. 

Cayo. 

Macha- 
UUa. 

Mauta. 

naxiiu.  ati 
Cara- 
quez. 

Esmer- 
aldas. 

1,272 

34 

2 

90 

288 

28t) 

387 

353 

1.74o 

218 

15 

85 

T9 

96 

140 

297 

1,8()8 

31 

13 

m 

tV8 

55 

127 

311 

3.1150 

21 

13 

48 

10 

71 

170 

32<5 

2.75S 

14;? 

94 

17 

no 

127 

573 

•2bO 

\.mo 

12 

10 

51 

51 

124 

118 

471 

4,0B2 

l«4 

;i5 

(59 

407 

272 

.521 

159 

2.884 

lli'J 

17 

100 

4S0 

548 

.189 

328 

3,949 

122 

lit) 

138 

401 

85») 

977 

502 

3,195 

155 

23 

330 

5o;i 

1.2ii7 

708 

510 

2,08» 

16 

I 

173 

207 

54tj 

3;« 

342 

3,0«l    : 

77 

50 

1(51 

lit) 

5S3 

147 

332 

32,258  1 

1,168 

398 

1,292 

I 

2,788 

4.8:J1 

4,396 

4,181 

Total,  51,303  tons. 

AiuuiiCAN  Comsclatc-Gen£bajl, 
Ouaya^U,  Ecuador,  March,  1906. 
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Table  No.  2. 

Total  exports  from  Ecuador  during  the  year  1903,  b>j  tons,  to  the  various  countries. 

United  States  of  America 10, 686 

Germanv 14, 885 

France/. 9,819 

England 4, 698 

ChUe 4, 371 

Spain 2,049 

Italy 1,791 

Pern 1,282 

Holland 1,010 

Colombia 517 

Various 195 


Total 

Guayaquil,  Ecuador,  March,  1906. 


51,303 


Table  No.  3. 
Total  imports  into  Ecuador  during  the  year  1903  through  th^  various  ports,  by  tons. 


January . . 
Febniary. 
March . .". . 

April 

May 

June.    

July. 


August 

September. 
October... 
N'ovember. 
Decern  l)er.. 


Total. 


Month. 


Guayaquil.    Manta.      Bahia. 


Esmer- 
aldas. 


2,102 

80 

68 

270 

3,170 

48 

48 

61 

3,409 

191 

.32 

25 

2,076 

279 

120 

52 

710 

99 

16 

35 

1.445 

75 

23 

23 

2,867 

74 

49 

23 

3, 197 

S7  ■ 

50 

21 

2,t>57 

186 

214 

28 

0,656 

■228 

243 

79 

3.  lir-, 

lt)0 

98 

18 

4.S74 

74 

133 

43 

36, 308 


Total  ^ons,  40.738. 

American  Coxsu late-G t. x ekai. , 

(lUayaquil,  Ecuador,  March,  1905. 


1.586 


1.094 


Puerto 
Bolivar. 

287 
J  21 
14 
30 
236 
45 
44 
96 
18 
42 
88 
50 


678 


1,071 


Table  No.  4. 

Total  importx  into  Ecuador  during  the  year  lOiXi.  bij  tons:,  und  from  the  various  countries. 

United  States  of  America 14.  600 

England KV  <^M) 

Germanv ■^^  ^94 

Peru. . .' 3,  542 

France 1.S60 

Chile 1,585 

Belgium 1,  346 

^                                       978 


hpain... 
Italy. . - . 
Various. 


805 
528 


Total 

Guayaquil,  Ecuador,  March,  1903. 


40,738 


» 


mm 


ji-::^! 


mm 


mm 
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Exhibit  D  2. 
Answer  nf  American  rormitar  agent  at  Balna  de  Varaquez,  Kcmdor. 

CONSL'LAR  ACIENOY   OF  THE   UnITEO  StATES  OK  AMERICA, 

,,        ,,    „  ii<if>ia<leCaraques,  Eauidor,  March  lA,  lOOo. 

lion.  J.  L.  Bri8ix>w, 

Sf>eciai  I'anama  Railroad  Commissioner,  Wanhimjton,  D.  0. 
Sir:  In  compliaiico  witli  your  rircular  dated  Fobruary  J8, 1  bog  to  aubinityou  tho  following 

All  tho  comm.'nv  b«>twecn  the  United  Stnles  and  IJnliia  do  Caraqupz,  and  vice  verea  is 
made  l)v  the  way  of  Panama.  There  is  no  e-stablished  line  of  steamers  between  the  ports  of 
the  United  States  and  Bahia  de  Uaraquez:  and  should  a  merchant  of  this  port  wish  to  have 
his  goods  tran8i>orted  by  the  way  of  Magellan  he  should  charter  a  vessel  specially  for  the  pur- 
pose; and  as  the  amount  of  freight  required  by  the  shipowners  is  fur  alwve  the  necessities  of 
the  tralhc  m  this  place,  the  profit  of  a  low  rate  of  freight  would  be  al«orl)ed  by  his  loss  in  the 
interest*  and  storage  charges  of  the  merchandise  during  the  time  re(juired  for  its  selling 
Ihat  IS  the  real  reason  why  all  tho  cai-go  from  and  to  the  United  States  is  transported 
througli  the  Isthmus,  in  spite  of  the  enormous  freights  charged  by  the  Pacific  Steam  Naviea- 
tion  Company  ■  -id  the  Panama  Railroad  Company.  " 

As  to  tlie  cargo  from  and  to  Europe,  it  is  quite  a  different  thing.  Tliere  "o  an  established 
line  of  steamers  between  European  port.s  and  this  coast- the  Kc.-uios  Lint--  by  way  of 
Ala^ellan-  and  as  the  rates  of  freight  are  much  lower  than  by  the  way  of  i'anama,  two-thiidr. 
of  the  goods  we  purchase  from  Europe  come  by  the  strait,  aiid  many  things  that  otherwi.so  we 
would  buy  from  the  United  States  are  puiiliased  in  Europe,  in  order  to  avail  ourselves  of  the 
lower  rates  of  freight  the  Magellan  route  affords  us. 

From  Europe  we  have  twice  or  three  times  a  year  a  sail  ship  aiul  once  a  month  a  German 
Kosmos  steamer. 

The  freight  rates  are  as  follows . 

From  Europe:  Sail  ships,  via  Magellan,  20s.  to  2.5s.  per  ton;  Krwmos  Line,  via  Maj^ellan 
SZs.  bd.  to  458.  per  ton ;  Kosmos  Line,  via  Panama,  57s.  (hI.  per  ton. 

from  New  York:  Panama  Railroad  Company's  steamei-s  and  railway  charge,  'i)  cents  per 
cubic  foot  of  general  merciiandise,  equal  to  $20  per  ton,  or  80s.  ' 

To  Eurojwi:  Sail  ships,  by  way  of  Magellan,  27s.  per  ton;  Kosmos  steamers,  l)v  way  of 
Magellan,  60s.  per  ton;  Kosmos  .steamers,  via  Panama,  80s.  per  ton. 
To  New  York:  J'anama  Railroad  Company's  steam»;i-s,  $17.  equal  to  08s.  jxn-  ton. 
1  or  the  forgoing  rates  I  have  taken  that  of  general  merchandise  for  imports  and  that  of 
cocoa  for  export  to  make  a  comparison  easier. 

These  figures  epeak  for  themselves;  th»  v  show  us  that  the  rates  from  New  York  80s  i,er 
ton,  are  almost  fourfold  those  from  Europe,  although  New  York  is  at  a  half  of  the'distancc 
that  seoarates  us  from  Europe.  Were  it  not  that  there  are  certain  goods,  such  as  kerossene 
oil,  lard,  and  cotton  stuffs,  that  forcibly  must  be  purchased  in  the  United  States,  this  dilfer- 
ence  m  freight  rates  could  succe.ssf.'lly  accompli.sh  the  aim  they  seem  to  have  Ix'en  made 
for—  the  annihilation  of  all  trade  betr/een  this  coast  and  the  United  States. 

There  is  another  powerful  okstack-  for  the  development  of  our  commerce  with  the  United 
States,  tJie  monopoly  of  the  traffic  at  this  side  of  the  Isthmus  by  the  British  Pacific  Steam 
N  avigation  Company.  The  merchant  whom  sheer  necessity  compels  to  have  his  g(X)ds  t  raas- 
ported  by  this  line's  steamers  is  well  aware  that  he  must  submit  to  have  his  cargo  short  of  one  or 
twopackagep  for  every  shipment  and  the  balance  he  rweives  in  such  a  condition  as  if  handled 
by  vandals  instead  of  Bntisn  seamen;  plundered  the  contents,  and  the  packages  broken  or 
torn ;  and  to  all  his  applications  for  any  mdetnnilication,  the  company's  .scornful  silence  is  the 
answer  he  gets.  So  that  with  the  plotting  together  cf  the  Pacific  Steam  Navigation  Com- 
pany s  monopoly  at  this  side  and  the  Panan  a  Railroad  Company's  at  the  other  it  is  a  wonder 
that  there  is  still  any  coirmerce  left  with  the  United  States. 

Our  imports  from  the  United  States  consist  chiefly  of  kenwene  oil,  flour,  lard,  cotton  goods 
and  .some  machinery,  and  f.-om  Europe  we  import  the  rest  of  the  gw)ds  we  want.  There  are  no 
industries  at  (his  place,  and  almost  eveiything  necessary  for  life  must  be  brought  from  abroad 
To  pay  for  these  imports,  w  e  export  to  the  United  States  India  rubber,  cocoa,  hide^s  and  a 
small  quantity  of  ivory  nuts;  and  for  Europe  the  greater  part  of  our  (woa,  almt^st  all  the 
ivorv  nuts,  coffe*,  and  someti  nes  India  rubl)er. 

The  resources  of  this  country  consist  mainly  of  ivory  nuts,  which  are  freely  picked  up  in  tho 
woods;  cocoa,  the  cultivation  n*  which  is  slowly  but  steadily  increasing;  mdia  rubber,  found, 
like  the  ivory  nuts,  in  the  woods,  but  in  small  quantities,  because  the  natives  used  formerly 
to  cut  down  the  trees  to  get  the  gum,  and  coffee,  which  was  once  widely  cultivated,  but  has 
been  partially  abandoned,  due  to  the  fall  of  its  price  by  the  competence  of  the  Brazilian  big 

•  J  z*"^^  'u  "  immenee  tracts  of  land  fit  for  every  cultivation  that  remain  barren  and  unoc«   ** 
pied  for  the  lack  of  laborers  and  means  of  communication.     We  could  produce  in  our  lauds 
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by  thM  seaside  enough  bananas  and  cocoannts  for  the  whole  conHumption  of  the  United  States, 
but  WTth  such  freight  rates  aw  now  exist  their  transportation  to  the  market  is  impossible,  and 
we  must  remain  with  folded  arms  until  the  Panama  Canal  is  optmed.  Wh  have  noh  mines, 
but  the  high  rates  do  not  allow  us  to  import  machine-^/  to  work  them.  We  have  thousands 
of  miles  of  land  where  henequen  grows  as  good  as  n  Yucatan,  but  we  can  not  even  think  of 
making  use  of  it,  becaiuse  the  high  freight  rate^i  W(.  kl  amount  to  a  g.  ater  value  than  the 
tiber  is  worth,  etc. 
I  hope  this  report  will  l)e  u.seful  to  you. 

Yours,  respectfully,  Ai.bebto  Santos, 

American  Con.tular  Agent. 

Exhibit  D  3. 
Armr.e.r  of  American  consular  agent  at  Esmeralilas,  Ecuador. 

Consular  Agency  of  the  United  Statks  of  Amkrica, 

,,    „  Emernlda-^EcuoAlor,  Aprils,  liK)o. 

Hon.  J.  L.  Bristow, 

Special  Panama  Railroad  Commimoner, 

War  Department,  Wa.<hington,  D.  C. 

Sir:  In  answer  to  inquiries  contained  in  your  letter  of  the  l.Sth  of  February,  I  beg  to  say: 

1.  Almost  all  of  the  products  exported  from  bore  to  the  States  and  to  Europe  are  forwarded 
via  Panama;  the  little  that  go<>s  by  the  way  of  Magellan  is  shipped  per  the  agent  of  the  Kos- 
mos  steamers,  which  run  from  San  Franci-sco  to  Hamburg,  toudiing  all  along  the  coast. 

2.  Vegetable  ivoiy  nuts,  which  is  the  principal  product  exported  from  here,  pays  £2  5s.  of 
freight  to  Europe  via  Panama,  and  I  think  £2  via  the  straits.  Nothing  is  exported  from 
here  to  the  States  unless  per  the  way  of  Panama. 

3.  Very  little  goods  being  imported  via  the  straits;  rates  are  not  known  here. 

4.  There  Ls  none  tiiat  I  know  of.  The  firm  I  am  a  member  of  (  Duniarest  Brothers  &  Co.) 
has  made  contracts  with  the  Panama  Railroad  for  tlic  last  eight  or  ten  years.  Last  year 
we^made  one  to  ship  1  ,'i\)  tons  of  ivory  nut.'),  and  .shipped  over  2,(XK). 

5.  Principal  products  .shipped  to  the  States  are  tlie  vegetable  ivory  nut.s  aid  rubber;  impor- 
tation from  the  States  is  principally  of  provisions,  hardware,  and  dry  goods. 

6.  Ivory  nuts,  hides,  and  cocoa,  and  from  Europe  to  this  port  provisions  (rice),  drj-  goods, 
and  hardware. 

7.  Those  eiuunerated  in  answei-s  5  and  6. 

8.  Rubber  and  nuts  grow  wild:  cocoa,  there  is  still  very  little. 
Hoping  that  my  answer  will  be  of  use  to  you,  I  remain, 

Yours,  ver>'  respectfully, 

Rene  Dum.aUe.st. 
American  Consular  Agent. 

ExHinrr  D  4. 

Jfi.s'M'er  of  American  consnlar  agent  at  Mania,  Ecnador. 

Co.vsiLAR  Agency  of  the  United  States  ok  .Vmerica, 

Manta,  Eniadnr.  March  IS.  I'.iOfj 
Hon.  Joseph  Tj.  Bni.sTfnv. 

Special  FuTMma  Railroad  Commissioner, 

War  Department,  Washington. 
Sir:   I  am  in  receipt  of  your  favor  datedColon,  February  18.  tuui  have  now  rbe  pleasure  to 
answer  the  (luestioiis  therein  containad. 

The  following  are  the  imports  made  at  this  port  during  the  year  UK)4: 

Kilo(?rnm.<!. 

Via  Panama- .   1 ,  r>H9,  ni2 

Via  Magellan sk\i,  945 

From  West  Coast 32<),  i)23 

Total 2, 783,  480 

And  these  the  exports: 

Via  Panama .4^  ;522,  571 

Via  Magellan '.'.'.'..'.'.'.'.'.'.  1,112,272 

To  nest  Coast > 2P2, 251 

Total .5, 647, 094 

Total  freight  movement  at  this  port,  8  430,574  kilos. 
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It  is  to  1)0  noted  that  the  import  via  Magellan  ha«  conaiderubly  increased,  ofrinp;  to  tlift 
fact  that  the  steaiiislup  hnes  which  are  connected  with  the  Pananna  Ilailroad  Company 
charge  a  higher  freight  from  and  io  the  ports  north  of  Guayaquil  than  from  Ouayatjuil  itaell 
which  in,  no  doubt,  due  to  :he  influence  of  tlio  commerce  of  said  port.  In  ordiar  to  be  ahlo 
to  com[Htte  with  Guayaquil,  the  merchanta  of  this  coaat  have  Ijeen  obliged  to  bring  goods  on 
sailing  vemels,  of  which  there  were  three  at  this  port  only  lately.  VVith  equal  freights  all 
the  inward  cargo  would  be  brought  via  Parmnia.  The  small  part  of  the  outward  car^'- 
shipped  via  Magellan  consists  almost  exclusively  in  ivory  nuts  in  "bulk,"  which  can  not  U 
shipned  via  Panama,  InMiause  a  considerable  kym  in  weight  would  be  the  consequence  of  so 
inuco  handling  of  the  cargo  across  the  Inthniua. 

There  was  never  any  cargo  from  this  port  sent  via  Magellan  to  New  York,  so  no  f~oiglit 
tariff  exists,  and  only  occasionally  a  steamer  brings  cargo  from  New  York  to  Mar.ta  via 
Magellan,  in  which  case  ihe  freight  is  arranged  on  private  terms  Iwtween  shipper  and  ship- 
owner, and  is  usually  abt)[it  15  to  20  per  cent  cheaper  than  via  Panama. 

The  following  are  the  f,-oight  rates  irom  Manta  to  New  York  \  ia  Panama: 

Per  ton  "f 
2.240  pounds. 

S*^» $17.  (X) 

^ff««- $17.00 

S\h'de8 t;27..50 

""^Ix"- $35.00 

Ivory  nuts 512.  oo 

Treasure  (per  cent  of  value) ] ' .  ii 

And  those  are  the  freight  rates  of  the  princi[)al  articles  imported  from  New  York  via 
Panama. 

Petroleum,  in  raii.s,  boxed ppr  cubic  foot.  .  $0.  3^) 

Lard,  biubed  wire,  etc per  100  pounds.  .       .  75 

General  inoreliandi.so jjer  cubic  foot. .       .  37i 

The  freight  rates  from  Manta  to  Europe  compare  tis  follows: 


Via 

Panama. 


Via 
Magellan. 


n  £     K.  d. 

\'OCo».  ...             ppr  ton  of  1,000  kilos  .  3  It)  0 

CotrW) <lD....  .'!   10  0 

O'thides <lo....  «,-)    0  0 

R'i'>''er do....  a-.    0  0 

Ivory  nuts do....  2    5  0 


£  s.d. 
3  0  0 
3  0  0 
3  0  0 
3  10  0 
.'0    0 


<J  And  5  per  cent. 

The  freight  rates  on  the  inward  cargo  vary  according  to  the  kind  of  t^ctwds,  l)tif  in  cr,.neral 
steamer  freijrht  via  Magellan  is  about  20  per  cent  and  freight  by  sailing  vessel  dhout  30  to  40 
per  cent  cheaper  than  via  Panama. 

There  are  no  impediments  that  prevvjnt  the  successful  movement  of  freight  via  Panama, 
except  that  there  is  more  handling  of  the  cargo,  which  of  course  can  not  be  avoided ;  for  this 
reason  brwikable  goods  are  always  received  via  Mtigt-Uan.  Another  inconvenience  which 
all  merc!iant.«  complain  about  is  the  loss  by  pilfering,  which  is  onlv  too  frequent  on  the 
Isthmus. 

The  principal  exporis  to  Europe  consist  in  ivory  nuts,  cocoa,  and  colFee,  and  the  imports 
in  rice,  soap,  beer,  liquors,  eartlienware,  cement,  candles,  etc. 

To  the  Lnited  States  this  port  ships  ivoiy  nuts,  cocoa,  ox  hides,  and  mbbcr,  and  receives 
from  there  petroleu]n,  lard,  flour,  drj-  goods,  hardware,  canned  goods,  etc. 

The  chief  resource  of  the  vicinity  of  this  port  is  the  ivory  nut,  of  which  over  5,000  tons 
were  exported  during  the  last  year.  Tlio  cultivation  of  cocoa  and  coffee  and  india  i-ubber 
is  increasing  every  year.  Another  resource  of  this  province  is  the  nnmufacturing  of  tlie 
so-called  Panama  hats,  of  which  the  finest  are  made  at  Montecristi,  a  town  about  7  miles 
from  tliis  port.  A  great  number  of  them  are  exported  to  the  United  Stativs  and  Europe. 
I  am,  sir,  yours,  very  respectfully, 

P.  GONZENBACII, 

American  Consular  Agent. 
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ExniBiT  D  5. 


An«v'er  of  Am^rienn  e/mmil  at  Cnll/w,  Peru. 


CONSCIJ^TE   nv    TIIR   UnITKD  S-fATEa   OF   AMERICA, 

t'nUm.  Peril,  April  /.9,  1<XJ6. 
Hon.  ./.  L.  Hristow, 

Special  Paruin,a  Railrond  C'ornmisirioner, 

WashingUm,  P.  C. 
Sir;  Refprring  to  my  former  communication  ("of  March  13  last  past),  I  now  take  plpawur© 
in  forwardiriij  the  data  n.skcd  for  in  youra  of  Fchniary  IH,  which  had  not  readied  mo  in  oora- 
plete  form  until  yesterday. 

1.  Your  first  question  can  only  be  rtnswcre<l  approximately' .  I  thitik  the  I'ollow  ing  approx- 
imates of  the  percentage  of  <onmierce  done  between  Callao  and  the  United  States  by  the 
several  routes  are  «lK)Ut  f,«iirect: 

From  F^urope.  via  Isthmus,  about  .'iO  per  cent;  via  Straits,  about  r,0  per  cent.  From 
the  United  States,  via  Straits,  ai)out  7.')  per  cent;  via  Isthmus,  iibout  2.''y  per  cent. 

2.  It  is  generally  considered  alntut  25  per  cent  cheaper  to  import  from  New  York  to 
Callao  via  the  Straits  than  via  Isthmus. 

Cost  of  sending  from  Callao  to  New  xork  varies;  sugar  freights  cost  generally  ."is.  extra 
per  ton  via  Isthmus  till  bulky  goods  are  expensive  to  send  that  way.  Cotton  cost.s  about 
fhc  same  by  both  routes. 

3.  All  importers  from  Pluroiie  to  Peru  seem  to  agree  that  25  per  cent  is  saved  on  freights 
by  importing  via  Straits  of  Magellan. 

4.  The  principal  argument  against  shipping  via  Isthmus  is  the  tranashipment  there  and 
c(  Yjuent  loss  in  weight.  There  is  also  much  talk  »igainst  the  Panama  Ilailroad  and  its 
olticials  (although  whether  this  is  men?  .spite  or  not  1  do  not  know),  who  are  considered  arbi- 
trary, discourteou.-^.  etc, 

').  We  import  to  Peru  all  kiu'lA  of  American  manufactured  goods,  provisions,  etc.,  and 
iiuirhinery. 

During  1(K)3  (the  last  year  lor  which  statistics  are  available')  Peruvian  imports  wore  as 
follows,  with  Oreat  FJritam  heading  the  list  and  the  United  States  coming  .second: 

£  1  Peruvian^. 

Great  Britain 1 .  486,  438.  113 

United  States 57''   )()l.  859 

Germany 44<_ ,  315.  113 

Belgium" 231, 071.  859 

Oir  exports  to  the  United  States  from  Peru  are  cotton  and  minerals  first,  sugar,  coca  leaf, 
wook  (both  sheep  and  alpaca^  goat  skins,  hides  (only  very  few  since  the  bubonic  quaran- 
tines have  come  mto  effect),  and  straw  hats. 

().  This  coa.'^t  has  for  a  long  time  been  tributary,  in  a  commercial  way,  to  England;  the 
inroads  upon  British  commerce  by  Genaan,  American,  and  Belgian  trade  are  <'()mpara- 
rively  recent.  Much  is  still  imported  from  B^ngland,  owing  to  the  number  of  British  (inns 
here — prints,  cotton  goods,  woolen  gwjds,  canned  gooiis,  and  agricultural  nmchinei'v.  The 
same  is  in  a  lesser  degree  tnie  of  Germany  and  Belgium  as  markets  for  imports  to  Pent. 
Peru  sends  practically  the  same  products  (minerals  pechaps  exceptiid)  to  Europe  as  she 
does  to  the  United  States. 

If  a  firm  has  connections  both  in  the  United  States  and  Eunipe,  it  will  generally  import 
articles  of  a  breakable  nature  and  heavy  things  generally  from  Europe  via  the  Straits,  to 
avoivi  tniusshipmeiit.  Cur  only  line  via  the  Straits  to  the  United  States  is  the  Merchants' 
Line,  belonging  to  W.  R.  Grace  &  Co..  who  have  a  big  business  of  their  own  here,  and  are 
not  liked  as  carriers  by  most  local  importer. 

7.  Callao  ships  chiefly  uihierals  and  coca  leaf. 

8  The  resources  of  Peru  are  susceptible  of  very  much  future  development,  with  the  build- 
irg  of  various  railroad  lines  projected  or  now  under  way. 

9.  Tambo  de  Mora  and  Pisco  ship  chiefly  cotton.  Tambo  also  ships  some  sugar,  Pisco 
also  some  metals.     The  port  of  Chala  ships  sheeps'  wool,  alpaca,  and  some  metals. 

I  regret  very  much  to  say  that  it  is  diiScult  for  me  to  report  fully,  owing  to  the  fact  that 
the  firaa  of  Grace  &  Co.  decline  to  give  their  exact  freight  rates  (Merchants'  Line,  to  New 
York  via  Straits).  I  am  told  that  their  freight  rates  vary  to  suit  local  competition  and  I 
believe  the  statement  to  be  correct.  There  are  do  direct  independent  steamers  from  the 
Stfttes  via  Straits.  The  Merchsmts*  Line's  printed  tariff  would  doubtless  be  obtainable  from 
Messrs.  W.  R.  Grace  &  Co.  in  New  Yoi':. 
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I  l>&vo  tl<'>  honor  to  inclow^  the  followmg: 

1.  Tai'ir  of  I  uiiliu  Stcaja  Nuvigatioii  (,'oriipany  hikI  Cia  Mud-Amcri  i.m  <!«  Vftpons 
which  vnk  in  corMlnMCiion  from  VBljmruiw)  t(»  Ancon,  Chnal  Z<.n<v  hhI  nl»o  for  Knj^la'.ul 
di. •«(•(.  via  w»'h1  coknI  :>f  Sjiilh  Ann'rica. 

1:.  I'ariir  of  Konkkw  lAnv,  working  froris  Kiiro|)i'  via  HtraltH  to  wi^i^t-ooaMt  |K)rts  of  S<jiith 
AunMi<'a,  San  Fiaiicisco,  nn'J  I'ugct  Sound. 

ilcv^pcctfully,  A.  L.  M.  (k»7-i<!MiAi-K.  Conuul. 

The  IWiHc  Stm>n  N'vifjalwn  ('onijxmy  and  ('nntjHiflin  Swl- Americana  de  Vaporen. 

A  note  of  current  rates  for  Now  York  via  l.sthniiw  an  follow.-i: 

'Su^jar £1  i(),v 

llidos,  thy  (Anicrifrtii  j^'oid) 8.'i().  (Ki 

Caoiitihon*  i  Anu'rican  i^ohi).. |22.  [ii 

Cocn  It'iivcs  (Arncricnn  fjold) i.'W).  (Xi 

Coca  Icavo;;  for  New  Orlcann  (American  gold) $4().  (X) 

CvW.oii £310«. 

( 'Otton  for  H()Ht,(»n £4 

SjM'cic  and  cficKiiic  (por  ct  i  t) ]J 

Suljihidt'  of  Hilvcr  (per  cttr  ) 1^ 

Sulpiiidc  of  silver  with  tiiiii,-i.shi[);n('rit  iit  Cullao  (jht  tont) 1^ 

(icnoral  iiuTciiandisc.  p(^  •  ton  (AtniTutiii  gohl) $40.  (X) 

Weight  or  measure  at  cornjmnv's  option. 

These  rates  are  Hid»jert  to  njoditication  for  special  lot<^  ci  cargo,  as  n"iy  Ik*  agreed. 


E.xuiiur  I)  fi. 

Anmrer  of  America  rt  conxular  (ujfnt  nt  P<n/Ui,  Peru, 

I'.WT.v,  March  n,  1906. 
Hon.  JosKi'ii  L.  UiusTow. 

)Viisi,in(!((m,  D.  (7. 

My  1)k.\'',Sir:  I  liavo  to  acknowledge  reccyt  of  your  esteeuu'd  favor  ofthe  18th  ultimo,  to 
which  1  Iiave  to-d«y  ph'asurc  in  replying. 

1.  The  coiumcrcc  from  the  !  -nitf  d  l-latfvs  o  Pnyta,  tratisporled  via  Panama,  is  calculated 
to  \>e  75  j.cr  cent;  tlie  remainder  conies  l<y  ;.  c,  wuy  o'  Ma^i  linn. 

From  rayta  to  the  United  States  the  to\.+ii  of  tl»e  cf  rgo  goes  via  Panama.  The  Pacific 
S'eam  Navigation  Comp'vny  and  Cia  Sud-Americana  do  Vapores  tlo  not  even  accept  any 
freight  whatever  for  the  United  States  via  Magellan  from  ihi.-  port.  ]  do  not  know  if  it  is 
the  same  dowu  the  coast. 

The  amount  of  freight  transported  from  this  port  to  Europe  via  Panama  is  decidedly  small, 
as  only  20  per  cent  is  calculated  U)  go  through  that  po  fc;  the  reason  Ls  ttiat  the  kind  of  cargo 
exported  to  Euro})e,  viz,  cotton  seed,  cotton-sec  1  cake,  a;ul  cotton,  would  not  stand  the 
heavy  rates  charged  via  Panama,  especially  the  ti'st  two  articles. 

2.  With  regard  to  f re.  "its,  I  give  you  in  a  separate  note  a  detailed  list  of  aU,  so  you  m^f 
be  able  to  jirlge  l>ctter. 

3  Far  from  there  Ixing  any  inpediments,  there  are  to-day  a  good  many  advantages  in 
importing  all  kinds  of  merchandi.se  via  Panama,  as,  due  to  freights  having  Iwon  raised  via 
Mafrellan,  merchants  here  have  given  orders  that  everything  in  future  bo  sent  .  ia  Panama, 
by  which  route  they  rave  at  least  two  mc;uths'  time;  this  advantage  is  .for  imports  l)Oth 
from  the  United  Stateij  and  Europfv  Exports  for  Europe  are  not  in  the  same  conditions,  for 
the  reasons  I  have  already  given.  Respecting  those  to  the  United  Sti  teb,  not  a  single  pack- 
age g'^es  via  MDjtehan,  Ix^cau.ie  both  the  time  gauged  and  rxeiglits  make  it  more  advantageous 
via  Panama, 

4.  Principal  imports  from  the  United  States  are  laid,  kerosene,  flour,  lumber,  agricultural 
and  industnal  implements,  dry  cotton  goi)ds  in  small  scale,  tools  in  general,  tinned  fruits,  and 
meats,  k.mp3,  sewing  machines,  confectioner;,  aad  several  other  articles  in  a  small  scale.  I 
may  add  th  't  I  have  noticed  in  the  last  ye' ,i  or  so,  a  decided  jncreaso  in  the  impcirtation  of 
American  goods.  It  k  only  in  diy  gooas  that  no  increase  is  noticed.  England  in  the  first 
place  and  Germany  ue.it  hold  the  market  in  this  line. 

Lnporta  from  Etiropo  may  he  summed  up  in  general  merchandise. 

Exports  to  «be  United  States  from  thbi  port  are  cotton,  goatskias,  straw  hats  (called 
Panama  haU \.  hides,  and  a  little  condurango.    It  may  iuLercat  you  to  know  that  ten  years 
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ii^u  not  (>ru>-liuiiiln'(ith  tmrf  uf  th»'  <'i>non  rxporttvl  to-dny  to  tK.>  l'niti'<f  Siaff<  v.«  H'KtiAniii 
u^'(\  to  (ifo  that,  way;  all  wut  shippfil  by  thr  way  of  MivKrItan  and  to  Knpland  Tf>-day  it 
inisf't  *>*'  ««•«!  'hat  only  th*-  (olored  rotum  K"*^!^  t'>  Kngla'id  via  Sfac.'lUn.  and  via  Panan.a 
inirluT  whit«-  nor  colon-d  'Riw  (lianjj*"  i^dtK*  to  th»' di  inaiul  w  tlif  I'nilcrl  Stat«»n  for  riHi((h 
I'rriivian  rotfon,  wIikIi  to-day  finds  tlu're  a  vpry  jfood  nmrk«>t.  Almost  all  the  rot'nn 
»  xrM»rt«>d  tr>  the  Inilrij  Stati's  is  sold  f.  o   h,  I'ayttt 

KxiKirts  to  F/urop«'  arc  cotton,  cotton  j<p«'d,rotton  ««'fd  cak«»,  straw  fiat^,  rondurango,  tVru- 
viiin  l>arU,  liirl**'*,  i»rid  vcrv  liitlt>  colTfc. 

rii«i  principal  prndiKtM  of  tliis  ronnfrv  are  af^ioulttiral  and  arc  thoMf  al)ov»>  statwi. 

'Plirri'  are  sonif  pf  rtilciirn  mines  in  this  distri(  t,  vi;:,  th«  I,  jndon  and  I'acific  Petrol»Mun 
Cwnipuny,  Uniitcd,  <>f  Talara  Hay.  the  iVnivinn  F^ctrojciini  Syridicatf  of  l,ohit.(w,  and 
iiriotluT  lij'id  which  has  la-en  recently  dis<'nv('red  and  for  the  'vorkinj;  of  wlii<  h  a  company  is 
In  \nf^  fornie(i  in  Liniii.  Peru.  The  owner  or  discoverer  is  Mr.  N  .\  Tainum,  an  Americ  an  ci(  i- 
eii,  rnrtnaRer  of  the  waterworks  of  this  port  and  Piiira.  The  two  first  crmipanies  are  Kn}»- 
lish.  The  liondoii  and  I'acific  Pctroleiiin  Company  is  the  only  '»ne  of  the  thre«»  which  in  pv- 
iii;;  «iiv  pnHJncfion  at  present;  2.(M<)  to  2,."i(K)  tons  is  the  nionthlv  output  of  this  compa'iy. 
""  sold  at  (all, 


i'he  oil  is  all 


Uaii,  Peru,  and  (aleta  Huena,  Chile,  hut  there  arc  markets  for  thre*"  <tr 


limes  the  a''ove  [trodiicfion.     Cattle  is  onf  of  the  resouros  of  tliis  department,  and  is 
exported  f"  Lima  in  fairly  hijj  iiumhers. 

1  trust  that  all  the  aUive  information  will  be  useful  to  you. 
I  Iwg  to  remain,  sir,  x.ry  resp<>ct fully,  yours, 

Loi'is   Hi..K<  KKil,  Anier>r/in  ('oji.'rulnr  At)<n.t. 


\ntf  of  frettfhtM  from  f*n>/ta  to  \ew  y'oric,  rin  fniimiin. 

( ieneral  merchantlise f  M).  (X) 

•'otton p(M"  ton  of  2.210  pounds   .  £;{  H)h. 

Hides ,|n *«)  (X) 

( loatskins do.  .  .  .  V2">  (M) 

Peruvian  l>ark do.  . .  .  $\~f.  d) 

>c  raw  hats  (  Panama  hats) per  ton  of  H)  cubic  feet    .  %rt'2  (M) 

(  onduranpo per  ton  of  2,2-M)  pounds.  .  £5 

\finimum  rate  for  bill  of  ladinj^,  ■'$10  per  ton  of  weiglit  or  meiisnreiiK'nt  at  com- 
pany',s  opt'op. 

From  Payta  t(»  Kurope  via  Panama:  £  .,.  a. 

Cotton per  ton  of  «)  cul)ic  feet    .  15  0 

Cotton per  ti>n  of  2,2-l(»  pounds.  .  .'>  0  0 

Hides per  ton  of  l.(K)()  kilos.  .  \  0  () 

(  otTee,  for  London .  .  do ....  :i  0  0 

Coffee,  for  iFavre,  lldii-.l>ur^.  nad  BreTueii do.  ...  \\  0  0 

Cotfee,  for  .Vntwerp  and  Rottcrilam do.  ...  t  0  0 

Peruvian  bark do.  ...  b  0  0 

Cotton-seed  cake do.  ...  ;j  2  d 

Cfoat  akias ilo.  . .  .  4  0  0 

Cottonseed do ,{  0  0 

( ienerat  merchandise l.()(X)  kilos  or  40  cubic  feet.  .  .')  0  0 

.Straw  hats  ( Panama  huts)  5  per  cent per  ton  of  H)  cubic  feet.  .  12  0  0 

Conduranj^o per  ton  of  1.000  kilo.s.  .  o  0  0 

From  Payta  to  Kurope  via  Mai^ellan:  ** 

Peruvian  l)ark.  for  London per  ton  of  2.240  pounds.  .  5  0  0 

Hides do 4  10  0 

( ioatskiiLs do. . .'.  4  0  0 

Cotton-s"ed  cake do. . . .  1  17  d 

Cotton  seed do.  ...  1  17  6 

Nferchandise per  tow  weifjht  or  measurement.  .  3  10  0 

Cotton per  toil  of  2,240  pounds.  .  4  0  0 

From  New  York  to  Pavta  via.  Panama:  General  merchandise.  SlO  per  ton  of  40  cubic 
fu.-t. 

From  E'lrope  to  Payta  via  Panama:  Genaral  merchandise,  458.  per  ton  of  weight  or  raeas- 
ui-ement ;  dry  goods,  708.  to  758.  per  ton  of  w^eight  or  measurement. 

Same  rates  are  charged  via  Magellan. 

Louis  Blacker,  American  Consular  Agent. 

Payta.  Pehi',  March  22,  1906. 
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Exhibit  D  7. 

Answer  of  Artitricatt  comtular  agency  at  Salaitrry,  I'eru. 

('ON81IUAU  SkRVK'R    IJNtTKD  SlATRr   or   AmkrUA, 

,,        ,  ,     „  Sahverrij/peiu,  Af arch  II,  11)05. 

Hon.  JosRPH  li.  BniHTow, 

Special  Panama  hnil  oad  ('ontnnMnioner,  . 

Washiru/ton,  D.  (7. 

Dkak  Siu:  UqilvinK  to  your  fuvor  FcbruHiy  18,  I  bt'jr  to  iiiforni  you  ttmf  T  have  made 
uujuinoH  with  tho  rollowiug  ri'HUIlH: 

Salavorry  ron>iv(«H  8  piT  rent  of  the  coiiiniproe  from  New  York  via  Panaina,  12  nor  cent  of 
the  c«)innicroc  from  Kuropo  via  I'atmnm,  .\  per  ct  at  of  th«  coiiuncrco  from  New  York  via 
Ma^'llan.niul  A  |)er  writ  of  the  riMiuiMTn'  from  Kur(»p«^  via  MaK«'lluii. 

Salttvcrry  I'xportH  i;{  jWi- cont  of  tlio  comiiH  rcc  to  t'nit^-d  StatoH  via  ranamn,  10  p<>r 
cent  of  th«  lomnwrco  to  Kun)|M«  vin  I'onama,  38  p«'r  cont  of  the  comrm-rce  to  Kuroiw*  via 
Magellan,  and  2  per  cent  of  the  (.oinmer-e  to  United  Slates  via  NfaKellan. 

tn-i^ht  rates  {wr  ton  (2,240  pounds)  are  us  follows  in  Ameriean  K'old  (averafrp): 

Vnm\  New  York  to  SalaveriT  via  Pana/im n  r, 

Frt>m  wSalaverry  to  New  York  via  Piiimiiia !.....]....!!.!!....!!!  $,'«) 

From  New  York  to  Salaverrv  via  Magellan ......".....[.[.  £3 

Vwm  Salnverry  to  New  York  via  Maf.';ellan .!.....!.!*  1 ...! .  £4 

From  Kuroi)e  to  Salaverry  via  PnuHmn £3  10s 

From  Salaverry  to  Europe  via  Painvma "     £5 

From  Europe  to  Salaverry  \  iu  Mapdiaii £2  lOs 

From  Salaverry  to  Europe  via  .Ma^rellan ...../.[[..]]  £3  1{^. 

There  are  no  inipediment^  here  to  prevent  the  suceessful  movement  of  freidit  to  ard 
from  New  'iork  and  Europe  by  the  way  of  Panama. 

The  products  iniport«-d  from  the  IJnited  States  to  Salaverry  are  kerosene,  machinery, 
furniture,  sewm^  machmes,  wheat,  railway  material,  hunljer,  and  general  merchandise 

Products  exported  from  Salaverry  to  United  States  are  sugar,  coca  leaves,  hides,  wool, 
gold,  and  suver  nunerals. 

The  principal  products  in  the  vicinity  c*  this  port  are  sugar,  coca  leaves,  hides,  wool 
gold,  and  suver  minerals. 

Iluaraz:  Being  inacctissible,  it  is  not  possible  fOr  mo  to  give  you  tlio  required  information. 
Any  other  information  you  may  re(|uiro  from  this  district,  I  will  bo  p!ea.sed  to  give  you. 
I  remain,  dear  sir,  yours  ver\-  truly, 

.\.   A.    Sl'AKEZE, 

American  Conmihir  Agent. 


EXHIHIT  D  8. 

Amu^r  of  American  Consul  at  Arica,  Chile. 

(Consulate  of  the  United  States  of  A.merica, 

-,        ,  ^    „  Arica  de  Chile,  March  SO,  1906. 

Hon.  Joseph  L.  Bhistow, 

Special  Panama  Railroad  Commissioner, 

Washington,  D.  C. 

Sir:  In  response  to  your  letter  dnt<>d  at  Colon,  Republic  of  Panama,  on  the  18th  ultimo. 
I  have  this  to  say: 

The  information  which  follows  refers  equally  to  Arica  and  Tacna.  The  latter  is  the  capi- 
tal and  the  principal  commercial  city  of  the  Province  of  Tacna  (comprising  this  consular 
district),  and  is  situated  40  miles,  by  railway,  from  the  port  of  Arica  (the  only  port  in  the 
diatnct)  at  the  inland  tem-.inus  of  the  Arica  and  Tacna  Railway.  The  main  importance 
of  the  city  of  Tacna  lies  m  the  fact  that  it  is  the  point  of  transshipment  (from  rail  to  pack 
amnmls  ard  vice  versa)  of  cargoes  going  to  or  coming  from  Bolivia  or  interior  points  of 
the  1  rovince  of  Tacna.  However,  Tacna's  importance  in  the  particular  mentioned  has 
dirainiflhed  CTeatly  since  the  completion  of  the  railway  from  Mollendo  to  Puno.  The 
general  freight  tariff  from  Arica  to  Tacna  (by  rail)  will  average,  approximately,  fl.l5 
Chilean  gold  (at  36J  cents  American  money)  per  100  kilograms  and  from  Tacna  to  Arica, 
approximately,  an  average  of  47^  c«nt8  Chilean  gold  per  100  kilograms.  There  is  no  pro- 
rating tanflF  between  tuj  Arica  and  Tacna  Raiheay  Company  and  any  of  the  steamship 
companies  whose  vessels  call  at  Arica. 
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CONSI   I.AK    SkKVKK,    rMTKI)    St.VTES    A.MKUKW, 

Mr.  J.  L.  BKi.sniw.  Anlofa>mla,  C/uh.  Apnl  £i,  )n05. 

Spariiil  I'lnuima  h'tiUmad  Cnrnmissloiier.  Wnshinoton,  D.  ('. 

u.slv)Uow:s:"'  ■^'  ""''""''"'^  '"  '""'■  ^"'■"''  "^  ^''''"''^'■'^'  ^^'  ^  '•^^'  ^^'  '•"P'y  f"  .V'^"'-  M'l^stions 
Xo.  I.  About  5  to  10  uer  cent  of  the  commerce  from  (he  I'uited  States  lo  Antofatruata 
s  transported  by  way  u/  I'anama,  and  85  to  <X)  per  cent  hv  war  of  NW  an  tE  is 
practically  no  movement  to  and  from  Europe  via  Panama.  About  2  to  4  j^>r  Lt  of  com! 
Mu-rce  from  Antof,igasta  to  the  United  States  is  traL^orted  bv  way  of  ftnama   and  «¥1 

^re'aStrAh"^  l'^'*''1''^"'     ^'"'T''  ""'^"^'^"•'  '^^'  -'  o.^ctSarLira'e  ^/^kb^ 
'It  re,  and  that  the  above  hguirs  are  the  consensus  of  opinion  of  the  leading  shipping  ageucie.s 
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No.  2.  Freight  ratoH  via  Panainu  to  and  from  New  York  arc  20  to  'i)  [m-  cent  hifxli.  r 
than  via  Magellan.  It  is,  however,  (iiliieuU  to  obtain  an  exact  comparison  hetween  i!i- 
two  routes,  There  seeming  to  l)e  httle  attempt  at  competition,  and  the  port  .on  movin;.' 
via  Panama  .seeming  to  he  ,)rincipally  small  shipjnents  in  a  hurry.  1  undeistand  that  in 
years  past  the  shipments  via  Panama  were  larger  than  at  present,  but  that  the  busim-.^ 
methods  and  rise  in  rates  of  the  Panama  Railroad  Company  discouraged  them.  Likewi-r 
the  West  Coast  and  Merclumts'  lines  fetc-h  and  take  merrhandise  luider  better  conditiui: 
than  are  possible  via  Panama,  they  using  the  Magellan  route. 

No.  3  The  agent  here  pos.se.ssed"  no  scliedule  of  rates  to  and  from  F^urope  via  Panama 
He,  liowever,  srated  that  if  anyone  insisted  on  having  goods  sent  by  said  route  that  it 
would  cost  al)out  twice  as  nmch  as  via  Magellan. 

In  all  the  above  cases  the  outward  and  homcwai'd  rales  are  practically  the  same. 

No.  4.  The  principal  impediments  at  present  are  the  dilference  in  freight  rat(>s  and  ili. 
extra  ".andlintT  ivquired  on  tlu^  Istlumis,  with  the  resultant  damage  and  loss  of  good.-. 

No.  5.  'I'he  exports  are  the  mineral  pioducts  of  the  Province,  as  copper  ores,  nitrair 
of  .soda,  iodine;  and  the  products  of  Bolivia,  »us  borate  of  lime,  silvci'  ores,  tin,  and  aninmi 
products,  as  hiiles,  hair  and  wool;  also,  zinc  ore,  bismutli,  lubbcr,  (|uiniiie  and  copper  otv 

The  imports  are  general  supplies  for  nuui,  beast,  and  industry.  The  Province  is  ,i 
dessert  and  prochiccs duly  mineral,  which  are  exported.  It  therefore  imports  all  ami 
everything  for  wear  and  ■.onsumptioii  finm  tix'  coast  and  foreign  i)arts,  including  coal 
which  comes  entirclv  from  foreign  parts. 

No.  ti.  Same  as  above.  You  are  icferred  for  more  particulars  ami  details  to  the  "  Kstn- 
distica  Comercial  de  Chile"  for  i^H);'.,  said  volume  having  recently  been  sent  to  tlu'  i)e|)art- 
mcnt  of  Conuncrce  al  Washington. 

No.  7.  Se(>  exports  undci'  No.  o.  1  siiould  say  that  die  iHirate  of  lime  comes  principally 
from  th(>  Chilean  side  of  the  boundary  line  with  Bolivia  and  tiuit  tins  latter  country  doc- 
the  bidk  of  its  importing  and  exf)()rting  through  tlie  port  of  .\ntofagasta.  Mollcndo  and 
Arica  are  also  foiwarding  ports  for  Bolivia,  l)Ul  of  considerably  less  importance. 

No.  8.  The  mineral  resources  of  llie  Province  are  fairly  (l(>velopcd,  l)Ut  thos(>  of  Bolivia 
but  partially  so.  The  extension  of  many  raiiri>a(l>  m  coui<(>  of  con-^truction  and  projected 
will  nuiterially  increa.se  dcvciopiiK  iit .  The  iiiniitc  industry  ha-  incrca>ed  cnormou-l\ 
during  tlic  bust  vear. 

The   infoi-malion  at)ove  ap|)lies  also   to  'i'alini    iind  TocopiHa,   they,   however,   liiiv<'   ii.. 
Bolivian  conne<'tions  ami  therefore  produce  onis    mtrnte  of  -o<hi.  coppei-  ore< 
Col)ija  and  El  Col)re  are  uniiii|)orlant . 

1  am,  dear  sir,  vonr  oix'dient  ser\ant. 


and  u.duie 


Hon. 


Frank   i).  Ai.i.r.u.  \' iri-Cdnsnl. 


Exuiiui    J)  10. 

Aii>iir(r  (if  Aiiifiiran  c<i>t-'<iil  <it  It/iiii/nt .  ('lair. 

A.\ii;i;u  .\N  C(»N\sri..\i!  SF.ijvicr:, 

I'/uiijUC,  Chih  .  April  7.  iCtO.'i. 

Hon.  J.  L.  Buismw. 

Special  PdiiiiiiKi  Railrndd  ('('iiiiiii^sujiur,  Wiiyluiiiifon,  D.  ('. 

My  T)f,.\h  Sir:  Uefcrring  to  my  leiter  of  Mai'cli  20,  I  now  have  the  pleasure-  to  foiward 
herewitli  the  report  called  for  in  your  letter  of  Fcl)ruary  IS,  :elativ(>  to  commen  "  at  thi< 

port:  ,  1      I-   •      I 

1.  There  is  no  way  of  ascertaining  what  per  ceni  ol  the  conmierce  trom  the  I  nited 
States  or  Europe  to  Iquiipie,  and  from  Iquicpie  to  Ein-ope,  is  transported  !)y  way  of  Pananui 
or  Tciuique.  It  is  estimated  that  pos-<ih|y  .5  per  c(>nt  of  th(>  conuneice  from  the  United 
States  comes  via  Panama,  and  2  or  3  pei-  cent  from  Europe  by  the  same  route.  Probaijly 
not  over  1  per  cent  goes  via  Panama  frou'  this  district  to  either  the  United  Slates  or  Europe 

2  and  3.  Freight  rates  from  Iquiepie  to  ihe  United  States  or  Europe  vary  from  So  to 
$25  per  ton,  via  Magellan.  Iodine  is  ai)()ut  the  only  thing  sliipi)ed  from  hen>  via  Panama 
either  to  the  United  States  or  Europe.  Rate,  $25  per  ton.  The  rate  is  the  same  via  Magellan 
to  the  United  States  and  $20  per  ton  to  Europe. 

I  am  unable  to  get  freight  rates  from  New  York  or  Ein-ope  via  either  route. 

4.  There  is  one  impediment  that  prevents  the  successful  movement  of  freight  to  and 
from  New  York  and  Europe  bv  way  of  Panama— i.  e.,  the  Isthmus  of  Panama.  Without 
a  doubt  the  per  cent  of  freight  going  to  and  from  the  United  States  and  Europe  and  this 
port  and  Pi.sagua  by  way  of  Panama  and  Magellan,  will  be  revelled  when  we  get  the  Panama 
Canal  finished  and  in  working  order. 

At  present  only  such  goods  which  arc  needsd  quickly  come  or  go  by  way  of  lanama. 
The  principal  article  of  commerce  shipped  from  this  district  is  nitrate  of  soda,  which  is 
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>liip|HMl  in  carjjo  lots  at  about  $")  per  toii  nnd,  of  coursi-,  goes  vin  Ma^fllaii.  Tlie  traiis- 
sliip|)inK  of  frcij^lit  at  Panama  rausos  too  iiiucli  cxpcnsi  and  l>rcaka<^<',  and  often  Ioms  of 
iiinli-ntH  of  boxes. 

.").  The  principal  exports  frotu  this  Dort  are  nitrate  of  soda  and  iodine. 

The  irn(>ort.s  consist  of  nearly  eveiythin^  useful  to  man  ai^<i  l.ea.st.  This  is  an  absolute 
desert.  Kverythinjj  that  comos  under  the  followini;  heads  are  imported  here,  sueh  as 
preserved  foods,  flour,  lumber,  hardware,  furnitiue,  tobaifo.  .utiuii.  linen,  and  silk  i;oods, 
watches  and  jeweli y,  oils  of  all  kinds,  paints  and  varnishes,  jxqier  of  all  kinds,  perfumeries 
and  chemicals  and  chemical  products,  machmery  and  (oofs,  imlroHd  supplies,  iron  and 
steel,  arms  and  anununition  and  explosives.     Ay:ricultural  implements  are  of  no  u.se  here. 

t).  Same  as  No.  o. 

7.  The  principal  products  ami  resources  here  arc  mtrale  of  mkIh,  n.dme.  copper,  and  silver. 

s.  The  mamifacture  of  nitrate  of  soda  and  lotiim'  i^  well  devi'lopcd.  Tlie  mining.;  of 
<i)[)per  and  silver  is  not  very  well  developed. 

0.  What  is  true  of  l(|ui(|ue  is  also  true  of  Pisajrua. 
1  ha\  e  I  he  luirior  to  be.  ^  'r.  vour  obedient  servant , 

Cn.vHi.K.s  ,S.  WiwNs,  Aiun'iam  Consul. 


Kxmiu!'   I)  1 1. 

Ansirrr  of  Amtnca/i  roiisul  at  V (  I j>aniin(i,  i'ln/i  . 

.VmKKK    W    (  'ilN>ll,.VTK, 

I'lil/Kintifii.  ('/,,!,,  Mdnh  .il,  I'll).'). 

iliiM.  -loSKI'll     L.    Ulll.siOW, 

Spfcidl  Pumuiin  Hdilrmi'l  Coiiinissidntr,  Wiis/iinijtiin.  l>.  ('. 

Sir:  Replyinj^  to  your  letter  of  iiKjuiry  dated  Colnn.  l>thniu.-  of  I'liuiiMm'  l-'ebruarv  IS, 
!',H)."),  I  have  the  honor  to  rep  n  as  follows: 

.\  very  small  |)ei'cenl  ii,<;e  ol'  the  commerce  from  llie  I'mted  Sinie^  miu!  iiunipi'  (m  \'al- 
paraiso,  and  from  X'nlpiirjiisd  in  i  he  rriiled  Slule-  mikI  l'"ur(>|)c  I-  I  ta'i^piiileil  b\  rnnanui. 
The  bulk  of  imports  and  cxpoiis  is  conxeyed  by  -learner^  \  in  .Ma;:ell!iii  and  -.-iilers  round 
("ape  Horn.  It  i->  niily  when  cerlaiii  i^rood^  nm  nf  a  bulky  nalure  are  urijentlv  wanted, 
that  they  are  sent  via  Panama. 

The  frcii^rhl  rates  vai-y  a  ;j:o('(1  deal,  but  frciL'liI  in^'  by  way  nf  I'anaina  a-  'iimpaVf'd  with 
!he  Ma;.'ellan  route  is  alH)ut  .">()  per  cent  dearer.  The  above  |)ercenla^'e  applic--  ai-n  in 
I  nmj)ariiifi;  the  Panama  and  Magellan  routes  for  the  Kuropean  trade. 

Th(>  };reat(<st  imjx'diiiienl  in  the  way  of  the  successful  mi)Vemenl  of  frcMirhi  lo  and  fioni 
New  York  and  ICurope  by  way  of  I'aiuima  coiHi-its  in  the  landinij;  of  i.'ouiis  at  Colnn  and 
Panama  for  conveyance  across  the  Isthmus  and  the  ciiirse(|ucnl  damage  incident  to  disem- 
!>;ukinij;  and  res|iip|)in^'  at  those  ports.  A  second  impediment  is  the  l'-.s  of  time  often 
.i'S'iltini];  in  failure  to  make  the  (omiciiiot;   between  two  lines  ol'  steamers  j^'  ^be  Isilnnus. 

The  princi|)al  products  imported  and  e\|»or'i(i  at  liiis  port  to  and  from  the  linteil 
.States  are  the  follow  iiitr: 

Kxports:    .\itrate.  coj)|)er.   wool,  (jiiiihiy.   bark,   al^'ar.'obijhi.   wahui!- 

Imports:  Macliinery.  raibsay  supplies,  petroleum,  lumber,  ami  maniil'aciuied  tToods  in 
IZelieral. 

The  principal  ]>roducls  e\|)<iiied  and  im|)orte(|  at  this  jxiri  to  ami  from  l-iiuope  ate  tlie 
following: 

Kxports:   Wheat,  barley,  copper,  wool,  mtrale. 

Imports:  Coal,  machinery,  iion,  muiiufaclured  ;:oofls  in  i^eiieral. 

The  {)rincii)al  |)roducts  and  resources  of  the  coumry  in  the  \icinifv  of  thi-^  port  lOc 
wheat,  barley,  iind  copper. 

ilhinel  is  the  center  of  an  a<:ricultural  and  mininj:  disiriei  about  UK)  imlcs  north  (<r 
\  iil()araiso,  and  trades  thiouirh  the  |)ort  of  Couuimixi. 

Quillota  is  the  center  of  a  small  aj^ricultural  district  ai>oui  :{()  miles  ea>t  of  \'alparai;.o; 
its  trade  is  local. 

The  opening;  of  the  Pdnama  Canal,  providing  better  and  cheaj)er  transportation  facilit  e.s 
lietwcen  the  United  States  ami  ihi>  west  coast  of  South  .Vmerica.  will  encoura^'e  the  develop- 
ment of  some  of  the  j.ireatest  wealtli-pi<alucinfi;  resources  of  Chile,  which  are  now  latent. 
Such  are  timber,  low-^'rade  ores,  wool. 

Timber. — There  are  in  the  .south  of  Chile  vast  tracts  of  viri,un  forest,  the  only  cleared  spac<'s 
in  which  are  tho.se  from  winch  the  timber  has  been  burned  in  order  to  till  the  soil. 
Improved  transportation  facilities  and  low  freight  rate?  are  neces.snry  to  the  development 
of  the  timber  industry.  In  t  he.se  forests  c  re  found  various  grades  of  wood  of  excelletit  (jualit y 
and  in  practically  unlimited  quantities,  some  of  which  compare  with  American  cypress, 
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oak  cedar,  and  r.'dwood.  A  few  sawmills  have  boon  c^ytal)Hs<'hd  in  the  fori-st  rcfiion,  l)ul 
they  iiavc  made  liltlr  impression  upon  the  timl)er  resouices.  The  forests  of  Chile,  like  th()>r 
of  North  America  in  I  lie  pioneer  tiavs,  are  siilVerinjj  from  wanton  destruction  hv  those  wIki 
covet  llie  products  of  the  fertile  soil.  The  timber  interests  of  Chile  ui:douhtedly  furnish  a 
promisin},' lield  for  investment ,  and  tlie  opening  of  the  i'aiiama  Canal  will  do  much  toencour- 
ajie  the  develoi)ment  of  this  branch  of  industry. 

The  woods  chiefly  fouml  are  cypress,  rohle,  laurel,  lin^^ue,  and  rauli. 

f.owrr  qrade  wv.s.-Kver  since  copper  rnines  befjan  to  be  work<'d  in  Chile  mini'rs  have  con- 
fined their  attention  simplv  to  lii^'h-<;rade  ores,  reject ini^  all  tluit  did  not  come  under  that 
cateii;ory.  I'p  to  I  lie  present  time  the  majority  of  mines  are  worked  in  a  primitive  and,  as  it 
\ve^^  retail  fashion.  The  resiilt  is  that  there  now  remain  f^real  (|uantities  of  knver  f;ra(k'  ore 
whicii  in  the  oi)iniun  of  experienced  min<'rs  and  en^'ineers  would  j)rove  a  |)ayin^  business  if 
■  ,)rked  on  a  bioadei-  basiN     that  is,  with  smelt in^,'  works  and  nil  appurt<'nances. 

Tlie  trial  has  iiln-ady  been  made  by  some  nationiil  and  forei^ai  syndicates  with  (;xcellcnt 
results.  It  is  no  exafi}j;eraiion  lo  saythat  there  are  to-day  in  (  hile  hills  \shich  only  re(|uire 
to  be  cut  u[)  and  melted  down  into  copper. 

Lower  s<'a  frei<i:hts  would  result  in  encoura<:int,'  the  development  of  this  ^'reat  natural 
resource  of  the  country,  and  the  i'anama  Canal  would  seem  to  oiler  tla-  means  for  cheaper 
transportation  rales  for  that  class  of  frciiu'hl . 

ll'oo/.--Th<-  extreme  south  of  (hile  (Maf^'ellan)  is  excei)tionally  adapted  to  sheej)  raism<!;, 
and  for  a  number  of  years  farmers  have  been  building  up  an  export  trade  which  has  providc<l 
manv  of  them  witii  handsome  foitunrs.  l)urin<;  the  past  year  a  remaikalilc  movement  has 
taken  plac«'  in  N'alparai.so  and  .■^aiitiap)  in  !he  direction  of  promot  in^' the  shcep-farmiii<: 
industry  bv  the  formation  of  oowcrful  companies. 

While  tliis  particular  branch  of  business  has  been  overdone  dnrinii;  the  past  year,  on 
accoimt  of  the  tremendous  protits  it  promised  on  investment,  it  is  th<'  opinion  of  ex})erience<i 
farmers  and  linanciers  that  the  shet-i)-farmini;  interests  of  .southern  Chile  haveamo.sl  promis- 
ing' future.  Jt  olfers  a  j.,'ood  lield  i'oi'  invest  merits  and  for  capable,  industrious  workers  in  that 
liiu'.     The  opuniri}^  of  the  canal  will  have  a  j:ood  elVect  upon  that  branch  of  Cliilean  trade. 

In  addition  (oincreasin<:  trade  between  the  United  Slates  and  Chile,  by  the  de\elopment  of 
1  itent,  resources  in  this  country,  the  (ipeniuf,'  of  the  Panama  Canal  will,  in  the  o|)inion  of  W(>11- 
informed  importers,  expoiter's,  ami  commi-rical  men  in  \'al])arai.so,  have  a  j^'reat  inlluencc 
upon  ihe  l'orcit,ni  liade  ()f  all  the  racilic  i oast  countries  in  South  America.  The  rea.soiis 
a.s.sii^ncd  for  this  are,  the  openiiii:  of  a  much  .shorter  and  more  direct  water  tran.sportation 
roul'^e  between  west  coast  jiorts  and  the  I'liited  States,  and  cheaper  traliic  rates  both  to  North 
America  and  Ku'ope.  The  ^'feat  nitrate  fields  and  ^'uano  deposits  of  northern  Cliile  will  be 
brouj^ht  several  ihou.saiid  miles  nearer  the  I'niled  Stales  maikets  by  way  of  the  canal  than 
via  the  Straits  of  Magellan,  by  which  route  the  products  of  that  re^'ion  are  now  transjudted, 
much  of  the  nitrate  t^oinj^  toKuroja',  from  s\liere  it  is  tran.ssliippe(l  to  America.  The  same 
conditions  apjily  to  the  products  of  copper  mines,  and  yarions  ot!ii«r  oresjarj^'e  deposits  of 
whicli  are  found  in  northern  Chile. 

The  openiuf,'  of  tlie  Isthmian  (anal  will  j^ivc  to  exporters  fiom  the  I  iiited  States  to  the 
markets  of  Chile  an  advantage  rather  than  liaiulicap  them  in  tiie  matter  of  Iransuortation 
rates,  as  is  tlie  cas*  under  existing  conditions.  This  will  encourage  the  importation  into 
Chile  of  many  artii  les  of  Ameiica  manufacture  which  are  now  made  almost  prohibitory  by 
excessive  freight  tales. 

There  are  now  two  lines  of  steamers  running  regularly  between  New  "^  oik  and  west  coast 
ports  via  Magellan,  going  as  far  north  as  (iuayaiiuil,  K(iUador.  The  distance  for  those 
steamers  wnuld  be  reduced  www  than  half  via  Pa'nama.  as  they  do  not  stop  at  Atlantic  coa.st 
ports. 


Your  ol)edient  servant 


J{.    K.   M A.NSllf.l.U,  Clilislll. 


ExnmiT  D  12. 
Aiisv'er  of  Ann  rial  n  consular  (ujcnt  at  CtihUra,  ('hilt . 

A-MKIUrVN    CONSI  1  AI!    AciKNt'Y, 

Caldtra,  ( 'hilt,  March  ^'.j,  IVOo. 
Hon.  Jo.sKi'H  L.  Bui.HTow, 

Specinl  Patiaiiia  iiailroad  Comniinsuiiicr.  Washittfjtim,  D.  C 
Dkar  Siu:   1  have  the  pleasuri'  to  acknowledge  rect-ipi  of  yoi."  letter  dated  Isthmus  of 
Panama,  February  IS,  and  taking  note  »)f  the  nmlter  pertaining  to  the  inquiries  you  make, 
beg  to  reply  as  follows: 

1.  'Jlie  tfan.sport  of  conunerce  is,  I  judge,  05  per  cent  to  or  from  Euroi)e  and  5  per  cent  to 
or  from  New  \'ork,  via  eitlier  route. 
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By  t  Ik-  way  of  Magellan 
Hy  the  way  of  Panama 
the  reasons  there  is  not 


2.  The  rate  of  frei^^ht  to  New  York  via  Panama  is  £G  os.  per  ton. 
freights  are  arranged  in  Valparaiso.     Freights  out  are  not  quoted. 

3.  The  rate  of  freights  to  Kurope  via  Magellan  is  4os.;  out  4()s. 
freights  are  not  (pioted. 

4.  Higher  rate  of  freiglits  and  f«  ai  of  damage  to  cargo  are,  I  judge 
more  movement  via  I'anama. 

:,.  Imports  from  the  I'nited  States  consist  mainly  of  machinery,  lubricating  oils  and 
paralhn. 

6.  Imports  from  Europe  consist  of  machinery,  lubricating  oils,  linseed  oils,  paints,  metal 
l)ags,  mining  steel,  iron,  iron  rails,  coal,  coke,  cotton  cloth,  clothing,  sugar,  rice,  and  tea. 
K.xporta  to  Europe  are  copper  ores,  bar  copper,  small  quantities  of  gold  and  silver  in  i)ars, 
liiul  a  v(>ry  limited  (piaiitiiy  of  dried  fruits. 

7.  The  princi|)al  product  of  this  Province,  Atacama,  is  copix'r.  (lold  and  silver  mines  are 
worked  in  a  small  way.  ('()ni[)anies  are  being  formed  to  wdik  liora.x  de|)o,sits,  which  bid  fair 
to  be  of  importance.  Mining,  principally  copper,  is  the  industry  of  the  province,  with  a 
limited  agriculture  that  depends  upon  supplies  of  water  coming  dow  n  the  valleys  of  Copiapo 
and  llua.sco. 

This  indu.stry,  mining,  which  is  being  developed  more  and  more  daily,  is  greatly  facilitated 
bv  the  railways  which  run  inland  from  Chafiaral.  Carizal,  Ihiusco,  and  this  port,  at  each  of 
which  ports  there  is  a  railway  machine  shop  and  copper-smelting  establishments.  Particu- 
larly at  this  port  the  machine  .shop  is  extensive,  and  turns  out  all  kinds  of  mining  nuichinery 
and  other  re()uircments.  ("aldera,  of  the  four  port.-i,  is  the  only  "port  of  entry "puerto 
mayor  but  at  eaiji  pott  wharfage  and  shif)pping  facilities  are  good.  Unloading  and  load- 
ing of  vessels  is  dont'  in  launches,  a  usually  smooth  sea  facilitat'..g  .-^ame.  Public  roads  are 
fuiriv  good,  while  Government  engineers  at  present  are  surveying  for  new  and  repairing  the 
old  ones. 

8.  Plea.se  lind  t  he  purport  of  this  inquiry  wit  h  your  request  regarding  the  other  three  ports, 
embodied  in  the  al)ove  answers  and  .statements,  which  I  may  ad<l  hold  good  for  the  entire 
Province. 

Trusting  this  report  will  meet  your  purpose,  I  remain  at  your  .service. 
Yours,  very  respectfully, 

.loUN    (  '.   MOKONG, 

.{)iitric(in  Coiisiildr  Aiynt. 


E\[iiijiT  L)  bi. 
An>:>rer  of  Anifvlcan  C(>n.<:ular  n<jent  at  Coijniiiibo,  Chile. 

.Vaiericin  Consular  A<iENCY 

Caqnirnho.  Clide,  April  ,'.S\  liKlo. 

Mv  I)k\u  ."-"ii;;  Since  the  receipt  of  your  li'tter  of  February  IS,  I  have  been  trying  to  tind 
the  inforntation  a-^kcd  for.  but  owing  to  the  custon^-hou.se  statistics  being  kept  in  the  head 
office  at  N'alparaiso.  1  regret  that  L  can  not  give  same  as  detailed  as  1  could  have  wished. 
The  consul  there,  no  doul)t,  will  supply  some  of  the  point >  wanting  in  this. 

1.  Imports  and  e.\(K>rts  to  and  from  the  States,  to<:cthei-  with  other  foreign  countries,  are 
all  grouped  imder  one  ht  ading  in  the  customs  here  "  I'oreigti."  It  would  be  a  long  and  tedi- 
ous woi-k,  and,  1  fear,  t"ar  from  ai'curate,  to  try  and  s«'parate  the  diU'erenl  items.  This  is  done 
in  Valparaiso. 

From  the  aichivcs  of  this  oilice  I  can  fui'uish  the  l'ollowu\g  reexports  to  the  L'nited  Slates 
for  the  last  two  years  (values  in  Lnited  States  gold): 

t'hinchilla  skins  bv  Panama: 

\<i)(yA,  )(t,(»9.s;''   dozen iHoT,  K^  !)4 

UK)!.  l(),77t)',''.  dozen 193.  o98.  14 

Copper  bars  bv  Panama: 

\{U\,  t;;r)',lXH)  kilograms l.")!,  (I;'),S.  4t) 

UM)4,  1,!K)S,  HO  kilograms 492,  :M'_'.  1)9 

Cooner  bars  bv  Magellan: 

'  "UH«,  1,()U),(MH)  kilograms 2.')(),  2Vj.  54 

U)()4,  7:it),ti()()  kilograms loL,  S(H).  10 

Orv  salted  goatskins  bv  Magellan: 

\\m,  lt)7,o94  kilograms 48,  949  10 

nm,  ;i8,lS9  kik)grams 10,  28;.  lio 

Dry  .salted  goatskins  bv  Panama: 

1904,  1,9-tO  kilograms 4ti.V  .30 
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Magnese  ores : 

19()3,  5,r)9(),H;:M)  kilograms $4()  7t)4.  ytj 

Walnuts  by  Panama; 

VMi,  .'i6,;]13  kilograms,  sacks 5, 808.  5() 

Walnuts  by  Magellan: 

HKJ3,  '48,825  kilogranis 5^  0;^  10 

1904,  104,818  kilograms o^  303  40 

Algarrobilla: 

HK)4,  108,8()3  kilogrums 4,  543.  40 

Gold,  silver,  and  eopner  ores: 

1904,  127,9<)5  kiloj.:rams 5,  375.  30 

2.  Freiglit.s  vary,  and  a.e  generally  arranged  by  tlie  hind  oMiccs  at  Valparaiso.  In  g^nt- 
skins,  for  instance,  according'  to  the  printed  list  sui)plied  to  the  agencies  iiere,  by  I'anai.ia 
is  9iiO  Un.;ed  States  gold  against  45s.  t  >  tiOs.  by  Magellan  Strait.  Chinchilla  skins  go  as 
treasure  and  pay  IJ  per  cent  on  value  either  way. 

3.  The  dilFerence  in  frj'ight  rate.s  from  Einope  to  Cociuimlu)  must  be  prohibitive,  as  to 
my  knowledge  no  goods  come  by  that  route. 

4.  The  main  cau.se  that  prevents  t^reater  movement  must  be  the  dilference  in  freight. 

5.  P^xports  to  the  United  States;  Manganese,  goatskins,  chinchilla  .skins,  wool,  algarrobilla, 
walnuts,  bar  copper. 

import.s  from  the  United  States:  Canned  goods,  perfumery,  tobaccos,  paints,  cils, 
musical  instruments,  jparafTui,  lubricating  oils,  pine  grease,  "agricultural  aid  mining 
machinery,  oak  staves  for  barrels,  Oregon  pine,  hardware,  safes,  and  gt  neral  m-  rchandiscv 

0.  Irnports  from  Europe;  Fire  bricks,  coal,  coke,  pig  iron,  groceries  machinery,  wines 
and  soil 'ts,  earthenware,  porcelain  ware,  wiapping  and  otiier  pa|)ei-s,  empty  bottle.s,  corks, 
capsules,  etc.,  plain  gla.ss,  bar  iron,  galvanized  sheets  corrugated  iron,  mining  steel,  rails, 
dry  goods  of  all  kinds,  hardware,  dnigs,  stationery,  perfumery  and  fancy  .soap>,  cutlery, 
gla.ssware,  musical  instruments,  candles,  matches,  teas,  tobaccos,  jmints.  and  oils.  ' 

Exports  to  Europe;  Coppi-r  in  Ixirs,  cc|)per,  silver,  manganese  mul  c(tbalt  ores,  goat  and 
kid  skins,  neat  hides,  honey,  wax,  barley  for  brewing  and  fodder,  (hopped  luid  compiessed 
alfalfa,  wool,  algarrobilla,  chinchilla  sk'"s,  (|uillai  i)ark. 

The  ])roducts  of  the  province  and  in  the  vicinity  of  this  port  aic  \arietl  and  aiiundant. 
Principally  for  the  sup[)ly  of  the  northern  provinces  potatoes  and  all  kinds  of  vegetables  unil 
fruit  !>re  grown  in  great  abimdance;  also  wheat,  barley,  maize,  bt'ans,  alfalfa,  etc. 

A  class  of  grape  for  raisins  is  greatly  cultivated,  and  spirit  (pi.sco)  is  made  from  ,-()eeial 
"las.s(>s  of  grapes.  Holh  have  an  extensive  ami  increasing  sale,  with  some  demand  for  the 
reighboring  Republics.  Sun-dried  pi'uches,  figs,  etc.,  are  sent  from  here  to  the  northern  and 
.s(  uthern  pro\  inces. 

'.^attle,  sheep,  liorNcs,  nniles,  and  donk(\vs  are  bred  and  sent  north  iii  (■onsideral)^'  (|Uan- 
tities.  The  nniles,  horses,  and  donkeys  are  not  very  large.  i)ut  haidv  and  do  good  work  on 
scanty  food. 

In 'ninerals,  copper,  iron,  and  inanganeseo'cs  are  in  great  abundance.  Silver  and  gold  are 
also  worked,  iogether  with  cobalt,  sulphur,  etc.     There  are  no  coal  mines  in  the  province. 

Nunerous  streams  run  from  the  Cordilleras  to  the  .sea,  which  supplv  the  <-ountrv  with 
irrigation  and  might,  be  used  for  producing  {xmer  for  electricity  and  otlier  f)urpose.s!  The 
river  Co  |uimbo  close  to  lu'ie  has  an  approximate  gradient  of  1  j  per  cent,  with  a  cal<  nlated 
2,(HK)  litu-s  water  per  minute  in  drv  years  The  valleys  down  \vhi(  h  the  rivers  run  are 
mostly  narrow,  and  the  hills  rise  sutldeiily  on  both  sides. 

The  rcsonrecs  of  the  country  are  practically  undeveloped. 

N'eryn    cectfully,  Andkkw   Kkkh. 

AllttlUVIl  Cu/(,\(//((/    Ailrlit. 

Hon.  .1.  L.  Hki.stow, 

Spriiiii  I'linarnn  Hdiirixiil  ('onuiiisylont i\  \\  .isfiiiititim,  D.  ('. 


lASV  OK  ySK.SI  IONS  SK.N  r  TO  .\.MK.l!ir.\N  (()N>rLS  .\NU  rONSl  I.AK  AliKN  rs  IN  fKN  rit  \i.    VMKRK  A 

AND    .MK.XUO. 

Cou)N,  l.srnMi's  OF  Panama,  Fthniarij  {.'>,  luo.',. 

My  Dear  Sir;  x\s  indicated  in  a  letter  irom  the  Secretary  of  State,  which  you  doubtless 
have  received,  I  beg  to  make  the  following  iii'juiries,  and  ask  that  you  forward  vour  reply 
to  me  at  Washington; 

What  are  the  shipping  facilities  of  Pnnta  Arenas  by  sea — that  is,  how  many  steamship 
lines  make  regular  calls  at  thai  port,  and  how  many  make  irregular  calls  tlu-re  during  tho 
year  < 
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Wliat  is  tho  nationality  of  each  of  the  steamship  hnofl,  and  how  ofti  a  do  they  make 
regular  calls  ( 

I  low  raiiny  go  north,  and  how  many  sotiih? 

Is  Punta  Arenas  the  seaport  for  any  important  interior  townj 

What  are  the  wiiarfage  facilities,  and  who  own  the  wharves < 

Are  the  wharves  free  to  all  vessels;  if  not,  what   are  the  rates  charged  for  wharfage 
privileges,  and  are  the  rates  the  same  to  all  ships < 

What  are  the  priiuiprl  products  exported  and  imported; 

What  are  the  principal  products  and  resources  of  the  countrv  in  the  vicinity  of  this  port? 

Are  the  resources  well  developed,  or  are  they  in  1i  state  of  development  ( 

What  products  are  exported  and  imported  hctween  the  I'nitcd  Sliitts  and  this  port,  and 
\\lii;t  course  does  this  conunerce  take,  via  Snii  Francisco  or  via  Paiianii^ 

Are  there  any  impediments  in  the  way  of  shipments  of  either  Ai/icrican  or  European 
(  ommerce  v'a  Panama;  if  so,  whti»  are  they< 

An  early  and  full  reply,  as  ((uickly  as  is  eotivenient  to  you,  would  Ix' greatly  appreciated. 
N'ery  regpecfullv, 

*         f Signed)  .).  L.  BiiisTOW, 

Special  Punamii  Rail  road  ('nmmisxioner. 

This  letter  sent  to  following  also: 

Charles  Holmaim,  consular  agent,  San  .hian  del  Sur,  Nicaragua. 

Henry  Piila/.io,  consular  agent,  Corinto,  Nicaragua. 

William  Heydeii.  consular  au;ent.  Amapala,  Iloiidunis. 

John  .IcMikins,  consul-general.  San  Salvador,  Salvador  (as  tn  Kl  Tnunft)). 

.Samuel  V .  Lord,  consular  agent.  La  I'uion.  Salvador. 

Heru'y  Ilu.^^.sey,  consular  "gi-nt.  La  Lii>crtad.  Salvador, 

Frank  Wager,  consular  agent,  A<'HJutla,  Salvador. 

Frank  Sims  Swan,  constilar  agent.  .San  .Ios(>  dc  (iuatemala,  (ruatcmala. 

Hon   Leon  A    Marque/,  American  consular  agent,  Punta  Arena.s,  C'usta  Kirji, 

t  lul  (i.  Ileiiman,  con.-ular  agent,  Chainperico,  tlualeuiala. 

.•^amuel  Walt'ord,  con.sular  agent,  Ocns,  (uiateniala. 

(ieorge  W.  DickiiKson,  consul,  Acapuho,  .\h'\ico. 

K.  \  an  MiKie,  cniniuercial  airent,  Man/an. ilo,  Mexico. 


Exiiuur  1)  i  {. 

Anoffv  of  till   Aiiiiricdii  cuiisitlnr  niji  nl  at  San  Juan  ilil  Sur.  XifaiiKjua. 

AmKUH  AN    ('O.NSlI,.Ut    .Sk.KVU  K. 

Sim  .1  Hiin  (ill  Sni\  Xiriiraiiuii,  March  17.  J'JOo. 
J.  L.  Buisrow,  Km{.. 

Spicial  Panaiiui  fiailroml  Contnii <xii)ner,  W'ashnnitnn. 
Hkak  Siu:   Your  esteemed  favor  dated  Colon,  the   Kith  of  February,  was  leceived  by 
last  mail,  and  now  I  have  the  honor  to  answer  same. 

1.  'rhe  <<nly  steamship  line  that  makes  regular  calls  at  this  port  is  the  I'acilic  Mail  Steam- 
ship Company,  ai\d  about  three  tinu's  a  year  the  Kosinos  Line,  a  (lerman  coini)any,  culls 
here  when  there  is  cargo  for  them  to  leave  or  to  take. 

2.  Tlu'  Pacil'c  Mail  Steamship  Company  is  American,  and  the  Kosinos  Line  Cierman,  as 
1  -iaid  l)efore. 

3.  Two  of  the  I'lieilic  MmII  Steamship  Company's  steamers  cai!  going  north  d\i<\  two  soutn 
i.Hih  month. 

4.  .San  .Juan  del  Sur  is  the  .seaport  fo^-  the  town  of  Rivas,  ca[)ital  of  the  department  of  the 
-ame  name,  but  also  part  of  the  imports  and  exports  of  the  town  of  Cranada  are  made 
ihrongh  this  port 

,').  Thert"  i-.  oiilv  an  old  wharf,  and  owned  by  ilie  (iovernment.  to  which  goods  are  brought 
in  lighters  from  the  steamers  and  shipped  the  same  way.  The  Cuvernment  has  contracted 
the  t)uilding  of  a  new  wharf  witli  i)rivate  parties. 

t).  The  steamers  anchor  about  5(H)  yard.s  from  the  wharf.  There  are  no  wharfage  chaiges 
whatever  for  steamei-s.  but  owners  of  goods  shipped  or  received  have  to  pay  $2,  Nicaraguan 
currenev,  per  ton  of  weight  or  measurement.  (Actual  value  of  Nicaraguan  currency,  IK). 45 
for  $1  gohl. ) 

7.  .\lmost  evervthing  needed  is  importt'd  in  Nicaragua,  there  being  no  factories  to  speak 
of.  The  exports  from  this  port  are:  Lh'e  and  hard  wcK)ds,  as  fustic,  cedar,  mahogany,  etc., 
hides,  India  rubber,  deerskins,  indigo,  coffee,  and  ccitton.  This  last  for  the  first  time  this 
vear. 
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8.  \'ery  little  Ls  produced  in  the  vieinity  of  this  port.  Cotton  and  indipo  are  planted  on  u 
Braall  scale.  Tliere  are  .some  coil'ee  and  cocoa  p  antations  in  this  di.strict,  but  the  cocoa  is  not 
exported,  all  hein^  coii.sunied  in  the  country. 

9.  The  resources  are,  in  my  opinion,  in  a  ,stat<'  of  development. 

10.  With  very  little  exceptions,  all  the  export.s  from  this  port  j^o  to  New  York  via  Panama. 
Imports  from  San  Krancisco  are  principally  flour,  wine,  fruit,  and  provisions  of  '/very  kind. 
From  New  York:  Barbed  wire,  all  kinds  of  hardware,  petroleum,  dry  goods,  drugs,  etc. 
All  goods  from  New  ^ Ork  come  via  I'anama  Railroad  ('o'^pany  and  Pacilic  Mail  Steamshij) 
Company;  from  San  Francisco  direct  by  the  .same  steamship  )«ne. 

11.  'rher(>  are  no  inipediincMits  whatever  in  the  way  of  shipments  of  c'ther  American  oi- 
European  commerce. 

As  stated  before  (this),  your  letter  arrived  l)y  last  mail.     This  e.K|)laiiis  the  «lclay.     Any 
other  information  you  may  need  will  be  promptly,  and  to  the  best  of  my  knowledge,  given. 
Awaiting  your  conniiands,  I  am,  dear  sir,  your  obedient  servant, 

CllAKF.K.S    llOLM.W.N, 

,  American  ('o».su/a;'  Agent. 

Fxuinrr  I)  15. 

Ansinr  oj  Auttncan  consular  wjfml  at  Coriiito,  Xicaiwjuu. 

CouiNix),  NuAUAoLA,  Mciirli  in,  lOOo. 
J.  L.  limsrow,  Ksc]., 

Sjx'cuil  Panama  Ralliinul  Cnnunixsioner,  Washinijton. 

Di:ar  Sir:  Your  favor  of  Fel)ruarv  Ki  duly  received,  and  am  glad  to  reply  to  your 
questions: 

Two  regvdar  steamshi|)  lines  <all  at  Corinlo,  the  I'acilic  Mail  and  the  Ko^iuos  Line,  the 
former  an  American  and  the  latter  a  Oernian  line. 

The  Pacilic  Mail  calls  si.K  times  a  month  and  the  Kosmos  two.  The  luiir  of  cnch  line  go 
north  and  the  half  .south. 

Corinto  is  the  seaport  of  all  Nicaragua. 

No  wharf  so  f..r. 

Principal  export  is  coffee. 

Principal  inipoils  are  general  nieichandise. 

Principal  product  of  llie  country  in  the  vicinity  is  sugai. 

Tl-3  resources  have  to  be  developed. 

Products  to  the  United  States:  Rubber,  hides,  skins,  and  some  coUVe  -  to  New  York 
principally. 

Imj)orts:  Kerosene,  wire  Imm  New  York:  flour,  canned  goods,  and  wiiio  from  ,Sin  Fi'iui- 
cisco. 

Cargo  to  and  from  New  York  goes  \  ia  Paruinut. 

No  im])ediments  via  Panama. 

Yours,  very  1 1  idy,  Henry   Pai.a/.io, 

Ainerioin  Consular  Aqent. 


Fxuinri'  1)  10. 
Answer  of  American  r()iif<iilar  mjent  at  AmniHila,  /londuraa. 

CONSri-AR    SkRVU  K,   I'niTKI)    SrATKS, 

AinajHila,  Honduras,  Marcli  .JO,  I'jOo. 

Dear  Sir:  I  have  Ihm'u  favored  b;,  your  esteemed  letter  of  February  Iti,  which  1  lu-.ve 
the  honor  to  reply. 

The  only  steamslu})  line  that  makes  regular  calls  at  this  port  is  the  Pacific  Mail  Steam- 
ship ("ompany,  of  American  nationality.  The  Kosmos  Line,  Cierman  nationality,  make.s 
irregular  calls.  No  otlier  steamshi(.  lines  call  at  Amapala.  The  Pacilic  Mail  steamci-s  call 
twice  a  month  going  north  and  twii  \  a  month  going  south.  Alnait  the  same  iumdwr  of 
stoanxpra  -sends  the  Kosmos  Line,  but  without  itinemrv. 

Amapala  is  the  only  .seaport  for  the  Pacific  coast  of  Honduras,  and  the  most  important 
towns  in  the  interior  receiving  their  goods  through  this  port  are  Tegucigalpa,  the  capital  of 
Honduras    .^omayagua,  Yuscardn,  Choluteca,  Pespire. 

There  are  no  wharves  in  Anuvpala.  The  shipping  is  made  by  launches  belonging  to  two 
commission  houses  at  the  rate  oi  $4  silver  ($1.75  gold)  nei-  ton. 

The  principal  products  exported  are  raw  gold  and  silver,  concentrates,  hides,  and  some 
coffee.  The  piincipal  imported  gootla  are  mining  machinery  and  supplies,  dry  jroocls.  kero- 
sene, wines  and  spirits,  and  Hour.  . 
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The  j)rincipal  itsouiccs  of  the  couutiy  in  tlio  vicinity  »>f  this  port  are  the  initiiriij;  iiulustry 
Mild  a  low  cofroc  plaiitaiions.      Both  are  in  a  state  of  (iovdopnuMit. 

Tiie  produils  inipoited  fioni  the  United  Stales  via  I'anania  are  chielly  niacliineiy  and 
niinirifi  .snpplies,  cotton  j^oods,  kei»xsene,  barb  wire,  dni^s,  and,  from  San  Francisco,  flour, 
caiiiied  floods,  wines.  The  exportations  from  here  to  tlie  United  States  via  I'anania  con- 
sisl  chieflv  in  raw  fjold  and  sdvcr,  conceiitrntes,  hides,  iiuhn  nil)l)er;  to  San  Francisco, 
nearly  only  concentrates. 

The  impediments  in  tlie  way  ol  shipnienl.s  of  eiihci'  American  or  Kuropean  commerce 
via  Panama  consist  in  the  iiigh  rate  of  freii;hts  and  the  had  iiandliti}^  of  the  mercliandise  in 
the  transshi|)nu>nt  at  the  Istlmuis. 

Very  respectfully.  \V.  IIkydkn, 

AiiiirU'ith  ( 'tiiisiildr  Aijcnt. 
ilon.  JosKfn  L.  Bui.sTow, 

Sjiecial  PandiiKi  liaitroad  Commlnsiontr, 

War  Ihjxiilmi  ttt,  W'li.shiniilnii. 


K\Mnur  \)  17. 

Ansirei'  of  Aimruan  coit.siilni  aijiul  at  ht  Lihnlad.  Sal  in/or. 

VttSAii.Mi  Skkvk  I..  l'Nrri;i)  Sr.vrKs, 

La  Lihertad.  Sdlnnldr.  Manh   U'>.  I'JO'k 
Hon.  JosKk'u  L.  Buisiow, 

S]>tii!il  PaiKiiKii  liadroml  CoiiindMiiiiiir. 

War  Dt jMirtiiit  1(1,  Witsluniilon. 

Dkah  Sin:  Tlic  followinu  aiiswcr.s  aie  in  replv  to  vuiir  letter  dnled  Colon,  I'\-I>ruarv  H), 
J!K)"): 

At  thi,4  port  ther'^  is  one  reirnlar  steamship  line.  \iz.:  Tlie  Pacillc  Mail  Steiimship  Line, 
of  San  Franci.sct)  (American).  The  Ivosmos  Line,  of  Ilamlmnjj  ((ieiinaii),  makes  irregular 
culls. 

Tlic  Pacific  Mail  boats  touch  here  six  times  a  month,  three  uj)  and  three  down:  (ierman 
line,  about  one  steamer  eat'ii  way  per  month,  except  <lurin^  the  coU'ee  crop,  when  ihcy  call 
oftener,  from  .lanuary  to  Anril,  inclusivtv 

La  Libert'id  is  the  seaport  for  San  Salvador,  Sanla  Ti'cla,  and  San  N'icentc.  Mrrchan- 
ilise  is  iiauled  l)y  road  in  ox  carts 

There  \^  one  iron  pier,  owned  by  "La  Compania  del  MiicUe  de  La  Lihn tad,  San  Salvador." 
.Ml  merchandise  is  lit;hteied  and  towed  i'ctweeii  ship  and  piei'  by  a  steam  tuix.  \  esse'.s 
anchor  in  ojjen  roadstead  three-fourths  of  a  mile  from  pier,  in  alxiut  10  fathom.s  of  water. 

1  inclose  whaif  chiir;;es,  and  also  tarill'  list  of  the  Ajrencia  S.'ilvailorena,  for  ei.ibarking 
and  di.sembarkin*:  mcrehandi>e." 

Kx[)orts:  Collee,  balsam,  hides,  imli^o,  su;^ar.  and  ruliber. 

Imports:  All  kinds. 

Pi'inci[)al  pnxhicts  same  as  expoHs. 

Cojl'ee,  hides,  indigo,  sugar,  are  well  developed.  Rubber  is  in  a  stu  e  of  dcvelo]>ment 
and  reported  to  l)e  o\  good  (piality.  Collee  is  r'xported  to  Ijofh  San  I''ra"ieisco  and  New 
^  oik.      Hides,  balsam,  indigo,  and  r\il)bcr  all  go  to  New  '^'ork:  sugar  to  Sen  Francisco. 

There  are  no  Inipedinu-nts  in  the  way  of  shipments  via  Pamima. 

I  have  the  honor  to  be,  sir.  your  oljedient  .servant.  11.  Ili.ssr.v, 

Amtncti/i  ('i>n.\'i(l(ir  A'i<iif- 


FxiUHir  \t  is. 

Ariftiirr  of  Aintnciin  comottar  (ii/erif  at  Oros,  (i itdti  miilii . 

Hon.  .1.  L.  Biti.srow. 

Specttil,  Puiuiii'ii  Rdilroad  ('oiianismorifr. 

War  Ih  jxirtiiii-iif.  Wnshiniiton. 

OCOS,  (It  ATK.\I.VI..V. 

In  reply  to  your  letter  of  Febniary  lb.  HHt."),  will  state  the  sliijiping  facilities  at  Ocos  are 
bv  lighters  through  the  siuf  since  tlie  pieis  were  destroyed  i)y  the  earth(|uake  and  erujjtions. 
KcKSUKts  ((ierman)  Steamship  Line  makes  irregular  calls  at  Ocos.  I'acitic  Mail  irregidar — 
only  one  steamer  in  about  one  year  or  more. 


o  Not  rec'ivi'd. 


•«•!■ 
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Ocos  is  tlip  outlet  for  the  Sun  Mnrcos  coffee  district,  luid  iiii  importiint  pctrt.  No  wimrl. 
The  chHrycjs  are  as  follows:  Kor  all  vessels  receiving  aiui  (lispiitcliiiij;,  $fW  currency;  per- 
mit to  load,  $2;  to  unload,  $2;  shipping,'  list  for  custoiu-liouse,  2.'")  cents;  cUaranco,  $2; 
boat  hire,  $10,  or  *1 1  f.2.*)  bills  for  all. 

The  principal  products  exported  are  colFce,  hides,  rulilM-r,  and  some  timln'r.  They  are 
in  a  stat(>  of  development. 

All  kinds  of  products,  hot  h  from  United  States  and  from  Kiirope,  by  the  way  of  San  Fran- 
cisco and  Panama. 

Since  June  1."),  last  year,  there  have  l)een  nine  (lerman  steamei-s  from  liiis  port  poin<; 
north,  liiirleen  (lerman  steamers  ^oinii;  south  from  this  po-t,  and  only  one  American 
steamer;  hut  that  is  no  criterion  to  <;<)  by  , because  nearly  ail  of  the  coU'ec  crop  of  last  year 
was  siiipped  bv  the  way  of  Ciiamperico,  this  company  beiuj^  unable  to  jjivc  (|uick  dispatch. 

The  [)iers  were  owned  by  a  (iermai\  con\pany  called  I'errie  ('a 'rill  de  Ocos  and  Company 
de  Agency  Anonemo. 

1   know  of  IK)  impc'l'menl   either  of  Kuropean  Vir        .  ii  (■<  nnncrcc  by  the  way  oi 

Panama. 

Voui-s,  rc>pc<n'ully,  Samiki,  W.vi.i'oiu), 

.\:iiir'iriiit  ('(insiihir  A</irif. 


F'xuiHir  n   19. 


,l//.v'/i,"  iti'  A)n(  I  iiiiv.  ci)ii.siil(ir  (i(j(  lit  (it  i  'liflin  jii'iico,  (rudlmiilld. 

AmKIUCA.N    CoNSl  I.AI!    .\(iKNrY, 

I'liii  of  ('hdiKjK  r'tvn.  (iiidtcindlii.  April  -i.  I'JO'), 
Hon.  .1.  L.  Bui.srow, 

SfHcidl  Pdndind  Rdilrodd  ('omiiilssioiur.  Wdffhinflion,  I).  ('. 

Sik:  In  ('oiii|)linncc  with  your  rc(|ucsi  (latc<l  l''cbr\iMry  l(»,  which  I  bcj;  to  ackni)\\lcd^(> 
receipt  of,  I  urn  only  answeiin^  now  (.'wiiiij  to  the  hut  that  I  have  been  compiling  .statistics 
in  reference  to  I  he  matter,  forwarditij;  the  .sainc  under  .separate  cover. 

The  shippini;  facilities  of  Champeiico  by  sea  at  present  are  l)y  two  stcainshi])  lines,  one 
mukiiifi;  rcfxular  <-alls  and  one  iri('i;ulai'. 

The  line  making  rejxular  calls  is  the  Pacilic  Mail  Steam.'^iiip  ("omj)any,  an  American  line, 
and  the  (.th<M',  makiufi  irret^ular  calls,  is  the  Kosmos  Line,  of  llamburir,  (icrmany. 

During  ihe  last  fiscal  year  the  Pacilic  Mail  .'Steamship  Company  made  iKi  calls  at  this 
port,  hall  for  the  north  and  half  for  the  south.  The  steamers  of  the  Kosmos  T.iine  made  3S 
calls  duriufi  the  year  also    17  for  the  I'ii'ied  ?>lates  and  21  for  Kurope. 

Champerico  is  the  .s<'apoi't  foi-  t^uezallcnan>;o,  the  second  larf^cst  city  in  the  Republic, 
San  I'"clipe,  Mazatenan}.;o.  and  Kelalhulcu.  all  of  which  do  a  larj^e  business  in  imports  and 
ex[)orts  to  su|)ply  the  plan(alions.  There  is  also  a  considerable  amount  of  car<;o  handled 
at  this  port  that  formerly  used  to  jj;o  by  the  way  of  Ocos,  owin^  to  the  fact  that  no  Ameiii'aii 
steamers  call  at  Ocos  and  the  dillicull  fa(  iiiti{  s  for  handlini;  carfijo  at  that  poit. 

The  wharfafic  facilities  at  this  port  are  <.roo(i  that  is,  for  an  open  roadstead-  having  a 
lon<;  iron  pier  and  appliances  suflicieiu  to  handle  ."(K)  tons  a  day  of  ordinary  carj^o.  if  ne(v 
essary  and  circumstances  allow,  as  well  as  a  2()-tori  crane  for  heavy  wciijhts.  All  shipments 
are  mad(>  to  and  from  the  pier  by  lij^hteis. 

The  wharf  <'harp"s  ar(>  tiie  same  on  all  (•arir<i  handled,  refjnidless  of  the  steamship  liiu^ 
carryini;;  it,  and  by  law  no  distinction  can  be  ma>'e  for  or  ajiaiiist  any  company. 

The  prir.cipal  exptirts  are  coU'ee,  i-ui)bcr.  hides,  and  skins,  and  in\poi'ts  of  ijeneral  mer- 
chandise, which  piiiuipaily  coiik's  from  iMnope. 

The  plantations  in  this  disti'ict  were  somewhat  damajji  il  by  the  cruptior!  of  the  xolcano 
Santa  Maria,  October  2!?,  HK)2,  but  at  the  present  tin'-  are  better  developed  than  before. 
and  the  crop  of  coU'ee  has  Immmi  at  least  2.")  ja'r  cent  ni""'.'  than  for  the  past  live  years  this 
season. 

The  principal  products  exported  to  the  L'nited  States  are  colb'c,  hides,  and  rubber  for 
New  York,  which  arc  shipped  via  Panama,  and  coH'ce  for  San  iManci.sco  direct,  but  most 
all  other  merchandi.se  ^^o  to  Kuro|)e.  Flour,  corn,  hnnber,  and  provisions  are  imported 
from  San  Fii.:..-'sco  direct;  other  merchandise  via  Panama  from  New  York.  No  cart^o  is 
shipped  to  this  port  from  New  York  or  other  eastern  States  by  way  of  San  Francisco. 

The  most  important  drawback  tc  sliipn\ents  fi-om  here  to  the  United  States  and  lOurope 
via  Pf.nama  has  been  the  exclu.sive  throu<i;h  billing  in  connection  with  Atlantic  lines  by  the 


Pacific  Mail  and  Panama  iiailroad  Company  and  lack  of  suflicient  tcmnage  by  the  .same 
line,  thereby  allowing  the  Kosmos  Line  to  get  part  control  of  collee  shipments  to  Europe 
via  the  Straits  of  Magellan.  Any  amount  of  coffee  has  been  shipped  by  the  German  line 
that  had  been  orderecl  shipped  via  Panama,  owing  to  the  lack  of  space,  and  in  some  instances 
animosity  toward  the  Pacific  Mail  line.     This  year  the  Peciiic  Mail  has  given  this  port 
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iiinri'  s|mc(>,  iiiipioviiif;  a  little  on  fctriiior  vciirs;   Iml  even  allowiiif^  this,  one  of  tlw  (icrimui 
-t('iuii('t>*  alDtic  took  'J().(XK)  l)aps  frotn  h-rt-  v/liidi  would  liav<'  froiio  via  I'aiinina  had  they 


hill 


I  Sllll 


K  ,iMif  toiiiiai'tv 


rnistinj^  the  information  and  statistics  will  nu-ct  with  your  approvul,  I  iTinain,  sir, 


Your  olM'diciit  servant 


ilon.  .1.  L.  BiMsTow 


Caki.  (I.  IIkitman, 

An((rir(iii  ('nnsiilar  AyrU, 

AmKKK  AN    ('t>.\Sl  l,A|{    A<)KN;'Y. 

Port  of  Chdiiifti lici),  (luateiuala,  April  If),  1'J05. 


SjH'cidI  Pdiiania  /iailrond  Cominiftsioiitr,  Witshin/jtoii,  I).  ('. 

Sik:  In  conforinity  with  my  letter  of  April  '.i,  UK)"),  1  lake  pleasure  in  forvardinj;  fl 

statistics  H'ferred  to,  which  show  the  exports  from  this  port  from  July,  1*H)2,  to  March  M, 

UK)."),  und  in  addition  may  say  that  tiiis  season's  crop  will  reach  ;UK),(KK)  Im^s.  if  not  more. 
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Your  oliedient  servant , 


August 


Si'pti'inlior. 
I  'rtohcr. . . 
Vdvi'iiiber. 
UcccnihiT. , 


liiiuiary. . 
.'•■'.'liruary 
Miirch. . . 


'iital 


MoiUh. 


v.m. 


VM)r< 


Month. 


Caki,  (i.  IIkitman, 
Aiiinicdii  ( 'uiixiildr  Agent. 


IlLV  1.  I'.iitl.  TO  MAIICll  :il,  I'.KC) 


Clciin  cdiri'i 


Hh 


I'll   I'Olll'C, 


Skins. 


Hiigs 


."i.s;^ 
.■i,(rj7 

S2II 
2. :.;(:( 
;i,.'.:(i 

7.241 


',i.s>or 

14,72*1 
2.'),(»21 


h:i2,(tO<l.} 

712.7*17' 

114,S4^ 

:f47,704 

4S7.I17U 


Hags 


4,. 'it  11 

ll,s 

1,47N 

4,a'>U 

11.  ;i2(i 


111.  1.'. 


r.ick- 

agi's. 


I'ouiu! 


42:i.  r,-s.iy 

lllKI,  S2."iij 

i4.,s:«i' 
HCi.  S21I  I 
.■)4U.'.KU   ! 

i,2;C),i,i.".(i 


11 


:»  i:>6 

UK) 


l,17« 
I4<l 


l.:i!tl,4.".l 
2,(),S4.247 
.'{,  ti.iii,  1 1'.t.^       2O,0()7  I    2.(i;«),')70  i 


2.  .'144,111111 
14,2."il  j     l.s7!i,im!) 


I(i,.".ii:!.(i7:i'. 


7ii.4:ix     io,on:!,."i:«n! 


l.tWH 
7,4;iO 


|{iilili(>r. 


Biilcs.  I'diini 


lH-V  lliilc: 


Siig.ir. 


.Miscellaneons. 


.Nnin- 
Imt. 


iinds.    Biigs   l';ii|] 


ilgc: 


I'diuuIs, 


.Inly 

.Vngiist .  . . . 
Supti'inhiT. 
October. . . . 
N'ovonilicr. 
I'cccinlirr. . 


I!i(l4. 


44 


4.4.V2 
:',.  ,s:«i 
1 .  (ItiO 
7.44.< 


■.m 


•t(i.', 

1124 
illMI 


•(1.47 


rs;!        14.N()!I 


7..iiiU 
1 1 , 2:i2 

1(1.  .MK) 
1I.442 


:i4:i 


tll,2tU 

Hl,j 

71,173 


Ffl 


iiarv .          

riiarv 

.'i.'i 

i:i 

;{Oti 

10, 102 

2,  7«2 

."i.'i,  2',ill 

.{ 

:«)() 

rch 

.S4() 

(1,077 

12. 
107, 

2114 
ii:i!i 

Tdlal 

;j 

;{oo 

1 1 ,  (127 
3,  WS 

2.  48.5 

l.'il.  137 


KKCMTllL  Vll'OS. 
'acilic  :ind  Atlantic  lines. 


I'MrkiiL'r'^.   '      I'cilinils.     i 


Tons. 


Ila!nliurg-.\incriciin  Line 

Koyal  .Mail  Sti'iiin  i'acktt 

I'aiiania  HMilroiul  .■^tciiinshii>  I, inc.  .New  ^'ork... 
i'liciric  Mail  Stoanish'.p  Coiniiuny.  San  Francisi-i). 

Kosinos  lano 

I  larrisdn  A:  LcylHic.i  Line 

Cia  Tras  dc  Hurccldnii 

Ciu  (icn.  Tras 


Total. 


)u.  270 

<),0.'.f),3;RH 

4,.52H/„ 

2."i.010 

3.23Ci.<.l4.')l 

l.(il8  S 

!l,.'.l.s 

1.040,73(1 

-'MJ 

•211,  7(14 

4,  1(13,  .323 

2.081:f!i 

24.984 

3.34(>,(I73 

l,ti73,\, 

273 

37,401 

l.-w 

22, 840 

424 

()4,  7.')3 

;«is 

l.J9,;«)8 

20,977,41:? 

10.  488j(g 

mmmmm 
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HKI'OUT    Ol'    .loSI'lMl     L.    lllil.sl'ONV 


KXl'OUTS. 


'illy  U  1902,  to  June  .U).  I'JOJ. 


July  1,  Um,  to  June  30,  tOO.\ 


('loan  roll' 


c'<,> : 

liu).'s .  . , . 

roanclH.  . 
SI'cll  coll'eo: 

Ba^js ... 

Pounds. . 
Skins- 

I'uckujjes. 

IVhmuIs.  . 
Riil)l>«i  ; 

Bale  i. . .  . 

I'oiiiuls.  . 
Dry  hides. 

NunilMT.. 

I'oiinds.  . 
Sugar :. 

liags 

PdiuuLs.  . 
MisccllatK'ouH: 

I'ackiit^fs. 

Pounds.  . 
Cacuo: 

Pa" k apes. 

I'oiintis. . 


(Ifan  collVe: 


i;0.2t)9 


Hau,: 


'S. 


110,  :<;{> 


'.H),  2-j;{  N\inilM>r lo,  i)7X 

;<<i(i,  C..")?  Pounils 'iOl.'ioti 

Sui;ar: 

m)  Ba^'s 1.1  JO 

lOl.SOO  Poiuxls 21S,  !MH) 

.Miscellaneous: 

:i,  S.jS  I 'aekat,'('s 9()>i 

();{!).  U4'.)  I'oinids 1,S9,  .Slo; 

Cacao: 

',]\)  Packages 

5. 14S  Pounds 

« 

UKSlMi;.V, 

fiiJu  1 ,  i'jiL\  to  Jin,'  Jo,  ion.]. 


Lilies. 


I'liciflf  Miiil  Sti'ii'iiship  ('Diiipiiiiy. . . 
I'lmmii.v  KiiilroMil  .Sli'iiiiiship  Liiu'., 
T'lyiil  Miiil  Steam  l^icket  Ctimpiuiy 

Hiuiiljurti-Aiiu'riciui  Line 

Kosiiios  I.iiK^ 


I'licktiges. 


Cia.  'I'riis.  lie  Uarfclona 

Cin.  (ieii.  I'nis 

P.  S.  II.  Co.  aiidC.  S.  A.  V 

Total 


l'ouiid8.    {      Tons 


48, 4H4 

:«,  2;«) 

14. '.ill' 
40,424  I 

■ir,.'.vx, 

4 .  '147  I 
1,;VJ1  I 


IsO.ius  ;  J:i. 890,9834!        Il,y4.".ri 


o,s4i,;(7n  ' 

:<,'t:M;: 

2..")40,70H 

1.271)1?, 

l,'.»>4,ti2(li 

',iH2; ; 

."),4()<),,S07.\: 

2,7(M);; 

t).-j;f7, '.».■)<) 

;j,  lis/,-; 

■-"J.'.'AS  ; 

I4f,'; 

t)4!»,4!W  j 

;524};^ 

22t),7U:i  ! 

n:n:; 

Jvhj  /,  19(13.  to  Jiiiir  Jii.  WO4. 


I'ucille  .VSjiil  .Steimsiii]]  Coiiipiiiiy . . . 
I'uiuuiiii  I{nilr<)v.'.(  Steuniship  iJiie.. 
Koyul  .Mail  Steam  Packet  Company. 

Haiiibiirp-Anicriean  Line 

Kosmos  1/iiie 

Cia.  'I'ras.  ile  Barcelona 

Cia.  Gen.  'I'ra.s 

.\iistrian  X.  M.  Line 

Harrison  tv  Levland  Line 


Tolnl 


4;i,tJl<) 
2.1,530 
1."),  1.5.') 
7.'),  ins 
40,  ■><.%■) 

;«o 

243 

i:« 
laj 


20L2,'51 


ri,.'i7.'>.:(:i."ii: 
2,02S,ti,s|'. 
2.  l().'i.2ns^ 
K),  17.S.7.'i.'> 
.■■|,.'.23.  .sill 

.V),  :«<) 

;«.047* 
20. 740" 
21,7.SO  : 


26, 542, 879 


:<.2>7;.: 

LOUj: 
l.ai2f.:> 

.'),()w;;; 

2,7f.l1,' 
27|,', 

wn 

10  j.'! 
11;:. 

13, 272;  it 


Carl  G.  llKiiwiAN. 
American  Consular  Agent,  Chainperico,  Guatemala. 
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ExiiiiuT  I)  2(). 


AnHuri  1)/  Avitririin  anmnl  nl  Arnjnilcd,  Mixico. 


C'ONMUI.ATK   <»K    IIIK,    UnITKM   StATK.S, 

Anipiilco.  Mtruo,  Afnil  S,  lUOf), 


Hun.  JosKi'u  L.  I^Ri-iKW, 

Sfitriiil  /'iiiiiiiiKi  liiiiliiMiil  ('Diiiinissioncr,  Wtii^fniiiitnii.  If.  i'. 

Mu:  Kfftiriiijj  1(1  your  cniimniriit  iitioii  of  Kchninry  Iti.  I*.H)').  I  would  iiioMt  n'spcctfully 
ic|iorl  lis  follows; 

1.  'I'linc  Hit' t  w<islcarn^lii|)  liiii'^  inakin;^  ir>i:ulHrialls  iit  (his  poil  .iukIoik'  making  irrc^juiar 


J.  TIm'  riitiioimliii  of  those  making  ii'^^iiliii 


lie  Aiiu'iiraii  iimi  Mexican,  itiid  the  oi;o 


ma 


kin^' 


I  reijnliir  en 


l|s( 


lei'inaii. 


.'1.  The  iiunilMT  (.'oiii^'  eaeli  way  of  Aineiican  is  one  eaeli  week.     Me.viean,  o\w  each  way 


•verv  twenlv  davs.     'I'lie  (leinuui  line  ( 


alK  w 


hencver  it  ims  freii'hi  to  deliver  or  receive 


4.   Aeupnle(»  is  not  ii  seaport  lor  any  important  interior  town. 
■'».  There  MM-  no  whiirfaj^e  facilities  in  AeapuliN.' 


C.  Tl 


iiopi*  m!  frnit^ 


le  pi  iiii  ipai  prodili'ls  e\pi) 


lie.] 


are  dry  hides,  skills,  cot  ten,  limes,  pines,  and  otluT 


s.  Th 


The  resources  in  vicinity  of  Acapuli o  are  undevcloiicd. 


'\|)orls,  such  as  >kins,  limes,  and  other  tropical  fruits,  j;o  to  .S'  n  Frnnciseo;  dry 
hides,  mostly  to  New  Voik.  The  imports  are  principally  f^eneial  mcrchiuidise,  and  como 
cither  wav.  .\t  present  (piite  a  (piantity  of  iiiachiiiery  is  impoited,  iiio>lly  from  San  Fran- 
cisco, or  from  that  way. 

I).  The  only  impediment  in  tiie  way  of  shi|)meiit  of  either  American  or  Kuropean  com- 
inerec  via  ranama  i->  the  exclusive  use  of  the  I'liiiama  l^ailroad. 

Ahoiit  the  conditions  ineviiilin^;  in  I'mi  .\iii,'el.  Sniina  Cruz,  and  Toiinla.     San  tJenito  is 

the  port  of  Tiipacjiula,  a  town  of  "onsideinhle  importance,  as  the  sinroimdin^  country  is 

-omewhat  developed,  producin<;  consideralilc  coHVc,  and  is  expected  to  |)iddiice  considor- 

iiiile  ruliher,  althou<:h  at  present  a  speculation. 

1  am.  sir,  yours,  most  respe(  tfiilly. 


Cil'.OKOi;    W.    I)|(  KIN.SO.N, 

Ai/ii  I  iciiii  ( 'oiisul. 


Ivxiiiiiir   1)  'Jl. 

l.l.sr  OF  glK.STKi.NS   si  H.MH  TKli  TO    IIIK   AMKKKAN   CO.NSIM.   Xl   '■i.;/.ATI,.\N ,   .MKXICO,   AND  HIS 

ANSWKHS     IHKKino. 

('oi.o.\,  I.sTH.MUS  oy  Panama,  February  15,  1905. 

My  Dkah  Siu:  As  indicated  in  a  letter  from  the  Secretary  of  State,  which  you  douhtli'.s3 
have  receivt'd.  1  l)e>^  to  make  the  following  iiujuiries,  and  ask  tiiat  you  forward  your  reply  to 
me  at  \Vasliiiii;tori: 

What  ari'  the  shipping'  facilitii's  of  Mazatlan  liy  sea  that  is,  how  many  steamship  lines 
make  refju-lnr  calls  at  that  port,  and  how  many  make  irrepdar  rails  there  during  the  year? 

What  is  the  nationality  of  each  of  the  steamship  lines,  and  how  often  do  they  make  regular 
calls  f 

How  many  go  north,  and  how  many  .south? 

Is  Mazatlan  the  seap<>rt  for  any  important  interior  townf 

What  arc  the  wharfa.:e  facilities,  ami  who  own  tlu^  wharves '< 

Are  the  whurves  free  to  all  ves.sels;  if  not,  what  are  the  rates  charged  for  wharfage  privilegea 
and  arc  the  rates  the  same  to  all  ships < 

What  are  the  principal  products  exported  and  imported? 

What  an'  the  principal  products  and  resources  of  tlic  country  in  the  vicinity  of  this  port? 

Are  the  resources  well  developed,  or  are  they  in  a  slate  of  (levelopment < 

What  products  are  exported  and  imported  between  tlic  L'niled  States  and  this  port,  and 
what  loursc  does  this  commerce  take  to  the  north,  via  San  Francisco  or  via  Panama < 

Are  tliere  any  impediments  in  the  way  of  sliij)ments  of  cither  American  or  Kuropean  cora- 
mprce  via  Panama;  if  so,  what  are  they  ^ 

Are  there  any  goods  im[)orted  and  exported  between  the  United  States  and  this  port  by 
the  way  of  (njavmas,  going  by  rail  to  and  from  Cluaymas  and  by  water  lietween  (Juaymas 
and  Ma7,atlan? 


nmtpiP 


»»WB»W?'P"*l 


■■■M 


■■M 


•■■I 


<■■■■■ 
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HKPOKT    OF    JOSKI'll     L.    ItUISTONV. 


F'lt>H.s<«  j'ivc  tin-  sniiii-  iiiriiniiHlinii  in  ri'Kurd  to  Shd  IMiih.  Mi-xioo. 

An  cHrly  utxl  full  n-nly  us  (|iiifklv  iis  is  coiivciiictit  tn  you  would  (>«•  liinitly  appn'ciutfd. 
N'i  ty  ri'spiM'tfulIy, 

(Sijjin'(l)  .1    I,   Hiii.srow, 

Si>eci(il  I'iiiKiniti  Hiiiliixnl  ('()iiiiiiis.<<ii}Ufr. 
lion.  lioris  IvAi.HKii, 

Ann  limn  CdusuI.  .]fit:iitliiii.  Mijiro. 


CoNHlt.ATK    SkIIVK  K,  I'MIKIt   SlAIKv 

Mityttliin.  MiXHo.  Mituli  Ja,  l'J(l'>. 
Oon.  J.  li   RitHiow, 

S/itridl  /'iiiiiiiiiii  liiiilnxnl  <  'iHitnil.sxiDiifr,  \Vii.s/tiiKjtitn,  1>.  (.'. 
Sut:  1  Imvo  tlu'  honor  to  acknowledm' tho  rci't'ipt  of  vourconuniuiii  atioii  of  Fi'l)ni(itv  l."i 
KK)'),  and  the  F)t'j)artincnl 's  <lis|)iitcli  under  dult-  of  t-'i'linuiry  I,  MX)."),  iciiucslin^  nic  t.. 
furnish  you  promptly  mkIi  inl'nrinalion  us  vou  iui;;ht  call  for  ri-lalivc  to  tin-  facilities  oi 
8liipf)iiiu.  \vharfaj;e,  etc.,  of  uiy  district,  and  1  take  pleasure  in  inclosiiij^  he'rin  my  report  on 
Kuid  suhjecl. 

1  am,  sir,  your  obedient  si'rvuiit,  Loiis  Kai.skk, 

Annricun  CoiiHul. 

Shippinij  iiHil  ii'hitiihijf  fiu-UitUs  uj'  Mmntlini .  Miricn. 

Ma/atlaii  is  llic  most  important  liu>inc»  center  on  the  s\est  coast  of  Mexico,  has  1S,(HM> 
to  2(),(M)((  inhaliitants,  and  is,  for  Mexico,  a  modern  city. 

It  is  the  headiimirlei-s  of  the  i-'ederai  army  lor  the  state  of  Sinuloa. 

The  State  (if  Sinaloa  has  an  area  of  .'<,"), 7"_'l  s(|inire  miles,  and  has  o\ei- ;{(K»,(KM)  inhahitant--. 
The  State  contains  ahout  l7.ri(HI,(HK)  acres  of  limher  and  Uf;ricultuie  ian<ls,  und  some  nf 
the  hest    nines  in  this  Kenuhlic  are  located  in  this  district. 

The  fjreat  obstacle  to  tlie  full  development  of  the  resources  of  lliis  State  is  that  there  i> 
no  railroad  (  ommunication  with  the  I'niied  Stales,  hut  which,  we  are  assuied.  will  he 
estuhlished  within  two  years  or  less  hy  the  laiildiiii;  of  the  Kansas  Citv,  .Mexico  and  Oiieiil 
Hailroad.  which  will  connect  the  west  coast  of  .Mexico  with  Kansas  City,  as  well  as  an  ex- 
tension of  the  International  iJailroad,  the  survey  of  which  has  just  hei'U  lini-ihed  hetween 
thi.s  city  und  l)nrani,'o  arid  which  will  he  huilt  hy  the  lnternuti(»nal  {{ailroail. 

The  waiU  of  railroad  facilities  is  one  of  the  j:re>itest  iMi|»e(limcnls  to  the  adxancement  of 
the  comnarce  of  this  coast,  and  in  a  few  years,  with  raihoad  connections  and  transporta- 
tion, will  comp(>te  in  the  world's  markets  for  tr'ude. 

The  months  of  -hdy,  .\.U},nist.  .SepiendxM',  and  October  compose  the  rainv  season,  and  no 
one  should  visit  this  .section  (»f  .Nh'xico  ilurin^'  this  season,  either  for  pleasm-e  or  business. 
as  the  continued  and  hea\y  rains  make  trasci  almost  impossible  and  verv  often  dan^'er-ous. 

We  have  an  ideal  climate  during'  ei<,'lit  months  of  the  year,  which  can  not  be  sinpasscil 
anywhere. 

FdcilUUs  of  .\fii:iilt(iii     (firtni  tr(!i)\jn)rftiliiin. 

Pdcijir  StniJ  Stidinship  ConijHtnu.  -This  line  has  three  steamers  per-  month  stoppinij  at 
this  point  en  route  from  San  Francisco  to  Ancon,  Canal  Zone,  and  rctirrri.  The  steairiers 
leave  San  Francisco  each  Snttirdny  at  12  in.,  nrrivintr  here  six  days  later,  but  one  of  their 
steamers  sails  dirvct  to  Aeapulco,  and  does  not  call  in  this  port,  either  on  the  down  or'  ii]) 
trii). 

The  pr'ice  for  a  lirst-class  ticket  to  .Ma/.atlan  is  $-15  gold,  and  for  steer iitje  >■•_>•_'.. 7),  which 
includes  nreals. 

Pacifir  Coa.st  SleaniNhip  Company. —  The  steamer-  Cnrtinio,  beloni^'in^;  to  this  line,  leaves 
San  Francisco  on  the  7th  of  the  month  at  10  o'clock  a.  in.,  and  arrives  her-e  oil  the  i:5th  of 
each  month,  depaitinu  from  here  on  the  evcniri},'  of  the  same  day  for  (lorts  on  the  coast  of 
Ixmer  Cidifor-nia,  culling  in  the  ports  of  Altata,  La  Pa/,  Santa  iiosalia,  Topolobampo,  and 
Ciuuynias,  and  on  the  2()th  of  the  month  the  steamer-  r-eturns  to  this  port  v  ia  the  same  i-oiite, 
and  sails  same  day  for  San  Fi-ancisco,  calling  in  the  ports  of  San  -lose.  Magdalena  Bav,  an<l 
En.senada,  all  situat<Hl  in  Lower  (,'alifornia.  Fa.ssenger  and  freight  rates  ar-e  same  as  on 
tiie  Facilic  ^[ail  Steamship  Company. 

Kosmos  Line. — The  steuiners  of  this  company  run  from  Hamburg,  (Jermanv,  to  San 
Franeiseo  and  Fuget  Sound,  and  art>  intended  mostly  to  carry  freight,  and  touch  liere  twice 
a  month,  once  on  their  up  trip  and  again  on.  their  down  trip. 

The  steamers  of  this  company  do  a  very  large  businesvS,  and  are  fi-equently  compelled  to 
pa.ss  this  port  on  account  or  carrying  a  full  cargo. 

Com/pania  Namera  del  Facifico. — The  former  two  Mexican  coast  steamship  companies  of 
Mazatlan  consolidated  about  two  years  ago  and  fonned  one  company,  and  is  now  known 
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Mini  fItM's  l>iiNiiic««,s  iiii(l»'i'  llif  nniiu-  (»f  "Lh  CompiitiiH  Nnvicru  dfl  Purilim,"  with  h  cnpilHl 
of  $\  ,(>")M,(((M>  Mt'xiiiiii  silver,  ttiiil  tht'ir  flci«t  cotisiMiM  cif  10  sii'tiiiH'i>4,  tliii'f  (»r  four  (if  wliicli 
all'  iii<i(i(>rn  stfikiiiriH.  wiiicli  writ'  liiiitt  in  i'Ji^laliii  itixl  ntv  roiii|iiiiiiti\  <>ly  li«>w. 

Tlifir  ^I'lu'i'iil  iilliccs  nri'  lo<'Ht«*«i  in  this  city,  und  most  nf  the  stockholWiM-M  nn*  iVHidoiits 
uf  ihi-s  city. 

Tlu'  Htoatnorn  iimitc  ii'jjiihii  tiipM  hctwciii  (uju,siiiii.s  hikI  Smi  Hciiito,  Nh-xico,  itnd  way 
|lol•t^t,  as  w<'ll  us  the  |)orts  uf  liowci'  ('iilifoniin,  iitid  do  a  hn>;c  mid  pioliialilc  hiisiiu'SM. 

A'liirinin  siiUniij  rtssfl.i.  Nearly  all  "f  the  Aineiicaii  Haihli^;  \e»:els  Hiiiviii^  hei'e  coilH) 
from  Sail  Knuwiscd,  uiid  are  loiided  wil'i  duiamile,  powder,  fuse,  liimher.  etc.,  sUhle  ii  few 
carry  a  ;,'eiierai  carpi  of  niercliuiidise.  Duriiij;  the  lust  lew  vear>  a  hmited  mimlH-r  of  .\mer- 
icaii  sailing  vesseU  Imve  come  here  loiided  with  coal  for  this  port. 

Foiiiiin  sdiliitii  rfsstls.  These  coiiNisi  mainly  of  (iermnii  ve-<se|s,  maiiiied  in\arial>l\  hy 
(icrmaii  ollicers  and  crewN,  who  hrin^  llieir  latyo  diiecily  fii>m  (ierniany,  l'lii>,'land,  and 
.Spain,  and  ei^hl  months  are  ^miciuIIv  coii'^umed  in  maUin);  the  trip. 

The  ve.ssel.s  coming'  fiom  .Viistralia  in  the  i  oal-cariyinj;  trade  are  nio-tly  forei^;ri  v.'s.seU 
with  mixed  erewn,  ollicers  as  well  us  sailors. 

Th"re  is  a  Unyr  mmdier  of  small  coasting  \e>scN,  mosi  |y  Mchuotici'^,  here,  hut  they  only 
do  a  coast  \N  is<'  I  lade. 

The  hillowiii<.j  slidws  i  he  arrival  of  ocean  xi'ssels  at  the  purl  of  Ma/.atlan  for  the  month 
of  DecemU-r,  1<,M)I: 

.viexicun  sailing  ve.s.sel.-. _    .  .  . 

Mexican  man-of-wui' 

Mc\i<iin  sieanwrs 

Anici  lean  stcamerH 

.\meiican  sailing'  vessels 

( ierman  steamers 

( ierman  sailing  ves.sels 


I  \ 
•J 

•-'1 

s 
2 

3 


Total. 


(^iic^lidii     Is  Ma/.aliiiii  I  he  -cii|iorl   foiii'.\    iniporlHiil   inun? 

.'In.Hwcr.   Ma /a  I  bin  iui>  no  imporlanl  iniciior  low  n  thai  ile|icn(i^  nn  hei'  foi'  purl  facilil  ie-. 

(Question.    What  are  the  sshaifap'  faiililies,  und  wiio  own  I  he  wharves; 

.Answer.  There  are  no  vvharvt.'s  here,  ant'  all  \e.s.sels  load  .md  unload  in  an  open  liay  hy 
ihe  aid  of  li^diters,  of  which  there  is  a  larjre  numher  eiiouirh  to  loail  oi  unload  a  lar<re  \e-,- 
.sel  in  one  day,  or  as  fast  as  the  freight  can  !«■  dischari;ed  from  I  he  vessel. 

(^nesiioii.  What  arc  the  principal  pio(iuct>  cxporled  and  imporlcd' 

.Answer.  The  prini'ipal  products  exported  from  this  porl  are  ;^old  ninl  -ilvcr  liullion.  ore, 
concentrates,  cop|ier  matte,  hides,  (h'ii'd  and  sidled  lish,  shiiiup^,  ixllc,  .Mexican  .-.ilvcr 
dollars,  fresh  toniat<ies. 

'I'he  imports  are  (lour,  hreadstull>.  lire  hrick,  candies,  wa^'nns  mid  \chi(  les,  chi'micals, 
di'uus  and  paleiil  medii'ine,  watches  and  clocks,  coal.  I'ukc,  cotlon  i.'oo(i>  uf  all  kinds,  st<ine, 
china,  and  j^lass  ware,  liher  and  texlUe  <.i;ood>.  dried  and  smoked  li.^h,  canned  <^oo(ls  of  all 
kinds,  fruits,  (h'ie(l,  caiuied.  and  fi'csli;  nut-,  fuiniluie,  ^vindow  and  loi'kin^  {;la.ss,  {grease 
for  soaji  stock,  f^'unpowdei ,  dyiiamite,  ca|is,  fuse  for  .-aine,  inks,  printing  and  writing, 
instrunu'nts  Un-  medical  and  scienliiic  puiposcs,  iidn  and  steel  and  manufactures  uf,  jew- 
elry of  f^old  an<l  siKcr,  eleciiical  ('evices  and  lani|is  of  all  kinds,  leather  and  manufactures 
of,  cement,  marhle,  stone,  musical  insir'  ncnts,  naval  stdics,  oils  and  paints,  pa|;er  and 
sitnfinrierv,  po^l'1Inler^^  phntofrrnphie   po  provisions,   rice,   silk   and    inaMifactures  of, 

spirits,  wines,  and  mall  li(|uors;  staii'li,  t.  mid  mamifaituie.s  of,  toys,  wood  and  imiim- 
factures  of,  wool  and  nianufa<''ures  of,  zinc  .uid  mamifaitures  of,  machinery  of  ail  kinds, 
harilware,  iron  pipes  of  all  sizes,  granite  waii  (1iine.se  mattiiii:.  iul's,  curtains  of  all  kind."., 
notions,  and  hox  sliooks. 

Question.  What  are  the  piincipal  [iroducts  tiiid  rescurce.-  of  ihe  country  in  the  vicinity 
of  the  port  > 

Answ(>r.  .Mosilv  products  of  mines  and  luinini^,  agriculture,  timber,  stock  laisin;;,  lieiie- 
fpiin  or  ixtle,  shoes,  ciijars,  leathei',  siiijar,  alcohol,  and  textile  fahrics  of  '   it  ton  floods. 

Question.   .\re  the  resources  well  dev(dop<>d.  or  are  they  in  a  >tate  of  <levelopment  ^ 

Answer.  The  resources  of  this  counti'v  are  nearly  all  in  their  infancy  and  undeveloped, 
and  the  sif^ns  of  the  times  point  t(^  a  i^reat  e\-olvement  of  their  icxmrces,  the  extent  of 
which  two  or  three  years  a^'o  no  one  would  ha\*'  dreamed  or  that  it  could  he  promoted  in 
.so  short  time. 

Question.  What  products  are  exported  and  imported  Iwlween  the  I'nitod  States  and 
this  port,  and  what  course  does  this  commerce  take  to  th(>  north,  via  Sun  P'ranci.sco  or  via 
Panama  < 

Answer.  L'p  to  about  two  years  ago  the  oxport>s  and  imports  between  the  Uni.od  States 
and  this  port,  tiiree-fcurths  of  same  went  via  San  Francisco  and  hut  little  via  Panama. 
The  calling  of  the  steamers  of  the  Kosnios  Line  at  Panama  during  the  past  two  or  three 
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moiitlis  luis  cliiiiif^cd  tliis  coiisitlcnii)!!',  and  tlicrc  is  no  doub*  tl  at  n-^  soon  as  tlw  wor'k  on 
tilt'  ciiiKil  is  mull  r  full  hrtidway  thee  uill  lie  lnit  litlli'  diUVrciicc  of  itii|)orts  or  (■x])orts  in 
citlicr  tcriiiiiial.s. 

(^iit'slion.  Are  there  any  inipedinients  in  the  way  of  shipments  of  cither  American  or 
European  eotnmeree  via  I'tinarna?     if  so,  what  are  they^ 

Ai\swer.  V'eiv  litllt>  husiness  lias  heen  doiw  fi'om  this  poi  I  \  ia  I'aiiama  to  either  Ameri- 
can oi-  lOnropean  commerce:  that  the  onl\  impediment  now  known  here  is  the  hi<:h  rate  of 
ficij:hl  char^'es  hetwcen  San  Francisco  and  New  York  and  the  ut^rent  need  of  American 
sailing:  vessels  helw  en  said  ports  or  chenpi'i'  fi'ciirlil  rates  between  these  poits,  as  well  as 
the  "xtreme  low  freight  charj^es  made  hy  (lerniaii  sailing/  \-essels  on  fr(>i^'ht  comin>.'  direct 
from  <iermany,  l'Ji|/land,  and  S|)ain  lo  San  Fraii'  is(^o  and  inteimediate  i>orts. 

(^nestioii.  Are  there  any  i^oials  im|)orle(i  helween  the  I'nited  Slates  ami  this  |iort  hy  tiic 
way  of  (iuaynuis,  pdnj;  hy  rt.il  to  and  fiom  (iuaymas,  and  hy  watei'  between  tiuaymu- 
and  Mazatlan  '. 

Answer,  There  is  a  liir<;e  amount  of  <ro(als  impoited  and  exported  between  the  I'niled 
States  and  this  |)o!t  l>y  the  way  of  (nuiymas,  by  rail  lo  and  from  (iuaymas,  and  by  water 
between  (iuaymas  and  Mazsitlan,  which  1  think  will  nUo  iiiciease  annually,  as  this  country 
is  beinj;  more  desclopcd. 

Question.    I'lease  s,'i\e  the  same  informal  ion  in  reirard  to  San  ]>las. 

Answer.  .Mostly  all  the  impoi'ts  ajid  exports  soulh  of  this  port  are  done  in  ^[anzll^illo, 
as  ihe  poi'l  fai'ilities  aie  so  much  belter  iheie  ihaii  in  San  Bias,  and  San  lilas  has  no  local 
eonnnei cc.  neither  hsis  it  a  consular  ii^'cncy  from  which  1  coidd  secure  .some  data. 

1  would  mo-l  respectfully  cidi  youi-  iil!en;ion  to  the  followin<i  article  in  oiu'  of  the  lead- 
ing; eonunerciiii  p!i|)crs  of  the  I'li'ted  .Stales; 

"Simultaneously  with  '!:e  notice  of  the  abro^jition  of  the  I'acific  Mail  contract  for  exclu- 
sive t:'idlic  with  the  Panama  Railroad  at  ranama  comes  the  new>  that  the  Kosmos  Steam- 
sliip  Comjiaiiy  is  to  force  competition  in  ihe  freiirlit  bu>ine-.s  between  Panama  and  San 
Franciseu.  'I'lii>  is  a  (lerman  liiu-  of  sleamei<  no-,v  ent:a;^ed  in  busiia--^  between  (iermany 
and  So\ith  and  ''enlrnl  American  ports  and  .^an  l'"rancisco.  .News  |ia~  also  been  received 
tliiit  the  Chilian  .\'a".  iu'at  ion  ( 'ompaiiN'  is  t'l  make  an  acli\e  bid  for('entral  American  busi- 
ness via  Pimama." 

lioris     |\\l-Kl!,    Athi  ricdil  ('"n.>i'l!. 

Ma/ vri.AN,  Mi;\i((i,  Man-li   >ii^  I'.tii.',. 

I'Aiiiiu  I    I »  _'■_'. 

\.i^T  OF  (^I'Ksrio.NS  SI  iiMi  iTKD  n  i  rui".   \\ii',i:i(  AN  i<)\-i  im;   ",k\  i    \i  i,i  ,\vm  vs.  mkxk.o, 

AMI  His    \N>w  i:i;s    riiKiuiD. 

Cni.dN.  lsniMi\>  111    Panama.  /•'(In'idni  l-'i,  I'Jdo. 

Mv  Dk.M!  ."^11,:  .\s  indieaied  in  a  leSler  from  the  Si'cretary  of  Slate,  which  y<ai  <loubt- 
less  have  I'eceived,  1  be<.:  to  make  the  follow  mil'  in(|uiiie-.  and  ask  tluit  you  forward  your 
re[)ly  lo  me  at  \Vasliin<;lon : 

What  are  the  shipping;  facilities  of  (liiaym.i^  by  sea:  that  is.  how  many  steamship  lines 
make  recrulnr  rails  at  that  jaMl  and  how  many  make  irre;:ular  call-  there  during  the  vear< 

What  is  the  nalionality  of  each  of  the  steamship  lino,  and  how  often  do  they  make 
re^'ular  calls  ^ 

How  many  l' )  north,  and  how  many  >:o  souths 

Ls  Guaymas  the  seaport  for  any  important  interior  lown^ 

AVhat  are  the  wluirfa^e  facilities,  and  who  own  the  whar^es^ 

Are  the  wharves  free  to  all  vessels;  if  no,,  what  are  the  rates  char^'cd  for  wharfa;;e  jxiv- 
ilej^es,  and  are  the  rales  the  .-ame  to  all  ships; 

^\  hat  are  the  |)rii.cipal  j)ro(|ucls  e.x[)orIed  and  impoited  f 

W  hat  aie  the  jjr  ncipa'  i)roduc|s  and  resources  of  the  country  in  the  s  irinity  of  thi-  port  ^ 

Are  the  resources  well  de\  i'loj)e<l,  or  are  they  in  a  state  of  deselopment  '. 

What  products  are  (>xported  and  im])ort(Hl  between  the  I'nited  .State-  and  this  port,  and 
what  course  does  this  coi  ,  iierce  lake  lo  the  north,  via  ."san  I'raiicisco  or  via  Panama  f 

Are  there  any  impediments  in  the  way  of  shi|)nu'nts  of  either  American  or  !'^uroj)ean 
commerce  via  Panama;  if  so,  what  are  they; 

What  are  the  rates  by  steamer  to  San  Francisco  and  to  Panama  and  the  ]>rincipal  inter- 
mediate polish 

An  early  and  full  reply  as  (piickly  as  is  convenient  U)  you  would  be  n^icatly  appreciated. 
\'erv  respectfully, 

(Si<rned)  J.  L.  Bmsiow, 

Sfifcial  ParidiiK'  Ra'Iroad  I'oinininfiioner. 

lion.  Frank  M.  Ckocker, 

V  ''Tfirimn  Consular  Agent,  Ounymas.  Mexico. 
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CoNsci.Au  Ski'vk  K,  I'mtku  Statks, 

(jiiii;/i„(i,s,  Mtj-.,  Maicli  17,  1906. 

Sin:  III  .•oinplmnc,.  uiih  v..uil..!i,.r<)tlM.hiuury  l.",,  1  liavc  the  li,.i...r  to  .ulunit  folloxvin.r 
iin-\vcr.s  to  (lucslions  roniaiiud  thorciii:  '^ 

1 .  'rin'cc  stciiinsliip  lines. 

J.  Coiupaniu  N.ivipiri,,,,  ,1,.|  I'arilico,  a  Mrxiraii  ...■npanv  -Mil,  l,..a.l.|uarl..,s  at  Mazat- 
hui:  ..prralcs  ()  vessels  ul  .iilleivril  toniia-.-.  in.ii..  ovoi  .'(KJ  tun>.  The  .nnipanv  docs  not 
piiMi-li  a  ivi^ular  srhcdulr;  th.'y  rovor  all  tiic  Icmtorv  .-..mi,  of  Iwvv.  .,n  l...(ii  <i(l,.s  .,f  tiu- 
(mil.  >i)iiif  ()!  then-  vessels  t^oirij,'  as  fai'  as  San  Benito. 

(umoania  dc  Xavifraeion  Me.xicn  y  Oriente,  a  Me.xi..,n  .M.inpa.iv  with  h..a.l(|ua!teis  at 
lupn|,.l,an.|)o,  operates  one  vessel  that  makes  rej.nilar  Inj's  I.el  wen  Cuavnias  and  Manza- 
nillo,  stopping:  ii;  way  ports.     The  trip  i.s  made  ev(-rv  .sevenieen  liav-.      " 

Taeilie  Coast  Steamship  Company,  an  American  .^ompanv;  (,|)eral<'s  ,,ne  ve-sel  between 
>nn  I'ranei.seo  aiid  Cnay.nas.  stoppinj,'  at  Knseiuida,  La  I'a/.,  Ma/.atlaii,  Altata,  and  Santa 
Uii-aha.     Monthly  service. 

.'■).  Answer  to  tjuesiion  2  coNcrs. 

■(  (iiiaymas  is  the  port  for  practicallv  the  ("ntire  Stat..  ,,f  S,,nnia.  II.i  nu.sil],,  distant, 
IKI  miles  irom  the  coasi,  is  the  lar^'cst  town:    ahoiit   lS,tKK)  inhal.itaii!-. 

.").  One  wluui.  capable  of  accommodating;  ves.sels  of  l(i  iVet  drafi .  at  low  tide-  owned  by 
1  he  Soiiora  Railway.  Wharf  is  used  in  the  inl.Mvhan-e  of  biisine^.  between  vessels  anil 
ihi'  railway;  local  business  s:)ulhb(aind  and  shipments  arriving  bv  wa'er  for  (iuavmas 
pliij'cr.  handled  by  lij,dlteis. 

Ii.  Wharf  IS  f.ee  to  all  v.'sseU;  the  railway  reserves  the  ri<rht  of  loading  and  imloadiiK' 
a-csMnir  a  clu  i-e  of  .'Jl  per  ]  ^^)()  kilos  for  ordinarv  trallic,  >p,.ei,d  rales  (,n  certain  ( oin -'■ 
iiHidil  les. 

7.  There  is  nolhinj:  exported  In  water  except  merchandise:  impor;>  aiv  of  same  nature 
llic  bulk  ol  imports  come  by  rail,  and  con-ist  of  aJ!  known  commodii  ie-  in  common  use 
ilir  bulk  ol  which  IS  |)urchased  in  the  Liiited  Sialcs.  Kxporls  to  ;  he  Cniicd  Slates  aiicl 
iliiouij;h  the  tinted  States,  eonsi-,!  of  bullion,  ore,  leather,  hide-,  oraiii^es,  und  dried  pease. 

^.  See  answer  to  (piest ion  7.  "  . 

'.I.    Kesourees  an'  in  •■  stale  ol  development. 

It).    See  answer  to  (|Ues|ion  7. 

i  1 ,   Xoiit.  whale\er. 

1-',    No  published  ra;e  to  either  San  Franci-co  nv  1',-iiiama.  pievadiiij,'  raie  to  ,San  Kraii- 
ciMo  IS  Irom  ,S1()  to  -Sri  |)er  ton  .Mexican  mone\  ;  rale  from  .San  Fr;in(^-co   to  (iuavmas  is 
Sl,..i()pertonoi  2,(MM)  pcamds.. Mexican  money.      1  incloM- Compania  de  Xa  v  i^'acion  Mexi.'O 
y  Oriente  local  larilf.  which  will  '/we  an  idea  of  rales  obtainin<r  south  of  (hnrvnias. 
Hcspec;  fulls  . 

, ,         ,    r     ,,  I'iJANK  .M,  (  i;()(  Ki:ii. 

lion.  -I.  L.  Bia.siow, 

SjiiCKil  Piiiiiimii  liiiiliodi!  (  'iiiiiin'is.-;'i(nur,  W'dshnitilim .  l).  (_'. 


EXHIBIT  E. 


io\r!;A(  rs  iu;twi;kn    rni:  ijKi-riii.u   of  nkw  cuaxada  and  tim:  Panama  itAii.itoAD  .  um- 

I'A.NY.  .\IAl>r.     IN     IS.'O    AND     1S;'.7.    .WD    MoD.I  b"!  i:D    IN     iVj'i.    ISSO,    v.NI)     ISDI. 

l'".xiiiiiir  K   1. 

Iniitivrf  hifinni   tli<    h\  /"ihi:,-  of'  \i  t  (Inniiuln  <iuf/  tl,,    I'aiuinm   R(i'iln„i,l  I 'on,  pinvj,  made 

in  ]S.'i). 

C.ntraci  in  re<peci  to  the  privilege  of  const iiicl in^  a  railioad  from  one  ocean  to  the  other 

by  the  Isthmii--  of  i'anama. 
riieCXcculive  power.  heiiiL^  authoii/.ed  by  ihe  IcLri-lalive  decree  of  June  12.  l.Sl!»,  to 
imiplify  and  amend  the  contiact  entered  iiuo  in  W'ashinirlon  on  she  JmIi  of  December.  ISIS, 
h>:  the  construction  of  a  railroad  on  the  isthmus  of  I'anama.  and  it  tx  ini;  advisabh  for 
tins  purpose  to  conclude  and  execute  a  new  contract,  in  which  the  ritrhts  ac(piired  and  the 
ehhpit ions  incurred  by  theOos  erimient  of  Xew  (iranadaand  the  Panama  Kailnaid  C.im|Miiiy 
may  be  clearly  established,  without  need  of  reference  to  the  eontraels  prexioiislv  entered 
into  on  tlw  Mibject.  the  citizen  president  of  the  Republic  of  Xew  Oranada  ha.s  thoii<rhf 
proper  to  empowei'  for  this  jn.rpose  N'irtoriaiio  de  l)ie<;o  I'aredc-. -ecretarv  of  state  ?or 
foieiirn  affairs  of  the  saidJiejwiblic,  and  the  Panama  Railroad  Company  John  Lloyd 
iStopheas,  vice-president  of  said  company  and  its  commissioner  in  Xew  Granada,  wlio, 
lifter  mature  eonferenee,  havt>  aj^ieed  upon  tie-  following  contiact : 

S.  Doe.  429,  59-1 11 
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HKI'ORT    or    JOSKPir    T..   TUURTOW. 


CiuiTEU  ViRs^r.  -Of  t  ft  c  I'nifits,  f)rii'ile<ieH,  (jiftH.fmnchiseK,  and  exemptions  granted  to  the 

com  I  Kin  y. 

Tiri,F.    MUST— OHANT    OK    !'Hf  Vfl.KdRS. 

AlilKI.K    I. 

TIk- (i(ivcriimi'i)t  of  New  ( Iniimdii  <,'rtuits  to  the  cofMiiany,  styled  tlic  I'aiiiiiua  liailnmi! 
(Joiiipiui.v,  its  iv|ir<w,.iitiiiiM'-  or  iiv<i!^'iH,  tlic  cxclusivo  rijrlit  it!  'iiiildiiii;  n  niilroiid  lit-twoi'ii 
t!n'  two  occaii'^,  iii!o>'<  I  lie  l-^ihnius  of  I'linaiiui. 

All  IK  1. 1:   II. 

The  |)ii\  il('tj;c  of  liiiildiiitr  1.  iiiilroiid.  s.Mnn'cd  to  \Ur  ('oiii[)ii'.iv  hy  (lie  |)i('(cdiii^  nrti<l,  . 
slud!  cotitimic  ill  force  foity-niiH-  ycais,  to  he  .•oiiii)Utc<|  fi.nii  tlic  day  of  the  coinidi't  mt! 
of  tiM>  ioH(l  and  its  Ix-intr  opl'iicd  (o'luildif  ii-r.  Ne.  cithcles-,  said  |»ii\  dcjrr  -hall  frniiiriaic 
hcforo  (lie  cxpiial  i!)n  of  tlic  siiid  fntt\  -nine  vcaix,  if  l.ifoic  their  expiration  the  (iovornmeiit 
shall  lia\c  icsuuicd  liie  juivileu'e  hv  viilue  of  the  ni,'ht  and  power  re^evved  hv  the  foUowiiu' 
(■(»ndi;ioiis; 

At  llic  expiration  of  t  went  \-  veais,  eountin;j;  frotn  the  day  on  which  the  railroad  siuili 
Imvc  been  coniplctcd  and  <ipcned  to  piil.iie  n>ic,  the  (iovcrnruent  may  n-^umc  the  privilc;.'. 
for  the  i)cn(<lit  of  New  (irauiida.  on  paviriir  ttiesuinof  live  nnil!o!i<  of  doilar-i  n-  tin 
whole  aiiioiiii!  of  indcnuiirieiiiioii.  If  the  pru  dc>rc  he  a. it  resinned  at  that  date,  it  -^hal; 
continue  in  foiee  ten  veal-:  loiiu'er  for  till'  hrneht  of  the  eonipanv.  at  'he  end  of  winch  tli'' 
Goverinnent  niav  r<>sinne  it.  on  jmyin^  four  unllion-  of  dollar-  If  the  |>rivile;^e  he  nni 
resumed  even  «i  .'he  expiiatioti  of  the  In  t -mentioned  |>eriod,  then  it  -hall  eoiitmue  in  fon  . 
fur  tell  vcars  Ioii'jjcl  ,  at  the  expiration  whereof  the  (-on  cnuneii!  may  restime  the  -hiih'  od 
pavment  of  two  million-s  of  doliai-.  To  entitle  i  lie  ( hivernmeiit  to  avail  itself  of  the  iiy:fii- 
thus  re>er\('d  to  it  of  'e-uininic  (he  j>!ivile;,'e  L'raiiled,  ii  mu-it  "iotify  the  eom|)niiy  of  ii- 
intontion  -o  to  do  at  Im-'  one  vear  helore  lie'  day  of  the  enmpsetioti  of  citlii'r  of  ihc  rhn- 
period^  nhove  melll  loilrd. 

Aitifcr.K   III. 

Tlic  -iim  to  !»•  paid  Ui  ihr  riMiOanv  on  \]\r  le-im  jiiion  of  rh.    priviii-i.';.-  m  ei'her  oi  ih. 
thlce   ease-    liicliliiiHed     in    tie     01 1'ecdili;.'   iiltielf    -h.-iU    he     in    ^p.-Mc,    in    Amenr.-iii    do|l;ir- 
without   dcflui'tion.  ii    heint'  wctl  tinder-toud  thai    in  all  oihei   cum's  in  whicli  menlion  i- 
made  of  dollar'*  in  tin-  eoniiuei,  it  i.  of  .Viiierican  dollar-,  without  deduction. 

AUIK  I.K    I\'. 

The  eoiiipanv  .-hall,  after  the  re-.um(itioii  of  the  priviley;e,  remain  in  po>-c>sioii  of  the 
land-  LTraiitcd  to  ii  Lnatuitoii-lv  and  peipctmillv  liv  the  ci'.,'hteenth  article  of  thi-  contract. 

A.itr.'v  ■.;.;  \  . 

The  raihoiid  fii.m  oeciin  !o  oe.'iiu  -hull  l>e  completed  within  -ix  vear-,  to  eoiimicncf 
from  the  expiraiion  of  four  months  after  the  |)te-ent  act  of  concession  -hall  have  heei. 
aj)|)roved  oythe  (\)n<,'re—  of  the  Kepuhlie,  and  ihe  fact  of  Us  comple'.;.:r.  -ludl  he  prove<; 
hef,iic  the  ^'overiior  (jf  I'aUama,  at  the  re.|ii<'-t  of  thi>  company.  Iiy  a  -itati'ment  (irawTi  ui> 
on  each  <mU',  after  di-cu-si,,fi  hetween  it  and  the  aj^eiit  or  au^ents  of  the  axecutive  power 
rommi—ioned  for  th.al   purpo-e. 

AnTK  I.K  vr. 

While  the  exclu-ivc  privilege  u'laiu.'d  to  the  .diupany,  or  p(UNon-  eniruj.'ed  in  the^  cntc 
[uiseof  huildin;.'  the  railrond  from  one  occmi  to  the  other,  contituie.s  in  force,  the  rioveiii 
nienl  of  tiie   Kepuhlie  ajrree--  neither  itself  to    huild   nor  t^.  >rrant    to  an\    other  cMinparr 
whatever,  under  aiiv  title  whatever,  the  riixht  of  huildinir  aiiv  t.ther  railroa<i  on  the  l-tlmui- 
of  I'unama:  and  it'i-^  likewi-e  stipulated  that,  while  the  -did  pnvilei,'e  continues  in  force 
tlie  New  Granadinn  Government  shall  havi  no  power  to  imderiake.  not  to  permit  any  othc 
person  to  undertake,  without  the  concuireuee  and  c(.n-ent  of  s«ud  com[)an\ .  the  openuu; 
of  iiiiv  uiaiiMme  canal  to  unite  the  two  oceans  aeross  the  said  Istliiuus  of  Panama. 

AkTU  LK   VTl. 

Durini;  the  whole  term  specified  in  the  precedinir  article  tmd  without  interfering  with 
ihecomjTletion  in  due  season  of  the  railroad,  tie  company  -hall  have  also  the  exclusive  ri^lr 
of  inakini,'  across  the  Isilmm-  of  Panama  any  sort  of  road  for  wheel  earriaKes,  either  froe 


ocean  to  o<'e 
( iovernmcni 
to  undertaki 
niized  carria 
r  iirriaji[es,  he 
well  understi 
I'lanner  pre\ 
exist,  or  whl( 


riie  compi 

Uiver  hv  ■■■•■. 

'ernis  spe*  ilit 

neani  i;ne,  hi 

I   !  raiispor  i 

.  ,,iv   ilow    he 


l",Xc|i|>i\e  1 
Ku-s        Toii 

r_'eiif  ves-elsi 
Second.    T< 

■■■c   deposit   t 

iih<pad  hull' 
iiiipensai  ion 
iiidiiiiT';.  war 
id  c]irrirt'.re  ( 


Tile  execii: 
he-  iicejMl. 

-  lie--  me 
'I  !\  ill  rodu 
'■'■■  "II  all  frii 
'■■t'i  (li-iiaN'h 
i  ki:id-  wliici 


i  >UiiiiL:  I  he^ 
pilliilc  il-c  SU(? 
Mi  Use,  as  i-s  pi 
WHO  theenjoyi 

OiCS.'lil    i_ri-)|>|-  ^; 


The  ccmple! 

■  --slori   of   I  he  I 

'iiiipain  ,  hovw 

4aiice  of  nriii^ 

'iould  he  ihiis'^ 

-   ni  I  he  ,ifore 


!  he   cdfiipiifi 

i'aiiama  suih  ( 

"cparture  .iiid 

nice  and  aiai 

i'iaces  for  lii^h'i 

'ciiif;  at  if.s  fri«» 

-ttall  he  iindersi 

'f  this  contract 
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-.11  und..,Ntoo,!  rha.  th.  pnv:!-,..  „f  .vlurl,  ,1,,.  art,.!..  ..rals  .a,,  „  „  an.    mu  ■      ,  .,         mv 

-atm.r  p,vv..nt   th.  ,.„m,.lH,o„,  pn-s.-rvaMnu.  an.l  nnprnv. ,„   „        a  N    v  n       a  vadv 

.••<Nt,(.rwlufl.  an.  HctnMllvh.'inirr..iwtn,rtr,|, .„■!.,■  <,ii.i  I<fh,„us  ^ 


AlMK  IK     \lll. 


■  >:•   <\u\\   1,,.  11,  ,„|,|  nv..c  In.in  .-..ii;  imiiri!/  'o  na\iL'atr.  !l„.  -an;,-. 

Aim- 1 1  IK  IX. 

Kxrlu.ur  piivilrtr,.  i.  ai-;..  .jran-.-.l  i,.  ih,.  ,-.„upanv  l',,r  r.inc'vhn..        , 

iMi^s       i-u,o.hp)or;s.,tna'...!a.!l,..iUn,..nn,niorM,..railVoa.l,,,.., ,l|.,n  I,,- anrl.o,- 

.'.  ..I  vrsM.kaiuilMrilielMadii,.'andiinina.linL'n|-^M,,!.wh,,  I,,, V  :..,,. ;.suv,.,-     u.    .,       •       1 

;>...on.  To ns.. ,1. ,„.,„,,. ,       , ,,„, „.,;.,,,,. ,,,,:;;:;; .;:::n::',i':r!';;, 

-'•'  "M     nl   all  ,..„.|.  aiul  nuM-.luin.lH,.   a-l-n, I    Inr  iraM.M     an-o.,  ,i,..  U  I,.,..,.  .T,, 


Mpciisafiun  lor  ;l,<.  iwi-  of  il,,.  |ii„.  ,,F   romnn 
H|iiii_"^    uarchoiisf's,  at 


nil'  a   lofi,    iiH'aiH   of   ,  rail- 1 


'-,  anil  .'-al.li-limiT,  .  ,,f  ;iil   k;  ,,1^   i.,.|.MMj-iii"  !.,  u 


Ml  '•arna'rc  a-^  .he  CMtijM.-niv    ;,|,.;.,   rhiiik  prnp,. 

l"''l''  ''Vi'iirivf  poWlT  rfllail   (!.•    Iliuillr         .       . 

ii.T  <M-..,...n.  arHl   tlir-  in  erven,  ion   :lieiv::,   ,,i     ;;,. 

•^  ill'--    liieil   (,,v  .  laii-i     from  iiMf  o.  can   'o  :  he  ,i 


iilnlillL' 
*  '!  ill-  KcpiihlK  ;  II 
I  Im'Hil'-  lef    1)11  (li,.  wa\ 


M,   porls. 
-lora!ir«\ 


'-  on 

^..nyHrro,iu.e.i,orHrernai,,,n.inH.:.,n.  >..! pre^auMoi; :i;,.iVi::,;;i:;:' i,,'. : i:;;;;t 

7y.'''''7''''^''''''''''M|'^-'|-'lnW'ni.iM-..enue.a,  !,nn:,ielav,i...renhan^^^ 

rai.,.ld.>pa:el,an.l(ranM    o|  p„.  ,„,.,.,-, |  paekaire.  .,:  merehan.li:.    "  ''■'-",_,  lu 

'-  Kiv.il-  Willi  h  may  he  .:ii f  iaufui  ,-,>!niiie: ,  ;• 

Airrii  i.i:   XI^ 

i»urin-  the  p,,.^,-,.-.  of  lUr  raihoa.i   •oua;,j  e,„npie:i,,n    M npam  . 

-!m    u-e  ,urh  pur  lun    hereof  a.  inav  !.,    pa.>ahle  and  a^  mav  be  pal.'...!  prop.' 
i-e.  a^i  .parMal.'onipleM.)nproirre-.-.e^     The  ennn.an  v  ma  v  aUn  i  jam  en,  er  on  „ , 

■"ioilu>en]ovinen:ol  ii„.  -raii;>.  [)rivi„.u',..,  and  a<lvan:i ulnc! 

iiroeiil   L'ran-.  m  e,,fi|,  .rim;  \-  wne,  •  he  '>rosi-.i, ,;,       f       , 


iuiTL'aLte.  and  t,'oi.d-  of 


ail 


■il  lorm     he  >n'.  , 
■ond  .-iiaii  ■     ;.i.  ,-,,ii. 


AiMin.i:   Xl 


The  ii.niplelioii  of  ., lie-half  of  i  he  raiiroad  ■^tl,dl  M-em 
-'-Mon  of  ihe  (-rrire  p.-  .  -  .  ,  i,v  i^raiiied.  aiui  of  a 
company,  houwrr,  iv;,  ,  ,,,^  l„„,„,l  lo  euinpie 

-name  ol  ariieli^  m  ,-\^Ji'  \ear>,  in  .-a 

"    ^'1  'If  .lioreira-Ulloneii    ■.■!  op.d  eh.ap!  e- ,  f  i  hi-  e,,n(  rael  .'        •' 


ip:e'-  .1  iiii-  .■omraei 
Vinid.K   XI 11 


.  :  ■  .1  I  1-1  .,.,■  , 

-ill  -  .ippcrlaiiij(i(r  ;,,  |.  ■     j„, 

•  kI  wiih.n  -ix  vears.  m  piir- 

tlic  period  of  siiili  (•niiipiciiuii  iif  iii,.  ,Hid  road 

ed 


,,';"'"'  ''""'i';"'.;.  '"V  -'^•'  \"  ^i"'  '"'''■""«!  i"""-en  ihe  lu ean.  aeniss  ;l,e   Ufhmii-  of 

armma  Mieh  dm.eMon  a.    „     „iav  jiid-e  niov    Invorahle  lo.   ,  he  e,,erpn<e     ,he  no-n-     ,,f 

d.'paDiire  and  arrival  vvhieli  r  niav  roii>ider  (..;o-i  :^,^^>u■■:i i„  ,n.l  ■  m,   ,.  ,   / 

:rane,.  and  anelmra-..  ..f  vessels,  or  fur  pori-  prop.ris    -,,  ,  ailed,  .uai  !.,  ^M,al  ■  ,  -   m  .  ,i,„  k- 

?.'i!rJ^'i,  t"""''^!'-    '"T'  ^^■''■•"'""'r;  ^"^''""^'  '""'•'^-  "•"'  -'"I'l'-l'-.H.nts  of  all  kinds! 

II  n         '.     !  "'"""l  ''     *"""■  '"■^■••'•'''"'•■^--  ^npulate.l  thai  -he  provisions  of  lids  arlieje 

-halheumk.rstnodv.,lou,pri.ju<lu.Mowlm.  is  hereinafter  pru^  ided  ,n  arneie  l,f,  vJ.ond 

1    III  IS  ('OiH  VtiV  I  , 
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*> 


i.i;i'<ii;i'  (ir   .msi.iMi    !..  I'.iMs'i  (.w 


Aid!!  IK    Xl\ 

'I'lir  ri)iii|)iiii\'  I- 111- <)  III  iiliMiv  !«' -cict  ;  ,|ic  iiiixic  wliuti  ii   iiiii;    i..'..!iiii  II, M.  Ill',  oni'i,!. 
Inr  I  he  I  oii-ii  ni'-t  iiiii  II  ml  work  in  j^  of  i  Iw  riuiiiiini,  jims  nh  d  i;  l,f  i  iiiii[)  r<'<l  in  -ik  li  n  nmn!.' 
lliiil  I  |-)i\  I'Inx  iiimI  i.r"u(|-.  |)iissinL' ii\  I'l  ]■   wmv  lie    !iiii-|iiii  ti)  in  i '.M'!'.  <    '.i.i:      :\'     'ilnritii 
ill  III  I  'itic  (iicMii  In  !  Ill'  111  III' r,  (1 1 1(1  \  \(f  \  fi  -II , 

I  ri  I  r.  >i-.(  I  iMi     m:  \  \  I  -  I  '•    1  \M>s. 

An  I  KM     X  \ 

In  inll-lilciill  inn  ni  I  III'  lliliirllll  ir-  III'  !  lie  ciiiVi  pjIM'.  )|I|(|  nf  i  lie  direct  (lll'l  illllill'rt  iulvill 
(llj,'rv  w  hull  I  III'  lil'pillillr  liill>l  dcii'  "  rrniii  ll  ,  \  ininu-,  i.,'r)ili  s  nf  In  nils  all'  Hindi:  In  i  lie  cni: 
pilliv    nil  till'  inlii  incll   111  I  111  II   nf  1  |ir   I  -  :  lllllU    .  i  nin|iM-.|'i|  W  I   hill  I  III'  lillil   <  whirli  l)(Mlll(i»'(l  '  i 

l'in\  imr-  nf  rmiiinin  iitid  NiTiimiiiN.  mi  i  hi'  In-''  dii\  <<'i  .Iiii)iiiir\  .  niii'  •  Imu-iuid  rit/li"  liiiniln 
and  fnri  \  -llllir.  Thr  (  Invcriiniclll  nf  i  he  Kt'lHlliJ  '/Mill  -,  i  hricfnic,  ',.'1  a  iii:nil-l\  In  ihi'  I  n: 
pnn\    nil  I  III'  i  I'llii-  lii.'ll!  inlH'd  ill   ;  hi-   111    ii  'i 

i'"irsl.  Till'   liiiuU  whirli   may    i>r   ni'ri'-,~ar\    ini    :iii'   hiimiin;'  m    'hr   imr  nl     l.i'   miL'niiM 
tlll.illirll  it'i  wlinlr  i'\   nil  , 

Si'rniiil     All  ihi'  himl-.  w  hull  i;   iiiir,   ir^|iiiri'  fni     in- r..' alii  wliiiii'ii:  nf -ca  iii.rls,  (lr\  (inr'k-. 
riviT  |inii-..  hiiidini:--.  wliarvi'-,  |)iin  r-    f.'i'  litrhii'iai'i'.  u  aii'limi-c-.  -fl^in^-^,  hncl-*.  and   . 
iri'iiiTiil  fur  all  niiriin-i'-^  nr.  c-.-.aiv  in  ihc  rnu-iiiir  mn  ami  wmkiii-j;  n!     ]„■  laiiina'!. 


.;  I  iuthayjiu 
[iri'spn;  >irtK! 
tind  to  no  o! 
The  (iove 
rtfnreii.  r  ioi 
(Ills  article  h 
■■H_'hr  wliicli  i 

'  • ;  I '     1  ■  1 '", 


.1'  \  rt'iir 
.  .n  to  it  it 
, iiiincH  of  t 

itvgaid  p 


■'!  l)t>  dcliv 
)i'  tUli-en 


\i;  1 11  II,    X  \ 


Al'liniiL'il,  ai-rnldilij.':  In  u  ha!    i-,  r\pii'-'-i'il    in     lir   p:i     I'liiiiu'  a :'   •    ■•  .     •'        .;..p,.!i.    :..'■ 
ri^lll    in  \  ailllll    land-  I'll  '  lu'  inland  ■  adjaii'll     in  ,  hr   I-,'  hmu-   nf   I'MUanii!.   ;  In-  (  .nxi'Milm     , 
the  K  ('1)11  I'lir.  IK'S  it;  hrli'-.s,  !>iiii|>  1  -elf  In  i:raln   ■  n  .lie  roiiipanx   a,  I  i  lie  \  a-  aip   iaiid-  nii  :  , 
Nliuid   nf   Mail/aiiilln.   in    the    \\n\   nf   liiinnll.   whcnrvi'l-   till'   -•nliipKIl'.    (OTi^ii!."-    r    prnpi-- 
I'Xti'lid  llic  WDik   i.f  till'   lailmail   in    -aid   ilaiid,     '<   '^i-a'    nin'  n|  ■ 

llii'irnn 

Ai;  I  ll  1  1     A  '.  I  i . 

Till'  vrrant  nf  \  acani  land-  lumi  innni    in  i  he  i  w  ■  ■  prr.  i'iIiult  ar!  idi--  i-  ■"  l'<'  iini!i':>innd  ,i- 
rofcri'inj;  to  land-  li.'inn'/iii;,'  in  i  hr  lu'piililic.     W  i  h  n'lranl  'n  slm-r'  w  hii  h  air  lin'  (irnjx'f 
of  individual,  (he  rnnipaiiy  mn-i  nhtain  I  licni  from  ihrii  n\viaT>,  .'i'  ■  ■     :i;iia  imi  ami  [imii. 
indcmniliiatinii.  in  ilw  nianiicr  -pnilii'd  in  aiiirlc  i  ucn!  \ -lii-t 

Till'  land-  jrniiili'd  l>v  llir  ( io\  rnimml  ^A'  i  Im-  Kcpulilii  ,  a-  Njirrilinl  in  ' '      '  w  n  pm  rdi:  / 
ariiilcs,  shall  I't'Ncri  to  i's  posscssinii  and  jurisdiri  inn  iiiinn'diii^i'iy  "n  i ; 
pi-i\  iicsxc;  and  shall  lie  ri'stnri'd  In  ii  hy  the  cniiipany  mi  i  hr  dales  tiM'd  In: 
ihi-  prcsrril.i'd  fmin  and  ai:icrai>i\    In  ihf  rmiiiiMnii-  -pcrili"!!  in  ■  'ai  ■ 

( mil  larl .  whiTi'in  i  hr  diilirs  and  nlilij^'ai  imi-  a--iiiiird  hy  i  !.r  mi,,,  ■''■ 

Aktiiii:   X\  111. 

A  L'laiit  i-,  iiinrrnNi'i-,  made  In  I  hr  rninpany  uni!  ui.iaisly  and  in  pripci  iiii  y  ni  niu   uiiniiri' 
llinii-aiid  fancLTiKiu-  "l"  varant   land  in  i  hr  pinviiirrs  nf  rHiiania  and  \  I'lairuas.  \Mtliiii  i'.' 
liiuiis  M'l   fortii  ill  till'  lirsi   pan    of    llir  lif!irn:li    arliclr.  wliirli   may   I'l'  int  rrasi'd  to  m,-- 
'miidrrd  and  lifi\    ihnu-;'.nil,  if  smh  rvl'ii'    hr  f.uin.l  a     liir  dispn-.al  nf  ilir  (Jovernnu-ii, 
in  t  hr  lu  '  •  nii  s  iiM  r-  al>n\  r  mrir  imird,  --,i  ;  ha'  i  hr  ( i.  i\  riiinirnt  ran  [a  niiniiii.  r  )  !,,'i.,  vara'!' 

and    'i mi'llMX     -li;i|l    h:i\r    ihr    iihrl'\     '..    -rii',-:     llirlU.    in    ;lir    (uli    Usri, 

prn\;:pr      ,vi'ir  r    ,iiuv  judt^r  iims;   prnprr.      h    !.rin'.r  -i  i|>uhr  nl  liia'    in     i,"-.     .\:i,  -^ 

Im-  sri.      .,  M  ,■',      !ir  Imr  of  (  III'  TOad  'll'  in   i'^  \  it  ini:  \  .   inlri  ,  al-  -liaii   iir   pn-r  l\  r:\    n  ;.    n:   r       ,:! 
CXt'-iiI  In  1  la  i.-r  \\iili  ll  I  ill  ■  mill'       :\'  'r-r  I  \rs  to  i,>r  If.  so  t  lint  i  hr  (  !o\  rrniiirii!  ot  llir  Kepuh  . 
mn\  make  "Taiiis  nr  ■,!■.!('-,  nf    ,       •  fi  ■!■  niliri'  i-.|ah|i>liiiirtils  whirli  ma\   l>r  made  nn  said  !■"■■ 
ni   i!i  the  yi'ini^y  c:f  i  he  mad. 

Thr  mir  liiindrrd  llinlisalid  fanepi  \  .-,  nf  lalin  ,    •!   -  mli  niiiiihrl  lllriml  up  in  '  ''r     :  ■  ■   ,'! 

mir  hnndlni  and  iifi  \   1  lioii,  r.i.il  ''aiie  raiia  •.  w  hi' h  !iia\   hra'  I  hr  di-pn-a'  n|  i  h,   i  ,.   .  iii 

a,-  vacant   and  irratiied    in  ;   ■•■      '  .\    in    n  "d    (n  mak       '•■  •     i  ria  ampmnus  tor 

VMirkmeii.  iields  for  rul-iva    .  ■      '       '■'■n-         lliiu.ln     ..d  .  .,      ,■,  i>la.  r-  i..r  ,iit ;  iii'/ 

wood,  for  liiiiidiiif.'  or  for  fiiri  ni  ,       Jilishninus  sinahle  for  i:\,  'liiaMiii:  a:i\ 

industrial  oix^ratioijs  underiak         i>   Hi      ..::puny,(    j      i    i        !i..  r  rrlai  in/  i ..  ,  nlmn/a' i.'ii 

If.  whirli    i>   not    'O   hr  I'Xprri       :.      '     -l         ''nil!''    Hot    In     \\  l    h  l   '    l  i ,,     ,  m  i ,!  -   "I      hr    prn\  ,!!.  r-,  ni 

PuuMiiiu  and  \eraerua.s,  mriiMi  !ird    ,  m     lil,.'n!|i    ai  l  u  Ir,  ihr  '.  araiit  laiuls  nn- 

esnarv  In  M'r.ne  to  ilt*- >  oiniiaii .  ih    •    i  n        ,d  i  hnii  mmhI  fane;j:ada-   -pet  ilird  in  this  urUilr. 

tliote  whirli  mm\  Ix'  Wtttitnl  In  i  nni|>  '     •    .r  !■     died  ilimisiind  fiiiir^'Hiius  will  U'  iriuliU'd 

at  t!Mip«jint*<  whw-h  tbeHnid  rmnpaiiv  ij,'nu:e  in  thr  i  ontinniial  pari  nf  tlir  pro\  inrr- 
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.  !  *'iUiliai,'.Mui.:Miiitiiiiuir:ii,  Ki..l>a.li!i,  ami  ('iioco:  !  1m> '_'i;ini  aiul  I  hr  .ulicr^  i  ictiiioncd  in  rho 
(ir.'-.'iil  art i,  If  U'lfiir  uiul.TsiOod  in  rctVi-.M).'.-  .<,  the  Viimii'  laiulrs  wliifli  Wi'loi.t:  to  the  >  au^ 
and  l<)  no  I)  ht'i"-;. 

rh»>  (KiyertKn.Mit  ul'  !|i(>  IJrpublic  svili  make  no  u'I'mdi.s  nt   \  a.ani   !an»is  within  Mio  limits 

il'.>ren._  ru.m-d  ..f  the  pruvinres  of  Panauia  and  Vci-asriias  until  af.iT  rh<w.>  tiUMiiion.-d  in 

;i-  arficle  hrtvo  Imm-i;  doiive'red  into  ,  he  possi'ssi.in  of  the  '■onipuiiv,  saviiij,'.  ncvcrthclfSr^,!  \w, 

-!.:  svlii.li  anv  ..•Imm"  p«<i-soa  may  havi>  a.'(|iiin'd  i)y  v'wt'w  of  li-faafs  of  !  lu-  Crranadiaii  ( rov- 

•.rih  ...     ,,  •[„.  ,|,)|,.  ,,|'  i|„>  pi-,..,>iii  .uii!  ract,. 

AiiTwi.f:  XrX. 

.:;  :  :         .dscrranti-!  ,,■,,:        i,v  ihi' ,Miili!.H>nlk  aft,i<'|(' of  tills  conti'ai't.  are 

...la  t.o  it  in  lull  owncixiiip,  .;(i(!  the  .ompany  n«>y  lively  dispose  of  rlumi  diiriin;  the  con- 
•;!,i;imr('  of  tho  pn\  ili-ire  (r,..,nf,r'd,  ,uid  aft.--  ili.-' i.M-niliiat  •oi,  ..''  -rd  :)(■-, „i,  .  ,■  Mic  n'snnipiion 


prii  ill ■'_•■. 


V 1 :  f  M  I  (■     X  .'v 


■!''u> 


u'  lanfl.s  mt>nriom>d  in  tiio  prwcding  ar'  .•  ■■    .     :  D.-ai,  d  i'..r  ihf  railioad. 

'.!■  !)»>  delivered  fn  the  company  a.'4  they  w^-.iy  oe  nMji.rsr.c.  .nui  .iirreeaoiv  to  the  pro'  ismns 
i'-  tiffi'.-ntli.  sixteenrh,  seventeenth.and 'eitdueenlh  articles  of  this  ci^ntfaet. 

A !(•!•!.  r.K   XXI. 

'•    ■  '■  '    '   '.tiMi-.  riMj,iiri.,i  [',,[•  laiiulHiii  tne  '■auri'ati  for  pons  or  any  other  appuftenanee.s  of 

•  rk-    f  -.ai<l  road  are  the  property  of  inciividiiaLs.  the  companv  -ihall  have  the  ri>:ht:  to 

a,sc  them,  hy  r)cder  .if  rhc  *rovemoi'N  of  the  respective  niovir.ees,  aft.'r  viiliiatioii  maiii'  and 

'  ;-r  indemniti.'ati.in  /i    ••    ;,,  -he  >,«  i.,m-    n.-.nu,,-    ■      >•  h  rhe  provisions  of  t  he  hiw  of  June 

-    .  ^l>.  detlnm;:  t  .  ,       .      ,,        or  oniilietj!^.  mid  the  fi)rni«  m)  he 


•  r  a."  \a. 
■  rovinot"- 
ioproval 

.■rfeer 


■'ic'oii;  'le  V  ir;iiu  ;uiu!>  i':-:iiUed  .;ra!imouslv -u  ;t   -tiall  ;)e  .'tfecU'd 

'  ''"'i'^'f'  f  tieyitrnared  hy  rlie  •onipanv.  iifli'r  pi'oof  of  their  'haiac- 

',-<.  a  siu".  ■•;.  and  an  appropriat  ion  t..  -e  ;fovernor  of  ■  hr    ■••-Ui-iv.vn 

.r,,'.  !si, .!■:,:      )n,.v,.nvh\:   •■<■     -ia'     '.       -:       ;. >,;;..,!     to     lile    cxamillul  K.ll     .md 

"'  '•  conlirnied  'i  -iuiil  only  prod'ico 

••f^".'!^  ai;v  -:.i.>e-i,ifni  jraiU  -    a  ::a'    uials  in  fa\  iiird  pei-son;   but 


'h-  r•,1v^'  fhar  )•  ha-  ^^i-v.  i"ca"i!r'ed  and  aptM-n-  .■,!    '.t\  .'onfo 


.Un- 


-tactes  shtaiiti  ije  t<.'iuui  in  .■arrymj;  ic  iiuL  on  rtie.iiiie 
•     ■'  ■      '  ■  oi-diiis.:  •  <>  Tiie  ■,( 


"  1  ■  iii.s  artii  le.  it 


!i!!i.  'lii  ■>■■•  .ir 

.    ':  aili:e 

naoi'  oi  :  ;)c     acaut 

'  he  iiffeenl  h  ai-Mc!e, 


■HIIV 

■  he 


v<  ric!.:.   XX  \  ■. 

The  wmpa:'  .  ,.n\ 

■:i.lKei>roper  !.■::-;...  .      ,..,.:.^ :.:■.,,,,...,,      ,.,-     w,  ,  -     "•,,,,  :Mn,u  ;m  , on, 

■ort-,  U'.  ;iv>   :i!ul  .•-tahlisirnein  >   'I  all  kuiii...    -lul  >U(  iM-'W'in!  ajh^,  .iiail    Ki!  i  aivc  cll'eci  witti. 

•Ul  the  expivss  approval  of  the  e.ve<  ulive  power,  a  hah  cmmi  after  having'  appii>ve(l  tna; 
annul  or  anieiKl  ihem.  if  it  think  pro|x.'r,  (>roei'edin»i  always  in  cunforiiiitv  ',\i(ii  liie  lass>  of 
the  Kepuhlie 
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Aktki.k  XXVII. 


'Phi'  rail's  (if  iraiisp.irtiiiinii  or  frcit^ht  of  inoiit'y,  I'lurii.^'i'  of  iiHTcliaiulis.'  or  travi-lcrs  ov.) 
till'  railroad,  of  |»oi(  dues,  hoard  and  >tora^c  in  its  drpols  and  I'siaitHshinmls,  -hal!  lie  lixid 
hy  the  company  and  niodilii'd  as  ii  may  jndt^c  |;ro|)cr.  making'  tlicm  immcdialciv  known  i  , 
the  local  aiilhoiit;.  s  in  ordci-  tliat  the  puhlic  may  he  informed  of  them. 


Aktki.i-:   XWllI, 

All  (•orrcs|)ondcnci'  which  may  arrive  from  the  territory  of  the  Ueiinl)lie  or  from  foreii:ii 
countries,  to  he  t  ran-<|torted  over  the  railroad,  whatever  may  he  its  <ic-tinalion,  must  ahso 
hitely  pa.ss  tliroiii^di  the  ])osf-ol!ices  of  New  (iranada.  which  .shall  open  uilli  the  companv  ari 
Hiiiiual  account  cuiient  of  posta^'e.  in  order  to  com|)Ute  the  share  of  prohts  he!on;:in}r  to  S'ev, 
(Iranada.  in  coiifoiinity  w;th  tlw  provisions  of  the  thirtieth  article  of  this  contract,  and  iii 
Older  to  i.Miai(l  uL'ain^l  fraud  in  this  icspecl. 

.\uri(i,|-.   XXIX. 

To  carry  out  the  >tipidation  in  the  preceding  article,  the  companv  hind  itself  not  ti- 
reeei\e  any  other  |)acka':es  of  corrcspoiidence  than  tlio.se  delivered  to  it  hv  the  po>t  ■ollicc- 
of  New  ( iianada,  to  he  carried  hy  the  railmad  to  their  poit  of  emharkalion  or  to  t  he  point  on 
the  isthmus  for  which  they  may  he  .lesiined  on  the  line  of  the  -aid  ro'  d.  complvintr  with  ilf 
re<.;ulations  which  the  exeeiitive  p<iwer  nuiy  lav  down  on  the  -njijc.i.  and  aUo  with  tlio-c 
which  mav  h,  <riven  for  the  canyiim  on  -aid  road  of  the  correspondence  of  foreiirn  nation-- 
which  may  hedeliNcred  to  the  .Miiipany  hy  the  ofiicci-  of  the  Kej>ui)lic  for  that   purjio-e. 

Aktkii.  XXX. 

1  lie  CM 'ciii  i\-,.  power  .-hall  ill  all  I  iiiies  dcii  imiimc  what  foiri^'ii  nation--  mav  he  pci-iiiii!(-.l 
to  Iran-port  ti.eir  corrc-pondcnce  acros- the  l-ihmu-.i|  I'anaina  \>\  I  he  n  ilroad :  hut  in  all 
cases  in  which  the  mail-  of  foreign  M;ili>.n-  iiali  im-  |i(-rmillcd  to  pa—  1:\  the  I-iImmu-  ,,: 
Panama,  all  coiUiacts  and  pecuniary  a-iieemcni-  lor  their  I  ran-portaitoii  In'  the  said  i,  lioad 
slruil  he  made  hy  t!ie  company,  and  all  the  pecuniai  \-  ■  ro' ci-d-  of  -uch  co  itracts  and  airrce- 
nieiils  -hall  u'm  inio  the  funds  of  ih.-  conipaiix  a-  a  hcmch  of  it-  profit.^.  In  coiiipen-ai  am 
for  thi-  pri\  !le<.'e  i!  e  compaiix  undcriakc-  to  i  no  i -port  hy  the  ihiiinad  fiv  ■  of  ih.aiye  all  the 
mail-  of  .New  dranad,',  :ii,d  moreoNcr  to  pay  to  i  he  ( io\  cinment  of  the  Hep  il)lic  live  percent 
on  all  sums  of  money  wlii'li  ii  may  ic(ei\e  in  virtue  of  said  ioiitr,;ct-  i.nd  asrreenient-, 
whctl'.er  -uch  -ums  proceed  from  contracts  which  the  companv  mav  entci  ii  |o  with,  forelL'n 
<:o\ei.ri  (its,  or  with  ot  her  cc.m  panic-,  or  from  the  LTciierai  ',  'ulat  ion-  w  hii  ii  ii  iiia\  I'-tahli-h 
for  the  carrsin^  of  the  corie-|iondeii,  |.  of  nal  ion-  «  hi<-h  u\v.\  iiui  ha>ci  ,'<;-,  d  imo-pei-i.il 
colli  ract-  wit  h  it . 

.\nd  it  i-  .-ilso  stipulated:  First .  Thai  v.  h.-i!.-.  .-i  max  he  the  prohl  which  the  companv  iiia\ 
recci\('  hy  \  ii  tile  of  -uch  con!  racts  and  tc'rcciiicnt-,  in  no  (-a-e  sluiil  it  on  tliis  account  pav  to 
the  ( loscrnnii'iit  of  .\cs  (iian.-ola  less  tii.in  ten  thoii-aiitl  dollai-  per  aimu.ii:  second,  thai 
(hi-  pa\  meiit  -hali  lie  o.  ■!•  and  aho\  e  the  ihri'e  per  cent  of  the  net  protii--  of  the  enicrpi  i  -• 
to  w  hich  New  ( iianada  i-  entitled ;  and,  third,  tluit  the  power  n\'  the  con  [laiiv  to  i-ntcr  iiu.i 
such  contract-  or  pecuniary  agreements  -li;dl  not  he  o]^po-i',|  in  aii\  luumcr  to  ihc  con- 
I  racts  or  airreemeni-  which  now  exi-t  hel  wec'i  !  he  Kcpuiilic  of  .New  ( ium  ida  and  !i!i\  f<ireii:n 
nation  oi-  nation-  for  the  traii-poi  tat  ion  of  mail-  on  the  l-ilunu-  o|   i'-,nama. 

Aim  'CI. i;  XXX  I. 

The  services  of  all  kmds  which  the  couifiany  i-  to  |M'rform  on  the  railroad  duriiii^  th.'  con- 
timiaiice  of  its  |)rivilei.'e  shall  lie  p"rformed  cm  lusixely  hy  its  aireni-  and  with  the  nuileiia!- 
heloii;.'inji;  to  it,  u.uless  u  -liould  choo-e  (o  pcrf-;irm  tiieiu  in  another  wav. 

Ainici.K  XXXII 

The  company  i  -ay  frceiy  introduce  into  the  l-thmus,  without  pininf.:  duties  or  taxes  of 
any  kind,  all  the  implemeni.-,  machine-,  iron  toils,  material,  and  iiianufactiirtHi  articles 
intended  for  the  construction,  workiii".'.  an;!  prc-ervalion  of  the  railroad,  and  also  the  arti- 
cles rcipured  for  tlu-  suhsi.-,tence  and  clolhin;,'  of  the  workincn  employed  in  the  work,  during: 
the  whole  neriod  of  the  con.-^lruclio:i  of  the  road;  heinj;  suhject  in  this  re-|>ect  to  the  rejijula- 
tions  wliicli  the  executive  mav  estahli.sh. 


.\'o  ta.xes  o 
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Ahtui.k  XXXI I i. 

No  tiixc-  or  contrihuiioiis,  national,  provinrial.  miinicijml.  ii«>r  of  anv  other  kind,  shall  he 

iiii|)osc(l  upon  till-  railrcmd  or  uporv  it-;  warehouses,  furnituir,  inarhiiies,  or  other  works, 
[uiipert  y,  and  eli'ects  of  any  kind  lielon^rin^  io  it ,  anti  whi*  ii,  m  ilic  jiid^iiicnt  of  the  exci  lit  i\e, 
[Miwer,  are  neeessarv  for  the  m'I-n  ice  of  the  said  niihuad  or  its  dvpciidcncics:  and  in  eonipen- 
.Milion  it  i>  expressly  stipulated  thai  in  evi^y  <(ise,  and  niituitlistandin^  any  proviHions  of 
this  eontrai't  to  thi'  eontiary.  the  troops,  wiidike  >it(»reSi  ttrms,  elothini;,  an<l  other  elFeets  of 
the  ( lovi'i'iuiieiit  of  the  l\i'pui>lic,  and  persons  i-nuiinjif  ti>  jt,  as  new  set t  Icrs  on  aeeotint  of  tlio 
Slate  shall  he  t ianspojtc<|  ;,ji atuitoiish'  ovfc  (he  nidmad  at  *hc  rhar<rt'  and  cost  of  the  com- 
pany and  willioiu  the  (iovernincnt  nr  siii  h  troop-,  nv  roi-.>!n--»s  ()a\iny:  to  pav  iinvthiiij'  for 
frciLrlit  or  for  any  other  caiisf. 

Ai'.iKi.F.  XaXIV. 

Passciii^crs,  money,  inerchandisc.  jji-od-.  and  vdVcts  «t|  all  kinds  *n  liiii:  nuiv  he  transj)orted 
111  loss  the  Isthmus,  to  i;o  from  one  oirsin  to  the  njliher  hv  the  ri*ihi>iid.  --Imll  he  exempt  from 
taxes  11  nd  im|)osts  national.  pio\  inrial,  muincipa!,  or  n?  any  other  destrijif  ion.  The  same 
('\em|)tion  is  extended  lo  all  e!!'c<  ts  and  meichanili-w  vchi  ■((  may  lenuiin  <!n  deposit  in  the 
ports,  -tores,  and  landin^^s  of  the  corn  pa  nv  itessiii'  d  either  I'or  the  interior  or  for  other  eonn- 
1 1  les,  hut  (he  merchandise  or  el  feet  s  destined  f«>r  consumpt  ion  in  the  itoerU'r  l^f  the  Kepiiiilie 
•  liall  [lay  the  duties  mid  imposts  est  jthlished.  or  which  tie^v  he  f»ii»i*li.shed.  wiien  such  i:oods 
iciiS'e  the  warehouses  of  the  company,  io  uhieh  etui  theii  deiivvry  shall  hi'  coiiductecl 
under  the  co>rnizance  of  the  otiiccis  of  rhe  K.'(i'ihii.  .  ;iih?  in  i  i.uUiiisi'-ty  with  the  laws  and 
rci^illatiotis  laid  down  hy  the  e.\ecii!n.e 

At!  riei.K  XX  \\. 

1- orei^'iicrs  vs  ho  iiiMV  form  -eti  Irmcii;  ~  on  iln'  vjnai;!  lai.ds  ^^THiit.'d  ;.'r>il'i;ilou  )\  u,  the 
company  shall  he  exempt .  durmir  rlu'  spej--  of  t  w  .•!■!  \  v.'ur-;  I'lo.i  l  \.r  iSjiS.'  of  i  he  loi'iiiii!  ion 
iif  such  .settlements,  from  all  forced  cojitjiinition.-  and  from  tit  ■'••s  aiei  nr.st  frnii.s  on  their 
a^^riciilluiiil  property  and  iheir  products  f(-r  home  cojisuiujjiiou.  They  -ImU  l.een{lfle<)  ' 
receive  letters  of  naturalization  ris  soon  as  ',hey  solirit  tlieP!,  on  fixiny  tlu'ir  re.siden'-e  in  , 
f'-rritory  of  the  ({epwhlic.  and  during  the  v.'i,)  term  of  twenty  vear-  from  the  fornstHion  of 
;!icir  -etticmi-nts  i  lii>\  -hall  imi  l.r  ohlii.re(t  tc^  -ei  v..  m  the  .-.rmx .  imv;,  ,  nr  luiliotjui  iruard,  nor 
'i'  take  arm-  m  defi-nce  of  tlic  ivcpiiiili''.  -iivr  ;.'i  'ii-'  of  !o;'i  iirn  uivu-j.in 

.\i:n(i,i.   XXX\  1. 


Tra\ clefs  passing  from  one  s,.,i !,,  the  other  o\(  r  I  111  ruilMml  -.jiiiii  not  refjiiire  aiiv  :  . 
to  fills-  over  it ,  except  in  cases  of  foreign  war  or  injernul  ftolitical  commotion,  w!ie!\  the  '  i.>  - 
crnment  mav  derin  the  presentatiiMi  of  pa.ssj)or's  exjM'dietit  for  the  --cciii-itv  of  the  <(itii:':"'. 
or  tiir  ple-ci  \  ,il  loll  of  [Mlhlic  order,  .\e\  eft  hci"--.  pt-rson.-  '\  ho  ha\<  '  '  i  ■-.neHid  fii'iil 
ihe  terrilorv  of  ilic  Ivepiihlic  or  other  itidividiijiis  v.liotn  tii--  !u\s-  :t\-A\  ■•.:•.'■  foii'idil''n  '  o 
inter  il  shall  not  pn—  o\' i-  tiie  jsihmus. 

(H.M'iKi;   Si;i(iM>.      "/  //,,  ilii/ii.\  tuiii  ■■ill ■■jtit'mii.-  nss'niiil  h^i  tin  ,i,>ii jiiii"i. 

At:,  nil    XXX\  II. 

'        !'   aii  ;  he  works  nee- 


The  company  under'akcs  to  a^'  i'  <  •.  ■  >■  -  ••.>,  :i  e\| 
'■ssai'V  for  I  he  est  alilishment  nuA  'i  ri-i  ■ ':.i  ;  mi  i  >i' ;i  r 
ioinmuiiicui  ioii  lietweiii  111.'  !  wo  .icfiiiis  ai'io-- t  h"  I 


i\    kei  ji   .'III  .'t    iitie  1 1| 


Airrni.E  XXX\  ill. 

'I'he  -aid  work-  siiall.  unless  iii  c,i-,    ,.;    .,ip(  rmr  force,  In   ,  .  .im,,,  m!-..,!  aiiiii     '  ■  ■    iier:oii  of 
ci^hle(■n  moiil  li-.  w  tiicii  -iiall  he^in  Io  run  loiii  iiii'iii  lis  a!i>  :    prosalof  '  ra<'t  hy 

the  (.'oiiiire.ss  of  the  Ki'putilic.  Works 'if  adehmie  iia:ure  m  rc-pi  ■■!  to  the  lay  ii,.' out  ol  '  he 
line,  indispen.salde  to  its  exeeutioti,  shall  he  reixarded  as  the  heyinmnii  >'f  the  eni. 'rpri.se. 

.Aiuin.K.  XXXLX 

"  Tlie  said  works  shall  he  com[)leted  within  the  term  of  -ix  years,  eountin-;  from  ihe  expira- 
tion of  four  months  after  the  approval  of  this  eontiaet  hv  (.'oiigress,  so  that  the  raiiroftd 
undertaken  by  the  eoiupaiiv  shall  be  pas.sahle  in  all  its  parts  at  the  expiration  of  the  term  s« 
s|Mviiied;  hut  if.  after  constructing  and  niakmg  passable  one-r in rd  part  of  the  railroad,  \\m 
conipauy  should  lind  that  it  can  not  linisli  it  m  its  whole  extent  in  the  six  years  aiiieel  upon 


ji«- 


HKI'iMir    (•!'    ,l()Si;"l!     I,.    lUtlSIOW. 


^^*'  HKi'iMir  or  ,i()si;"i!    i,.  lutisiow. 

in  tl.H  Mr-,,  1..,  ,.  .|,„||  |„n,.  .!,.■  r.L'lit  t..  ivA  nn  ..xlriHioi.  nf  il,,.  t.M,,,,  uln.li  -l.nll  ho  i;,,,,,,,  i 
D.yt  1.'  hxcr-i  IV  t,„  isvn  y.Mir^  ill  mUWlum  to  Hi.,  si  y  v.'him  |ix..,|  f..i  i  Iw  .  ,.,m,.|.  ti,.r,  ,,r  t( 

whol..  nulnmii.   vmiI„.,„    nmiriin.^  ||,„,,.|,v  nnv  nf  i|„:    (...nnlti...  ..„,.., ir,..,|   m   i| ,.,,, 

iliaptiM- iif  tllH  roiuirtct. 

Ai!  I  K  I  (•;   \l, 

■n'<-..iM|mnvs|,,,||.,.,u,..  Ill,   rnllihnrnt  ..I  .  |„.  ,,l,li^Mti.,iH  M^s.n.i...|  l-v  if  f..,- 1  li<- rx.- ui , 

"'  7."  '"'"'■'  '■"  ' ' ","','  ':;'^''  '"'''•''•  '■•''"•  ^"''1"'  '  "'  '  ''i-  ">'"  ""■'  '"  n..'  sum  ..f  ur...  Ihhi.I.. 

an.l  .Nv..„.  V  t  lou^aml  ,io|l,u,:  h,ii  ii  shnll  not  I,,.  „ .^arv  r.,r  tli..  .  unumi.v  t-  <!.-iMMit  tin, 

mm  ,1,  rnHh,  hut  ..nU  ,,.,,..„,..  it  hy  monii,  ..f  ,ui  iiivtni „.  .,f  .|.,„h|,.  th.  ai'n...iMf  .'.x.-ri.t,,! 

WItl,  all  |)|-..p,.t.i<.|,.nuill|. .,,,!,, It. Mh..nitilr  ^.lIlsfMrtiniiur  the  (,ov,.,„nM.Ilt  ..ft!,..  |{..,„,hl 
Vn""^""'  '"■  "'■' I    '"!'  ^'■""''^-  i"'  ""•  ^""1  ■^nin  -f  ..nr  l,nn.|i-.|  mimI  l^^.nf^  t|,.,„.,- 

(lollHINH,  ,•,!-*.■  fh..   Ij.lll.Mul    .linl.l.l    liul    h,..nt||,,|,.|,.,l   WIthi.l    tlir   finir   -^1  inil  |„  1  n<l    in   Mil-  • 

Itan  iKi.l  111  ai.-..nlMii.v  nmMi  tlif  innvHinns  lii.|,.in  ittn |  <i|i<.n 

\l(TI(  I  K     XI.I, 


\l(TI(  I  K     XI.I, 

III  ras-'  th,.  |,nM|,.<:-  shoiiM  h,.,oni..  .01, i  m  (■.mi,..,,ii,.|i.-..  nf  I'nilMi.    1..  hr^nn  ihr  vv..,k   ■ 
"■'""  "'^  '":'    ''•""■J.""n(>!"""l  I"  «f'.-       ...iwr  mimI  uithn,  ,|„.  p,.,,,,,!  Mn..rnlM..I  th..r..f..r   il 
...m,„„,y.lw.lltorl..|t  n,  t,,v,,r,,f,lH.  i.   jHihh.   i|,...,,,nnfn„,.l„iM.|n.,Jan.hu..,.tvth..,.;n. 
(I'M!, If-.  inriiiir.iKMl  m  ill-.  |,i (lint:  Mil i-ir 

A  11  IK   I   K     XiJI 


On  noa.',..unl  and  „.   ,„.  ti,,,,.  .h„ll  tl„.  u,.rk  ,.f  tii..  ,.:Im,„,|  |„.   .,,■,)..  ,m|...1  hv  iva,.,n  ..• 
.11  h.r-nr,..  vvln.i,  mav  an.-  h.-tu,.-.,  ihr  ,,,„,,.„.. v  an.l  Hi,.  ,  .u  ,„■,  ^  ,,M  I,..  I„n,i  a.  to  t|„.  vaj,, 
wlu.l,  miiM  I...  [Hit  up..!!  .u.h  ,1,  It  iHa\  h-  n.v..,.af.v  t..  pur-  has,-  fu,  tli..  huiMiiiK  of  ih,.  .Hi.i 
>'m.l     Init  HI  nni^.r  1.,  iru,.  p.,.iriv,.  t:uaranti..s  to  -u-h  own.-i-,  ami  that  'lioir  ns,'lits  r-iav  not 
main  nmnM..r  i...  pivj,,,!,,  ...j  j)hm  u,np»,,v  sjiail  r  vm  ,Ur  a  p.rs.mal  un.l.Mtakiiitr  or  iiM.rt-atr, 
M.!lir,,.,..t  inll,,.  |u.iu,n,.ni  of  ,i„.  ^oMTnor  of  i'.o  vna  to  an.n.r  f..r  th,- pn. v  whirh  nm-  I  ■ 
l'x.'(    for  saullaiui-.  a.ror.liiit'  to  -h,-  Imu  of  tl,.>  ...,  ,,„,i  ,,f  .hui.^.  on.'  thousand  .v-ht  hun-JP 
arut  lorf\-..n.:lit       <  >'  .■\p-opMati..r,  ■  _-  .  - 

\lMh    i  I ■■     \l.ill. 

If  at  th..  ,-i,.i  of  il...  MX  y,  ars  lix.-,l  for  ,1..-  ,-oinpl..ti.,n  of  th..  railroad  th..  .  ..tnpaiiv  shoul.t 
j.o!  hav,.  ..oni|,l..t.-d  half  ol  tl.    uork.  it  .hall  inmr  th..  p.^nalt  v  .,f  rh.-  av-adan...  ..f  r},,.  priv. 
.;*;•.  ami  t.iH.Mt  ih.. -uiu..'  ■.!;.  ,|  ,„n,|  :  u.ni  n   !  h.  .u-an,|  .l.vlbrH  s...uvd  hv  Eh.-.;hliun 

lion  m  douhl..  thr  ain.Mii,.    ^u:..  i,  u   i.  to  .■x...  „t,.  u.  a  cufirant.-..  of  rh*.  fulhina.nt  of  th- 
'■o!,diti.,ns  uhi.h  11  a^Minu-      Th..  .  .uupain  >hall  ui.ur  th..  s.m.-  p.im!ti,.s  if  Ht  the  «ui  .. 
••iiiht    v.-ars    t|„.  w..rk.  ol  th..  railn.a.l  ^h„li  i,,,:    h..  ,o,.,p|,.,...l  ar-M*  ri,..  ^aid  r.«d  na,.^hl, 
Itirouiitioii! .    in   th..   inaiin.'r  af,<|   form   and   a..  omIu.c   '.'   tin'        •    •        •,,„•'     ■ '■ 
..■onira.  ' 

Aitn.  :  1     XI,r,\ 

ln..n--.of  forf.-iiur..  l.-irnilv  .i.-.^lHivd  atrainsr   lli,.  rotnpan  v.  it  4mll  U-  h.ajnd  to  rotir  • 
Ih*.  (...v.-Mn.-nt  th.-  lands  .,nant,..i  irratniiouslv  to  ir,  ami  ni  th.-  saru..  .•onditi.vn^*  in  uin.  ■ 
tn.-v  innv  U    xxIhti  th-  f.>rl..|f ur..  is  pn.n..un.-...|,  without  anv  ..hiiirHrion  on  th.>  part  of  th- 
>.'W  f.rnnadin'i  ( ...\  .riHn.'nt  t..  inak.'  t,.  ih-  -aid  .■..mpa'!\     ■■'■  '..    -.  ..--1.:-  .    ,,■.'.    ::    ;.  umi- 
h' "'!"ii  '-'I   ;!ii;.io'...ni..r!i,  ,,r  for  any  ."th.-r  .  aus,., 

\  ■.  ,  ,     ,  ,.      V  I    \ 


"■  n   i"ii  •-'!   ;ni[.io'.  •■Ml..!!!,  or  mr  any  .itlu-r  .  a  us,., 

\l.  I  I,   .  K     X  l,'\ 

^■*''    'h.-  .. I. l;r.    ,,„.,,!.  M f  ,[„.   ,. ,  „  „    ,  .,    ,i„.  ,,^„    ,,,■  ,j„,  ,,^,:road,  •  h,.  ^.mupk:.    wia!' 

\''"'  .'       .     '^■••,^"f'.                         '...  in,i.l..  at   1.     ..wii  ..xp^'lis..,  with  noti....  !  f  h,'  ovs  r.  rs  .  .r'  r ',. 

lan.is  a.:;. .mint;.  !.,-•  Mi.  .-   ui(|.  a  statisli.ul  pia-i  of  all  'h,.  parts  of  th..  r.  '  whi.-h  ar^.  to  tv 

rt-iuruiHi  with   11    t..  Ih.'   H..pu(.li.-  at  th.-   I, in.-  of  th.'  ..xpirHti..n  ,.;   th.-  x-U'.'t.       h  shftU 

aU...rd.'ra  d.^.^.  npfiv..  ,l«t..in..ut  m.  1..'  nnoi...  at  it.oun  ,  v|.,.ns,.   of  ih..  .^^aiUUHilK-Cs 

dti.l  ..Ih.-i  «orks  of  an  win.'h  ma,   hnv..  h.'..n  ,  .,n,l  ru.  i.-d    an.l  whi.h  ,<  .    r.'tunu'd  r,l 
Mif  Kfpuhii.'  at  the  >auif  tin..' 


f,.'  rorilfMI 

'  'lu.-rit  w 
..  .--..'..si.iri 


\n  .'xacf  •! 

'•  .'  in«.|ili.. 

.'fif'f  off] 

■    iri  en  ..• 


(hie  ypar  h. 
fif.p  fo  and 
.ris.  ^fatcnifi 
.rks  of  art,; 
;.'s  and  stjj 
adniini! 


•     '1'  th..  ri'« 

I  I'V  fhf  m. 

.*.'d  in  ail  th, 

■'i^naft'd  in 

'  'ion.'d.  an 

'■  ■^  rtpP'l! 


irsnng  .'arjji 

•riai^e,  nmrh 

.'th.'r.i.'sf  in 

•  ff'd  witis 

'■nts.  am 


.'.»jhr  anF 

t;l  ,'i!t,ff  lik.-> 

.->ii)n  of  r.ht»  ! 

■  ii4jht*>ra\i(>,  1 

i    .  ■  -    -'iai'd 
, . .,  i  ^  vp 

•:    vfU 

•H.;  i.i.i  ie 

i'.'nali<  .inii  f 


lUiiJ. 


;     ill 

•  MlVil 

.•,   With* 

■r  for  Mj 


'    ■'.'n.sHl.:'rafi 

xeU  by  It.  th»?l 

imi  with«juc  e?He 


(V^ts*}  'vmry 


u\.\'<iHT  (>y  .rf)sp.('fr   r,.  rifusrovv. 
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AKTIflK    .\IA[ 


The  "..■,,[„,  r.v4.f!ll  m«k.'  n\<<  ,u  ,' -  oat,  -<[..t,s...  .imilnrflfwripf  ivp  ^t,iU'uwnt<'',,f  ,i',\  rhf 
.  .^-qii.T.f  \v(,rk<  of  tlu-  -.rtirM-  kiiKl  s^IikI,  it  may  .irt.Tuanls  .otHtni.'f  (lurintt  th^  w'ri.d  of 
i'-  i-HiMsfssion  lit  thf  finvilfj;f  '^ 


Ann.  I  K    \IA  II 


\ri  •  mrt  »,u\  nnth.'nurnt>'<\  fluphn.l..  ,.f  fh<>  stftfi^tirftl  plan  anrl  (|..^,-rinf ivr  -r„r-n,..t)tM 
-  -  tn..r>lu.r...d  4.all  tx-  d.-liv,.n;r|  by  fhr  rompany  f.,  U...  K-vrnor  of  p/n«nu..  or  .rnt  to 
.  hrf.  ot  rh^  .^■fTf-rary  fnr  ff.mpn  H(r.iin,  to  U>  f|,.f,.,sit,.,i  in  rho  nM(i.,ru.l  ,uT.hivo-  f„r  nso 
■■     ■■    of  rif^fd.  during  theronfitinivnfc  ..ffhc  privii.-/.'    .-■  i'  •,■ 


\U  i-i\  •■(• 


't  ;is  "vpirjition. 


Al: 


XfA  III 


Otic  yfar  Soforc  fh*-  expiration  of  rhc  privilci,/,.  ttu'    mi,,! - 

-HP  fo  stnd  flfror  hrnrins.'  rhf  Htr.mr-  of  rh.>  K.^puhli^ niniis-,ionr.| 

■n-i.  -itrtrcnu'Tits.  ,ukI  invntifori^s  of  rht>  inHn'>vn()lf  proiXTf  v.  i.ri.l".. 
•:'ks  of  rtrt,  whif'h  aro  to  U^  rf^tnm.-d  to  th»'  R.<piihli.-.  i,irn',.a    ■  '  , 
;■■-  and  ■iifatistir-al  plan,  of  which  •■he  dunlif.'vr.^^  A\!\\\  ■  -. 
rvd ministration  of  N.nv  (rnvnaila 


■   .   'I        u!iK->\  on 

'or  the  piirpoio.  vrtjiirt- 

"|iii'dii<'ts,  and  nthor 

'iM  dosrriotivi'  ntat**- 


I ' 


■  t ' 


artk  (  k  xr.rx 


'"     i'.,    -!'■•"■  ■""  ;'!    .'-    'in,    .1  :n.' piTMi.M.r,..  nnd  i,y  ui.>  mrn>  fact  of  {^  .-vnimtion.  or  in 
.  Y  of  thp  rrMuinptiOTi  ot  rh.'  priviioijo,  a.-  pn.vidnl  ,n  rho  .fvond  artirU-  of  tins  .-ontra.-t 
.1    .y  rhf>  mcMv  fa.^f  ot  ilu'  r.-suniption.  tlio  ( ,ov,.min*'nr  of  X.-w  (m.nada  4iail  tw  -siihsti- 
.N<1  in  all  rhc  riirhr-  ot  rhf  company  in  rhe  owsu'r^hin  of  ihf  Isi-'-'     •■  ■<   ,f  ?},(>  \<-orks  of  art 
M:rnaf>>d  in  -v      ■  ,■  .firal  plan  and  in  th.-  iiu -nton...   uid  .1,  .  ^tatcn.-nt.  .iIxjvm 

ntioncd.  an,l  ^< nfcr  nnincdiatoly  into  th."  .'njovnw-nf  of  ;nr  au.-  of  .■omniMnication 

■.■1  itN  appinf^riancs  and  d.-pcnd^^n.-ifs.  and  n(  all  profits  a.vniin.'  rluMvfmni.     Tl...    om- 
iriv  Hhail  iH^  oo.ind  'o  d.-ltver  to  th.-  ( iov,>nun«>nt  m  «ood  .'ondit.i.m  flif  roads     I,.'    w.rks 
.:'-h  .  omp<iw  th^m,  and  Mi.-iv  :,nn.ir!,.n„n,....    .,„.h  ,v.s  thf  places  for  iicrhteraec    f,)r  .iis- 
i:;-ingr  carifo,  i^iardhon^.  ,         ,,  ,,fi,.,.^  f,„.  „.,.  ,,,||.„.fion  of  rroight  and 

■  ^-"    -arhirms  hxed  or  ;^..vai.lc.  an.l  in  ^r,.Mcral  all  objects  niovaMf  and  immovahU- 
^nncd  sp..cially  tor  rh.>  -t^n-vice  c>f  rranspor*,irinn   .,r  loplirat.i,. .,,  .u,'    ,r!,..r  ,i,;,.,.f 
j.ic.tf^d  with  the.  nterprisf'  and  whether  incliidfd  ■   .   ■    i' he  -aid  •)!., 

i'enienfs.  xnil   -it-ti  istl,  id  •,.     'es 


'iiaii  eater  liiie'A 
-ession  of  the  '-.i. 


•!•  iiijhteniiie.  wa'jrop.  roatis,  laterai  and 


'  -.  ifuard!  '  ■ 

-     ixed   >r      ■ 

'  nd,  whu  t). 

.      ■a.;  and  its    •• 

'arenaJM  and  !'-. 

i>(«'.  whu'h  mu'.- 

i.:d  "stantishi'-ie^r 

eionjfllllf     •'  ! 


AftTfCLE   L. 

'lat  ;s  aireaijy  speci!  ■  ,  .; 

-r-'--  <.v>iafe'>.T.  'i„-  .M   '.   „■._.,•    ,1     i,..    Mfiijiiui'.    -!i;i!i   •.■riinnatc  .,v 
siepiiiiic  siijill  enfiM-  ininie.liateic  mii  ,'r;!.tu  irons! -.-  -nfo  -he 
r,.;  ;ji.ssession  .,;'  ,;ii|  riir  • -.    -,  ■  rticies 

!e  jirerMJirij  rhe  preMM'f      li,,:       r.~, -....■-: --...I  i ...,  .•I'iif.ie'nt 

e.tiareiv  and  ijratuitoiish-    lUo  rlie   'njovineiu.  ownership,  .uei  pow- 

[>laces 
•  'tises. 


ui    a  its  ■vn.iie   •xfenr.  fnmi  one   )C(>an  u,  rtie  other,  .in.l  of  'h. 


Toss    fjlaces 

:'or  ilie 


-lii- 


vis  iiiom,)[ . 


'it;-  'ividiTicr  tnd  ■; 
'•nil,  ■ 

■A'or.,,.  :'.  ■ 
oower  '!i:l\' 
•ars  and    arrsaiCt' 


'llt-Kl 


(ic 


ise 


.if 


-     — ,  ■     .  "N '-rv  di'sr-nption. 

.1  even-  Kind.  and.    ri  'ine.  anv  jther  -innirs,  aiovaiiie  aJui    rnmov- 
.ip()iHal>i<'  "o  the  s,..-  ;„.  radroad  uid    •(    he  ..ther  roads    svorks 

"•"••'"''""  ''■""!  't- "■  mannc-   -,.•   ^  ••     '.   ..nt.'rpnse.  or 

■:_■  Apres!siv  ,;,.,!    n  .  „■  nrecedm" 

~  ■*'■''    'i^K'f-^i'X'o     sai  :lu  rhwe  thnii?<.  uiovatiie  uiui   nniM\^iw.  ^uaii  pa>s      -         .7- 

litiuned.  auo  riie  enjovirient.  ownetNliip.  ,in<i  'io^s,.>si,,n    .f  ■(,,•  (;.,■.,..•!■•: 
'■.  without  !ta  beinsr  obliue.i  -o  imv   , IP. -iim-  ,,  •ideiniuji- 

•r  for  aiiv  '>tb."-   -nMsf. 

.VKTfCt.K    ■_ 

_  ^'nsidemtRm  oi   :  Me    ........non  and  ,c,,.,p.   ,„     ,„.    .a,.,    u-i    •ates  oi   :  ran^purtal  ion 

tH«i  bv'  It,  the  .unipttuv  bind!,  it^lf  aiway.s  to  -tfe.  r  with    are.  puKctuaiitv.  iuid  .  eieritv 
uid  without  exception  .i.s  !..  nafioimi  'iuintcti-r,  tiie  rnui.sp,:irtat;on  ol  fravfiern  cattl«»   uier- 
!iaiidij«t,  iftjuds.  and  iom    ■  la.,-  of  ail  ivHuLs  >vhich  nm-    !».  .-..nluied  :o  it    ^lil  of  whici-'    i..,;! 


PHH 
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KKPoKT  OF  .lomKPrr  r,.  buistow. 


Im'  tniriN|M)rt(>«l  witluuit  ,.iiy  •Iftliiciioii  fintii  lli.-  rsiiiltlisln-d  priccH,  rx.ci)!  hikIi  as  i,  nm, 
alluw  III  favor  of  tnili.iis  wlii.fi  an-  now  Im.imkI.  or  wlmli  may  lnTfaffi'r  Im'coiih'  lK)iinil,  hy 
nifiins  of  piiMic  (n-atii-s  nitrf  »l  iiil<i  with  New  (Iriumda,  to  i;iiHniiilv  positivt-ly  atid  <  IFc, 
timlly  to  this  licpulilic  its  rijrlit-f  of  Movcrci>rnty  and  ownci-sliip  ov-r  tiif  territory  of  tlif 

Istliniiis  of  I'aiiHiiia,  and  the  ncrft>ct   nciilralily  of  said  1,-tlmiiis,  to  tl nd  thai   tlic  fnv 

transit  from  oiii"  sen  to  the  otln-r  may  rirvM-  Im>  inlfrriiptrd  or  nnharrasst'd ;  hut  iiolur  ,. 
expressly  ^iven,  and  in  fact  it  is  herehv  especially  stmiilated  that  New(  Iraiuidii,  (Iratiadians, 
und  their  |)ropeily  shall  enj<iy  all  the  lienelits  mid  advantages  wliirh  miv  (»tlier  nation  wlmi 
ever  iniiy  ohtain  liy  virtue  of  the  provision  in  this  article. 

AltIK  l,K    lAl. 

\\  halc\<'r  may  he  the  line  selected  l.y  the  compaiiv  foi  Iniildintr  the  riiilroad  hetwcin  th.- 
t" ■eiuiM,  one  of  its, extremities  shall  he  the  citv  o?  raiiama. 

Attn.  1,1    1,111. 

\  essels  of  nations  at  war  with  New  ( ininadn  shall  not  lie  admitted  into  the  ports  at  either 
extremity  of  the  railroad,  nor  shall  the  productions,  eH'ccts,  and  [Mopcrtv  of  such  natio-i.s 
ha\e  free  transit  across  the  Isthmus  on  said  loail 

AUIK'.K    1,I\. 

Mil'  expenses  of  surveying'  mikI  Inyiii},'  oil'  the  lands  i,'iaiiled  to  the  coinpanv,  the  cost  of 
the  statist ici-.l  plan,  inventories,  and  descri|itive  statements  mentioned  in  this  contraet,  u.-» 
Well  as  the  expenses  and  cost  of  the  titles  of  ownershi[)  to  he  yiven  hv  tlie  authorities  or 
notaries  of  the  Kepiihlic,  shall  he  home  hy  the  said  companv;  hut  all  doditnents,  of  what- 
ever nature,  drawn  u[)  in  the  execution  of"  this  contract,  shall  he  reijistered  without  cost. 

.\lMI(  LK    j'/\'. 

'I  111'  cnm|iany  hinds  itself  to  pay  annually  to  the  ( MP\erniiiciit  of  .\,.w  (ininada  three  |)er 
cent  of  the  net  profits  of  the  enterprise,  in  the  same  projxiii  ion  in  which  thev  are  to  he  (lis 
triliuled  in  hiiin  of  dividi-nds  to  the  shareholders,  without  tiikini,'  into  iiccoiint,  m  the  pay- 
ment of  the  .said  three  per  c.miI.  any  (K'duction  for  the  supposed  interest  of  the  capital  of 
the  company,  or  for  any  sum  whicii  the  shHieholdcrs  may  desi<;nate  as  a  res(>rve  or  sinking' 
fund.  It  is  .stipulated  tl  it  for  the  recei|)t  of  this  duty  the  lloveriiment  of  New  (intnada 
shall  look,  with  the  shareloldi-rs  of  the  enterprise,  to  the  accounts  produced  and  li(|iiid»ited 
at  the  1,'eneral  meeting  of  'he  com|)any,  which  acinunts  the  ajrcnt  of  the  Kcpuhjic  may 
examine,  and  in  res|)e(t  to  thi'.,i  iie  o.ay  make  ohseivatioiis  in  the  -anie  manner  as  any 
shareholdci.  hiil  without  power  of  interfcrini,'  in  the  ^reneral  manaj^ement  of  the  companv. 
Besides  what  is  stipulated  in  this  article,  it  is  also  a<,'iced  thnt  the  payment  of  the  sai.'l  dui  v 
of  three  per  cent  shall  he  made  at  Hni:uia,  I'anamu.  oi-  ."".'ew  ^'ork.  as  thi>  ( iovcinuiciit  of  the 
Ke|>uhlic  may  direct 

.\uii<  I.K   L\  1. 

he  company  seleCs  .New  'i  oik  as  lis  (loiiiicile.  and  will  maintain  in  I'anamu  a  n-present- 
utiNc  with  powers  suflicienl  to  act  in  iis  nuinc  in  all  cases  uhcre  it  ma\   he  neees.sarv. 

.VurKi.K  L\'ll. 

1  he  present  pri\  ilep-  can  not  he  ^qaiitcd  or  u.ssi^iied  to  any  hireii^'n  government  -that  is, 
to  any  j^overnmeiit  out  of  the  New  (Jraiiadian  territory  -umier  penally  of  forfeiture  of  the 
pri\iley;e,  hy  the  mere  fact  of  attempt  ini,'  or  carivin;:  into  . ■fleet  such  j,'rant  or  u.ssi^nment , 
und,  althoui^h  it  should  at  any  time  l»e  allempted  or  carried  into  eil'ecl,  it  will  he,  and  from 
this  linic  is,  declared  ai>soliilely  null  and  of  no  foire  or  effect. 

-Vuiui.K  L\II1. 

\\  lieicN  cr  ',11  this  contract  mention  is  made  of  the  com|)!elion,  expiiat  ion,  or  term  mat  ion 
of  the  |)iivilei^e  j^ranted  hy  it,  all  that  is  said  in  reference  to  such  completion,  expiration,  or 
termination  shall  lie  understood  as  sai<l  and  iipplicai)le  also  to  the  case  of  the  resumption 
of  the  said  privile^'e.  Con.seciuently  it  is  expressly  stipulated  tliat  at  any  tinu-  when  the 
said  |)rivile)^e  muy  he  resumed,  aceordin^  to  the  .s"cond  article  of  this  contract,  the  I'aimum 
Railroad  Company  .shall  fulfill  all  the  duties  incumhent  upon  it,  in  the  same  terms  as  if  the 
forty-nine  years,  whi(  h  the  privilef^(>  at  the  utmost  may  extend,  had  expired,  and  it  is  aJsH) 
expretj.sly  stipulated  that  for  the  sum  which,  may  he  paid  as  indemnification  to  the  Panama 
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HKI'ORT    OF    .lOHKI'JI     f,.    HJUSTOW. 


2U> 


|{uiln.H<l  (..rnpHnv,  in  anv  ..f  t\w  fhiv..  .hm.-s  s..|  f,.rtl.  .n  th..  arficlr  In-f  mmtion.'d  flu- 
(.(.v.Tmiwnt  of  N.-w  (irHr.M<la  sl,„ll  Hr,,mrr  i.nf  only  thr  n^htv,  Wit  ,il.sy  »ll  th.-  umN'ml 
Ml,j..,ts     wlurl,    fl...  rn„i,,„„y    Is   Ih.uIkI   !o  drlivrr   tu   it   „„   fl,,.   r-xmrHllOH  of   ( liB   privil.«P. 

ul.i.li  .Irlivrv  -^IimII  1...  in.idr  hs  nmy  (.<•  ...sial.lisiu.d  |,v  ^r<.t.,>rrtl  rrpiilHt lori.  on  tfw  saiim 
(.rins  on  wliicli  if  slio.ild  Ink..  |)l«<...  if  Hi.-  forty-nin.-  v.'Hrs  whirl,  t[„.  ,„i\  il,.p.  at  tlir  uf  in.^^t 


iiy  coiifimK',  liiid  cKpiii'd. 


Ainur.K  LIX. 


(oiitrovrrsirs  wi,<h  m.iy  nn^v  l...|w..|,  (Ih-  <.x.v.itiv ,.  ,,,,«.•,■  .,f  Nrw  (inuiad.i  hii.)  tho 
I  aiiHma  Kailnmd  (  oiM|miiy,  in  n^'ard  l<.  tli.-  fiilfiltiicnl  or  failmv  in  fiillilnimt  of  llii,  .uti- 
inrt  oriipon  t|„.  uiidriNtandin;,'  oi  .onstni.lion  ,.f  Hir  claijsi.s  if  coiifains,  «.lia|l  I,.,  drtrr- 
niiii.'d  by  f  ir  i,..i;,'i.stialvs  and  lucordm^;  t,,  tli.-  lawn  „(  fh,.  ((rpiihlic  of  .\,.w  (iranada  In 
i.M  cas.' shall  any  privilcj/i-,  immunity,  or  cxfrnpl  i..n  t,..  all.-<;rd  whirh  is  not  ..xpivsslv  ivc- 
u._'ni/.,.<  orurantc.linthisrontraff  i>or  will  thr  inlcr^.-nlioii  ,,f  ai;v  aulliorit  v  or  rnn.tionarv 
nlli.'r  than  those  1,-ally  rslahhshod    with    junsdutioii  in  thr  [{rpuhlir  hr  allowed      Su.ji 

rniifrovrrsirs  as  iiia>  alirrt  tl xistrncr.  preservation,  or  perniatieii.  v  of  i  he  privile-'..  and 

'..  the  rights  theieiinto  appertaining,' shall  l>e  derided  hv  arhitrm  ion. 

Ah  IK  i.K  I,X. 

The  (loveninienf  of  the  [{ei.iihlie  hinds  Itself  io  proteet  anil  maintain,  fullv  and i'vlv 

!!ie  riirhtsol  the  <onipaii\  iHidiM-  this  rnntrart:  and  to  vliis  .Mid  it  as:re..s  thai  whiTc  doubts 
nrdir  in  the  .<,iislriicti,.ii  nl"  any.lans.'  or  riaiises  inserte.l  in  the  preei'dii,.r  arli.'li's  which 
-..nre  io  the  (•..oipatiy  any  indurenients  or  a.ivaiifa'rrs.  if  siirh  doul.ls  should  ..rriir  in  r,,ii- 
■.'I'leneeof  slleh  rh.uses  n..|  heiiii;  sullirl.Mlf  ly  expi.eil  ,  thev  sllah  he  ml  errM'.'l  e.j  m  I  he  Iiat- 
illal  sij/nitie,i|i()n  most   faMilahle  to  the  romp 


t)aiiv 


All  the  lei'Nial  l\  e  ,(<  t>.  de.rr, 


an<l  a!,'rremeiii>.  l,v  wlmh.  m  I'urmer  vear>.  various  ixivi- 
IrL'es  were  jrranted  for  the  .>pemnj;of  an  int.'rinai  iiie  r,,mmimieanoi,  hv  ihe  rslhmiis  of  pan- 
^Hiia  are  irivv,,eahlv  aimulle.l  ("onse(|iienI  I  v  the  •i'anama  liailroud  Conipaiiv"  has  ihe 
-''le  ri).'hf  and  duly  ..I  .•mi-.i  nn  tin<r  a  railroad  frmii  one  oreaii  lo  i  he  oiher  hv  the  said 
Nthimis.  Ill  ronformity  with  the  stipulations  of  this  eontrart,  whieh  is  the  oiilv  one  ivmain- 
iM-r  in  foive  (Ml  the  suhjeri  l,elvveen  the  (iovernment  of  the  Uepuhlie  >\m\  said  .•nmpanv 
Miice  l.v  this  clause  not  only  all  the  acts,  decree,  and  airrcenieiits  ali-.vr  nienn,,ned  hut 
especially  all  the  eontrart-^  and  stipulations,  wliirh  fornierlv  existed  between  ilie  ,aid  t  iov- 
rrnmenr  and  the  said  coninaii\,  or  the  individuals,  (.f  who.se  riL'iils  it   is  the  iis.>imiee    ari' 


MIMiulie 


AlMICI.K    LXil. 


Phis  contract,  as  di\  i<led  into  two  ch:iplers  and  exlen<iin<:  tn  Mxt\    two  aiticjes    ,liail  he 
■.iihmilled  for  api.roval  to  the  execiitiv..  power  of  i  h.-  Kepuhli.-.  and  iliai   hem^r  .'.hiaiiied 
diall   he  [jre.senled    In    ii    i.,  Conirre.ss.  the  cii.-eni   and  apprnx  al  nf  wlueh  are  iV(|Uire<l.  in' 
irder  that,  receivin>,'  the  for<-e  of  a  law,  it  may  l)e  earned"  ,nto  eil'eet     i 

The  railroad  enterprise  liem;.' of  public  utility,  the  authorities  shall  alinrd  ii   all  po-^ible 
:)roieetinn  in  cdiifurrn'rv  with,  the  Ijiws. 


!•;  Mil 


iir 


I."  ■) 


<  'oiitnui  h,fn;,ii  Ih,    (',i,t,,l  StoUs  of  ( 'oloufhui  „nd  ll,.   /'<,n,n,„t  fun/ma,!  <  'nnnnimr 
iTruiishited  treiii  tl)e  .S|i;,ni.-,h   !>\-  Inim  W    i  .1  rrnit.'tnn,  '' .  \\. 

t'ontract  reformative  of  that  of  l.")ih  .V()ril,   \s:i).  r,,neermii>:  1  he  e;,nst  nieiioii  of  a  railmad 
from  one  ..cean  lo  the  other,  arross  ihc  Uthmus  .if  I'.'uiania. 

Tlie  s.MTctarv  of  linaiice  iiiid  public  imj)rovements  of  the  Iniied  .>tales  ,.f  ('..lomhia,  ilui\- 

authoj-i/.ed  hv   the  executive  power,  on   the  one  part,  and he  oilier  (  ieorj,'e  .M.    Totten. 

eiifjineer  ill  chief  and  ),'eneral  agent  of  the  Tanania  Itailroad  C'ompaiiv.  with  full  [)ower  .md 
authority  from  the  directors  of  said  com|)any.  havmi,'  m  c.aisideiation  tlie  si  ipulalion  in 
Articlo  II  of  the  contract  made  with  said  compai.N,  <nd  approved  hv-  the  legislative  decree 
of  tho  4th  of  June,  18.50.  and  desiring  to  provide  whatever  mav  he  needful  hir  the  pcrh-cn.in 


J  Congress  aitoroved  June  4,  \xiA). 


m^f^xymm* 


IMP 
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of  the  Wink  tif  llii'  said  luilroml,  in  mdcr  that  it  imiv  Im'IIit  Hii>\M'r  tlii'  iH'rcssiiics  ni  i 
commorrt'  of  the  world,  and  at  tin*  xanw  lime  fiiiiiiili  a  -iin'  and  pciiiianiMil  rrvi-nuc  to  i 
treatiirv  of  Ihc  lirpnlilic,  luisf  hi,'I'«'''(I  Im  iniiilil'v  and  ri'foiin  tin-  said  lontiinl  in  ilif  t.  n 
set  forlli  in  tlii'  fo'ilowm^  sli|>iilal  ions: 

AlillCI.K,    I," 

TlU!  (iovcrnnii'tit  of  tlio  I'nih'd  Slates  of  ('olonil)ia  ronrfdcs  lo  tlic  i'anania  Kailmi, 
Cinn|m'iy  tin-  usi-  and  possossion,  for  ninciy-nin  •  vt'ar>,  of  tin'  railroad  const  rniliil  ii\  it 
and  Wiiicli  almillv  exists  iictuci'ii  the  cities  of  Colon  and  I'anania.  'i'his  concession  cm,, 
prises  111)1  only  the  road,  Inn  also  the  depi'iidenciivs  wiiicli  ilic  snid  coiii|)an\  is  in  pos.scssini 
of  at  the  preHont  tini-,  iiecesHary  for  the  scrviec  of  the  transit,  and  those  wfiicli  it  niav  hen - 
after  ivstahli.sh,  •incli  as  huihhn^'s,  wnrehousfs,  wharves,  icli'i,'nipli  li.'lweei:.  Colon  niu"!  I'm. 
aiua,  olc. 

Aiirni.K   II,'' 

The  (loverimien  of  ihe  Hepnhlic  hinds  i  self  durin'„'  (he  linic  in  \\lii(h  ;  he  exclti>i\i 
privilege  which  is  conceded  m  ,  he  i  onipany  for  'he  svorkin;,;  of  ,he  railroad  iiMiiaiiis  n 
forc(>,  no  lo  cons  rn"-  foi'  i  self,  nor  lo  con/ede  ;o  any  person  oi'  company,  hy  any  li  !> 
wlia  e\('r,  ;  he  power  loes  ahlish  an\' o  her  railroad  on  t 'le  Is  hiiuis  of  j'nnuina:  and  i  aUn 
s  ipida  (N  I  ha  while  the  .said  privilege  con  iniies  in  force  the  (ioveriinien,  shall  no:  Iium 
the  power  of  under, akiii),;  for  i  self,  nor  of  perini  linn  'i",v  p«'rson  i o  iinderiake,  wiihoii:  'Im 
conciirien  e  and  conseii  of  i  he  said  (oinpany,  the  openini,;  or  wmkin^^  of  any  niaii  iinc 
lanal  whi 'h  may  urii  e  t  lu  !  wo  oceans  ucro'.s  the  said  Is  hmiis  of  Panama,  lo  i  he  wes,  waid 
of  (he  line  of  Cape 'rihuroii  on  i  he  A  Ian' i"  and  of  I'oin;  (larachiiii'' on  i  he  I'acilic.  Hn:  it 
roinains  s  ipnla  ed  iha'  ,  lit  li^'h  which  is  conceded  lo  ihe  companv  to^'ive  i's  consent  does 
not  ex  end  lo  its  opposini;  I  he  cons  rue  ion  of  a  canal  across  I  he  Is  luniis  of  I'anama  (exiept 
upon  ihe  roll  e  of  ihe  railroad  iiself)  lur  only  to  is  exac.iie.;  an  eipii  alilc  pri  c  for  siii  h 
privilege  and  as  indcmnilicn  ion  for  ■  he  damages  which  ,  he  laiiroiul  company  may  siiUVr  li\ 
the  rivalry  or  compe  i  ion  of  ilie  canal. 

If  lh(!  Slim  whi'li  may  he  deinandcd  hy  i  he  company  shall  no  nppi'ar  e()iii  ah'e  lo  thr 
Crovernmont  of  lie  I'ni  ed  S  a Cs  of  Colomhia,  ilieii  i;  shall  l>c  lived  l)y  arliitia  ors  in  New 
York  or  I'anama,  one  lo  he  named  hy  t  he  { to\  ernmen' ,  i  he  o  her  l>y  i  Iw  company,  and  in 
<'a.so  of  iheir  no;  aj^reein^  the  i  wo  shall  name  a  ihird,  whi'  •■  decision  sliall  he  wi  hoii; 
Hj>peal.  In  pronoiincinii  their  d(<ision  ihe  arhi'ni'ors  shall  !ake  in  o  considera  ion  ihe 
^'rounds  upon  which  the  company  res  s  and  the  informa'ioii  which  ihe  Ciovernmeii'  shall 
<rive  u|)on  he  ma cr,  and  in  \  iew  hereof  shall  decide,  wi.houi  appeal,  as  ;  hey  may  deem 
mosi  jus,  and  ei|uilahle.  The  sum,  wha'ever  i'  may  he,  which  shall  he  linally  desiLMia  ed. 
.shall  heloii;.'  one-half  to  !  he  railroad  company  and  one-half  lo  ihe  (io\ernnieiit  of  Colomhiu. 

.Vurici-K   lll.e 

In  compensa  ion  of  and  as  a  price  for  these  concessions  ;he  r'lilroad  company  ohli^atc- 
i'self  to  pay  to  the  (io\ crnmeii!  of  ihe  I'niied  S;aies  of  Coloinhia  one  miilioii  of  dollars  in 
American  j^'old  or  two  hundred  tliousaiui  pcainds  s'erlinj^  in  hills  on  New  ^ Hrk  or  London.  »> 
the  (lovernment  may  elect,  on  the  <lay  on  which  this  con:  rail  shall  he  appioM'd  i)v  iIh' 
Conjrress,  and  !o  pay  diirini;  the  whole  term  of  the  j)ieseni  privilege  an  annual  rc\-emie  of 
$2.")(),(KK)  in  .\nierican  i,'old  or  in  hills  on  \ew  York  or  London. 

The  paymen's  shall  he  made  (jiiar  e"l\'  in  New  York  to  the  a^enl  dcsii^na'ed  hv  i  he 
(i<t\criimeni  of  ihe  I'lu'cd  S"a'es  of  Colomhia,  or,  if  i  he  (io\ciiin:cnt  shall  desire  it,  the 
company  will  phn  e  the  money  in  London  or  in  I'anama,  the  Cioxcrnment  i^i\  in^'  the  neces- 
sary advic(>  to  the  '■ompnny  in  .S'ew  York.  These  (|uai'terly  i)aynients  shall  lonimence  to 
<'oiint  from  the  day  of  the  ap|)roval  of  ihis  contract  hy  the  Conj^rt'ss. 

AlMICI.K    I\', 

The  company  hinds  iiself  to  extend  the  railroad  on  the  l'a(  ilii'  side  to  the  islands  of  Niios, 
Oulehra,  I'erieo,  and  Flameneo,  or  other  place  in  the  hay  wliere  I  here  may  exist  a  permanent 
depth  of  water  for  \t\v<ro  vessels. 

Ainu  LK  V, 

Durint;;  the  whole  term  of  this  [)ii\ile(:e  the  company  shall  hrtv(>  the  exclusive  ri^lit  to 
establish  across  tlie  [stlimus  of  Panama  within  the  zone  indicated  in  Article  II,  any  <'la>s  of 
carriage  road.s  whatever,  from  one  ocean  to  the  other.     The  Colomhian  Government  hinds 

u  See  .section  1  of  article  1  of  ttie  liecrw  followiiii;. 
ft  See  aeotic)n  2  of  article  I  of  ttie  (Ipc-ree. 
(•See  section  3  of  article  1  ol  tlie  decree. 
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I  -I'll'  Mil  III  iiiiili'i  akr  liii  liorir,  iiiir  til  |iri'iiiit  iin\  iiiIm'I  I  iiiii|iitii\  III  |)*'i><ii>  III  iiiuln.aki' 
ui'liiii  "«iii(l  /.<irn'  Hiiy  <i;lit'r  <  uniHirc  roHil.  iiiln'r  mai  ndiitiiizi'd,  or  nl"  [iluiik.  or  nf  luiy  ittliiT 
,  iii'«>  siiimlilf  fur  the  il^f  iif  wlin'Ird  M'liii  li'>,  lift  \M""i  ill)'  iWii  111  I  •at  IN  iir|ii->  I  lie  Ulliliius  iif 
r:iiiaiiia.  It  iM'inu'  iirsi'i'  Ih'Ii'ss  wi'II  mihIi'I^  ikmI  i  Im  flic  |i;ivilt",'i'  uf  \Uii<li  i  liin  ail  iflc  'r.  al.s 
<  nil  nii:  ami  •nii'^:  im;  in  any  niaiiiH'i  picvnit  ilii>  riiii>  tuiiion  nf  any  kind  {,»(  roads  in  n 
iliK'tioti  di.<«iinr'  from  iliai  t-xpn'sM'd.  imr  tlic  i'<im|il<'<  in;.',  |)l)»■^r^  iii^,  iim!  iin|)io\  ini:  of 
MiaiJN  alrciidy  fxisi  in^,  or  w  liii  li  art'  art  mdiy  iH-in;.'  roii.-l  rinii'd  mi  '•aid  In:  limiw. 

AlIlK  I.K    \'l. 

Till' I'oiiipany  >liall  Iiiim'    lir  ii)_'lil  fur  I  lie  wliulc  Icini  I'f  ilii^  |iti\i!rj.'r 

I'ii-  ,  Tu  rt'j.'iilii  ('  and  dirni  ilii'  iim'  uf  ilir  polls,  iinlunkiii;.;  and  disi'inlmrkin^'  plaro, 
wliai'vcN,  anfliuiai.'i'  itroiinds,  v\r,,  a'  i  Iw  (ci  in  in  i  of  tin  rail  mad,  and  lu  cs'alilisli  au't'iiis  \vi  li 
|i>>\\('is  to  rarrs  inloi'llict  ilii' rt'^iilations  liint  it  iniis  innki'in  iliis  pc.iiii  iiliir  in  rotil'oi mity 
uilli  till'  liiWMol"  till'  I'cpulilii'.  Tlifsr  ic^riiliilioiis  shidl  III'  snlimittrd  to  the  approval  <>\  tin- 
,  \.i  iitivi'  power,  williou!  whirli  tlicy  can  r.oi  takr  (H'l'i'  Tlu'  cxcniliM'  pnwcr  niny  hIum* 
]'.  -  ;ippi'ii)>ation,  idler,  and  lev  nke  llieiii  as  it  ipiiy  dreni  <'oii\  eriei'l  : 

^(•rniid.  'I'u  iisi'  the  eniliarkinjr  and  diseinlmikieij;  places,  w  lanes,  eie.,  ilial  it  I':'  oti- 
■  !  Mr  I  I'd  or  may  eoistniet  in  I  lie  ports  situated  at  the  I  wo  c.xl  leim  s  ul'  the  m.id 

I  liird.  To  use  l''i' laiidin^^s  necessarv,  and  especially  those  ilesi^tiated  tin'  thesloraue  and 
i!<i  dejiosit  nl'  al!  i,'oods  and  menhandise -idniit  led  tor  traiiNit  over  the  Isl  liiniis  on  the  rail- 
in:!  d  eiiri-.tiiicled  py  the  nil  n  pal  I  \'.  My  s  iitne  of  this  pri\  ilep'  the  loinpany  iiiiiy  cuilcct  as 
'  Miiipetisntion  fir  the  inc  of  the  iiee  of  cniniiiiiiiienlion,  iiii'miis  oI  I  raii-iiiirhil  ion.  landings, 
'A.' rehouses,  and  eslaMisiiiiients  of  all  kiiiiU  lieloii^in^;  to  it,  such  tull^  \i}r  I  raiispurl  iiig, 
'.» iniifap',  stiirai.'e,  and  lalior  as  it  may  deem  proper  to  estiihlish. 

AiirKi.i:  \  II. 

The  execiiiive  power  -hall  deteriiiiie  the  forms  to  he  oliserved  in  the  landing;  of  t;oiids  on 
liihrr  ocean:  and  ilie  iniers  eiil  ion  therein  i<\  the  olliceis  uf  the  liepiihlic  to  prexeiil  the 
I'lti'cts  di'sl  ined  fi  ir  I  rai'-^il  frnm  one  'irraii  In  '.  he  i  il  hci  lioin  hein^  lell  mi  I  he  \\  a  \  nr  fraiidu- 
|riiil\-  inlrodiiccd  for  internal  rmi>iimptimi.  Said  pieraiilioiis  shall  he  such  as  may  tend  to 
|iir\i'nt  all  frauds  to  the  injury  of  the  puhlic  re\eniie,  without  delaying  or  emliarra.ssini; 
;!ic'  rajiid  diNp;itch  and  transit  of  passeiii^'crs  and  packtiL'i's  of  mcicliandisc,  lii^'^'a^'c,  and 
':.ni\-  nf  al!  kinds  w  hich  niiy  he  siilijects  nf  law  fnl  cnmmerce. 


.\l!ll<  IK    \  III. 


T 


I  he  rniiip>iii\  \i\;\\  </\\  !•  In  the  actual  raihnail  a  dill'ercnl  ilireciimi  frmii  thai  which  il  iiow 
li.i~  am!  which  it  nia\  deem  must  fa\nrah|c  In  the  enterpiise.  il  heinj.'  free  In  choose  the 
pmiiis  nf  deparluie  iiikI  airiviil  which  may  appear  to  if  most  advantageous  ;iiiil  ii'nst  cnn- 
>'fiient  for  tiie  entrance  and  aiichorajxc  of  vessels,  or  for  ports  pinperly  sn-called,  and  lor 
I  inliarkiiii:  |ili'ces.  dr\  docks,  places  for  liirhlerat'e.  landinirs,  warehouses,  stations,  hotels, 
ind  estahlishmenu  nf  all  kind-,  and  llii-  withmii  picju.lici'  In  wha!  is  slipulaled  in  Article 
I  \   (>\  liii,-.  emit  rail . 

.\i:riri,K   IX. 

Tlic  (icM'rnmenl  ni  the  I'liitcd  .Stales  nf  Cnlmiihia  ratilic-  llii'  cniiccssinn  made  to  ilio 
i'  ;i,,i;,i,i  K.iihoad  ('oMipany  hy  the  contract  of  the  l.'iih  o|  .\pril    iS.'iO; 

l-iisi.  Of  the  lands  tinit  il  has  reipiired  iind  that  it  may  rei|uire  for  the  estalilishmciil  nf 
the  line  nf  railwax  in  it-  w  Imlc  extent ,  pmv  idcd  such  land.-  helm  ^'  In  the  ( in\  crnmen;  : 

.Second.  Of  the  Iniid-  which  were  '.icf-e-sary  for  sea  ports,  dry  docks,  riser  purl-,  laiidimjis, 
1  :idiarkiiii.'  places,  place-  for  li<,'htera*.''e,  warelxaiscs,  -(aiioiw,  liniel>,  and  i;eni  ally  foi'  all 
liie  nrcessilies  of  the  ser\ice  of  the  I'aihnad.  alw.iys  prn\  ided  that  such  lands  shall  he  the 
:i;niic:ty  of  the  Kepuhlic. 

'i'iiii(i.  ( )f  the  I  onees-imi  made  hy  Lnat'iilmi-  I  il  !e  and  in  pcrpel  uily  nf  -i\l\  -Iniir  tli(aisiind 
hcclares  nf  vacant  land-  in  inc  wj-ritory  nf  the  Slate  of  ranama.  with  the  except  im,  nl  1  he 
i-lands  in  iaith  oceans  and  of  ilie  districts  whiili  formed  mi  the  Isl  nf  .lamuiry.  lsl!t,  the 
lerritoiies  of  '•  liocas  del  Toro"  and  of  "Darieii."  limits  nf  which  weie  iixed  hy  the  law  ol 
I  he  9th  nf  .laiMiiMv.  IS.").").  This  concession  may  he  extended  to  ninety-six  thousand  Ihm'- 
lares.  if  there  sh.dl  he  thai  miniher  disposahle  witliin  *  he  limits  of  the  ancient  provinces  of 
I'aiiama  and  \'era<rMas  in  -iich  manner  that  the  ( mvei  iiiient  can  adjudicate  I  hem  as  vacant 
Innds;  and  the  comiiaiiv  -hall  have  the  rij,'hl  to  select  them  in  the  continental  ();nl  of  said 
|j|ovinces  as  ihev  mav  deem  most  coinenient,  But  il  is  siipulated  that  in  the  lands  whii  li 
!  he  compan,-  may  .stii-ct  oIi  the  line  of  the  mad,  and  its  vicinity,  there  shall  positively  he  leli 
ivirular  iiiterM'lsCfiMivali'nt  in  extent  to  tlios(>  (tracts)  ^vhich  shall  he  i,'iven  to  the  coni[)a.iy 
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in  order  that  the  Government  may  he  onahled  to  make  grants  or  sales  of  land  for  otlu-r 
estttbhslnnents  which  may  desire  to  locate  tliemselve^  on  the  line  and  in  the  neiKhborh.m.l 
oi  ttie  road.  ^ 

Paragraph.  The  lands  granted  to  the  company  hy  secti.)ns  th^^t  and  second  of  this  articK^ 
«hn  bo  returned  to  the  Kenubhc  at  the  expiration  of  the  present  privilege  in  the  terms  an.! 
wnth  the  tormalities  prescnhcd  in  tiiis  contract.  •  «- 


un 


Akticle  X. 

In  the  grant  of  viicant  lands  in  perpetuity  made  to  the  company  bv  the  contract  of  l.S,^() 
d  nitif.,>d  m  section  third  ol  Article  IX  of  thi^  contract,  there  is'not  included  the  number 
ol  hectares  contaiiM-d  in  the  Island  ol  "Manzanillo"  in  the  Buv  of  -Limon,"  but  thev  .uv 
ir.cuuled  m  tlie  grants  tivated  of  in  the  first  and  second  sections  of  the  article  cited  with  li,,. 
e.xceptUM.  ol  lour  lurtares  which  the  (iovcrumcnt  reserves  as  an  area  for  the  construction  oi 
buildings  lor  public  odiccs,  schoolhous,>s.  prison,  and  other  objects  of  public  us<>.  which  slu.ll 
|H?  (l.'livered  by  the  company  proper!"  graded  and  in  condition  for  buil.ling  upon  them  But 
It  IS  understood  that  m  the  desigiiMio.i  by  tli<>  Govcrnmei.t  of  tlie  place  or  places  in  which  it 
desires  to  take  the  lour  hectares  r.-servc.l  io  it  by  this  uilide,  it  shall  not  choose  th.;s<<  which 
m.iy  be  necessary  lor  the  constru.-uon  ano  service  of  the  railwav  and  its  dependencies,  nur 
those  which  may  be  already  occupied  by  bnildings  now  standing  or  which  are  to  i)e  recon- 
striicted. 

This  selection  may  be  made  by  tiH>  (iovernmeiit,  in  anticipation,  as  it  nuiv  see  fit  in 
ac<-ordnnce  with  the  p.aii  of  the  city,  in  order  that  1 1,,-  lands  mav  b,"  delivered  to  it  so  soon 
as  the  nature  ol  the  ground  permits  of  the  grading  being  carried  on. 

Articlk  XI.o 

Tile  lands  conceded  to  the  compary  by  Article  IX.  section  third,  .shall  be  delivered  a< 
niay  I,.-,  icpiestcd  on  comphancc  with  liie  legal  formaliti.-s  established  I'or  such  cases  and 
1  b(-ing  m.'umb.  ,(  ,,n  the  comi.any  to  prove  their  character  as  va.^aiit  lands,  to  ineasur,. 
Lhem,  ami  to  iiiak(>  tlie  respective  plans. 

The  adjuchcalioa  of  said  lands  shall  i)e  made  bv  the  executive  power,  and  from  the  tunc 
the  declaration  ,s  made  in  the  prennscs.  they  shall  be  wmsidered  defmitelv  adjudicated  to 
the  company:  but  th(>  pi-ovisi.mal  adjudicanon  shall  be  made  bvtln-  Presidentof  th,.  State 
ot  I  nnama.  snbmittcd  always  to  the  examination  ami  aj)proval  of  the  nati.mal  executive 
powei,  and  while  not  disappn.ved  it  will  ,mly  produce  the  edVct  of  prevent in<'  all' ulterior 
grarit  ol  i!u'  same  .ands  m  lav.r  of  a  third  party.  The  K..piil,li,.  is  not  boumfin  anv  case 
o  the  vacating  or  guarante.Mng  the  titles  of  the  vacant  lands  which  mav  be  adjiulH'ated 
to  the  company.  •  •■ 

Am-ici.E  XI 1.'* 

When  the  lands  which  may  be  required  for  the  (vxiension  of  the  lin..  of  the  railroad  which 
IS  re  eiTed  to  in  sect um  four,  1.  of  Article  1  of  this  cHintracr,  or  for  changes  in  ■  he  direction 
of  the  line,  o  lor  the  estabhshment  of  a  second  line  of  rails,  are  tiio  pn.pertv  of  private 
nd.N  duals  the  conipany  shal  have  the  ngl;t  to  obtain  them  bv  order  of  the  President  of 
.he  btate  after  a  valuation  and  a  just  inddunification  of  the  pr.'.prietor  in  conformitv  with 
the  provisions  o  the  law  ot  the  22,1  of  Mny,  KS(K>.  '•concernmg  proceedings  in  civi  ca.ses 
cognizance  of  which  belongs  to  the  tribunals  of  the  Union." 

Aurni.E  XIII. 
The  railroad  enterprise  is  esteemed  of  pul-hcr  utility. 


.VinicLE  XIV^ 


The  company  is  autliorized  to  propose  to  the  executive  power,  the  regidations  which  it 
may  ju<lge  proper  .or  the  police,  security,  and  praservation  of  its  ways  of  communication 

Fore^' J.T^';  ";r'  "^''^'''"^'"'••^-t'*  «[  ^^}  kinds;  but  such  regtdation.  shall  not  be  put  in 
force  wi  hout  the  expr,.ss  approval  of  the  executive  power,  which,  even  after  Imvinjr 
approved  them  may  anu>nd  or  annul  them  as  it  may  deem  proper,  proceedimr  always  in 
conformity  with  the  laws  of  the  Republic.  h    F«=  .  F'o^tuiii^  aiways  m 


o  See  section  4,  article  1,  of  decree'. 


b  8efl  section  5,  article  1.  of  decree. 
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Article  XV. 

The  tariff  of  charges  and  freights  on  money,  carriage  of  merchandise,  and  transport  of 
travelers  over  the  raihoad,  board  and  storage  in  the  depots  and  establislinients  of  the  com- 
j)un}',  shall  be  fixed  by  it,  and  modified  a'-,  ii,  may  deem  best  for  its  interests,  but  it  shall  be 
hound  to  inform  the  local  authorities  of  said  tariffs  and  modifications  with  at  least  thirty 
days'  previous  notice. 

Aeticle  XVI. 

The  company  liinds  itself  to  transport  gratis  over  the  raihoad  tlie  national  and  State 
mails  that  may  have  to  be  oariied  from  ocean  to  ocean  or  to  any  intermediate  point;  and 
it  may  make  such  pecuniary  arrangements  as  it  thinks  propei  fur  the  transportation  of 
foreign  mails,  the  passage  of  which  over  the  Isthmus  is  declared  free  to  all  nations:  but 
tlie  Government  of  the  Kepuhlic  may  prohibit  the  passage  by  the  railroad  of  the  mails  of 
those  nations  that  luay  l)e  at  war  with  it.  in  which  case  the  company  siiall  refuse  to  cany 
ihem  over  the  raihoad. 

Article  XVII. 

The  company  may  freely  introduce  info  the  Isthnuis  witliimt  payment  of  duties  or 
ii,  OS's  of  any  kind  a'l  tiie  iinp](>ments,  machines,  tools,  materials,  i)rovisions,  and  manu- 
i'a;  'ircd  articles  intended  for  the  ccmstruction.  working,  and  prcscrviition  of  the  railroad, 
and  the  provisioning  of  the  workmen  employed  on  it. 

Article  XVIII. 

T1k>  company  is  exempt  from  paying  ta.xes  or  contrilnitions  national,  nuuiicipal  of  the 
Slate,  or  of  any  other  kind,  ui)<)n  the  railroad,  its  warehouses,  wharves,  macliines  or  other 
works,  things  and  elFects  of  any  kind  belonging  to  it,  and  which,  in  the  judgment  of  the 
executive  power,  are  necessary  for  the  service  of  the  said  railroad  and  its  depeiider.f  ies. 

Article  XIX. 

In  compensation  for  tiiese  exemj)tion-«  the  company  l)inds  its<'lf  to  transport  gratuitou.slv 
and  without  the  (lovernment  having  to  pay  anything  either  for  freight  or  for  any  other 
cause,  the  troops,  chiefs  and  officers,  and  tlieir  e(iui|)age,  ammunition,  armament,  clothing, 
and  all  similar  ell'ecfs  that  may  belong  to,  are  or  may  be  destined  for  the  inunediate  service 
of  the  (iovernmeiu  of  the  He|>ul)lic,  or  of  ilie  Sta^e  of  Pananui,  as  also  their  officials  in 
.service  or  in  commission,  and  tho.se  individuals  who,  witii  their  families  and  baggage,  may 
come  to  the  country  in  the  character  of  emigrants,  and  of  new  settlers  with  the  pernument 
character  of  sucli,  for  accoimt  of  the  Govermnent,  up  to  tlie  number  of  2,000  annually. 
The  executive  power  shall  dietate  the  ])r()visions  as  it  may  deem  j)roper  in  s'.ich  cases,  in 
order  to  prevent  those  passeng(>rs  wlios(>  entry  into  Coloiobian  territory  may  i>e  purely 
accidental,  from  availing  themselves  of  this  concession. 

Article  XX. a 

Colombian  productions  shall  be  tntnsported  by  the  railroad  during  the  first  twenty  years 
oi  this  contract,  paying  only  one-half  the  lates  of  freight  or  tiansjjortaf ion  previouslv 
fixed  by  the  company  for  foreign  products  of  the  same  class;  but  this  term  being  concluded, 
tliev  shall  continue  to  pav  onlv  a  duty  or  freight  one-thiid  less  than  that  fixed  bv  the  said 
tariff. 

Article  XXI. 


Passengers,  money,  merchandise,  objects  and  effects  of  all  kinds,  destined  for  interoceanic 
transit  over  the  railroad,  while  they  remain  in  the  warehousts  and  dei>ots  of  the  company, 
or  in  its  po.s.se.s.sion.  are  exempt  from  dues  and  taxes,  national,  iminicipal  of  the  State,  or  of 
any  other  description.  In  like  manner  the  vessels  which  may  enter  the  ports  at  the  termini 
of  the  railroad,  as  well  as  their  officers,  crews,  and  their  agents,  shall  be  exempt  from  the 
payment  of  tonnage  dues  or  of  any  other  tax  or  contributiof.  whatever  on  account  of 
service  applied  directly  to  the  interoceanic  transit.        (   '. 


oSee  s«)etion  6,  article  1,  of  decn-e. 
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Ariki.k  XXII. 

Triiv»>l(>i-s  passing  fiv n  w  ^pft  (o  the  otlu-r  (»v(  r  flu-  niilnmd  'siitill  rir»f  rpf|iiirf  anv  pii- 
polls  lo  puss  over  if.  t'xcvptiiitj  in  rases  of  fut('i«:n  wni  or  internal  coriiruotiori,  wlicn  th.. 
liovcnimciil  iimy  deem  (lie  present iit ion  of  passports  <'xpc(li(»nt  for  tlif>  sfrmitv  of  Hh 
roHiitrv  or  tlio  prt'scivatiori  of^piil.lic  nnhv.  Ncvcrthrlfss,  persons  wlio  lmvf>  l)p«>ri  fxpcllcd 
from  llic  t(«rri(orv  of  (lie  J(c|)iil.lic,  or  other  imiividiuils  wliori.  the  laws  forhid  an  entram. 
into  the  count rv,  shall  not  pass  over  (he  railroad. 

AUTK  I.K    XXIII. 

In  V(un>  the  pnwnl  privilege  coneedod  (o  the  lonipanv  shall  he  dcclnred  forfeited  hy  (Ik 
cmnpeleni  (rilainal.  it  shall  >ett]rn  lo  the  Ue|»nl)lie  sneh  lands  granted  in  ovvnersliip^  and 
by  gratwitoMs  title,  as  may  not  he  already  transferied  in  fee  to  a  tliird  party,  and  it'shall 
have  no  right  to  exaet  any  indenmiliealion  for  im|)rovements,  nor  for  any  othor  vnuffc. 

Ainici.K  XXIV. 

It  is  obligatory  np<Mi  the  company  to  mal«'  a  survey  of  (he  lands  with  notice  to  (li,. 
owners  of  adjoniing  lands,  and  to  make  a  tr)pographical  plan  of  (he  road  with  aJl  its 
dcp(>nd<^ncies.  such  as  bridges,  a(|iie<hii|s,  vindiicfs,  and  odier  works,  which  it  mav  Jiavc 
cons(r\ic(ed  for  the  siMvice  of  (he  railroad,  in  or<ler  that  by  means  of  such  plan  it  mav  be 
clearly  known  what  the  coiiii)any  Imlds  in  ownership,  and  io  what  purpose  the  exemption.s 
providetl  for  are  «iestined. 

AuTin.K  XX v. 

The  coini)an,v  binds  itself  to  execute  constantly,  with  all  rare,  punctualitv,  and  celerifv 
the  trai  sport  at  ion  of  the  travelers,  cattle,  merchaiMlise,  goods,  and  materials  of  all  kinds 
that  ni;:y  be  conlided  to  it,  payment  being  made  of  the  charges  and  prices  of  transportation 
(hat  ma\  l.'e  fixed  in  (h(>  respective  tarill'.  The  disposition  of  (his  article  is  nevertheless 
no  obstiule  at  the  company's  ent(>ring  iiito  special  contracts  for  the  transportation  of  arti- 
cles whose  bulk,  weight,  or  exceptional  luiture  do  not  allow  of  then  freiglits  being  fixed 
l>o(oiihaii<l. 

Aktui.e  XX\I. 

Vessels  of  nations  which  may  be  a(  war  widi  (hi"  I'nited  States  of  Colombia  shall  not  be 
admitted  t<i  the  potts  situated  at  either  extremity  of  the  railroad,  nor  shall  the  produc- 
tions, etrects,  and  |)roperty  of  such  nations  (>njoy  (he  free  transit  of  the  Isthnni.s  over  the 
said  road. 

Anru'LK  XX\'I1. 

It  is  obligatory  u|)on  (he  company  to  nniintain  constantly  in  Panama  orC^olon  a  repre- 
sentative with  sudicient  power  and  authority  to  treat,  whenever  it  may  Ix!  necessary-, 
por-sonally  with  the  (iovernnvent,  on  mutters  having  relation  f((  (he  enterprise. 

.(Article  XXVIII. a 


The  present  piivih'ge  cannot  be  ceded  or  transferred  to  any  foreign  government:  that 
is,  to  anv  government  existuig  outside  of  Colombian  territoi  \ ,"  mider  penalty  of  forfeiture 
of  the  said  privilege  by  the  mere  a<t  of  attempting  or  verifying  such  ce.ssion  or  transfer: 
which  act  from  the  present  moment  is  declared  absolutely"  mdl  and  of  no  effect.  This 
privilege  shall  also  be  forfeited  in  case  the  railioad  company  shall  not  execute  the  trans- 
portation during  a  period  exceeding  four  con.secutive  inonth.s  (fortuitous  cases  excepted). 

-Vkticlk  XXIX. 

In  case()f  the  forf.>ituro  <)f  this  privilege  from  any  cause,  the  ownership  and  full  possession 
of  the  railroad  with  all  its  dependencies,  appurtenances,  and  accessories  shall  pass  io  the 
Republic  without  the  company's  having  thereby  any  right  to  indeinnilication  or  remunera- 
tion of  any  kind. 

Articlk  XXX. 

The  (Jtjvernment  of  the  Republic  binds  it.self  to  protwt  and  maintaiti  in  all  thoir  integrity 
the  rights  of  the  <M>mpany  insulting  from  the  present  contract;  provided  \.\w  company 
complies  punctually  on  it«  part  with  the  <luties  and  ohligation.s  which  it  undertakes,  and 
that  the  privilege  contiDuee>  in  force. 


a  See  section  7,  article  1,  of  decree. 
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.\fcriCLE  XXX r.a 

The  right  which  said  Republic  reserved  to  itself  by  the  contract  of  the  15th  of  April, 
Wt^),  to  rexleern  the  privilege  of  the  company,  being  "espeoiailv  livpothecated  as  an  addi- 
tional security  for  the  loan  contracted  by  the' Republic  in  [x.n.^on  under  date  of  the  Ist  of 
October,  ISfW,  it  is  stipulated  that  the  products  from  the  railioad  vrhicli  l)y  this  contract 
F>eloiig  tx»  the  Government  remain  subsidiarily  applicable  to  the  payment  of 'the  obligations 
of  th(>  Gf)vornment  of  the  Republic  in  regard  to  that  loan,  whether  it  be  to  complete  the 
annual  installments  which  the  Crovernraeut  is  obliged  to  pav  in  London  on  account  of  the 
interest  and  amortization  o?  the  capital  or  to  redeem  the  bonds  of  the  loan  ni  par,  if,  in  1874, 
their  redemption  shall  not  have  l>f^en  completed,  and  the  company,  having  given  previous 
notice  to  the  Government,  can  make  the  expressed  application  of  tJie  funtrs.*^ 

Article  XXXII. 

Inconsequence  of  the  stipulation  in  article  third,  the  ('n)\  cnuivnt  renounces  the  benefit 
or  participation  of  three  per  cent  which  by  article  Hfty-tivc  of  rh,>  primitive  contract  it 
had  in  the  net  products  of  the  ente.rprise,  and  tho  quota  of  live  per  cent  which  had  also 
been  reserved  in  its  favor  l\v  article  thirty  of  said  contrai-f,  in  the  inuisportalion  of  cor- 
respondence, and  which  quota  it  wa.-<  stipulated  should  not  be  Icms  than  ten  tliousaud  dollars 
annually.  The  account  of  these  protits  shall  be  licjuidatod  miniediately  in  the  terras  fixed 
l.v  article  fifty-five  up  to  the  day  on  which  the  present  contiaft  begiris  t(i  rule  and  have 
ettect,  and  the  payment  of  the  balaiu  (  which  may  result  in  I'avtM-  of  rlie  Republic  shall  be 
made  by  the  company  in  New  York  to  the  order  of  the  Government. 

Article  XXXIII.6 

Questions  that  may  arise  between  the  Government  of  the  Repuiilic  and  the  railroad 
company  as  to  fhe  understanditig  or  the  execiuion  of  tliis  contract  .shall  be  decided  in  the 
<^apital  of  the  Colombian  Tnion  by  a  tribunal  of  arf>itratoi-s  -'omposed  of  the  president  of 
the  federal  supreme  rourt  and  a  person  named  !)v  the  coinpanv.  and  of  a  third  who  shall 
[>e  ch.xsen  by  a<.»reenient  of  the  two  first  arbitral. ns;  and  if  thesf  caiuiot  agree  in  the  selec- 
tion, each  of  the  said  arbitrators  shall  indicate  the  persoii  whom  he  would  name  as  third, 
and  the  choice  shall  be  decided  by  lot. 

The  arbitrators  .shall  decide  in  c»use  of  defect  o'-  obscin-ily  in  the  stipulations  of  this  con- 
tract, in  accordance  with  the  principles  of  universal  justice,  and  their  decision  shall  be 
without  appeal  in  any  case.  If  the  three  arbitrators  should  not  agree  the  votes  of  the  two 
who  do  agree  shall  make  t!-e  dei-ision.  The  forms  ol'  proceeding  whicli  >hall  be  followed 
by  the  arbitratoi's  shall  be  tiio.se  established  by  the  judgments  in  legal  arbitrations. 

.Vbticuj  XXXIV.c 

If  the  company  on  being  required  to  make  the  nomination  to  which  it  is  entitled  shall 
not  do  so  within  the  sixty  following  days,  or  shall  name  ,uiy  person  who  does  not  wi.sh  to, 
or  cannot  accept  nor  fulfill  the  I'ommission,  the  compuiiy  authoiize.s  the  actual  icpreseuta- 
tive  of  the  United  States  of  America  to  make  tiie  i-hoice. 

.iBTICLE  XXXY.d 

The  ninety-mne  years  of  the  duration  of  the  priviief'OiWhuli  is  conceded  by  this  contract 
shall  be  counted  from  the  ;JOth  of  January,  187'). 


Article  XXXVl. 

At  the  expiration  of  the  term  of  the  privilege,  and  by  the  sole  fact  of  its  expiration,  the 
Government  of  the  Colombian  Union  shall  be  substituted  in  all  the  rights  of  the  company, 
and  shall  eater  imiMediately  into  the  enjoyment  of  the  line  of  communication,  of  all  its 
tixtures,  of  ail  its  d.  cndencies,  and  of  all  its  products.  The  company  shall  l^e  l>uund  to 
deliver  to  the  Government,  in  good  order,  the  roads,  the  works  which  Compose  them,  and 
their  dependencies,  such  as  landing  and  discharging  pla«*s.  offices,  machines,  and  in  general 
whatever  movable  or  immovable  objects,  whether  destined  fo  the  e8I)e<^ial  service  of 
transportation  or  applicable  to  any  other  object  connected  with  the  enterprise. 


oSee  section  S,  article  1,  ot  decree. 
0  dee  section  9,  article  1,  of  deerue. 


<■  Hm  section  10.  article  1,  of  decree. 
it  Sen  suctiou  11,  iirtidc  1,  of  decree. 


s.  Doc^^y.^^d-i- 


ia 


I,    s' 


^•.vv)Ni^^''N'^^X^^*^)^  ''     ■i,^K^';\^^'^\i^Xis^\ 


\^^\v\\<\*^\'^,m 


226 


REPOHT   OF   JOUEPH    L.  BRIBtOW. 


AuTKLr  XXX VI I. 

Tho  piem»nt  coiitinrt  roiittiinn  nil  the  concPHsiotis  «lid  privilegpn  whirli  thf  pxmting  ]'nn 
ama  Hailmad  Conipiuiy  Ims  nr(|iiirpd  'or  flip  futurp.     In  virtue  of  whicK  it  in  dcrlHrol 
nrul  tlio  partioH  licirliv  o.x|)r('s»ly  agree,  tliat  at  no  time  can  tlie  rompany  flaitn  rights  (»r 
privilegcR  which  are  « I.'arly  not  contained  in  this  contract,  unless  they  may  I*  granted  by 
aulMequent  acts. 

Aktulk  XXXVIII. 

Tlie  contract  of  tlie  lAth  of  April,  IHfiO,  approved  by  the  legislative  decree  of  the  4tli  of 
June  of  the  sauie  year,  is  hereby  refortueu  by  the  teiins  of  the  present  contract;  an»l, 
extended  as  it  is  in  thirtv-eight  articlea,  it  sbalf  Ik>  sulimitted  to  the  a|>provBl  of  the  execn 
tive  power  of  the  Kepviblic,  luid  when  obtained,  it  pliall  be  presented  to  Congress,  the  con- 
sent of  which  is  required  in  order  that,  IxMUg  enacted  into  a  law,  it  may  be  carried  into  effpf^f 

In  testimony  whereof  this  present  is  extended  in  duplicate,  sealed  with  the  private  seal* 
of  each  party,  und  higncd,  after  reading  and  comparison,  in  Bogota,  this  fifth  day  of  July, 
eighteen  hundred  and  Nixty-seven. 

Jo«.»E  Ol'TIKRBr.Z   I)R,   Ij.\H\, 

Tfi'  iSfeiftiiry  of  Finn  lire  and  I'uhlic  Intprmmnfjii/). 
G,  M.  TirrrKN. 
BogtHa,  July  5tli,  ISTiT. 

Approved,  Santos  Acosta. 

JoR,TE  OirTiKRKr/,  PK  Laba, 
Thf  SfcriUivij  of  Finance  and  Piihlie  Impmx'emevix. 


Dfcrff  of  the  Cotomhinn  Confirrsf!  opvroi'infi,  xritfi  iufHlifirationn,  Ihe  coritrnct  betiieen  the 
i'nitfd  Staif's  of  Colovihta  and  the  Panama  Railroad  C'on'jtan]/. 

I  rrinisl:it(\"l  fr(»iii  lln'  Hpunish  liy  .lolui  W,  Ciirriiigton,  ('    K.| 

l)e<too  approving  the  contract  made  on  the  fith  of  Julv,  1867,  "reforming  that  of  the  loth 
of  April,  ISijt),  ooncerning  the  construction  of  a  radroad  from  one  ocean  to  the  other, 
over  the  lathnms  of  rnnama." 

t 

The  Congress  of  the  United  States  of  Colombia  decrees: 

Article  I. 

The  ontract  made  in  Bogota  on  the  5th  of  July,  1867,  }»etween  the  secretary  of  finance 
and  public  improvements,  Sefior  Jorje  Guti^iTez  de  Lara,  with  approve'  of  the  executive 
power,  and  Mr.  George  M.  Totten,  general  agent  and  attorney  of  the  Panama  Railroad 
Company,  "reformative  of  that  df  the  15th  of  April,  1850,  concerning  the  constructioi  of 
a  railroad  from  one  ocean  to  the  other,  over  the  Isthmus  of  Panama,"  is  approved,  with 
the  following  modifications: 

First.  Article  first,  in  these  terras: 

"Article  I.  The  Government  of  the  United  States  of  Colombia  concedes  to  the  Panama 
Railroad  Company  the  use  and  possession,  for  ninety-nine  years,  of  the  railroad  constructed 
by  it,  and  which  actually  exists  between  the  cities  of  Colon  and  Panama.  This  concession 
comprises  not  only  the  road,  but  also  the  buildings,  warehouses,  wharves,  dock  yards,  tele- 
grapii  lietween  Colon  and  Panama,  belonging  to  the  road,  and  in  general  all  th  **  dependencies 
and  other  works  of  which  the  said  company  is  now  in  possession,  nece6sar^'  to  the  sen'ice 
and  development  of  the  enterprise,  and  those  which  in  trie  future  it  may  establish  with  the 
same  purpose." 

Second.  Article  second  thus: 

"Article  II.  The  Government  of  the  Republic  binds  itself,  during  the  time  that  the 
exclusive  privilege  which  is  conceded  to  the  company  for  the  working  of  the  railroad 
remains  in  force,  not  to  construct  for  itself,  nor  to  concede  to  any  person  or  company,  by 
any  title  whatever,  the  power  to  establish  any  other  railroad  on  the  Isthmus  of  Panama. 
aa<l  it  ako  stipulates  that,  while  the  said  privilege  continues  in  force,  the  Government  shall 
not  have  the  power  of  undertaking  for  itself,  nor  permitting  any  person  to  undertake,  with- 
out the  <x>.'i«urretice  and  consent  of  said  company ,  the  opening  or  working  of  any  maritime 
oatuU  whidi  may  unite  the  two  oceans  across  the' said  lathmus  of  Panama  to  the  west  of  the 
!lii«  of  Cmm>  Tlburon  on  the  Atlantic  and  Point  Qarachin^  on  the  Pacific.  But  it  remains 
iid{Hilated  tluit  the  right  which  is  conceded  to  the  company  to  give  its  oc4M*nt  ck)es  not 
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extend  Ufiti>  opprmnf:  t\*f  r>oT>»t.mrtion  of  a  r«n«l  «rrr«s  fh*>  Tsthmns  of  Panama  f^tr/'pf  on 
thf  w-UiftJ  potit*'  of  the  railroad  it,<*>if),  Nit  only  to  its  ..xAotin!?  an  erinitabl*^  prW  for  mch 
A  privili-^fl  and  as  imk-mmfiration  for  th^  dam«j?«»s  whioh  rh<'  railroad  roiiipanT  may  mi^^r 
),y  trM"  rivalrv  f>r  roTr.|:»<»tition  of  the  oanal. 

'^If  th«  mmwWuh  may  ^x-  d^Tnand*'<l  hy  the  company  shall  not  app<.ftp  <»fniit.abJe  to  the 
ifovemm^ht  of  the  I  nit*»d  Mtat^s  of  Colomha.  th«>n  it  shall  Kp  fix<'d  by  arbitrators  in  N«»w 
York  or  Panama,  one  tf.  y>c  nam^-d  by  the  (fovtrnm^-nt  and  the  other  f>y  the  company  and 
ir.  CM#  of  their  not  a.srreeinjj  the  two  shall  name  a  third,  whose  decision  shall  b«  without 
appeal. 

"In  DTonotincing  their  decision  the  arbitrators  shall  take  into  consideration  the  yronnde 
lijK.T)  which  the  cf^mpaoy  rests,  and  the  information  wh'.h  the  Crovernment  shall  gis-e  upon 
the  rnaf^r,  and  m  view  thereof  they  shall  decide  withouf  appeal  as  thev  may  deem  nlost 
j.isf  and  equitable. 

•The  sum  whatever  it  may  ^^,  which  shall  \ye  finally  desi-ri^ated,  shall  belong  one-half 
to  the  radroad  company  and  one-half  to  the  (rovernment  r,(  Colombia." 

T}iird.  Article  third  wa.s  approved  thus-. 

''Article  jTT.  Tn  compensation  of  and  as  a  price  for  rhe.se concessions  the  railroad  com- 
pany bin.ls  Itself  to  pay  to  the  (iv.vernment  of  the  Inited  States  of  Colombia  one  million  of 
dollars  in  American  sroid,  or  in  bills  on  New  Y<>rk  payable  m  rh.c  ^nme  kind,  ah  the  Croveni- 
ment  may  elect,  on  the  day  on  which  this  contract  shall  lv>  approved  by  Con^re.ss.  and  to  pay 
from  the  present  time,  and  until  the  e7^•piration  of  the  preseiu  oriviletro,  an  annual  revenue 
of  l2of),f)(W)  in  .Vrnerican  ^sroid.  The  company  will  make  i-he  i)nYment.s  quarterlv  in  NVw 
Vork  to  the  a.a:ent  designated  by  the  Cmvernhienr  of  the  rnired'.Stutes  of  (":olon"ibia,  or  if 
fne  (rovernment  should  desire  the  r'ompany  will  place  the  nioney  in  Loiid.Mi  or  Panama, 
the  Oovernment  givmsr  the  necessary  notice  to  the  company  in  New  York.  These  quar- 
terly payments  shall  commence  to  count  from  the  date  .if  the  appro\-al  of  ihis  contract  by 
Consfress. 

■'l^;rom  the  revennc  which  the  Governnient  acquuvs  hy  I  Iris  coniriicr  thfiv  shall  he  set 
apart,  annually  during  twenty  years  twentv-iive  thousand"  dollars,  which  t!ie  companv  -^hBll 
deliver  to  the  Oovernment.  of  the  state  of  Panama." 
Fourth.   .V'-ticle  eleventh  n-inained  thus: 

■Article  XT.  The  lands  .'on^^ded  co  the  oonpMJiv  hv  ,-trtirie  niiuli,  secti.m  -hird.  shall  l»e 
dehvered  a.s  may  |->e  reqiiested  on  ,'ompliunce  with  (he  lesial  fonnnlities  estni>lished  for  such 
rases,  and  it  Ymng  incuml->ent  on  the  company  to  provti  their  t-luiracter  a«  \acant  Inndfi,  to 
mea-sure  them,  and  to  make  t:he  respeetive  pluns.  The  adjuflication  of  said  hinds  ■^hall  be 
msde  by  the  executive  powr,  and  iVom  the  time  the  decUir.ati(m  is  made  in  the  preniLses 
they  .shall  Se  -considered  definitely  adjudicated  to  the  comuanv:  nui  the  pmvisi.miil  adjudi- 
'  Mtion  .shall  be  made  hy  rhe  Pre.si.lcnt  of  the  state  of  PiUiama,  siilimitttvl  idwnvs  to  rhi* 
e.xaminarion  and  approval  >-.f  the  national  cwcutive  pow.-r,  and  while  tiot  disapproved  it 
will  only  produce  the  elfect  r>\'  preventinsr  any  ult^ntir  ^nint  of  the  same  lands  m  tu\-'>r  of  a 
third  party  The  Repnhli.-  is  not  hound  in  any  case  to  tiie  \'iicatni«  .iiid  '.xuHranteeing  the 
title  of  the  vacaiit  lands  which  may  he  adjudicated  lo  die  .•ompniiv. 

"The  executive  power  vvill  fix  a'rime  in  agreement  with  the  '•omnanv  witliin  which  the 
iat;t;er  shall  he  bound  to  designate  the  vacaiu  lauds  to  which  it  lias  I'lu-  nght." 

Fifth,   .\it.icle  twelfth  waw  approved  iu  this  fxinii; 

"Article  Xll.  When  the  lands  which  may  he  rp(putvd  for  the  nxtunaion  of  liie  line  of  tlie 
railroai'l,  ad  rKferred  to  in  article  fourth  of  this  contract,  or  for  cluiiuros  of  .linvtion  ..(the  line 
or  for  the  establishment  of  a  sec(md  line  of  rails,  shall  lie  the  pmneitv  ,if  tinvaie  imliMdiials 
the  company  shall  have  the  ri^dit  Co  oiitain  them  on  an  odiciHl':ippiai.sement  and  the  ius.t 
indemnitioation  of  rhe  p  oprietor  in  coufomiity  with  r!ie  dispositions  of  riie  law  (tf  the  .:2d 
of  May,  I8<>t).  ' conceniiii}!  the  mode  of  proceeding  in  tlio.se  .'iNil  cnaes.  thp  cognizance  of 
which  appertains  to  che  rribuu-Us  of  the  Lniou.'  " 

Sixth.  Article  twentieth  thus: 

".^icie  XX.  (.'olumbiaii  pn»iiuctiona  shall  he  trniispoitcd  hv  the  railroad  during  the 
first  twenttv  yeara  of  this  <-ontnu;t.  paying  only  one-huif  the  raies  nf  imiglit  or  trtuisporta- 
don  previoualv  dxed  by  the  company  for  foitMgii  pniductB  oi  iht!  same  olaas.  Ijut  this  term 
being  coaciuded  they  .shall  pay  a  charge  or  fiiRight  tiot  .ixcwding  two-thirds  it  that  prv- 
vioiisly  tixe<l  in  the  carilf  ol^  the  cuinpany-- taritf  ralits  which  the  .•oiiipam-  .an  not  increase 
la  future  in  regard  to  Colombian  piTuhictions."' 

Seventh,   .^j-ticis  twenty-eighth  in  thestj  twnis: 

"  ;\xtide  XXVin.  The  pivsent  privilege  oan  uut  he  c^mied  or  rmnsferrpd  to  auv  foreign 
goverameat  — that  is  to  suy.  to  any  a:ov«nunent  existing  outside  of  <'oiombian  territory--— 
uadierpain  of  forfeiture  of  the  iaid  privilege  by  tiui  mere  aist  of  attompting  or  verifying  such 
cession  or  tnuwfer,  which  act.  from  tho  present  time,  is  declaiwJ  absolutely  imil  Mid  of  no 
vitie  or  eff(W't.  This  privilege  shall  also  be  forfeited  iu  o^aMe  the  railroad  oouipauy  sha'l  not 
exectttw  tb»  traaaportatioii  during  a  period  oxoeedhig  four  wnset^utive  tnoutns  (fortuitous 
easesBxcepted.). 
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"This  privilegp  will  also  be  forfpited  by  tho  failure  of  payment,  after  Ijeing  one  year  over- 
due, of  any  of  u»e  ((uarterly  payments.  Delay  in  the  payments  for  a  less  period  subjects 
the  company  to  the  payment  of  interest  at  the  rate  of  seven  per  cent  per  annum." 

Eighth.  Article  thirty-first  remains  as  follows: 

"Article  XXXT.  The  right  which  said  Republic  rescned  to  ituelf  by  the  contract  of  the 
15th  of  April,  18.  0,  to  redeem  the  privilege  of  the  company,  Ijeing  especially  hypothecated 
as  an  additional  security  for  the  loan  contracted  by  the  said  Kepublic  in  L<mdon  under  date 
of  the  ist  of  October,  1863,  it  is  stipulated  that  the  products  from  the  railroad,  which  by 
this  contract  l)elonc;  to  the  Government,  remain  subsidiarily  applicable  to  the  payment  of 
the  obligations  of  the  Government  of  tho  Republi<',  in  regard  to  that  loan,  whetner  it  be  to 
complete  the  annual  instalments  which  the  (Jovernment  is  obliged  to  pay  in  London  on 
account  of  the  interest  and  amortization  of  the  capital,  or  to  i-edeem  the  bonds  of  the  loan 
at  par,  if  in  1874  their  redemption  shall  not  have  neen  completed." 

iNinth.  Article  thirty-third  m  this  form: 

"Article  XXXIII.  Questions  which  may  arise  Iwlweeu  tlie  (iovenuiient  of  the  Republic 
and  the  railmad  company  conceniing  the  umlcrstiiiiding  or  the  fulfillment  of  this  contract 
shall  be  decided  by  the  courts  and  tribunals  of  tlie  Colombian  Union  according  to  the  consti- 
tution and  laws  of  the  Kepublic." 

Tenth.  Article  thiity-fourth  of  the  contract  was  negatived. 

Eleventh.  Ailidc  thirty-fifth  was  approved  in  this  fonn: 

"Article  XXXV.  The  ninety-nine  years  of  the  duration  of  the  privilege  conceded  by  this 
contract  :ihall  be  counted  from  the  date  on  which  it  may  l)c  approved  by  the  Congress." 

Artici.eIII. 

The  executive  power  is  authorized,  in  case  that  Mr.  G.  M.  Totten,  as  attorc'^y  of  the 
Panama  Railroad  CV^mpany,  slio  'Id  not  accept  the  contract  to  which  thi'-  decree  refers,  in 
the  terms  of  tlic  present  legislative  act,  to  make  it  with  any  other  person  or  company,  after 
soliciting  tenders,  and  the  basis  fixed  bv  the  approval  of  said  contract  serving  as  a  mininmm ; 
it  being  always  undei-stood,  on  the  otlier  hand,  that  its  fulfilment  shall  l)e  assured  by  the 
necessary  guarantees. 

The  executive  power  nuiy  make  us«>  of  this  authorization  within  the  term  of  six  months, 
counting  from  the  date  of  the  sanction  of  this  decree. 

Given  in  Bogota  the  loth  day  of  August,  one  thousand  eight  hundred  and  sixty  -seven. 

The  president  i)f  the  senate  of  plenipotentiaries,  Pedro  Cortds  Holguin;  the  president  of 
the  chamber  of  representatives,  M.  Plata  Azuero:  the  secretary  of  the  senate  of  plenipo- 
tentiaries, Enrique  Cortes;  the  secretary  of  the  chamber  of  representatives,  Francisco  A. 
Vela. 

Bogota,  August  16, 1867. 

Let  it  be  published  and  carried  into  effect. 

ji..  8.1  Santos  Acosta. 

JOKJE  GUTIKRBEZ   DE  LaBA, 

The  Secretary  ofFiruince  and  Public  Improvements. 

Office  of  Finance  and  Public  Impkovements, 

Bogota,  August  16, 1867. 
A  true  copy. 

JoRjE  Gutierrez  Dr  Lab  a. 


ExHiBrr  E  3. 

Contract  hetween  the  United  States  of  Colombia  and  the  Panama  Railroad  Company,  made  in 
1867,  as  modified  by  the  contracts  made  in  1876  and  1880,  and  by  amendmerUs  of  August 
18th,  1891. 

Contract  refonnative  of  that  of  15th  April,  1850,  conoerning  the  construction  of  a  railroad 
•from  one  ocean  to  the  other,  across  the  Isthmus  of  Panama. 

The  secretary  of  finance  and  public  improvements  of  the  United  Statc.->  of  Colombia,  duly 
authorized  bv  the  executive  power,  on  the  one  part,  and  on  the  other  George  M.  Totten,. 
engineer  in  chief  and  general  a^nt  of  the  Panama  Railroad  Company,  with  full  power  and 
authority  from  the  directors  or  said  company,  having  in  consideration  the  stipulation  in 
Article  11  of  the  contract  made  with  said  company,  and  approved  by  the  legislature  decree 
of  the  4th  of  June,  1850,  and  desiring  to  provide  whatever  may  be  needful  for  the  perfec- 
tion of  tiie  work  of  the  said  nilroad,  in  order  that  it  may  better  answer  the  necessities  of  the 
commerce  of  the  world  and  at  the  same  time  furnish  a  sure  and  permanent  revenue  to  the 
treamuy  of  the  Republic,  have  agreed  to  modify  and  re-form  the  said  contract  in  the  terms 
■et  forth  in  the  following  stipulations: 
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ARTICLE    I. 

The  Government  of  the  United  States  of  Colombia  concedes  to  the  Panama  Raifroad 
(ompany  the  use  and  posaesaion,  for  ninety-nine  years,  of  the  rkilroad  constructed  by  it 
and  which  ataually  exists  between  the  cities  of  Colon  and  Panama.  This  concession  com- 
prises not  only  the  road,  but  also  the  buildin^fs,  warehouses,  whanca,  dock  vards,  telegraph 
l^etween  Colon  and  Panama,  belonging  to  the  road,  and  in  general  all  the  dependencies  and 
other  works  of  which  the  said  company  is  now  in  possession,  necessary  to  the  service  and 
developaient  of  the  enterprise,  and  those  which  in  the  future  it  may  establish  with  the  same 
purpose. 

Article  II. 

The  Government  of  the  Republic  binds  itself,  during  the  time  that  the  exclusive  privilege 
which  13  conceded  to  the  companv  for  the  working  of  the  railroad  remains  in  force,  not  to 
construct  for  itself,  nor  to  concede  to  any  person  or  company,  by  anv  title  whalev.-r,  the 
power  to  establish  any  other  railroad  on  the  Isthmus  of  Panama  and  it  also  stipulates  ',hat 
while  the  said  privilege  continues  in  force  the  Government  shall  not  have  the  power  of  under- 
taking for  itself,  nor  pennitt-g  any  person  to  undertake,  without  the  concurunce  and  con- 
sent of  said  company,  the  opening  or  working  of  any  maritime  canal  which  may  unite  the 
t  wo  oceans  across  the  said  Isthmus  of  Panama  to  the  west  of  the  line  of  Cape  Tiburon  on  the 
Atlantic  and  Point  Garachm^  on  the  Pacific.  But  it  reraaias  stipulated  that  the  right  which 
IS  conceded  to  the  company  to  give  iis  .  onsent  does  not  extend  to  its  opposing  the  construc- 
tion of  a  canal  across  the  Isthmus  of  Panama  (except  on  the  a<>tual  route  of  the  railroad 
ii.self)  but  only  to  its  exa<^ting  an  equitable  price  for  .^uch  privilege,  and  a.s  indemnification 
for  the  damages  which  the  railroad  company  may  sufTer  by  the  rivalry  or  competition  of  the 
canal. 

If  the  sum  which  may  be  demanded  by  the  company  shall  not  appear  equitable  to  the 
Government  of  the  United  States  of  Colombia,  then  it  shall  be  fixed  bv  arbitrators  in  New 
1  ork  or  Panama,  one  to  be  named  by  the  Government  and  the  other  by  the  company,  and 
m  case  of  their  not  agreeing  the  two  shall  name  a  third,  whose  decision  shall  l>e  without 
apueai. 

in  pronoun<>ing  their  decision  the  arbitrators  shall  take  iiilo  consideration  the  grounds 
upon  which  the  company  rests,  and  the  information  which  the  Govarnment  shall  give  upon 
the  matter,  and  in  view  thereof  they  shall  decide  without  appeal  as  thev  mav  deem'iuost  just 
and  equitable.  ~ 

The  sum,  whatever  it  may  be.  which  shall  Iw  finally  designated,  shall  belong  one-half  to 
the  railroad  company  and  one-half  to  the  Government  of  Colombia. 

Articlk  III. 

In  compensation  of  and  as  a  price  for  these  concessions,  tfie  railroad  companv  binds  itself 
to  pay  to  the  Government  of  the  United  States  of  Colombia  one  million  of  dollars  in  American 
gold,  or  in  bills  on  New  York  payable  in  the  same  kind,  as  the  Government  mav  elect,  on  the 
dav  on  which  this  contract  shall  be  approved  by  Congress,  and  U)  pay  from  the  present  time 
and  until  the  expiration  of  the  prasent  privilege  an  annual  revenue  of  $250,000  «  in  American 


k  to  the  agent  desig- 


gold.  The  company  will  make  the  payments  quarterly  in  New  York 
tiated  by  the  Government  of  the  Umted  States  of  Colombia,  or  if  the  Government  should 
desire,  the  company  will  place  the  money  in  London  or  Panama,  the  Government  giving  the 
necessary  notice  to  the  company  in  New  York.  These  quarterly  payments  shall  .Commence 
to  count  from  the  date  of  the  approval  of  this  contract  by  Congress. 

From  the  revenue  which  the  Government  ai-quires  bv  this  contra.-t  there  shall  l>e  set  apart 
annually  during  twenty  years  twenty-five  thousand  dollars,  which  the  company  shall  deliver 
to  the  government  of  the  State  of  Panama. 

Article  IV. 

^  The  company  binds  itself  to  extend  the  railroad  on  the  Pacific  side  to  the  islands  of  Naos, 
Culebra,  Perico,  and  Flamenco,  or  other  place  in  the  bav  where  there  mav  exist  a  permanent 
depih  of  water  for  large  vessels. 

Whereas  a  certain  contract  was  made  between  the  Government  of  the  United  States  of 
Colombo  and  the  Panama  Railroad  Company,  dated  the  fifth  dav  of  Julv,  one  thousand 
eight  hundred  and  sbtty-seven,  in  abrogation  "of  and  to  take  the  plt^e  of  another  contract 
between  the  same  parties  of  the  fifteenth  day  of  April,  one  thousand  eight  hundred  and  fiftv, 
which  Srst-mentioned  contract  was  afterwards  approved  by  the  said  Government,  by  leguj- 

•  NOTK.— t22»,opo  of  this  annual  suh-ipjv  was  advanced  and  paid  by  the  companv  to  th?  Colombian 
Gov«rniDeut  in  November,  1880,  lor  the  full  period  intervening  up  to  Marcli  27^  1«08. 
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Iftlivc  (lofire,  on  th«  f^ixtconth  day  of  Aufpist,  one  thuuNnnd  eiglit  tiiindrrd  and  sixfy-M'ven, 
with  certuin  niodilimt ioiiH,  which  inodiiit-at ions  were  aircpptt^d  by  the  Naid  railroad  roinpanv  ; 
and  Vvhereas  it  was  stipulated  by  the  naid  new  contrata,  by  Article  IV  of  the  same,  that  (lie 
said  railroad  company  HJirxild  extend  itn  railway  to  the  iHlaD<Ui  of  Naf«,  Culebra,  Perico,  and 
Flamenco,  or  any  other  place  in  the  Bay  of  Panama  where  a  permanent  anchoraee  may  l>o 
found  for  iar^^e  vetwelH,  as  by  reference  to  said  contract  will  more  fully  and  preciseTy  appear; 

And  wherea.s  the  said  railroftd  company  has  not  yet  completed  the  said  work,  and  denies 
any  present  obligation  to  prweed  with  the  same:  and  whereas  the  Con^etw  of  the  United 
States  of  Colombia,  on  the  twenty-sixth  day  of  July,  one  thousand  eij(ht  hundred  and  eighty, 
by  an  a<'t  piu>4.sed  on  that  day,  authorized  the  executive  power  of. the  said  United  States  of 
C\)lombia  to  enter  into  negotlatioiiH  with  the  Panama  Railroad  Company,  in  order  to  declare 
it  lil)eral«^d  from  the  obligations  it  aasunied  by  the  aforesaid  Article  IV  of  the  contract  made 
on  the  sixteenth  day  of  August,  one  thousand  eight  hundred  and  sixly-seven,  for  the  cxteii- 
sion  of  the  said  railway  in  the  harbor  of  Panama  as  aforesaid,  by  which  a<t  a  sum  of  money 
was  to  Iw  paid  to  the  said  Kepubli(  of  the  United  States  of  Colombia  sufficient,  in  the  judg- 
ment of  the  executive  power  of  the  said  govenunent,  to  compensate  for  the  release  from  tiie 
said  article  as  aforesaid; 

And  whereas  the  national  executive  pctwer  of  the  said  (Jovemnient  has  appointed  Mr. 
SoKmion  Koppel  as  its  agent  and  attorney  for  the  purpose  of  negotiating  with  the  said  rail- 
road company  for  the  abrogation  of  the  said  Article  IV  ,  and  has  given  to  him  full,  complete , 
and  al)8olute  power  to  enter  into,  carry  out,  and  conclude,  in  the  name  of  the  Government  of 
the  United  States  of  Colombia,  the  negotiations  for  the  purpose  of  abrt>gating  the  aforesaid 
Article  IV  of  the  said  contract ; 

And  whereas  the  Chief  Executive  of  the  said  Republic  of  the  United  Sfatra  of  CVtlombia 
has  exen  ised  the  discretion  conferred  upoi!  him  by  the  aforesaid  a<  t  of  Congress  by  the  issue 
to  the  said  SoUnudii  Kopp<^l  of  instructions  by  which  the  said  Soh)iiion  Koppe!  »« .such  agent 
and  attorney  of  the  Government  of  the  United  States  of  Colombia  as  aforesaid,  is  directed 
to  negotiate  only  for  an  exemptionor  abrogation  of  the  aforesaid  Artie  le  IV  for  a  period  of 
not  exceeding  thirty  coni-ecutive  ;.  .'ar.M,  and  has  further  exerdsed  the  aforesaid  disi'retion 
aT) '  authority  conferred  by  the  said  act  of  Congress  by  fixing  the  amount  to  be  peid  f)V  the 
Panama  Railroad  Company  for  the  abrogation  of  the  said  Arti*  le  IV,  and  which,  by  the 
.eaaid  written  instructions,  is  limited  to  tTie  sum  of  ten  thousand  dollai-s  per  annum  for 
each  of  the  years  during  which  the  said  Article  IV  is  suspended  or  abrogated. 

And  whereas  the  said  Sol«)inon  Koppel  is  now  in  the  city  of  New  York,  and  has  bad  a  negiv 
tiation  with  the  Panama  Railroad  Company  tou(  hing  the  matters  afore.said,  and  has  agreed 
with  the  said  company  to  t!ie  suspension  of  the  said  Arti(  le  IV  for  the  full  {wriod  of  thirty 
years  from  (he  fii'st  day  of  November,  one  thousand  eight  hundred  and  eighty,  upon  (ondi- 
tion  that  t  he  said  ( ompany  should  pay  to  t  he  said  Government  of  the  United  States  of  Colom- 
bia the  full  sum  of  ten  thousand  dollars  per  amuim  for  each  of  the  said  thirty  3'ears,  making 
an  aggregate  payment  to  the  said  Government  for  the  susnensicm  and  abrogation  aforesaid 
of  three  hundred  thousand  dollars  in  American  gold,  in  all  of  whi<  h  actings  and  doings  the 
said  Solomon  Kopixd  has  complied  exactly  with  the  written  in.st ructions  of  the  said  Chief 
Executive  of  the  United  States  of  Colombia  as  the  same  were  comnumic  ated  to  him,  and  as 
the  some  have  l)een  handed  by  him  to  the  Panama  Railroad  Company: 

Now,  therefore,  this  agreement  witne.sseth  that,  in  < onsiderat ion  of  the  premises  and  for 
the  aforesaid  sum  of  three  hundred  thousand  dollars  in  gold  coin,  payable  at  the  rate  of  ten 
thousand  dollars  in  each  year  from  the  execution  hereof  by  the  Panama  Railroad  Company 
to  the  United  States  of  Colombia,  the  said  Government  has  fully  exonerated,  released,  and 
discharged,  and  does  hereby  fully  exonerate,  release,  and  discharge  the  said  Panama  Rail- 
road Company  from  all  its  obligations  of  every  nature  whatever  arising  upon  or  growing  out 
of  the  aforesaid  Article  IV  of  the  contract  of  the  fifth  day  of  July,  one  thousand  eight  hun- 
dred and  sixty-seven,  by  which  article  the  said  company  was  bound  to  extend  its  railroad  on 
the  Pacific  side,  as  is  provided  in  and  by  the  said  contract,  to  which  special  reference  is 
hereby  made,  and  the  said  contract,  in  so  far  as  concerns  the  extension  of  the  said  railroad 
into  the  Bay  of  Panama  aforesaid,  is  hereby,  in  accordance  with  the  fr  1  power  granted  to 
the  Chief  Executive  o'  the  said  Government  by  the  Congress  of  the  Uniu'd  States  of  Colom- 
bia, abrogated  and  annulled.  But  this  abrogation,  suspension,  and  annulment  of  the  said 
Article  IV  shall  continue  only  for  the  period  of  thirty  years  from  and  after  the  first  day  of 
November,  in  the  year  one  thousand  eight  hundred  and  eighty,  and  at  the  expiration  of  the 
said  term  of  thirty  years  the  said  Article  IV  of  the  said  original  contract  of  tne  fifth  day  of 
July,  one  thousand  eight  hundred  and  sixty-seven,  shall  again  be  revived,  and  shall  be  and 
remain  thereafter  in  force  and  effect  as  the  same  now  exists.  And  the  said  Panama  Railrond 
Company,  in  consideration  of  the  aforesaid  suspension,  release,  and  abrogation  of  the  said 
Article  fV  f<x  the  term  and  period  0^  aforesaid,  hereby  agrees  to  pay  to  the  said  OoTemment 
of  the  United  States  of  Colombia  the  just  and  full  sum  of  three  hundred  thousand  dollars  in 
gold  coin,  as  follows,  viz,  the  sum  of  ten  thousand  dollars  on  the  first  day  of  November  in 
each  aod  every  year,  payable  in  the  city  of  New  York,  during  the  said  term  of  thirty  years, 
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the  firsfc  of  sftid  »nnuftl  instAliroenti>  to  be pftyable  on  the  first  day  of  November,  which  will 
\>e  m  the  year  one  fho»w»nd  eight  hundred  and  eighty-one,  and  on  each  first  day  of  Novenv 
hwr  thereafter  until  the  whole  auin  of  three  bundled  thousand  dollars  shall  have  been  paid. 
And  It  IS  fiu-th»«r  provided  and  agreed  that  in  ca«e  the  said  Panama  Railroad  Company,  or 
It  siMTe,<«ors,  shall  determine  to  extend  its  siaid  line  of  railway  to  the  islands  in  ihe  Bay  of 
Panaraa  or  to  deep  water,  in  accordance  with  i  he  terms  of  said  Article  IV  as  originally  agreed, 
ami  shall  actually  construct  the  same,  that  then  and  from  thenceforward  the  annual  pay- 
riieg*  of  ten  thousand  dollars  for  each  of  said  thirtv  years  shall  rcase  for  the  remainder  of  said 
fcrin  then  unexpired,  anything  herein  rontainedto  the  contrary  in  anywine  notwithstand- 
ing, but  this  termination  of  said  annual  payments  shall  not  take  effect" until  the  expiration 
of  SIX  month.<i  after  ,si,;f|  Panama  Railroad  Company  shall  have  ^ven  noiice  to  the  Govern- 
ment of  the  Lnited  States  of  Colombia  of  the  actual  completion  of  said  extended  line  in 
the  Bay  of  Panama  as  aforesaid. —[Contract  of  1880. 1 

Article  V. 

During  the  whole  term  of  this  privilege,  the  company  shall  have  exchisive  right  to  estab- 
lish across  the  Isthmus  of  Panama,  within  the  zone  indicated  in  article  se<-ond,  any  class  of 
carriage  roads  whatever,  from  one  ocean  to  the  other.  The  Colombian  Government  binds 
Itself  not  to  undertake  for  itself,  nor  to  permit  any  other  compaiiv  or  person  to  undertake 
within  said  zone  any  other  carriage  road,  either  mW-ndamized.  or  "of  plank,  or  of  any  other 
<  lass  suitable  for  the  use  of  wheeled  vehicles,  between  the  two  oceans  across  the  Isthmus  of 
Panama.  It  l)eing.  nevertheless,  well  understood  that  the  privilege  of  which  this  art.ido 
treats  can  not  and  must  not  in  any  manner  prevent  the  construction  of  any  kind  of  roads 
in  a  direction  distinct  from  that  expressed,  nor  the  completinfr.  preserving.  an<l  improving 
of  roads  already  existing,  or  which  are  actually  being  constmcted,  on  said  Isthmus. 

.\rticle  VI. 

The  company  shall  have  the  right  for  the  whole  term  of  thi.s  privilege- 

First  To  regulate  and  direct  the  u.se  of  the  ports.  eral)arking  and  dif (embarking  places, 
wharves,  anchorage  grounds,  et<\.  at  the  termini  of  the  railroad,  and  to  establi-sh  agents  with 
powers  to  carry  into  effect  the  regiilations  that  it  may  make  in  this  particidar  in  <-onformity 
with  the  laws  of  the  Republic.  These  regtilations  shall  be  submitted  to  the  approval  of  the 
executive  power,  without  which  they  can  not  take  elFect.  The  executive  power  may  refuse 
its  approbation,  alter  and  revoke  them  as  it,  may  deem  convenient. 

Second.  To  use  the  embarking  and  disembarking  places,  wharves,  etc..  tha'.  it  haa  con- 
.•^tructed  or  may  construct  in  the  ports  situated  at  the  two  extremes  of  the  road. 

Third.  To  u.se  the  landings  necessary-,  and  especially  those  designated  for  the  storage 
and  free  dep«wit  of  all  giwds  and  merchandise  admitted  for  transit  over  the  Lsthnm.s  on  the 
railroad  cons«;ructed  by  the  company.  By  virtue  of  this  privilege  the  company  may  <'ollect 
as  compensation  for  the  use  of  the  line  of  communication,  means  of  tran.sportation.  landings, 
warehouses,  and  establishments  of  all  kinds  (wlonging  to  it,  such  tolls  for  trnnspoiting, 
wharfage,  storage,  and  lalx)r  as  it  may  deem  proper  to  establish. 

The  company  continues  in  the  exercise  of  all  the  rigl^ts  conceded  to  it  in  the  Hrh  article  of 
the  contract  of  .5th  of  July.  I.S67.  Consequently  it  may  regulate  and  direct  th»'  u.se  of  the 
ports,  embarking  and  disembarkir^::  places,  wharves,  anciiorage  grounds,  etc,  at  the  rermini 
ol  the  railroatl.  and  establish  agents  with  ptiwers  to  curry  into  etfect,  the  regulations  that 
it  may  make  in  this  particular  in  conformity  with  the  laws  of  the  Republic.  Tliese  regula- 
tions shall  Iw  submitted  to  the  approval  of  the  executive  power,  without  wtiich  thev  can  not 
take  etfect;  but  the  executive  power,  after  having  once  approved  them,  can  not  change 
them  nor  rev<}ke  them  without  the  consent  of  the  company.  -(.\at.  [  of  t'ontract  of  187(11 

AjlTICLE    VII. 

The  executive  power  shall  determine  the  forms  to  l)e  observed  in  the  landing  of  goods 
on  either  ocean,  and  the  mtervention  therein  of  the  officers  of  the  Republic  to  prevent  the 
effects  destined  for  transit  from  one  o<-ean  to  the  other  from  being  left  on  the  way  or  fraudu- 
lently introduced  for  internal  consumption.  Said  precautions  shall  be  such  as  mav  tend 
to  prevent  all  frauds  to  the  injury  of  the  public  revenue,  without  delaying  or  embarraasing 
the  rapid  dLspatch  and  transit  of  passengers  and  packages  of  meirhandise,  luggage,  and 
goods  of  all  kinds  whjch  may  be  subjects  of  lawful  coimnen.e. 

Abticlb  vin. 

The  company  may  givb  to  the  actual  railroad  a  different  direction  from  that  which  it  now 
has,  tad  which  it  may  deem  most  favorable  to  the  enterprise,  it  being  free  to  choose  the 
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|M)UitH  of  d<>partun'  and  arrival  which  may  apix'ar  tu  it  inottt  advantaeeuuM  and  tncwt  cun- 
venicnt  for  th<>  ('ntrami'  and  anchoraffi*  of  %'ctw('U,  or  for  porti  propcriy  ho  called,  and  for 
embarkine  phu-o-s,  drv  dtx'kH,  placoM  K)r  lightera^*'.  lan<iiug»i,  rarehoutifH.  HtationM,  hotclit, 
and  estAbliMnnionts  o^  all  l^inds,  and  thix  wittiuiit  projudicv  to  what  in  Hiipulated  in  arti('i(> 
fourth  of  this  contract. 

Ahticke  IX. 

The  Govomment  oi'  tlio  United  Statos  of  Colombia  ratifi«»8  the  concMfBion  made  to  the 
Panama  Railroad  (.'oiiinany  by  tlio  contract  of  the  15th  of  April,  1H50: 

First.  ()f  the  lands  ttiat  it  has  r«'<|ijire<l  and  that  it  may  refjuire  for  the  cstabli.shment  of 
the  line  of  railway  in  its  whole  extent,  provided  such  land.s  iM'ion)?  to  •  le  iloveniment. 

Si^cond.  Of  the  lands  which  were  neco.s.sary  for  sea  |M>rts,  dry  dock.s,  river  jxjrtw,  landings, 
embarking  |)lar«'s,  places  for  lighterage,  warehouses,  stotitms,  hotels,  and  generally  for  all 
the  necessities  of  the  H«>rvice  ofthe  raiiroad,  always  pn)vided  that  such  land.s  .««hall  Ixf  the 
property  of  the  Republic. 

Inirti.  Of  the  couce.Hsion  made  l>y  gratuitous  title  and  in  [M>rpi'tuity  of  si.xly-four  thou- 
sand hectares  of  vacant  lands  in  the  territory  of  the  State  of  Panama,  with  exception  of  the 
islands  in  lx)th  oceans  and  of  the  districts  which  formed  on  the  1st  of  January ,  1H49,  the  territo- 
rie.s  of  "  Bocas  del  Toro"'  and  of  "  Darien,"  limits  of  which  were  lixed  l)y  the  low  of  the  9th 
of  January,  1H,W.  This  concession  may  \x'  extended  to  ninety-six  thousand  hectares,  if 
there  shall  Imi  thnt  number  disposable  within  the  limits  of  the  ancient  provinces  of  Panama 
and  Vcrogufts  in  .such  maiyier  that  the  (foveinment  can  adjudicate  them  as  vacant  land.s: 
and  the  company  .shall  have  the  right  to  select  them  in  the  continental  Part  of  said  provinces 
a.s  they  may  deem  most  convenient.  Put  it  is  .stipulated  that  in  the  lantl.s  which  the  company 
may  select  on  the  line  of  road  and  its  vicinity  there  .shell  positively  be  left  regular  intervals 
equivalent  in  extent  to  those  (tracts)  which  shall  be  giviu  to  the  <ompany,  in  order  that 
the  (lovernment  may  l)e  enabled  to  make  grunts  or  sales  <.;  land  for  otlur  establishments 
which  may  desire  tclocate  themselves  cm  the  line  and  in  the  neighborhood  of  the  road. 

Paraqvaph.  Tlie  iantls  granted  to  the  company  by  sections  first  and  Mcond  of  this  article 
shall  Ik;  returned  to  the  Republic  at  the  expiration  of  the  present  privilige  in  the  teims  and 
with  the  formalities  prescrilx'd  in  this  c{)ntr&ct. 

AnricLB  X. 

In  the  grant  of  vacant  land.*,  in  perpetuity  made  to  the  company  by  the  contract  of  1850 
and  ratified  in  section  third  of  Article  IX  of  this  contract  there  ivS  nc»t  included  the  numln'r 
of  hectares  contained  in  the  island  of  "Manzanillo."  in  the  Bay  of  "Limon."  but  they  are 
included  in  the  grants  treated  of  in  the  first  and  .second  .section.s  of  the  article  cited,  witli  the 
exception  of  four  hectares,  which  the  Government  reserves  as  an  area  for  the  construction 
of  buildings  for  nublic  offices,  schoolhouses,  pri.son.  and  other  objects  of  public  use,  which 
shall  bo  deiiveren  bv  the  company  properly  graded  and  in  condition  for  btulding  upon  tliem. 
But  it  is  understood  that  in  the  designation  by  the  Government  of  the  place  or  places  in  which 
it  desires  to  take  the  four  hectares  reserved  to  it  by  this  article  it  sholl  not  choose  thaee  which 
may  Iw  necessary  for  the  constnution  and  service  of  the  railway  and  its  dependencies, 
nor  those  which  may  be  already  occupied  by  buildings  now  standing  or  v^hicti  are  to  be 
reconstioicted. 

This  selection  may  be  made  bv  the  Government  in  ant  icipation,  as  ii  may  see  fit .  in  accord- 
ance with  the  plan  of  the  city,  in  order  that  the  lands  nuiv  lie  delivered  to  it  .-o  soon  as  the 
nature  of  the  ground  pennits  of  the  grading  iH'ing  carried  on. 

Akticle  XI. 

The  lands  conceded  to  the  company  liy  article  ninth,  section  tliird.  shall  be  delivered  as 
may  l)e  requested  on  compliance  witfi  the  legal  formalities  establi-shed  for  such  cases,  and 
it  l)eing  incuml)ent  on  the  company  to  prove  their  character  as  vacant  lands,  to  measure 
them,  and  to  make  the  re.sj)ective  plans.  The  adjudication  of  said  lands  shall  l)e  made  bv 
the  executive  power,  antl  from  the  time  the  declaration  is  made  in  the  premises  they  shall 
be  considered  definitely  adjudicated  to  the  company :  but  the  provisional  adjudication  shall 
be  made  by  the  president  of  the  State  of  Panama,  submitted  always  to  the  exanunation  and 
approval  of  the  national  executive  power,  and  while  not  disapproved  it  will  only  produce 
the  effect  of  preventing  any  ulterior  grant  of  the  same  lands  in  favor  of  a  third  party.  The 
Republic  is  not  bound  in  any  case  to  the  vacating  and  guaranteeing  the  title  ot  the  vacant 
lands  which  may  he  adjudicated  to  the  company. 

The  executive  power  will  fix  a  time  in  agreement  with  the  company  within  which  t)ie 
latter  shtill  be  botmd  to  designate  the  vacant  lands  to  which  it  has  the  right. 
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A)tri(-LK  XII. 

When  the  lundn  wliiih  may  \m  required  for  the  extetution  of  the  line  of  the  railroad,  as 
nftrrwl  to  in  article  fourth  of  this  contract,  or  for  rhauR*"*  of  direction  of  the  line,  or  for 
tht'  cstabliMhrnent  of  a  Hecond  line  of  rails,  fthall  lie  the  pro[>erty  of  private  individuals,  the 
( onipaiiy  shall  have  the  ri^fht  to  obtain  them  on  an  ofDcial  appraisement  and  the  juMt  indem- 
nilitation  of  the  proprietor,  in  conformity  with  the  di.s|M>Hitions  of  tli«>  law  of  the  22d  of  May, 
lv»<>,  "concerning  the  mode  of  proc.Ming  in  tht^iv  civil  cases,  the  cognizance  of  which 
a;>jM'rtainfl  to  the  trihunab*  of  the  Unipn." 

AuTin.E  Xin. 

The  railroad  enterprijie  in  esteemed  of  public  utility. 

.Vrtule  XIV. 

The  company  i-t  authorized  to  propose;  to  the  executiie  power  the  repilations  which  it 
iiiHV  judge  prf)per  for  the  jiolice,  H<>curitv,  and  preservation  of  its  ways  of  communication, 
ports,  work.s,  and  establishment-^  of  all  kinds:  but  such  regulations  shall  not  iye  put  in  force 
•vithout  the  express  approval  of  the  executive  p<jwer,  which  even  after  having  approved 
thi'in  may  amend  or  annul  them  a.s  it  may  deem  proper,  prwecdinj^  always  in  confonnity 
with  the  laws  of  the  Uepublic 

The  company  continues  authorized  to  projxwe  to  the  executive  p<»wer  rhe  regulations 
which  it  may  judge -proper  for  the  police,  securitv  and  preservation  of  its  ways  of  communi- 
cation, pf)rts,  works,  and  establishments  of  all  kmds. 

Such  regulations  shall  not  \>c  carried  into  etfcct  without  the  express  approval  of  the  execu- 
tive power;  but  the  latter,  after  having  approved  ther  can  not  i  hnngc  them  nor  annul 
tht  m  without  the  coasent  of  the  company.     [Art    11  of  cou^ract  jf  1876.] 

.\rti<  I.E  XV. 

The  taritf  of  charges  and  freights  on  muucv.  nirriiigc  of  merfhancllse.  and  transport  of 
travelers  over  the  railroad.  l)oard  and  storage  in  the  depots  and  establishments  of  the  com- 
prttiv.  shall  Ih?  fixe<l  bv  it,  and  ru<»dilietl  as  it  may  deem  ^H'st  for  its  interest.i,  l)Ut  it  shall  In? 
i'ound  to  inform  the  t  lal  authorities  of  said  turitFs  and  niixlitlciititnvs  with  at  least  thirty 
(lays'  previous  notice. 

•Vrticlk  XV  [. 

The  company  bintis  it.s«>lf  to  transport  gratis  over  the  railroad  the  national  and  State 
mails  that  mav  have  to  Ix'  carried  fr>)m  m-ean  to  o«ean  or  to  any  intemuMliute  point,  and  it 
mav  make  suc)i  {H-ctmiary  arrangements  a.s  it  thinks  proper  for  the  transportati«)a  of  foreign 
malls,  the  passage  of  which  over  the  Isthmus  is  declared  free  to  ail  nations:  but  the  (Vovem- 
nicnt  of  the  Republic  may  prohibit  the  pas-sage  by  the  railroad  of  tiie  mails  of  thos<'  nations 
that  may  be  at  war  with  it.  in  whi<;h  cas«>  the  company  .shall  refvLse  to  carry  them  over  the 
railroad. 

Article  XVII. 

The  oompanv  may  freely  introduce  into  the  lsthmii.s  without  payment  of  duties  or  imposts 
of  any  kind  ail  the  i!n[)lenients.  tnachines  tooLs.  n'aterials.  provi.-;ions.  and  manufactured 
articles  intended  for  the  construction,  working,  and  preservation  of  the  railroaii  and  the 
proviiiioning  of  the  workmen  employed  on  it. 

.;\jl'nCLE  XVIII. 

The  company  is  exempt  from  paying  taxes  or  contributi<^iis  national,  municipal,  of  the 
State,  or  of  any  other  kind  upon  the  railroad,  its  warehoui^es,  wharves,  machines,  or  other 
works,  things,  and  effects  of  any  kind  >)elongiiig  to  it.  and  which,  in  the  judgment  of  the 
e.xecutive  power,  are  necessary  for  the  service  of  the  staid  railroad  and  its  dependencies. 

Akticle'XIX. 

In  compensation  for  these  e.xemptions  the  company  binds  itself  to  transport  gratuitously 
and  without  the  Government  havmg  to  pay  anything  either  for  freight  or  for  any  other 
cauae,  the  troops,  chiefs  and  officers  and  their  equipage,  ammunition,  armament,  clothing, 
and  idl  sinUlar  effects  that  may  belong  to,  are,  or  may  be  destined  for  the  immediate  serv- 
ice oi  the  Govenuiient  of  the  Republic  or  of  the  State  ot  Panama,  as  also  their  oflBcials  in 
serrioe  or  id  conmuanon,  and  thow  iadiTiduals  who,  with  their  families  and  baggage,  may 
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come  to  the  country  in  th©  oharacter  of  emigmnti,  and  of  new  rfttlera,  with  the  pernutnciit 
chftrecter  of  mjch,  foi-  Account  of  the  ('«oveminent,  up  to  the  nunaber  of  2,000  Mmukllv. 
The  executive  power  nhall  dictate  the  proviaions  m  it  may  deem  proper  in  auch  caseo,  in 
order  to  prevent  those  paamngers  whoee  entry  into  Colombian  territory  may  be  purely  ar<  i- 
dental  from  availing  thenwelvea  of  this  coucewiion. 

The  executive  power  of  the  Union  shall  dictate  the  proviaiona  which  may  l)e  necefwai  v, 
at  the  remiest  of  the  company,  to  prevent  «huiM>8  in  the  sfratuitouH  pasKano  which  Artii  kI 
XIX  of  the  aforoHaid  contract  concedes  to  national  empIovm>8  and  thost*  of  the  Statt)  of 
Panama.— [Art.  IV  of  contract  of  1876.] 

Article  XX. 

Colombian  productions  Hhall  Ik*  transported  by  the  niilroad  during  the  first  twenty  ycais 
of  this  contract,  paying  only  one-half  the  rates  of  freight  or  transportation  previously  fix((| 
by  the  company  for  foreign  products  of  the  same  class,  but  tb'i  term  being  concluded  th»  y 
shall  pay  a  charge  or  freight  not  exceeding  two-thirds  of  that  previously  fixed  in  the  tBriif 
of  the  company— tariff  rates  which  the  company  can  not  increase  in  future  in  regard  to 
Colombian  productions. 

(See  amendments  of  August  18,  1891 .) 

In  order  that  Colombian  products  may  be  transported  by  the  laiJroad  under  the  condi- 
tions of  Article  XX  of  the  same  contract  there  must  precede  a  deplaration  of  the  shippir, 
duly  attested  by  the  bill  of  lading  of  .shipment,  with  a  certificate  of  the  at'nnnistrator  of 
the  national  treasury  at  the  port  of  shinment,  or  other  siniilar  document,  at  the  time  of  oifi'i- 
iug  them,  that  auch  products  are  really  Colombian— a  necessary  condition,  without  whi<  li 
there  shall  be  no  ground  for  any  claim.— [Art.  V  of  contract  of  1876.] 

jIrticlb  XXI. 

?a8a<>ngers.  money,  mcrchaiidist',  objects,  and  effects  of  all  kinds  destined  for  inter 
oceanic  tran.sit  over  the  railroad,  while  they  remain  in  the  warclu)us«'s  and  depots  of  t'.iti 
company  or  in  its  possession,  are  exempt  from  dues  and  taxes,  national,  municipal,  of  th(> 
State,  or  of  any  other  description.  In  like  manner  the  vessw'ls  which  may  enter  the  port.s 
at  the  termini  of  the  railroad,  as  well  as  their  oflicers,  crews,  and  their  agents,  shall  be  r  xempt 
from  the  payment  of  tonnage  dues  or  of  any  other  tax  or  contribution  whatever  on  account 
of  service  applied  directly  to  the  interoceanic  transit. 

Article  XXII. 

Travelers  pa-ssiiig  from  one  st«a  to  the  other  over  the  railroad  shall  not  require  any  pasa- 
ports  to  pass  over  it,  excepting  in  caj*s  of  foreign  war  or  internal  commotion,  when  the 
Government  may  deem  the  presentation  of  nas-sports  expedient  for  the  security  of  the 
countiT  or  the  preservation  of  public  order.  .Nevertheless,  persons  who  have  been  expelled 
from  the  territory  of  the  Republic,  or  other  individuals  whom  the  laws  forbid  an  eut:-ance 
into  the  country,  shall  not  pass  over  the  railroad. 

Article  XXIII, 

In  case  the  present  privilege  conceded  to  the  company  shall  be  declared  forfeited  by  the 
competent  tribunal,  it  shall  return  to  the  Republic  such  lands  granted  in  ownership  and  by 
gratuitous  title  as  may  not  be  already  transferred  in  fee  to  a  third  party,  and  it  shall  have 
no  light  to  exact  any  indemnification  for  improvements,  nor  for  any  other  cause. 

Article  XXIV. 

It  is  obligatory  upon  the  company  to  make  a  survey  of  the  lands,  with  notice  to  the 
owners  of  adjoining  lands,  and  to  make  a  topographical  plan  of  t!»e  road,  with  all  its  depend- 
encies, such  as  bridges,  aqueducts,  viaducts,  and  other  works  which  it  may  have  constructed 
for  the  service  of  the  railroad,  in  order  that  by  means  of  such  plan  it  may  be  clearly  known 
what  the  company  holds  in  ownership  and  to  what  purpose  the  exemptions  provided  for 
are  destined. 

Article  XXV. 

The  company  binds  itself  to  execute  constantly,  with  all  care,  punctuality,  and  celerity, 
the  transportation  of  the  travelers,  cattle,  mercbandise,  goods,  and  materials  of  all  Idnds 
that  may  be  confided  to  it,  pa3nT:ent  being  made  of  the  chaiiges  and  prices  of  transporta- 
tion that  may  be  fixed  in  the  respective  tariff.    The  disposition  of  this  article  is,  nererthe- 
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|(>Mii,  no  obstarle  to  the  company's  enterins  into  spwjal  contractn  for  tho  tr»Mportation  of 
iirticlofi  whom  bulk,  weight,  or  exceptional  naium  do  not  allow  of  their  freights  being  fixed 
iM-forehand. 

llie  provision  of  the  Hnal  part  of  Article  XXV  of  the  aforrnaid  contract  of  1867,  by  which 
tli«>  company  waspomiittod  to  enter  into  npecial  contractn  fur  the  tranNportation  of  articles 
wlioNc  bulk,  weight,  or  exceptional  nature  would  not  allow  «>f  their  treights  being  fixed 
iM'forchand,  is  made  applicable  to  all  kinds  of  articles  of  c«immerce. — (Art.  Ill  of  contract 
of  1876.] 

AUTICLE  XXVI. 

\'e8M-ls  of  nations  which  may  l)c  at  war  with  the  United  StatcH  of  Colombia  shall  not  be 
adiuittcd  to  the  ports  situated  at  either  extremity  of  the  railroad,  nor  shall  the  productions, 
t'trt'cts,  and  projierty  of  such  natioii>>  enjoy  the  free  transit  of  the  Isthmus  over  tne  said  road. 

ARTicr^E  XXVII. 

It  in  obligatory  upttn  the  company  to  maintain  constantly  in  Panama  or  Colon  a  repre- 
sentative with  sufficient  power  and  authority  to  treat,  whciu'vcr  it  may  Im'  necessaiy,  per- 
i^diiftlly  with  the  Government  on  matters  havinu;  relation  to  the  enterprise. 

Aktic'i.e  XXVI II. 


The  present  privilege  can  not  be  ceded  or  transferred  to  any  foreign  govcr 
say,  to  any  government  existing  outside  of  Colombian  territory — under  pi 


'mment that  is 

to  say,  to  any  government  existing  ouisuie  oi  i^oioniDian  terniory — under  pain  of  forfeiture 
of  the  said  privilege  by  the  mere  act  of  att<'mpting  or  verifying  such  ci^ssion  or  trantfcr, 
which  act  from  the  present  time  is  declared  absolutely  null  and  of  no  value  or  effect.  This 
(xivilege  shall  also  oc  forfeited  in  ca.w  the  ruilroad  company  .shall  not  execute  the  trans- 
ixiitatior  during  a  period  exceeding  four  consecutive  months  (fortuitous  ca.s^'s  excepted). 

This  privilege  will  also  be  forfeited  by  the  failure  of  payment,  after  being  one  year  over- 
due, of  any  of  the  <|Uttrterly  psvnicnts.  Delay  in  the  payments  for  a  less  period  subjects 
iIm-  company  to  the  pavinent  of  interest  at  the  rate  of  seven  per  cent  per  annum. 

.None  of  the  cases  of  forfeiture  of  the  privilege  fixed  in  Article  XXVlll  shall  go  into  effect 
until  the  resolution  of  the  (Jovemment  in  which  the  declaration  of  forfeiture  is  made  is 
served  in  due  form,  and  at  least  three  months  in  advance,  on  the  company  and  on  the  agents 
of  the  persons  to  whom  the  Government  may  transfer  or  hyfK>thccatc  the  revenue  to  which 
it  is  entitled  by  Article  III,  if  said  transfer  or  hypothecation  shall  have  taken  place;  it  l>eing 
iinderattKKl  that  if,  after  the  notification  has  In-en  given,  ond  during  the  aforesaid  three 
months,  tlu  comjmny  or  the  interested  persons  of  whom  mention  has  been  made  shall 
satisfy  the  GiAemirient,  causing  the  reason  for  complaint  or  forfeiture  to  disapp«*ar,  the 
Miid  djH-laration  shall  not  In*  carried  into  efi'ect.— [Art.  VI  of  contract  of  1876.] 

'Hie  (fovernment  res«»rves  to  it.self  the  right  to  hypothecate,  in  whole  or  in  part,  the  rev- 
ciuie  of  which  mention  has  been  made  in  Article  Vl  of  this  contract  (except  the  right  of 
the  State  of  Panama  to  the  annual  proportion  of  $25,000),  before  tho  time  at  which  said 
revenue  is  to  Ix*  paid,  and  whatever  may  l)€  hypothecated  .shall  be  payable  in  such  a  man- 
ner as  the  Government  may  direct;  and  tho  railroad  company  binds  itself,  on  being  notified 
of  any  transfer  or  h>pothecatit)n,  to  accept  it  and  to  maV  ■  payment  at  the  maturity  of  the 
instaUments  to  the  m-rsons  or  parties  in  whose  favor  the  transfer  or  hypothecation  may 
have  l>een  made- [Art.  VIII  of  contract  of  1876.] 

Article  XXIX. 

In  case  of  the  forfeiture  of  this  privilege  from  any  caus<',  the  ownership  and  full  posses- 
sion of  the  roilroad,  with  all  its  dep<'ndencies,  appurtenances,  and  accessories,  .shall  pass  to 
the  Republic  without  the  company's  having  thereby  ony  right  to  indemnification  or  remu- 
neration of  any  kind. 

Article  XXX. 

The  GoveniriM'nt  of  the  Repuolic  binds  itself  to  protect  and  maintain  in  all  their  integrity 
the  rights  of  the  company  resulting  from  the  present  contract,  provided  the  company  com- 
plies punctually  on  its  part  with  the  duties  and  obligations  which  it  undertakes,  and  that 
the  privilege  continues  in  force. 

Article  XXXI. 

The  right  which  said  Republic  reserved  to  itself  by  the  contract  of  the  15th  of  April, 
1850,  to  redeem  the  piivilege  of  the  company,  being  especially  hypothecated  as  an  addi- 
tional security  for  the  loan  contPicted  by  the  said  Republic  in  Lonclon  under  date  of  the  1st 
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of  Ortober  1863,  st  is  stipulated  that  the  products  from  the  railroad  whioh  by  this  contnict 
belong  to  the  Government  remain  subsidiarily  applicable  to  the  payment  of  the  obligations 
of  the  Government  of  the  Republic  in  regard  to  that  loan,  whether  it  be  to  complete  ihf 
annual  mstallments  which  the  Government  is  obliged  to  pay  in  London  on  account  of  ihf 
interest  and  amortization  of  the  capital  .-r  to  redeem  the  bonds  of  the  loan  at  par,  if  in  1874 
their  redemption  shall  not  have  been  completed. 

Article  XXXII. 

In  consequence  of  the  stipulation  in  article  thud,  the  Government  renounces  the  bonclir 
or  participation  of  three  per  ceiat  which  bv  article  lifty-five  of  the  primitive  contract  it  hi.d 
m  the  net  products  of  the  enterprise,  and  the  quota  of  five  per  cent,  which  had  also  hctn 
reserved  in  its  favor  by  article  thirty  of  said  contract  in  the  tran.sportation  of  correspond- 
ence, and  which  quota  it  was  stipulated  should  not  be  less  than  ten  thousand  dollars  annu- 
ally. The  account  of  these  profits  shall  be  liquidated  immediately  in  the  terms  fixed  1)V 
article  fifty-five,  up  to  the  day  on  which  the  present  contract  begins  to  rule  and  have  efrf(  t 
and  the  payment  of  the  balance  which  may  result  in  favor  of  the  Republi<?  shall  l>e  mad( 
by  the  company  in  New  York  to  the  order  of  the  Government. 

ARTICLE  XXXIII. 

Questions  whioh  may  arise  between  the  Government  of  the  Kepiiblic  and  the  railroad 
company  concerning  the  understanding  or  the  fulfillment  of  this  contract  shall  be  decided 
bv  the  court.s  and  tribunals  of  the  Colombian  Union  according  to  the  constitution  and  laws 
of  the  Republic. 

AfiTirr.R  XXXTV. 

Questions  that  may  arise  between  the  Governmenr  of  the  Republic  and  the  railroad  com- 
pany as  to  the  understanding  or  the  execution  of  this  contract  ami  of  those  of  1S.5()  and 
1867,  to  which  this  one  refers,  shall  be  decidod  without  appeal  bv  the  federal  supreme  court 
of  the  Coloml)ian  Union,  without  the  intervention  of  any  other  tribunal.— FAil  VII  of  con- 
tract of  1876.]  '  ^ 

Artici.e  XXXV. 


The 

count 


•  ninety-nine  veiirs  of  the  duration  of  the  privilege  conceded  bv  this  contic?t'".slialinj. 
ed  from  the  date  on  which  it  may  be  approved  by  the  Congrcss.a 


Aktici.e  XXXVI. 


expiration  of  the  term  of  the  privilege,  and  by  the  sole  fact  of  its  expiration 
lent  of  the  Colombian  Union  shall  be  substituted  in  all  the  risrbts  of  the  conii) 


the 
pany 


At  the 
Governmen 

and  shall  enter  inuuediately  into  the  enjoyment  of  the  line  of  c<«nnuiiucation.  of  all  its'tix- 
tuies,  of  all  its  de|)ondencies,  and  of  all  its  products.  The  company  shall  lie  bound  to 
deliver  to  the  Govemnient,  in  good  «)rder,  the  roads,  the  works  whic  ,  Voinpos*'  them,  and 
taeu-  dependencies,  such  as  landing  and  disdmi-ging  places,  offices,  nuuliines,  and  in  genera! 
whatever  movable  or  inunovable  objects,  whether  destined  for  the  especial  .service  of  trans- 
portation or  applicable  to  any  other  object  connected  with  the  enterprise. 


'^ 


Article  XXXVII. 


The  pres<*nt  contract  contains  all  the  concessions  and  privileges  which  the  existing  Pan- 
ama Railroad  Company  ha.'^  ac(|uii-ed  for  the  future.  In  virtue  of  which  it  is  declared,  and 
the  parties  hereby  expr«\ssly  agree,  thai  at  no  time  can  the  company  claim  rights  or  privi- 
leges which  are  clearly  not  contained  in  this  contract,  unless  they  niav  lie  granted  by  sulv 
sequent  acts 

Article  XXXVIII. 

The  contract  of  the  loth  of  April,  ISgO,  approved  by  the  legislative  decree  of  the  4th  of 
June  of  the  same  year,  is  hereby  reformed  bv  the  teiins  of  the  present  contract;  and  ex- 
tended m  it  is  in  thirty-eight  articles,  it  shall  be  submitted  to  the  approval  of  the  executive 
power  of  the  Republic,  and,  when  obtained,  it  shall  be  presented  to  Congress,  the  consent 
of  which  IS  required  in  order  that,  being  enacted  into  a  law,  it  mav  l>e  carried  into  effect. b 


o  Which  was  August  10,  XMi 


6  Congress  approve«l,  August  16, 1867. 
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AnnnJrnents  agreed,  upon  between  ihe  Pananni  RnUrond  Comjuiny  and  the  Republic  of  Colom- 
bia, Angnst  IHlh,  lSi)l. 

Artk  r.K  I. 

Article  twenty  of  the  contract  of  July  otli,  1867,  upprovetl  by  law  So.  46  of  tho  same 
vcur,  shall  read  as  follows: 

I'roni  and  after  .hily  1st,  18V)2,  Colombian  prodiuts  passing  over  the  Panama  Kailroad 
sliaii  pay  onlv  iialf  of  the  rate  of  freight  established  by  the  eompany  for  foreign  producta 
of  the  same  class. 

Artule  II. 

Salt  from  the  Colombian  salt  nits  of  the  Allanlie  coast  intended  for  the  national  ports  of 
'he  Pacific  shall  l>e  transported  oy  the  same  railroad  eompany  at  the  following  rates: 

A  (juantity  not  exoeedmg  six  million  of  kilograms  each  year,  and  which  shall  in  no  case 
exceed  1 ,0(36  tons  per  montli,  at  the  rate  of  two  dollars  ($2)  gold  per  ton  withoat  any  deduc- 
ti()!i.  Shipments  of  the  salt  referred  to  ^^}^\  jiiay  exceed  tlie  f)iiaiitity  above  stated  shall 
')uv  the  rate  that  is  established  for  the  ciljt^.  Colombian  products  in  the  rircvious  article. 


EXHIBIT  F. 

Exhibit  F  1. 


1M3. 


1854. 

IVKJ. 

ISoo. 


IM.0. 


1M>2. 


iyj3. 

1SH4. 


lN>t'>. 

I  vlT . 

:st.9. 

1S70. 

1S71. 
1S72. 
1n73. 
1>74. 


List  of  dividends  on  capil(d  stuck  of  the  Panama  Rndnhid  Coi,i{Min>/. 
(Dividends  on  the  ctipitiil  stock  oiit.standing  were  declared  and  pai't  us  under.] 


Year. 


Capital  stocli.       Itate.      Amount  pai<i.       Total  paid. 


iv,i  I    Sl,4i.7.7.'0.00 

I      2, 194.  WL'.  00 


■2.71ii.57J.OO 
2,832,000.00 

2,875,000.00 
3,743.000.00 

4,  M2. 000. 00 
4,717.000.00 


:50, 000.  00 
M  7,000.00 


4.s40,ax).a) 

4,!>'2'3,0OO.OO 

4.9t;7.0(X).0O 
4.973,000.00 
4,970,000.00 

4.07*1,000.00 
4.9S1,000.(A) 
4.i«tO.00O.00 

4.992.000.00 
4,999,000.00 

5.000.000.00 
5.000,000.00 
7,CKXy,000,00 

7,000.000.  (K) 
7,000,000.00 
7,000,000.  (X) 
7,000,000.00 
7.000  0(X).0O 
7.000.  XX). 00 
7,000,000.  (X) 
7,000,IXX).00 
7,000,000.00 


Per  iftit. 


10 
5 

3i 
•Si 

■J.fl4t..772.0') 
109,703.10 

95.0S0.  ir.' 
99.1-20.00 

3.J 
tj 

1) 
0 

100. 1)25. 00 
224,  .580.  <X) 

271.920.  (X)  1 
283.020.00  , 

0 

285,000.00 
28tj,620.00 

6 

.HtO,  400.  Ot) 
■295, 380. 00 

V 

ri 
t) 

2<»8, 380.  (K) 
■298,."XJ0.00 

li 
U 

4 

12 

20 
55 

(1 

M 

298. 8»''0.  (X.) 
548,SXX).0O 

199.tWO.00 
599.880.00 

'''"2,'75<').'(XXJ.'(J6 
420,000.00 

M 

44 

't> 

12J 

tlH 

v. 

12 

$25().475.  10 
194,200.02 
325,205.00 
554.940.00 
571,620.00 


.585, 780. 00 
5G<i,040.0O 


.59»i,040.00 
597,120.00 


847, 7«).  00 


799, 5ti0.  (X) 
1,000.000.00 


3,170,000.00 

1,680,000.00 

1,680.(XX).(K) 

3, 080.  (XX).  00 

1,820,000.00 

875,000.00 

210,0(X).00 

735,lXX).0O 

840,  OlXl.  00 

840,  CHX).  OO 


a  Ttiis  was  a  st<K-lc  dividend. 

6  Of  this,  12,000,000  represented  a  dividend  of  40  per  cent  paid  in  stock. 


otkw  leotlon  7,  article  1,  u(  (lucrti*). 
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187ft. 
1870. 
1«77. 
1878. 
1879. 
1880. 
1881. 
18W. 

1H84. 

iHsr.. 

1888. 

18«t.. 

1890.. 

1891.. 

I81»2.. 

19()l . . 

IWCJ . . 

1903.. 

19()4.. 

1905.. 


Year. 


Total  (Iivl(len(l8  pal<l. 


Capital  stock. 


«7,UX),00().(J0 
7,  OU).  000.  00 
7,  (KX).  000. 00 
7,000.000.00 
7,000.000.00 
7,000,(JOO,  (XI 
7,  UK),  000. 00 
7.000,000.  (X) 
7, (XXI. (XX).  (XI 
7,(XX).(XXI.  IXI 
7. (XXI, (XXI.  (XI 
7. (XX), (XX).  (XI 
7.(XX),(XK).(X) 
7.tXX),(XX).  (X> 
7,(XX),(XX).  fX) 
7.(XX),(XX).  (X1 
7.  (XX). (XX).  (X) 
7,(XXI.(XX).  (X) 
7.(KX).IXXJ.(X) 
7.IXX),(XX).  (X) 
7,  (XXI,  (XX).  (X) 


Rate,    ;'  Amount  paid, '    Total  paid. 


Per  cent. 

12 
9 
12 
12 
V.\ 
U< 


52| 
12j 
2H 

111 
') 

2*1 
9 


4 

2 
4 
4 

(i4 
5 


1840,  orxi 
(i30,(iixt 
840,  (XK I 
840.  (Xm 
910,  (XX) 

1.120.(i(XI. 

2.:«8,2(i(i 
H7,>,fKX). 

i.a)o,(«x). 

1.1 20.  (XXI 

14i,l,(Xii) 
1,(110,  (XXI 

(i:io,(xxi. 

3.'iO,(XXl 

;i6o.ixxi. 

280,  (XXI 

I40.(»x; 

2>>0.(XX). 
2»0,(XX!. 
4.1.').  (XX) 

.'!.'i«),(X»l. 


IKl 

im 
mi 

lITi 
IK) 

IKI 

(•I 
'») 

l»l 
iXi 

lit* 
im 

III 

Dl 

l») 

'HI 


;i7.7'.»x,H40 


holiK '"'''"'*•'* ''•''''*^'-'''*'  '"""^  '^"'  f"-""'*"'^  of  „s,M..t.s  on  lia.i.lntlh..ti„K...fth..cha.iK,.of..t7,;.'. 
New  York,  ,/u«.  .7,  /.WJ.  ''*•  ^^l^"'^''*'  ^1  "■■"••""'</  Trannr.T. 


P3xmBiT  F  J. 

OomjofaijrrfUHut  helwem  t\u  Pannwa  liadwml  V,jm]xin>i  ami  (In  Coinumui  Sml-AimrHoi,', 
de  Vaporr-wduUd  Sepffwher  10,  190:2. 

Thi.s  RKm-mPiU.  made  thi.s  tentl.  .lay  ..f  S.ptfiiilx-r,  IW^  bv  and  In'tweeo  iho  Vamim 
Kailroad  (  uiDpany,  of  New  \„rk,  licroirialttT  cnllod  the  railroad  .-oinpanv  partv  of  th- 
hrst  imrt,  and  theConipania  Sud-Ain..ricana  dc  Naporos,  of  \'nlpanu.M;.  (Lili,  heinnaft. , 
railed  tlio  steanusliip  conipany,  party  of  the  second  part.  witiie.Hsetli : 

AUTICLE   I 

Th(>  parties  above  riaiDed  bereby  mutually  agree  to  cooperate  in  tbe  carrin.'e,  trai.-norf  ,- 
tion,  landing  and  delivery  of  pa.ssenKei-s,  mails  and  cargtH-s  l*twe<-a  port-;  on  the  f^u  i!: 
coa-st  south  of  Panania,  a.s  hereinafter  provide.!,  and  {)ort.s  on  tbe  Atlantic  Ocean  an.i 
elsewheiv,  m  connection  with  the  several  .steam.ship  line-s  now  mnning  to  Colon,  namelv 

Ihe  Koyal  Mail  bteani  Packet  C'ompanv, 

The  Hanibui-g-American  Line, 

The  Compagnie  (ienerale  Transatlantique, 

Fred'k  Leyland&Co.  (19(X)^,  West  India  and  Pacific  Branch, 

The  Harrison  Line, 

The  Conipania  Transatlantica, 

La  VeltK-e  Naviga?ione, 

The  Panama  Kailroad  Company's  Line, 
and  in  connection  with  any  othef  lines  which  may  bt>  added  thereto,  at  the  option  of  'iu 
railroatl  company,  the  railroad  company  Ix'ing  responsible  for  all  fir-ights  and  fares  due  \n 
any  such  added  line  or  lines  until  the  steamship  company  shall  signify  its  acceutance  ..* 
same  as  cocarners,  r         i      v  *.     .  y  aiiv^ 

Article  IL 

During  the  term  of  this  contract  the  railroad  company  shall  not.  directly  or  indirectlv 
run  any  steamers  on  the  Pacific  soutli  of  "anama,  and  shall  (in  so  far  as  its'chart*>r  and  it> 
contract  with  the  Colombiwi  Governmen.  may  permit,  and  so  far  as  it  can  cunsist^'ntly  t< 
ita  own  safet^y  and  protection,  onder  existing  treaty  stipulations)  in  eyerv  manner,  lawfulh 
and  reasonably  withinits  power,  promot*  and  protect  the  interests  of  tlie  stoanisliip  com 
pany  in  all  traffic  south  of  Panama,  in  connection  with  said  railixjad  and  its  Atlantic  ci.n- 
necting  lines,  and  especially  against  all  forms  of  cu.npetition  whatsoever,  and  wUl  (so  fai 
M  It  u  practicable,  and  except  as  hereinafter  provided)  give,  turn  over  and  direct  to  the 
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.smpIh  of  the  !)te»ni»hip  company,  ba  f«i  as  it  ran  lawfullv  rontrol  or  influpnre  the  itanie, 
all  biisin«»»  dMtin^^d  to  i'anfic  points  sotuh  of  Paitania,  oriKinating  (»n  th*"  I«thnui»  of 
I'KiiftHia,  and  ramp*!  on  if»  railroad,  or  whi<  li  tnay  U-  broudit  to  twiJ  iwllirnm*  hv  it*  own 
4|,ipfl  or  by  othrr  nhifw  or  lin<'«:  and  ♦•api'fially  will  not,  so l«,ne  wo  tht'^  stfamjihipVonipanv 
failhfulJy  fx-rfornis  the  .stipuIji*ionn  of  thi»  agrceiMrnt ,  U-rornt-  inf*Ti'at«>d  in  or  diviilft  with 
liny  other  penM>n  or  fifrsons,  corporation  or  «-oqjoration.s,  thf  f-artunKsof  th»»  throujjii  lino 
or  any  through  hu»ine-«  to  or  from  p-iiils  or>  th*-  Patilir  .  OH.st  «*outh  of  Panama  and 
ii[>un  all  mirh  fliroujjh  huMin^-.-is  full  lfK«i  taritf  rnten  for  th*'  tinw  ^--ing  in  forre  for  trans- 
portation across  the  tsthnius  of  Panama  shall  l->e  thanked  to  all  n.mfxrirn,'  linex. 

Further,  the  parties  hereto,  each   f..r   it*'lf  agree  rhat  all  freight,  pn*«.'ngen,,  baggage 
'.}«■(•»■,  and  mail  matter  confided  to  cither  far  transfKirtation,  or  l)r.«ight  by  the  one  party 
f..  the  other  for  the  piiriM»i»^  of  iK'ing  conveyed,  shall  be  tran«f)orted  and  curried  promptl'v 
iirid  without  undue  delay.  " 

The  rttearnship  company  agrees,  during  the  pendency  of  this  agreement  (in  -wi  far  *s  it^ 
riiarter  iriay  permit,  and  «»  far  a«  it  f«n  con8i«tently  with  its  own  xufctv  and  protect!«»n 
under  existing  treaty  stipulations),  in  every  manner  lawfid  »nd  reaH<i(iabJe.  within  its 
power,  to  promote  and  pnHect  th.'  interest.'^  of  the  railrou.!  companv,  rtn<l  especially  against 
hI!  fonns  of  com[)etition  whata*.*- \er:  the  steamship  companv  further  agrees,  during  the 
[tendency  (A  this  agreement,  not  to  divert  fron,  the  Panama  route  trnlti.  to  or  from  anv  of 
tU,'  Pacific  ports  south  of  Panama  uriginating  at  or  destined  t<i  West  Indian  fn.ru,  Atlantic 
11  (lulf  j>ort8  of  the  l'rute<l  .Sfatt-s  .n  fluropean  ports;  and  for  ^u<  h  business  thi'  steamship 
.unipany  shall  not  enter  into  contracts  of  any  kind  involving  thruu!.'!i  billing,  with  any 
jxrson  or  persons,  comorjifion  or  cf)r{w>rations,  other  than  the  Pannrurt  KaiirriadVompany. 
li'.r  .}jall  the  steamship  company  civnqete,  directly  or  mdircth  by  reducetl  rates  or 
.■iiit<rwi<<e),  with  the  I'anaiiia  route  on  such  busines.s.  Nor  shall  tlie  steamship  c<nnpanv 
oirry  anv  cargo  or  pa.s."*^ngfr«  whafever  to  ..r  from  any  port  or  [xtrts  north  of  Parama, 
inrhiding  fH)rts  on  the  ('hirirjui  shore,  from  or  to  any  other  port  or  [)orts,  nor  nm  or  maintain 
any  line  of  steamers  calling  at  any  such  poit.s  north  of  Panama,  or  in  anv  wav  <  ..n>fj*'te  for 
the  traffic  from  or  to  said  port.s.  or  (>»>rfonii  any  service  tbcreio  or  tliercfiom.  or  be  directly 
(ir  indirectly  interested  rherein,  and  -shai!  interchange  all  such  traffic  «t  pHnamn  with  the 
I'a.ilic  Mail  Steamship  Company.  But  so  long  as  the  Pm  ilic  Mail  Steumslup  Companv 
(JiH's  not  elect  to  enter  service  iH-iween  Panama  and  Chiriqui  the  steam.sbip  company  shall 
\><-  Ht  lila'rtv  to  inaugurHtc  .,r  cntm  •■  a  (  lurKjui  scr\  ice,  and  sl:,ill  l»e  free  to  iand  cattle 
ku  (be  l)each  at  Panania    jt-  ha-  fiithi  ;t,,  |«»,.ii  doiv 

!'n,r,(led,  hoiifrf^r,  Tliut  notliinj;  herein  coniHincd  stuiii  prevent  tbe  making  by  rln>  rail- 
road company  of  any  agreement  with  the  Pncific  Stean',  Nuvigntion  Compiinv  on  the  same 
'  I'nditioas  and  stipulations  a,s  are  in  ilu.s  agreement  contained 

And  prwnded  f'ltrthcr,  That  if  the  navigation  company  or  the  Comptmia  .Su<l--Ameri.ana 
lie  \apore.s,  for  any  reason,  shall  wiilidr«w  its  service  in  cnnne.'t;on  with  rbe  railroad  coni- 
puny  at  Pan>'na.  then  the  railroad  company  -ihail  lx>  >v  lib*>rty  ut  etiier  nuo  n  like  a:_'ree- 
inent  with  any  other  carrer  or  carriers  ft»r'su(-h  tralhc  in  plai'e  of  the  <ompany  so  >vi>li- 
li.-awing  it.s  ser\'ice. 

Artk  IX  ITI. 

The  terrri  "cargo"'  ft)r  th^  puipos^'  of  tbi.s  agreement  shall  mean  anv  de-eription  of  car^io. 
merchandise,  specie,  jewelry,  uuicksilver.  panels,  and  animals. 

Through  pa.s.sage  tickets,  bills  ot  I',t<UiiK  and  receipts  tor  parcels  ti>  l>e  tj;ranied  in  tlie  iorm 
i.'ow  in  use.  w-ith  .such  moditicati.ms  .-is  the  Pani.  Kailrf)ad  Coinptinv  ^liali  find  necessarv 
to  introduce  in  them,  not  prejudicial  to  the  intere.its  ot  the  sieamsttip  c(tnipanv.  or  whi<;h 
;;jav  be  made  by  mutual  consent. 

ifc  i^roportion  of  the  through  fn-ight  accniing  to  the  steiuuslup  company  shall  I*:  X^ 
per  cent  tietween  Europe  mid  port.s  south  ol  Panama:    h')  per  cent  Ix'lween  West  Indies 
and  all  ports  south  ot  Panama:  ;18  per  cent  Ijetween  New  York  and  ports  south  ol  i*anama. 

Kates  of  freight  are  to  Ix'  ti.xed  by  the  initial  carriers  on  hot  I.  ^ides  ot  the  l.sthinus,  subje«;t 
'the  right  of  revision  by  the  railroad  compauy  to  the  end  uiit  one  earner  mav  n'ot  niain- 
*nin  reduced  rates  in  conne«tion  with  the  railroad,  in  compel  ition  with  aiiot  her  carrier  also 
>  unikMiting  with  th«  railnaMi. 

Tbe  rates  are  to  be  competitive  as  against  other  route*  down  to  a  niiiumum  of  ,V)s.  per 
ton,  except  Colombian  pnaluce,  which  is  subject  to  spt>cial  conditions. 

Each  of  the  paities  hei-eto  shall  be  at  liberty  to  fix  .^luch  pasHage  rat«»8  bv  its  Hliips  or  bv 
Its  milroada  aa  it  may  from  tune  'o  tune  think  fit.  Tlmnigh  rates  shall  l)e  the  !*um  of  the 
irspective  ratee  in  force  for  the  time  being,  it  being  agreed  that  luiy  reduction  which  it  rnav 
tw  found  nec««iwry  to  make  to  meet  competition,  shall  Ikj  Iwme  am  rata:  suca  redurtioiis 
may  be  made  by  the  initial  carrier  without  consultation  with  the  others,  no  long  a»  the 
toinitmun  rates  fixed  by  the  .several  carriera  are  secured. 

Charaes  for  excess  baggage  are:  Between  Panama  and  Colon,  li  cents  per  pound;  from 
New  YoA  to  porta  south  of  Paoama,  5  cents   per  pound  (divided,  Panama  Railroad 
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Company,  4  cents;  Conipania  Sud-AnierioarH  de  Vapores,  1  cent);  from  all  Pacific  iM)rf.s 
to  New  York,  pt^r  cubic  foot,  t*.  or  $1.60  (divided, Compania  Sud-Aniericana  de  VapoKH. 
28.  6d. ;  Panama  Railroad  Company,  33.  6d.). 

Employees  of  either  of  the  contracting  conjpanies  carried  under  this  agreement  by  the 
other  shall  be  entitled  to  reduction  of  S'SJf  per  cent  on  the  published  tariff. 

Eadi  party  hereto  shall  b«>  lesponsible  ifor  cargo  while  under  its  care  and  until  deliver}  to 
its  cocarrier,  any  responsibility  accruing  in  regard  to  passengers  or  their  baggage  to  lie 
assumed  in  like  manner  with  cargo.  ' 

In  case  any  actions,  suits,  or  claims  shall  In;  brought  against  any  cocarrier,  the  carrier 
responsible,  as  above  stipulated,  shall  bear  and  discharge  any  loss,  damage,  or  expense 
incident  thereto;  provided  that  the  carrier  sued  shall  at  once  give  notice  to  the  otlin 
cocarrierH,  to  the  end  that  each  may  have  opuortunity  to  defend  its  interests. 

The  whole  of  the  freight  (except  that  whidi  may  be  exceptionajlv  "prepaid"  homewmd 
or  "collect"  outward  freight)  payable  under  this  agreement  .shall  l)e  collected  by  tho 
steamship  line  forming  the  connection  at  Colon,  such  fine  being  accountable  to  the  p'artii  s 
to  this  agreement  for  their  resi)ective  proportions  thereof  every  month.  "Prepaid"  home- 
ward and  "collect  "  outward  freight  .shall  l)e  collected  by  the  party  of  the  second  part,  and 
the  latter  shall  1m?  accountable  every  month  to  the  party  of  the  first  part  and  to  the  steain- 
shu)  line  fonning  the  connection  ot  Colon,  for  their  respective  proportions. 

Steamers  of  the  steamship  company  shall  make  use  of  the  wharf  at  La  B<Ka  provided 
by  the  railroad  company  whenever,  in  the  judgment  of  the  steamship  company,  it  is  miUc 
and  prudent  to  do  s<).  But  in  the  event  that  the  steanmhip  company's  steamer  shall  not 
be  able  to  get  alongside  of  said  wharf  without  delay,  cargoes  shnll  1* "lightened  in  the  Bay 
of  Panama;  and  in  any  ca-se  all  cargoes  shall  l>e  received  and  delivered  either  at  La  Boca, 
the  American,  or  the  English  wharf.  If  steamers  come  to  La  BcK-a  wharf,  the  cargoes 
shall  be  delivered  to  and  taken  away  from  alongsidt  teamen?  us  fast  as  they  can  receive 
or  deliver  the  same. 

Local  cargo  shall  Ih^  received  and  delivered  by  the  {/arty  of  the  first  part  as  agent  for 
the  party  of  the  second  part  in  the  city  of  Panama,  transfer  to  and  from  .steamer,  includitu' 
lighterage  and  ,  or  wharfage,  to  Ix-  furnished  by  party  of  the  firet  part,  and  partv  of  the 
second  part  shall  pay  $1.')0  per  ton  for  suci»  services  rendered. 

The  steamship  company  agrees  to  pay  lighterage  and  wharfage  at  Panam,*,  out  oi'  its 
proportion  of  any  throiigli  rates,  as  follows: 

When  lightered  by  the  railroad  company  at  the  recjuest  of  the  steaniship  com- 
pany, on  all  cargoes  on  which  the  through  rates  are  more  than  $10  per  ton, 

IXT  ton 58.,  or  $1.  L'.-) 

On  cargo  betweei»  New  York  and  Pacific  ports,  on  wliich  the  through  rate  is  ■( 

not  more  than  $10  per  ton,  and  is  more  than  $7.50  per  ton,  per  ton 4s. ,  or    1 . 0() 

On  cargo  from  Euro{)e  to  Pacific  ports,  on  which  the  througli  rate  is  not 

more  than  50s.,  and  is  more  than  308,  per  ton,  per  ton 4s.,  or    1. 00 

On  cargo  from  Pacific  ports  to  Europe,  upon  which  the  through  rate  is  not 

more  than  45s.  per  ton,  and  Ls  more  than  30s.  per  ton,  per  ton. 4s. ,  or    1 .  (K) 

On  cargo  on  which  the  through  rate  is  30s. ,  or  $7.50  per  ton,  or  less .'is. ,  or      ,7.") 

Upon  specie,  treasure,  and  all  goods  ship{)ed  at  ad  valorem  rates,  one-fortieth 
of  1  per  cent. 

On  each  passenger i.  00 

Upon  all  mails,  per  ton  of  2,?40  pounds 1.2.") 

On  extra  baggage,  per  ton 1.  25 

By  reason  of  the  delay  which  would  be  caused  by  attempting  to  correctly  differentiate 
the  rate  of  lighterage  due  at  the  time  the  service  is  performed,  it  is  mutually  agreed  that 
a  rate  of  $1  United  States  gold  per  ton  shall  be  charged  and  collected,  at  the  time  of  service: 
the  additional  25  c^nts  United  States  gold  per  ton  upon  such  cargo  lus  may  prove  entitled 
thereto, .or  the  excess  of  25  cents  per  ton,  as  the  case  may  bo,  to  be  paid  to  the  railroad 
company,  or  refunded  to  the  steamship  company,  as  the  case  may  be,  as  soon  as  sudi 
amounts  are  ascertained. 

All  payments  for  lighterage  to  be  made  by  the  party  of  the  second  part  by  sight  drafts 
of  the  Panama  agency  upon  the  New  York" agency,  which  drafts  are  to  be  settled  in  the 
monthly  accounts  of  the  party  of  the  first  part. 

Whenever  the  steamship  company's  steamers  lie  at  Im  Boca  wharf,  and  the  parties  agiee 
that  it  is  necessary  to  discharge  into  or  load  from  the  railroad  company's  lighters,  the 
railroad  company  shall  make  no  charge  for  lighterage  or  cranage  in  addition  to  wharfage; 
but  one-half  the  cost  of  any  overtime  work  snail  be  borne  by  said  steamship  company. 

When  steamers  load  and  /  or  discharge  alongside  La  Boca  wharf,  no  charge  shall  oe  made 
on  passengers,  rpails,  specie,  or  treasure,  except  that  any  vessel  receiying  or  landing  pas- 
sengers only  shall  pay  a  wharfage  rate  of  $60  per  diem,  and  a  landing  charge  of  10  cents 
per  capita  for  each  passenger  received  or  landea;  but  the  railroad  company  shall  hrt  paid 
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H.S  wharfage  on  all  througli  cargo  on  which  the  through  rate  is  more  than  30b.  or  17.50  per 
ton,  80  oents  per  ton,  in  American  currency,  or  its  equivalent,  and  on  all  through  cargo 
on  which  the  through  rate  is  30b,  or  S7.50  per  ton  or  less,  60  c^nts  per  ton  in  American 
currency  or  its  equivalent,  and  10  cents  per  ton  on  cargo  for  the  use  of  cranes,  the  use  of 
such  cranes,  however,  to  be  optional  with  the  steamship  company;  and  tlie  railroad  cono- 
pany  agrees  t'^  provide  at  its  said  wharf  at  La  Boca  the  necessary  equipment  for  the  efficient 
ofMiration  thereof. 

All  settlements  for  wharfage  shall  be  made  in  the  manner  descrifjed  above  for  settlements 
(pf  IJEhtera^. 

The  divisions  and  other  conditions  of  this  article  may  be  altered  by  mutual  consent 
without  affecting  any  of  the  other  stipulations  contained  herein. 

The  term  "ton"  is  unders^  xl  to  mean  40  cubic  feet,  2,0(X)  pounds,  or  2,2-<0  pounds,  as 
|)er  bill  of  lading. 

Chitward  cargo  shall  be  focwarded  proniptly  from  Colon  to  go  forward  by  first  connecting 
steamer  after  its  arrival  at  Panama.  The  steamship  company  undertakes  to  prov'.de 
sufficient  tonnage  so  as  to  be  able  to  receive  cargo  on  board  its  steamers  with  all  possible 
(lis^mtch,  but  in  the  event  of  its  first  connecting  steamer  not  accepting  delivery  the  rg'Jroad 
company  shall  have  the  option  of  forwarding  cargo  by  the  next  depart  ing  steamer  of  «ither 
tli«!  racific  Steam  Navigation  Company  or  the  Compania  Sud-Americana  de  Vapores,  or 
other  carriers  substituted  for  said  Pacific  Steam  Navigation  Company,  under  the  provisions 
of  Article  II  hereof. 

The  railroad  company  will  receive  instnirtions  direct  from  the  agent  of  the  party  of  the 
-ccond  part  as  to  when  mails  are  to  l)e  landed  or  embarked.  IjOcm  mails  are  to  Ije  landed 
iimnediately  on  the  arrival  of  thr  steamer,  tide  suitable  or  not,  and  on  the  reef  as  hitherto 
when  necessary.  Expenses  of  transporting  mails  after  landing  to  be  paid  by  the  steam- 
ship company  concerned. 

The  railroad  company  shall  advise  promptly,  free  of  charge,  by  wire  or  telephone,  the 
a^'ciit  of  the  steamship  oompmy  of  the  arrival  of  the  steamers  at  Colon,  giving  information 
i-nnceming  mails,  passenwrv.  'jprcio,  c!>rf!:n,  ^tr.,  iirid  destination. 

The  Panama  agent  of  the  steamship  company  shall  advise  prcmptly  the  aup«M-intendent 

of  the  railroad  coinpiuiy  I'rci-  ot  charfjc  or  the  deparluro  of  .steniiu'rs  frotii  the  last  port  of 

all.  j^vitip  information  rospfcting  iniiii.s,  passengers,  specie,  cargo,  etc.,  and  destinjitioa. 

Article  I\'. 

Any  and  all  questions  which  shall  or  may  arise  touching  this  agreement  or  the  construction 
thereof,  or  as  to  any  other  lanttcrs  and  things  to  he  done  or  perfonned  by  either  of  the 
parties  hereto,  as  to  which  the  parties  hereto  can  not  agree,  shall  be  submitted  to  the 
decision  and  award  of  two  arbitrators,  one  to  be  chosen  by  each  of  the  parties,  who  .shall 
1)0  disinterested  persons  resident  in  New  York  or  on  the  Isthmus  of  Panama.  In  v.mn'.  said 
arbitrators  shall  be  unable  to  agree,  they  may  choose  a  third  arbitrator,  and  the  decision 
of  any  two  of  -inch  arbitrators  .shall  b<>  final.  All  hearings  by  .such  arbitrators  shall  be 
field  in  New  York  or  on  the  Isthmus  of  Panama.  Arbitration  on  the  Isthmus  to  lie  con- 
fined to  local  matters  that  need  immediate  decision. 

Article  V. 

The  Panama  Railroad  Company  agrees  to  transport  coal  and  otht?r  supplies  for  the  steam- 
ship company  at  the  following  rates,  viz: 

Per  ton. 

By  each  of  its  steamers  froni  New  York  to  Colon,  luipplies  other  than  coal,  exclusively 

for  the  use  of  the  steamship  company,  at  the  rate  of $5. 00 

And  from  Colon  to  Panama  (for  haulage) 3. 00 

.\nd  to  lighter  same  at  additonal 1. 00 

For  coal  from  Colon  into  lighters  at  Panama  wharves,  including  nil  ch'irges  for  load- 
ing, etc.,  at  Colon 4. 00 

For  coal  frt)m  Colon  t*  alongside  steamers  in  the  Bay  of  Paniuna -5.  00 

AftTICL£  VI, 

It  is  mutually  and  expressly  understood  and  agreed  that  if  at  any  time  during  the 
ivtntinuanco  of  this  agreement  a  majority  of  the  shares  of  the  railroad  company  or  its 
railroad  property  shall  be  purchased  or  acquired  by  the  United  States  of  America,  or  by 
any  jwrsou  or  persons  representing  it,  or  acting  in  its  behalf,  then  either  party  hereto  may 
give  notii:*  in  writing  to  the  other  of  its  intention  to  terminate  this  agreement,  and  at  the 
expiration  oi  six  moiiths  from  the  giving  of  such  notice  this  agreement  ^iiall  terminate, 
come  to  au  end,  and  be  utterly  nu'i  and  void  thenceforth,  anytliing  hen  contained  to  the 
contrary  notwithstanding. 

8.  DiX-.  429, 50-1 16 


•et  forth  in  the  following  stipulfttiont: 
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Artiolb  VII. 


Thifl  agreement  shaU  take  effect  upon  the  expiration  of  the  existing  agreement  between 

from  the  date  hereof,  and  thereafter,  provided  that  either  party  may,  after  the  expiration 
of  eaid  term  of  twenty-one  montJw  ^ve  ninety  days'  notice  of  its  desire  to  terminate  tlje 
same,  and  thereupon  at  the  expiration  of  ninety  days  from  the  giving  of  such  notice,  this 
contract  shaU  cease,  determine,  and  come  to  an  end.  ^u  uuvive,  mia 

In  witness  whereof  the  parties  hereto  have  caused  theoe  presents  to  be  signed  bv  thei- 
respective  officers  thereunto  duly  authorized,  and  their  respective  porporate  seals  to  \x' 
hereunto  affixed,  the  day  and  year  firat  aljove  written.  »-    i~    «^  »«»i»  lo  w 

'f^^^  ,  HoBATio  Lyon. 

Attested  as  to  signature: 

John  R.  Livermohe. 


[seal.] 


Attest: 


Panama    Raiuioad  Company, 

E.  A.  Drake, 

Second  Vie€-Prt      -ni  ard  Secretary. 


T.  H.  ROSSBOTTOM, 

Assistant  Secretary. 


ExHiarr  F  3. 


Copy  of  amendatory  a^eement  betv)een  the  Panama  Railroad  Comp^w  and  the  Comvania 
Sud-Amencana  de  Vapores,  dated  January  17,  190S. 

This  memorandum  of  an  agreement,  made  and  entered  into  this  seventeenth  dav  of 
January,  one  thousand  mne  hundred  and  three,  by  and  between  the  Panama  Railroad 
Company  party  of  the  hrst  part,  and  the  Compania  Sud-Amoricana  de  Vaporas,  party  of 
the  second  part,  witnesseth:  *^      '  ^     -^ 

That  whereas  the  parties  hereto,  heretofore  and  on  the  tenth  day  of  September  1902 
entered  mto  a  contract  regulating  the  transportation  of  freight  to  and  from  ^orts  up^n  the 
Pacific  coast  of  South  Amenca  south  of  Panama,  passing  over  the  railroad  ^the  party  of 
PanamiO  *"    *™™P«'^«^  ^^  ^^e  steamera  of  the  party  of  the  second  part  to  and  from 

injJter'S^i^eS*'^'^  ^*™**'  ''*^^  *^^*^  ^^^  *"  amendment  of  the  said  contract  as  here- 
Now,  therefore,  in  consideration  of  the  premises  and  of  the  sum  of  one  dollar  by  each 

°  i    *^u  ^^^    •  ™*"  **"  ^^"^  "^^^^^  ^  ^*"**  P"^'  *^«  ^^¥  whereof  is  hereby  acknowledged 
and  of  the  various  covenants  and  provisions  in  the  said  contract  of  September  10   1902 
contained  and  expressed,  tho  parties  hereto  have  covenanted  and  agreed,  and  do  bv  these 
presents,  covenant  and  agree  to  and  with  each  other  as  follows-  '  '    ^ 

*nSSi^'if***'!i!i"  ^L**"!  said  contract  of  September  10.  1902,  shall  be,  and  is  hereby, 
amended  by  adding  thereto  the  following  provision,  to  wit: 
"And  provided  further,  that  the  steamship  company  shall  be  at  liberty  to  transport 

Z^lZ^TTcr""  *"?*'  *?.1"**  ?**™  ^"™P«'  o«^ating  at,  or  destined  to  Pacific  cSast 
ports  south  of  Guayaqud  as  it  has  been  customary  for  the  steamship  company  so  to  trans- 
port, imder  previously  existing  arrangements." 

of  W«ilSr'm"?^*?i''r£*^  ^  taken  and  construed  as  a  part  of  said  orignal  contract 
thereSf  **       *    "^  ^®°  originally  made  a  part 

oif  7k°^  whereof  the  parties  hereinbefore  named  have  caused  these  presents  to  be 
W^^A  I  *  J  "■  **®f*"  thereunto  dulv  authorized,  and  their  corporate  seals  to  be  hereto 
afhxed.  the  day  and  year  hrst  hereinabove  written. 

l^^^^]  Panama  Railroad  Company, 

— -~— -E.  A.  Drake, 

In  presence  of—  ^^^'^^  Vice-President  and  Secretary. 

T.   H.   RoSSBOTTOM, 


[seal.] 


For  Panama  Railroad  Company. 

Compania  Sud-Americana  de  Vapores, 
T  -  Horatio  Lyon,  Manager. 

In  presence  of—  ^' 

Juan  Pbtxbsen, 

For  Compania  Sud-Americana  de  Vapores. 


•  Note .--t»«.000  of  thia  ^iiitiual  iiuh*;v  wa*  rtdvanwkl  and  paid  by  the oonipi»iM 
GovMDiueut  In  November,  \H»\  for  th«  full  puriod  IntwrveniiiK  up  to  Marfti  27,  m 


y  to  tlw  CoioiiibUn 

WW. 
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Exhibit  F  4. 

Copy  of  agreement  between  the  Panama  Railroad  Company  and  the  Pacific  Steam  Navigation 

Company,  dated  December,  1904. 

Working  agreement  made  this  »eventeonth  day  of  December,  1904,  between  the  Panama 
Railroad  Company  of  New  York,  and  the  Pacific  Steam  Navigation  Company  of  Liverpool, 

First.  That  the  Pacific  Steam  Navigation  Company  agree  to  maintain  a  service  in  con- 
nection with  the  Panama  Railroad  Company  between  Panama,  Guayaquil,  and  way  port* 
that  shidl  be  adeouate  for  all  the  traffic  to  and  from  these  points  that  seeks  or  can  be 
secured  for  the  Isthmus  route. 

Second.  That  the  Pacific  Steam  Navigation  Company  agree  to  maintain  a  fortnightly 
through  service  between  Panama,  Guayaquil,  Valparaiso,  and  the  way  ports  souUi  of 
Guayaquil,  and  that  when  the  traffic  justifies  an  increase  of  tonnage,  such  increase  will  be 
made.  Whenever  this  throueh  service  is  interrupted  or  unable  to  deal  with  the  through 
traffic  between  Guayaquil  and  Panama,  the  Caletero  steamers  are  to  make  the  connection, 
without  additional  charge  to  shippers  or  consignees,  unless  under  circumstances  which 
would  entail  a  charge  if  the  cargo  had  been  carried  by  the  through  Iwat  in  the  regular  way. 
Third.  That  the  initial  earner  on  both  sides  of  the  Isthmu.s  shall  have  authority  to 
make  through  rates  of  freight  which  are  to  be  competitive  with  other  routes  down  to  a 
imnimum  of  thirty  shiUings  (30s.)  per  ton  of  2,240  pounds  or  forty  (40)  cubic  feet,  lower 
rates  to  be  made  by  mutual  consent. 

Should  any  carj^-j  which  has  gone  out  via  the  Isthmus  require  to  be  returned  by  t'lat 
route  for  anv  purpose,  the  Pacific  Steam  Navigation  Company  undertakes  to  charge  the 
sarne  through  rate  of  freight  homeward  as  that  which  obtained  outward. 

Fourth.  Division  cf  rates  are  to  remain  as  at  present,  and  bills  of  lading  shall  be  those 
recently  agreed  upon  in  London  and  those  now  in  use  froni  New  York. 

Fifth.  The  Pacific  Steam  Navigation  Company  steamers  are  to  load  and  discharge  at 
the  La  Boca  pier,  when  in  their  judgment  it  is  safe  and  prudent  to  do  sA,  as  at  present,  but 
111  the  event  that  they  shall  not  be  able  for  any  reason  to  reach  the  wharf  without  delay, 
Hiid  only  m  that  event,  their  cargoes  are  to  be  lightered  in  the  Bay  of  Panama,  at  the  option 
-1  the  steamship  company,  either  by  the  fighters  of  the  railroad  company  or  those  of  the 
I 'acme  Steam  Navigation  Company. 

When  steamers  load  and/or  discharge  alongside  La  Boca  wharf,  no  charge  shall  be  made 
on  passengers,  mails,  specie,  or  treasure,  except  that  anv  vessel  receiving  or  landing  pas- 
sengers only  shall  pay  a  wharfage  rate  of  $50  per  diem  and  a  landing  charge  of  10  cents  per 
(•apita  for  each  passenger  received  or  landed;  but  the  Panama  Raih-oad  Company  shall 
be  paid  aswharf^e  on  all  through  cargo  on  which  the  through  rate  is  more  than  thirty 
.slulhngs  (30s.)  or  $7.50  per  ton^  80  cents  per  ton  in  American  currency,  or  its  equivalent, 
and  on  all  through  cargo  on  which  the  through  rate  is  308.  or  $7.50  per  ton  or  less  60  cents 
[)er  ton  in  American  currency,  or  its  equivalent,  and  10  cents  per  ton  on  cargo  for  the  use 
of  crwies,  the  use  of  such  cranes,  however,  to  be  optional  with  the  navigation  company; 
and  the  railroad  company  agrees  to  provide  at  its  said  wharf  at  La  Boca  the  necessarv 
equipment  for  the  efficient  operation  thereof. 

The  navigation  company  agrees  to  pay  lighterage  and  wharfage  at  Panama  oat  of  its 
proportion  of  any  through  rate  as  follows: 

When  lightered  by  the  railroad  company  at  the  request  of  the  navigation  com- 
pany, on  aU  cargoes  on  which  the  through  rates  are  more  than  $10  per 

ton,  per  ton    .  58.,  or  $1.25 

Ua  cargo  on  which  the  through  rate  is  not  more  than  $10  and  is  more  than 

$7.50  f  er  ton 4^    qj.    j  qq 

On  cargo  m  which  the  through  rate  is  SOs.,  or  $7.50  per  ton,  or  Jess ... . . . .  3s.,'  or      '.  75 

Upon  spesie,  trea.sure,  and  all  goods  shipped  at  ad  valorem  rates,  one-fortieth 
of  1  v^r  cent. 

On  each  passenger 1  00 

Upon  all  mails,  per  ton  of  2,240  pounds [[_[  1  25 

On  extra  baggage,  per  ton "  "  j  25 

Whenever  the  navigation  company's  steamers  lie  at  La  Boca  wharf,  and  the  parties  agree 
^hat  it  is  necessary  to  discharge  into  or  load  from  the  railroad  company's  lighters,  the  rail- 
road company  shall  make  no  chai^  for  lighterage  or  cranage  in  addition  to  wharfage; 
but  one-half  the  cost  of  any  overtime  work  shall  be  borne  by  said  navigation  company. 

All  cargo  handled  either  way  by  the  navigation  company's  lighters  (when  their  ships 
can  not  eo  to  La  Boca)  at  an>  of  the  raibt)ad  company's  wharves  at  Panama,  that  is  to 
say,  La  Boca,  the  American  or  English  wharf,  is  to  pay  the  railroad  company  twenty-five 
centa  (25c.)  gold  per  ton. 


Mch  ftnd  every  year,  payable  in  the  city  (^  New  York,  during  the  »aid  term  of  thirty  yearn, 
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Tlie  railroad  company  agrees  (when  requested  by  the  navigation  company)  to  receive  and 
deliver  afi  agenta  for  the  navigation  company  all  local  cawo  in  the  city  of  Panamu, 
including  lighterage  and  wharfage,  to  be  furnished  by  the  raim>ad  company  at  one  dollar 
and  fifty  cents  (fl.M)  per  ton.  Should  the  lighterage  receipt  and  delivery  of  the  local 
carg(>  be  DcrforiiuHl  by  the  steamship  company,  aa  at  present,  the  charge  for  wharfagt- 
only  is  to  oe  twenty-five  cents  (2.5c.)  American  gold  per  ton. 

Sixth.  It  is  agretnl  that  the  Panama  Railroad  Company  will  not  at  any  time  give  better 
terms  to  any  other  steamshin  company  working  with  it  to  the  south. 

Seventh.  The  divisions  of  rates  referred  to  in  the  fourth  article,  for  the  Pacific  Steam 
Navigation  Company,  are  as  follows:  .'13  1-3  per  cent  iM^tween  Europe  and  ports  south  of 
Panama;  45  per  cent  betwwn  West  Indies  and  all  ports  south  of  Panama;  38  per  cent 
between  New  York  and  ports  south  of  Panatna. 

Eighth.  Either  party  may  terminate  this  agreement  by  9()  days'  notice  to  the  other 
in  writing  to  that  effect. 

Panama  Railroad  OoMrANV, 
E.  A.  Drake, 

Vice-Premlent  and  Secretary. 
TiiR  Pacikk   Steam  Navioation  Co. 
J.  BnticE  IsMAY,  Agent, 
Per  J.  W.  Lee. 


Exhibit  F  5. 

Memoranda  of  convermtion  had  with  Mr.  E.  A.  Drake,  secretary  and  treasurer,  arul  Mr.  R.  L. 
Walker,  traffic  mannyer  of  the  Panama  Railroad  Company. 

New  Yokk,  June  1,  1906. 

Mr.  Walker  stated  that  the  rate  to  Europe  on  cocoa  from  Gunyatjuil  is  45  shillings  via 
Magellan,  and  the  present  rate  via  t  he  Isthmus  is  (K)  shillings,  or  $15,  per  ton  of  2,240  pounds, 
the  rate  via  the  Isthmus  having  \wen  reduced  last  April. 

(Note. — liave  cen  advised  that  the  reducti<m  has  Iwen  withdrawn,  and  the  old  rate 
of  $17  now  prevails.) 

Mr.  Walker  ouestions  the  correctness  of  Con-uWicneral  Dietrich's  statement  as  to  the 
rate  on  coffee  rroin  Guayaquil  to  New  York  via  Magellan  of  $8.75,  alleging  that  coffee 
moves  bv  the  way  of  Panama  and  not  by  Magellan  from  Guayaquil. 

Mr.  W'alkcr  states  that  the  rea.son  the  rates  frouj  South  America  to  New  York  and  Europe 
via  Panama  are  so  riuich  higher  than  from  Europe  and  New  York  to  South  America  is 
that  the  initial  carrier  fixes  the  rate  and  the  South  American  lines  charge  whatever  they 
please,  the  Panama  Railroad  taking  its  proportion  of  the  through  rate. 

Mr.  Walker  states  that  the  rate  on  general  merchandise  from  Valparaiso  to  New  York  is 
$30  per  ton ;  from  Valparaiso  to  Europe,  $25  f)er  ton. 

Mr.  Walker  states  that  if  the  rate  across  the  Isthmus  is  reduced  and  made  a  flat  rav  •  it 
will  not  have  the  effect  of  reducing  the  through  rate,  in  his  judgment,  as  the  steamship 
line-s  on  either  side  will  get  together  to  protect  their  own  interests  and  will  absorb  the  dif- 
ference, and  the  rate  v/ill  be  tlie  same  as  before,  the  only  difference  bein^  that  the  steam- 
ship lines  on  either  side  will  get  what  the  Panama  Railroad  has  been  getting  heretofore. 

In  reply  to  the  question  as  to  what  effort  had  been  made  at  any  time  in  the  past  to  secure 
steamship  connections  between  any  of  the  Gulf  ports  and  Colon,  or  to  establish  a  line  run- 
ning from  the  Gulf  ports  to  Colon,  Mr.  Drake  said  that  the  railroad  had  at  various  times 
endeavored  to  induce  Gulf  lines  to  establish  regular  connections  between  Colon  and  the 
United  States  GuI;  port.s;  that  a  contract  was  made  with  a  line  operating  two  ships  from 
Mobile  to  Colon,  and  the  business  was  not  developed  so  as  to  be  remunerative,  and  the 
line  was  broken  up  by  the  death  of  the  proprietor,  and  the  railroad  was  unable  to  get  any- 
body to  resume.  The  principal  objection  to  the  establi.shment  of  a  line  from  New  Orleans 
has  been  the  severe  quarantine  regulations  against  Colon  as  an  unhealthy  port,  and  by  some 
unexplained  manner  the  United  Fruit  Company  has  been  able  to  secure  such  consideration 
from  the  health  authorities  of  New  Orleans  as  to  enable  them  to  make  the  port  of  Colon. 
Since  the  United  States  Marine  Hospital  has  established  outposts  with  representatives 
at  so-called  unhealthy  ports  the  quarantine  officials  have  accepted  certificates  of  that  officer 
aa  a  bill  of  health.  Shortly  after  the  breaking  of  the  contract  with  the  Pacific  Mail  in  1893 
the  Panama  Railroad  Company  chartered,  in  cooperation  with  the  merchants  of  New 
Orieans — attempted  to  establish  a  line  by  chartering  a  ateaitter  which  carried  one  cargo 
coastwise  to  New  Orleans,  with  the  result  that  the  effect  of  thai  one  trip  by  the  Panama 
Railroad  Company  an  arrangement  was  entered  into  by  the  Southern  Pacific  Railroad  Com- 
pany with  the  merchants  of  New  Orleans  which  caused  them  to  withdraw  their  promised 
patronage  to  the  Panama  Railroad  Company,  and  since  then  no  effort  has  been  made  to 
artftblish  connections  until  the  arrangement  with  the  United  Fruit  Company. 


in««  cuuiiwuv  may  |{iv»,  lo  ma  a«iuai  nuinma  «  uilI«Tetit  ilirectioii  rroin  tUnt  whirh  it  mm 
hm,  lutd  which  U  uu^'  Uiwui  utont  favunibio  to  the  uiitvrpritw,  it  immg  ri>>«<  U)  chtNMw  the 
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ine88ages  are  sent  via 


There  are  two  cable  hnes  to  the  Isthmus.  The  principal  one  is  the  Central  and  South 
Amencan  Cable  Company,  running  from  Clalveston  to  Coatzacoalcos,  to  Salina  Cruz,  to 
tlio  principal  ports  in  ('entral  America  on  the  Pacific  coast,  to  Panama,  and  as  far  south  as 
Valparaiso.  The  other  isi  the  line  itinninR  from  Ix)n(lon  or  Liverpool  to  the  West  Indies, 
tlion  to  Colon.     It  is  said  that  the  latter  line  is  alnuKst  alwavH  out  of  repair. 

Almost  all  C»»ntral  American,  Panama,  and  South  AmonVan  cable  messai 
(talvoston. 

Tlie  Panama  Railroad  Company  has  charged  coaimerciai  messages  a  flat  rate  of  SI  for 
ton  words  or  less  and  10  cents  a  word  for  every  word  over  ten.  Steamship  companies  were 
charged  a  flat  rate  of  10  cents  a  word.  Now  the  railroad  company  charges  everyone  25 
(  PDts  for  ten  words  or  less  and  2\  cents  a  word  over  ten.  Reduction  went  into  effect  Feb- 
ruary 1,  1906. 

By  through  telegraph  busineso  is  meant  business  that  goes  from  the  United  State*  via 
(ialveston,  Mexico,  and  Central  AmericA  to  Panama  and  from  tSere  to  Colon,  or  vice  versa. 
Thero  is  very  little  through  busineas  from  Europe  to  Panama  and  south  via  the  West  Indies 
line  from  Kngland  to  Jamaica  and  Colon,  and  vice  versa. 

Commercial  messages  Jiave  m>t  \teen  reduced  V  the  (Ialveston  line,  as  the  company 
says  it  makes  the  same  rate  to  Colon  that  it  does  to  Panama,  and  therefore  they  will  not 
I  wluce  their  charges  to  ('olon. 

Practically  the  whole  amount  of  the  through  •  ousintvss  across  the  railroad  telegraph 
line  i-<  business  to  Colon  via  Panama,  and  vice  versa. 

.\Ir.  f)rake  states  that  in  October,  1880,  the  Colombian  Government  hypothecated  the 
rtnnual  i  idemnity  for  a  peiu>d  of  twent  v-seven  and  one-half  j ears,  and  the  railroad  conipany 
issued  subsidy  bonds.  B<.nds  and  interest  aggregating  $2.'iO,000  werp  the  payments  to  be 
I  ide,  and  $25,000  was  a*wigned  to  the  Department  of  Panama,  but  after  the  Republic  of 
Panama  was  established  the  United  States  accjuired  this  $25,000  payment,  and  it  is  now 
paid  to  the  United  States  (Jovemment.  After  the  twenty-seven  and  one-half  years  expire, 
i>r  in  i}X)8,  the  United  States  Government,  by  the  treatv  witli  the  Republic  of  Panama, 
agrees  to  pay  $2.j0,000  a  year  fo  the  Republic. 


EXHIBIT  G. 

Lint  of  questions  subtnitted  to  Mr.  H  G.  Pre.ncctt,  acting  xHjyenntanilent  of  the  Panama  Rail- 
nxid  on  the  Isthmus  of  Panama,  and  his  aniftiers  thereto. 

Colon,  '  jthmcs  of  Paxa.ma,  February  16, 1905. 

How  many  tons  of  througti  f. -eight  has  the  Panama  Raihoad  handled  per  month  for  the 
la.st  year*     Is  this  an  average  business  for  a  yeard 

Wha.  proportion  of  this  freight  is  moved  eastward  and  what  proportion  westwards 

Of  the  westward,  what  proportion  goes  north  of  Panama? 

What  proportion  goes  sou;h  of  Panama? 

What  proportion  is  destined  for  Panama? 

What  proportion  of  the  eastward  freight  originates  nortli  of  Panama? 

Whar  proportion  south  of  Panama? 

Wha'  proportion  a"  Panama  '. 

Is  the  r.iiiroad  with  iis  present  faciliiies  able  tosuccessfuny.offi'ientlv,  and  e<'onomically 
handle  i:s  business?  If  no  .  what  additicmal  faciliiies  a  Heeded?  Include  in  this  any 
additional  rolling  suwk  required. 

Wliat  has  been  the  effeci  of  the  reduction  of  the  local  freight  and  pa^ssenger  rates  upon 
the  revenues  of  the  railroad? 

Ai-e  the  roadbed  and  bridges  in  good  condition  ? 

Are  any  exiensivc  repaii-s  needed  to  any  of  the  railroad's  pro[)erty  < 


File  2243.]  Office  of  Gkmeual  Sltkrimtendent, 

Panama  Railhoad  Company, 

Colon,  Februai-y  18, 1905. 
lion.  J.  L.  Bristow, 

Special  Commisitioner  to  the  Panama  Railroad  Company,  Colon. 

Deak  Sik:  As  per  your  memorandum  of  February  16, 1  liave  the  honor  to  hand  you  the 
information  called  for. 

You  will  find  in  one  statement  all  the  information  in  regard  to  the  through  freight  handled 
each  month  last  year,  and  also  a  total  for  the  four  years  previous. 

Another  statement  shows,  as  near  as  we  can  in  the  limited  time,  the  effect  of  the  reduction 
of  the  local  passenger  and  fi-eight  rates,  which  statement  was  made  up  by  our  local  auditor. 

I  wcHild  say  that  the  roadbed  and  bridges  are  in  good  condition.    We  will  soon  have  a 


r. — *  .    ; 


lttt«r  •hiill  In*  liound  to  dt'««ign«u»  thf  vtcftnt  lantU  to  which  it  hM  the  right 
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careful  examination  made  of  all  the  bridges  to  determine  their  exact  condition  an  reeardi 
future  re<|Uirement8.  " 

I  would  also  aay  that  the  property  of  the  Panama  Railroad  in  in  good  condition  and 
reouires  only  ordmary  repairs. 

I  also  incloee  a  statement  showing  the  rolling  stock  of  the  company. 
Yo»u^,  truly, 

H.  G.  Pbescott,  Ading  Superintendent. 
Tom  affreight  mmvd  by  the  Panama  Railroad  during  1904. 


Month. 


January... 
February . . 

March 

April 

May 

Juno 

July. 

August 

September . 

October 

November. 
December.. 

Total 


Eastward. 


Originating 
north  of    • 
Panama. 


Toni—feft. 

6, 521.  (Hi 

18,247.35 

1.1, 62(1. 12 

10,233.  Irt 

5.fi02..'» 

8.803.32 

4.  i:w.08 

3,013.0tt 
3, 28;}.  .30 
4,Ott.3. 17 
0.448.36 


Originating 
Bouth  of 
Panama. 


Toni—feet. 
3,M2.22 
3,002.19 
3,fl73.21 
3,g04.18 
6,842.14 
4,768.15 
4,609.26 
3. 636.  .37 
6,500.17 
4, 828.  ,30 
6,  tt.35. 07 
3,779.36 


Originating 

at  Panama 

and  way 

Htations, 


Ton*— feet. 
2,312.29 
3,007.30 
2,942.12 
2.  461.  24 
2,8.39.04 
3,278.10 
3, 187. 12 
4,378.08 
3,586.07 
4, 077.  .39 
3, 626. 31 
4,202.04 


Total  tonH 
ecifltward. 


Tont- 
12, 


-feet. 

426.17 

317.34 

442.0.'-; 

689.18 

184. 1ft 

840.17 

298.34 

0.^.2. 13 

l'»8.30 

IUO.28 

356.  U) 

4%.  34 


85,324.31 


( 


63.W2.30 


.39.960.00 


Month. 


January . . . 
February . . 

March 

April 

May 

June 

July 

August 

September. 
October. . . 
Noveml)er. 
December. 

Total 


Destina- 

tlons 
north  of 
Panama. 


Tons— feel. 
6,062.34 
6,426.15 
9.604.23 
7,927.06 
9,307.26 
8,048.18 
7,819.27 
8,249.06 
7,263.07 
8,293.11 
8,032.04 
8,391.38 


De.st  (na- 
tions 
south  of 
Panama. 


Ton»—feet 
6,060.18 
4.702.16 
6,600.27 
4,402.13 
6,040.23 
4,671.11 
4,986.25 
6,456.03 
5,100.00 
.9.838.32 
6.922.06 
6, 434.  21 


Wpstwani. 

Destina- 
tions 

Panama 
and  way 
stations. 


Total  tons 
westward. 


Tons— feet. 
4, 419. 03 
6.064.38 
6,046.37 
5,676.28 
4,682.04 
4.687.01 
6.040.24 
6,891.02 
6,268.06 
7,357.11  ! 
8,  ,545.  ^8 
9,179.0<i  i 


Tens-  feet. 
15,542.16 
17,793.28 
21.342.07 
17,906.07 
20,030.12 
17.406.30 
18.846.36 
19,596.10 
18.621.12 
21,489.14 
22,500.08 
24,006.25 


179, 237. 21 


Grand 
total. 


95,416.13       64,305.34       75, 357. 37  i  235, 080. 0"! 


Tons— feet. 
27,968.32 
37,111.22 
41,784.12 
34, 494.  25 
35,214.28 
34, 247. 07 
33, 145.  .TO 
31,648.23 
30,730.02 
33,680.02 
35,866.23 
38, 436. 19 


414,317.25 


OTHER  YEARS. 

Toni. 

}S? 367,377 

fSS 385,684 

iS^ 346,689 

*'*" 349,538?g 

n^.^v,    1^  k-         ,^  ,«.,  M.  Dele V ANTE.  I,9cn?  .4 udrtor. 

Colon,  February  17, 1905. 

Comparative  statement  affreight  traffic  aver  the  Panama  Railroad  from  the  17th  to  Slat  of 
January  and  from  the  lat  to  16th  of  February,  190i>,  showing  the  effect  of  the  new  tariff. 


January  17  to  31 . 
February  1  to  15. 


Increase. 
Decrease. 


Packages. 


9,238 
7,723 


1,615 


Weight. 


699,236 
660,980 


21,744 


Amount. 


14,724.25 
3,291.32 


1,432.93 


CoLOK.  Fel>ruary,  18, 190S. 


M.  DsLSTAim,  Local  Auditor. 


■Mia 


ic«ol  th»  Gov«ironu>iit  uf  to#  Ktpublic  or  ur  th«>  Sut«f  of  Pftimuia.  a.-*  aJuu  tb«ir  oIim'wIh  hi 
wrriM  or  in  comouMwn,  auil  thoM  iadivuluak  whu,  with  tbirir  fsmUiri*  MtJ  b«|{K*C(>,  m*j 
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Com 


nvanaive  tIaUmeni  ofpa$»enfer  traffic  owr  Ou  Panama  Railroad  from  th*  tlOi  to  the  SJ$t  of 
January  and  from  the  ttt  to  tSth  of  February,  1906,  ithomng  the  effect  of  the  new  tariff. 


January.     Ki'bruary.  •  IncreaM. 


Fi.  It  elati. 


NiinilNT  of  lareii. 
Amount 


204  4m\  392 

Ull'M  i       Mm.4»  $116.18 


Second  clati. 

.\uinb«'roffare« 3,1^1  ,,2«<  3,040 

Amount 12,417.70  i    |2,5<16.10  1148.40 


DflcroaMt. 


Colon,  February  IS,  1905. 


M.  Uelevantk,  Local  Auditor. 


Memorandum  of  present  equipment  of  freight  earn  in  service  of  the  Panama  Railroad  Company 

February  1,  1906. 


ClasH  of  cars. 


Box. 


Do. 


'JJ.3J^X:SJAXiXXXSAJMJAS.»JIJt^f 


Flat. 


Do. 


Coal. 


Grand  total. 


»»«"o'      *fy.       Total. 


cars. 


fiO 
634 


5 
I4('t 


173 


Ton*. 
20 
12 


20 
12 


Ton». 
1,000 
0,408 

7,406 


100 

1,752 

1,8S2 


12  I      2,078 


(108 11,336 


Remarks.— All  these  cars  have  old-style  link  and  pin  couplings,  and  hand  braki^a  on  only 
one  truck.  The  Ik)X  cars  are  30  feet  long,  8^  feet  wide,  1\  feet  high,  and  12  feet  from  rail  to 
roof.    The  flat  and  coal  cars  are  30  feet  long,  8^  feet  wide,  and  4i  feet  from  rail  to  floor. 

llecoramend:  Tona. 

700  box  cars  of  30  tons  capacity,  modem  air  and  couplings 21, 000 

3, 300  flat  cars  of  30  tons  capacity,  modem  air  and  couplings 9, 000 

300  coal  cars  of  30  tons  capacity,  modem  air  and  couplings 9, 000 


4,300 


Total 39,000 


Memorandum  of  present  equipment  of  motive  pover  in  service  of  the  Panama  Railroad  Company 

February  1,  1005. 

SWITCH   ENGINES. 

Number. 

I.  In  good  condition.     Boilers  have  been  renewed  within  the  past  four  years 7 

II.  In  fair  condition.     Are  in  service,  but  will  require  new  boilers  in  a  year  or  two. 

These  switch  engines  are  giving  satisfactory  service 3 

III.  Condemned 1 


Total  switch  engines 11 


REMARKS. 


IV.  Five  of  the  switch  engines  are  Baldwin  4-wheel  connected  cylinders,  14  by  22  inch 

diameter,  drivers  38  inch.    Used  in  Colon  whare  curves  are  sharp. 
V.  Five  of  the  switch  engines  are  Hinckley  &  Rogers  6-wheeI  connected  15  by  22  inch 
cylinders,  42*inch  drivers,  and  are  used  in  Panama  where  grades  are  heavier. 


tion  that  may  b«  fix«Ml  in  thu  rrapoctiv*  tftriff.    Tb«  dkqxMilion  of  this  article  ia,  iMTartba- 
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BOAD   BNOINBfl. 

NiuiilH'r, 

VI.  Oit  of  iwrviM.    Reouiiw  flxtenaiTo  repairH 4 

VII.  Light  engine,  16  by  W  inch  cylinder,  :i«e<i  on  I^  Biira  Branch  (ncrvicfable). ...  1 
VIII.  Baldwin,  S-wiieel,  16  by  24  inch  cylinder,  M-inch  drivers,  u»mm1  on  paNeenger 

traina  and  Mtii^actorv  for  thb  •ervioe 0 

IX.  Cooke,  *-wheel,  17  by  24  inch  cylinder,  flO-inch  drivem,  used  in  freight  service. . .  13 

Total  road  engines 24 

Recommend  that  4  additional  switch  engines  bo  suppliinl,  2  each  of  types  IV  and  V. 
The  ones  in  service  are  satisfactory.  Keconimend  also  (hat  the  13  freiglit  locomotivta 
(Tvpe  IX)  be  replaced  by  10-wheel  70-ton  locomotives,  64-uich  wheel,  cylinder  19  by  2(> 


FUe 2243.]  OmcB  or  Genebal  Siperintknoknt 

Panama  Railroad  Company, 

Vdm,  February  20,  1905. 
Hon.  J.  L.  Bbibtow, 

SjMcial  CommUnoner  to  Panama  Railroad  Company,  Colon. 

DB^R  Sir:  With  reference  to  the  report  1  fuminhcd  you  ax  to  the  pr»'»ciit  equipment  of 
the  Panama  Railroad;  I  desire  to  explain  the  situation  from  our  point  of  view. 

At  times  in  the  past  we  have  been  sliort  of  cars,  but  in  every  inHtance  this  would  not  have 
happened  if  there  had  been  steamers  enough  to  take 'the  cargo  away  promptly;  we  some- 
times have  to  keep  cargo  on  the  Isthmus  for  one  or  two  weektt  waiting  for  steaniers,  and  often 
in  order  to  realize  our  cars  we  unload  the  cargo  into  warcliouses  and  store  it;  then  when  the 
steamers  arrive  we  have  to  reload  the  cargo,  nc<'eHMitating  extra  hHiidiing. 

We  now  have  on  the  Isthmus  aliout  4(),(X)0  sacks  of  coffee  from  Central  America  to  In- 
dispatched  by  the  Royal  Mail  Steamshiu  Line.  .>ome  of  thi.^  cotfee  has  been  hero  for  a 
week.  There  is  a  steamer  here  now  of  tiie  Royal  Mail  Line  which  will  take  away  bctw.^en 
10,000  and  15,000  sacks,  but  the  rest  of  it  will  not  l>e  taken  away  More  the  middle  of 
the  week. 

We  have  over  200  carloads  of  freiglit  in  Panama  for  Central  America  and  San  Francis<<): 
some  of  this  will  be  taken  bv  the  steamer  that  sails  on  Wednesday,  22d  instant,  l)ut  tlie  bal- 
ance will  have  to  wait  until  the  steamer  arrives,  which  will  probably  be  a  week. a 

In  the  meantime,  we  have  had  to  supply  cars  to  receive  cargo  that  is  lieing  brought  to 
the  Isthmus,  so  that  while  it  might  appear  that  we  have  not  cars  enough  to  handle  the 
business,  this  complaint  might  equally  be  applied  to  the  lack  of  steamers  to  take  the  cargo 
awav,  for,  were  we  able  to  deliver  our  caii^o  to  the  conuectim;  steamers  immediately  we 
would  alwayH  have  cars  enough  to  handle  the  interoceanic  traffic. 

Of  course,  with  the  canal  work  increasing,  there  will  be  more  demand  for  rolling  stock  on 
the  railway,  and  the  new  cars,  if  any  are  ordered,  should,  in  my  opinion,  be  of  the  most 
L  tdern  kind,  and  of  a  larger  capacity  than  the  ones  that  we  now  have. 
Very  truly,  youra, 

H.  G.  I*RE8COTT, 

Acting  SuperintfnJeni. 


EXHIBIT  H. 

Complaint  of  the  repreaenlativea  of  the  Otntral  and  South  American  countrie-''. 

WA8HINOTON,  D.  C,  April  8,  1H05. 
To  the  Hon.  Wiixum  H.  Takt, 

Secretary  of  War. 

Mb.  Sbobetart  :  The  lathmus  of  Panama  has  offered  two  great  olmtacles  to  the  exchange 
<tf  products  between  the  eastern  coast  of  the  United  States  and  the  Latin-American  coun- 
tries which  we  have  the  honor  to  represent,  and  which  countries  carry  on  their  commerce 
on  the  ooaat  of  the  Pacific.  Of  theae  two  obstacles  («m  is  physical .  being  the  Umd  which 
lepArates  the  two  oceans;  the  other  is  artificial,  and  has  Iwen  mxiduoed  tA  mueh  by  the 
monopoty  whioh  the  railroad  line  from  Cokm  to  Pan&s^  has  baa  uid  still  enjoys  as  by  the 

a  Slnoe  the  above  was  written  1  learn  tlukt  the  extra  rtiip,  Son  iiaU;  now  at  La  Boca,  wiU  talcs  tb«- 
Cratral  Amarlean  eargo,  commenolns  February  31:  but  we  had  to  rseeive  the  oaifoes  from  four  ships 
befora  we  oould  oomiwinoo  getting  rid  oi  our  oaigo  on  hand. 


liuodi  •Murity  fur  the  limn  runtr'«rt«d  by  f h«  Wtd  Kcpubiit  in  t^tmtUm  iin(i«r  lUfi*  of  tb«  Ut 


itfiMi^ 
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nionopoliM  which  that  Mm«  railroad  compMiy  hM  rr«>«tMl  for  the  navii^tion  h«tWMB 
('ni«>n  and  New  fork  »nd  imtween  Pknamn  ftod  liie  w*Ht«»m  co«at  of  North  and  South 
Amerira. 

'I1ie  United  Ht*teM,  with  ita  noted  Miergy,  ia  about  to  aweep  away  the  phyRical  obataclc, 
which,  howerer,  will  require  many  ^ean.  Tlie  tame  ia  not  the  laae  with  the  artificial  obata- 
t'les.  Tlie  American  Government  i«  now  abaolute  own^r  of  that  raihoad  and  of  the  stcam- 
•■rs  which  ply  lietween  Col«»n  and  New  York.  We  are  informed  hy  the  preM  that  your 
fxrellenny  muat  decide  verv  nhoitly  the  manner  in  which  that  railroad  ana  thotie  steamerj 
are  to  !»  adminiatered,  ana  we  haMten  for  that  reason  to  invite  your  cxcelleniy'n  attention 
to  the  md  that  no  measure  can  be  adopted  which  will  lie  more  clTectivc  in  making  oloeer 
the  commen-ial  relationa  of  all  our  c4mntri<>H  with  the  United  Stat<»8  than  the  ayatematizing 
of  the  transit  on  the  Isthmus  up»)n  equitable  and  lil)eral  lumw.  Thv  m)porttinity  ia  an 
i^xceptional  one,  and  it  is  advisable  to  take  advantage  of  it  for  rraHons  of  mutual  interest. 

The  first  evil  conitequenco  of  the  monopolies  hafl  Insen  the  high  tariff  rates,  which  we  may 
(all  almost  prohibitoty,  and  which  have  diverted  the  conimeroiiCl  current  toward  Europe. 
Some  data  which  we  give  \teUm  }m>ve  thi«  atwrtion. 

The  nitntte  of  Chile  can  not  lie  brought  via  I'ttnania.  The  combined  tariff  rates  Iwtween 
tho  railroad  company  and  the  trust  of  tlie  steamers  of  the  Houthem  Tat  ific  amtii  fix  a  freight 
of  47  Hhillings  sterling  a  ton.  Tliat  same  nitrate  reachcH  Now  Vork  by  steamers  via  Magel- 
lan, paying  %\  shiliingH  sterling  a  ton. 

The  Veruvian  sugar  pays*  by  the  Isthmus  .10  shillings  rterlinp  a  ton,  and  23  shillings  ster- 
ling a  ton  via  Magellan. 

The  cocoa  of  (iuayaquil,  via  Panama,  pays  to  Kuropc  from  52  to  .58  ahiilinga  sterlmg  a 
ton,  and  for  New  York  65  to  6S  shillings  sterling  a  t«in. 

Coffee  is  exported  from  Central  Ameri<a  to  Lurope  viu  Magellan  cheaper  than  by  way 
of  Panama. 

The  mctalH  of  Holivift. .  specially  tin.  can  not  l)e  brought  to  the  United  States  via  Panama. 

Frequently  the  case  arises  that  products  from  our  coostH  are  importi'd  into  the  United 
States  after  bein;?  transshippi^d  either  in  Liverpool,  Havre,  or  Hamburg,  because  of  the 
lower  freight  ratcK  lor  Europe  as  against  the  Unite<l  States. 

It  may  Iw  caU'ulated  that  the  nuwt  «listant  ports  of  our  respi'ctive  Ket)ul)licH  are  from 
N'ew  York  4/iH)  miles  via  Panama.  From  tlirwe  .snme  porta  to  New  York  then-  Ih  a  dis- 
tance of  over  ll.fKX)  miles  via  Magellan,  and  neverthelesH  th«>  transportation  by  this  last 
route  and  the  transportation  by  steamer  from  our  p<yr\n  to  iairop*'  is  on  an  average  from 
25  to  'Si)  per  <ent  cheaper  tha«  our  commerce  with  New  Y»)i-k  via  Panama. 

From  this  considerable  difference  of  freight  rates  it  is  apparent  that  the  European  con- 
sumer has  the  advantage  of  Imving  our  product.s  clieaper  than  the  American  eonsumer. 

So  that  your  excellency  may  perceive  tliat  the  injustiee  of  the  high  freight  rates  is  found 
in  the  railroad  tariff  rates,  it  wdl  suflic?  to  know  that  from  tiie  freight  of  tlie  4,.'i(K)  niiles 
l)etween  the  extreme  ports  and  New  York  the  Panama  Uailroad  C<m»pany  takes  for  itself 
the  33  per  cent  for  the  4<i  miles  of  transit. 

Ix)oking  itJto  this  question  now  frttm  tlie  point  of  view  of  the  exportation  from  this  comi- 
try  into  our  countries,  it  i»  interesting  to  make  a  comparison  of  the  freight  rates  from  New 
York  and  our  coasts  via  Panama  ami  thorte  of  sintilar  articles  between  Euroix'  and  the 
western  coast  of  the  Pacih«%  also  via  Pajiama. 

By  taking  articles  of  little  value,  we  find  that — 

Rice,  for  example:  Froni  Hamburg  shipments  of  rice  from  India  are  constantly  bemg 
made  to  Ecuador  via  Panama  at  the  rate  of  from  30  to  ;«  shillings  sterling  per  ton  of  2,240 
pounds,  or,  say,  from  $7.50  to  SS  per  ton,  while  the  same  article  from  New  York  pays  at 
the  rate  of  00  cents  per  100  pounds,  or,  .say,  fl3.'20  p«'r  ton,  an  overcharge  of  almost  75 
per  cent.  And  what  is  said  of  rice  may  be  applie<}  to  all  articles  given  an  second  class  in 
the  Panama  Railroad  Company's  tariff,  of  which  we  herewith  transmit  a  copy.  This  dif- 
ference in  the  freight  rate  tips  the  scales  in  favor  of  the  European  markets,  almost  exclud- 
ing, or  at  least  limiting  to  a  narrow  circle,  the  exportations  of  the  same  class  of  articles 
from  New  York,  to  the  detriment  of  the  commerce  of  the  United  States. 

It  is  to  be  observed  at  the  same  time  that  on  certain  articles  on  which  the  Panama  Rail- 
road Company  collects  by  cubic  measurement  the  freight  from  New  York  to  the  Pacific 
ports  of  Soutfi  and  Central  ^Vmerica  is  so  high  that  it  represents  from  40  to  50  per  cent  of 
the  cost  of  the  merchandise. 

For  example:  Twelve  coal-oil  stoves,  which  in  New  York,  free  on  board,  cost  from  »45 
to  148,  pay  on  the  coa.st  of  Ecuador  and  of  Peru  30  and  37i  cents,  respectively,  per  cubic 
foot,  or.  say.  $1920  to  $21  which  represents  42.66  per  cent  upon  the  coat  price.  The  same 
artksle  bought  in  Germany  would  hardly  pay  a  freight  of  from. $6.40  to  $6.75. 

The  distance  between  Plynwrnth  and  Coton  is  4,540  mika,  and  the  distance  between  New 
York  and  Colon  is  1,981  roilaa,  so  that  Plymouth  ia  2,519  milea  farther  from  Colon,  and 
nevwthekoB  the  fre^t  rates  from  Europe  to  our  cojwts  via  the  Isthmus  are  lower  than 
Umm  from  New  YoKto  our  coasts. 
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as  J^iTblr''  ''  '  '"""'^  "^  ^"""^'  *^^^  '^^^•'^"*^^^  "f  th'«  P"vilege  to  exact  as  hig}.  rates 

doubt  ,f  ,l,o„.  won.  ™„„„.,ili„„  ll,i»  fip,r«  would  1,0  ooosil  ,  Iv  r .    ,  ",  *'*^      ■^" 

f      «in-   .  ■     '^""  lTannscr)--and  tliov  keep  him  during  one  niontli   aD»r()x-im«t.. Iv 

ilpfipsiilisii 

Fnrn'nf  f  '"''"  ^^  "'"  ''"''  ^'^'^"tina.     Those  who  take  the  Andes  route  eoinei 

Europe  have  no  opportunity  to  compare  the  American  with  th,.  Eurc.pean  in  u  Tries  ^ 

fZoiZZJ'T'^  'T't  i*''  ^■'^*!"""''-  "''"^'^  '"'^^  caused  some  of  ou    em.ntr  es^o 
Thlv  .  ^'■^''  f  ^  '''^"    ^"'^  ^"'■'-  *•""■  """*'^'  '^»t'>r  postage  by  that  route 

piiSiMiHii 

'"5-PXT"  "°l'°-,'^  ■'■JP^'  *"  '»"'■«"■  "'  »">  8^«'  worK  hrSndort"C  *   " 


Sir 
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Second.  That  the  same  be  done  with  the  freight  tariff  rates  and  passenger  rates  between 
Colon  and  New  York; 

Third.  That  the  ships  of  all  nations  and  the  cargoes  of  all  origins  may  have  the  ^  ^a  > 
facilities  of  transit ; 

Fourth.  That  the  railroad  tariff  rates  be  reduced  as  much  as  possible  for  the  first-claas 
mail  and  parcels  post;  and 

Fifth.  That  the  works  of  the  canal  do  not  absorb  entirely  the  service  of  the  railroad  line, 
rio  that  the  traffic  of  merchandise  may  not  thereby  be  interfered  with. 

The  adoption  of  these  measures  would  expand  considerably  the  interchange  of  products 
through  the  Isthmus  route,  establishing  between  the  United  States  and  our  coast  a  largo 
share  of  the  comnnerce  which  is  to-day  carried  on  with  Europe  and  establishing  a  ciurent 
through  the  short  route  of  4,500  miles,  maximum,  in  place  of  11,000  miles,  for  it  is  to  be 
supposed  that  the  two  companies  which  to-day  take  the  route  of  Magellan  will  find  it  con- 
venient to  divide  their  ships  between  the  Pacific  and  the  Atlantic  and  more  economical  to 
transport  their  cargoes  in  ten  to  fifteen  days  by  the  route  of  the  Isthmus  than  in  sixty  days 
l)y  the  route  of  the  Strait  of  Magellan. 

These  companies  send  three  steamei"s  monthly,  which  transport  12,000  tons,  more  or  less 
and  as  many  tons  on  the  return  trip,  or,  say,  nearly  300 ,0(X)  tons  annually.     A  ver}'  large 
part  of  this  would  pass  by  the  Isthmus,  thus  giving  more  freight  to  the  railroad  and  return 
freight  to  the  ships  taking  to  the  Isthmus  the  material  which  the  con  tniction  of  the  canal 
will  require,  a  circumstance  which  will  cheapen  the  transportation  of  said  material. 

Anotner  circumstance  which  would  make  c'oser  our  relations  would  lie  that  of  greater 
rapidity  in  our  communications.  The  United  States  can  do  much  in  this  respect  on  this 
side  of  the  Isthmus.  Wc  will  call  the  attention  of  our  governments  to  this  very  point, 
recommending  to  them  that  if  it  is  possible  to  enter  into  an  agreement  to  insure  at  least  two 
fast  trips  monthly  between  ^'alparaiso  and  Panama,  stopping  at  the  principal  ports  en  route, 
and  a  like  improvement  c     che  Central  American  coast. 

We  will  also  reconunenu  t;>  our  governments  the  propriety  of  lowering  the  freight  and 
passenger  rates  on  the  st camel's  of  the  Pacific,  although  we  believe  that  this  will  Ix'  obtained 
Mirough  competition  incident  to  the  abolishment  of  the  monopoly  on  the  Istlinius. 

Wc  close,  praying  yoiir  cxccllencv  that  you  deign  to  give  kind  consideration  to  these 
statements,  wliicli  are  inspired  by  our  sincere  eagerness  to  n.akc  our  commercial  relations 
closer  between  the  United  States  and  «ur  respective  countries. 

With  sentiments  of  the  most  distinguished  coa-^'deration,  we  sub-!cribe  ourselves, 

J.  B.  Calvo, 

Minister  of  Costa  Rica. 

Lris  F.  Cork  A, 

Minister  of  Nicaragua. 

Mamki.  Alvarez  Caluerox, 

Minister  of  Peru. 

Joaquin  WALKER-MARxiNEz. 

Minister  of  Chile. 

Ignacio  Cai.deros, 

Minister  of  Bolivia. 

Jorge  Munoz, 

Minister  ofGuafonala. 

Serafin  S.  Wither, 

Charge  d'  Affaires  ofEctindor. 


EXHIBIT  I. 

Statement  of  Mr.  P.  U.  Cahill,  agent  ef  the  Panama  Railroad  Comjmny  in  Mexico,  Central 

and  South  America. 

Panama  Railroad  Company, 

On  San  Juan,  May  2,  1905. 
lion.  J.  L.  Bristow, 

Special  Panama  Railroad  Commissioner, 

1800  F  street,  Washington,  D.  C 
Dear  Sir:  I  hand  you  inclosed  statistics  covering  the  year  1904  from  all  the  ports  where 
the  data  are  obtainable.    Wood  shipments  by  sailers,  nearly  all  from  the  coast,  at  some 
distance  from  ports,  are  not  included  in  the  figures  I  present.    Shipments  to  South  America 
are  also  excluded. 

Exhibit  A  gives  the  articles  shipped  from  the  ports  mentioned,  and  the  percentage  of 
saooe  to  the  destinations  indicated. 


252  BEPOBT  OF  JOSEPH  L.  BBI8T0W. 

In  Exhibit  B  the  articles  are  grouped  together,  and  the  percentage  of  the  total  quantitv 

J^tf  .1  w.  !?  '7^u  "if?  P^^^-  l'**^*  **»°"Kht  well  to  also  specify  the  total  quantitv 
from  all  the  porta  of  each  article  shipped  to  San  Francisco.  i         K* 

T  ?*iu^l^  ^™®  ^  ^^  *.***^  ***«  quantities  given  are  in  tons  of  2,000  pounds  each. 

In  both  the  above-mentioned  exhibits  I  believe  you  will  find  all  the  detail  desirable,  but  I 
Have  given  the  same  information,  in  concentrated  form,  in  Exhibits  C  and  D  which  are 
summaries,  respectively,  of  A  and  B.  ' 

Under  the  heading  "various"  a  number  of  odds  and  ends  are  included:  since  no  mention 
is  made  of  sugar  or  mahogany  from  Corinto,  I  presume  both  are  included  under  various 

1  have  to  correct  my  memorandum  of  local  charges  at  Puntarenas,  given  to  you  from 
memory,  to  the  followmg:  ^  ^ 

Raibx)ad  charges  and  cartage  from  San  Jose  to  Puntarenas  «7  in 

Wharfage •'•^ 

Lighterage ^^"'."   "'.11""]."  ][[]["    2.di 

At  San  Juan  del  Sur  the  lighterage  per  1 ,000  kilos  is i '  25 

I  have  been  unable  to  get  the  lighterage  rate  Amapala. 

The  data  I  have  given  you  from  Salvador  ports  are  correct. 

At  San  Jose,  or  rather  on  the  Guatemala  Central  Railroad,  a  gold  rate  of  1  cent  per  100 
pounds  per  mile  was  to  be  put  into  effect  on  May  1,  so  that  the  local  expenses  from  that  port 
would  be  as  follows:  '^ 

Export  duty , ^  jgo  (V) 

Railroad  rate  per  ton  from  Guatemala  Cit  v ! ! " !  T. ! .  1 ig"  50 

Average  lighterage  for  clean  and  husk  coflfee o«c 

Wharfage '..'."'.'.'..[ 54 

Lighterage  on  clean  coffee ' 2  43 

These  are  the  chargas  m  gold  per  1,000  kilos,  alongside  which  our  freight  rat^s  to  Europe 
are  msignincant.  *^ 

There  is  no  change  in  the  figures  I  gave  you  for  Champerico. 

*u    j-^**^,  ^^^  '**^>  ^P^  ^^^  ?^  ™'*^^  *°^  ^^®  embarking  charges  are  S9.50.     On  account  of 
tbe  ditbculties  at  this  port,  the  tariff  is  being  repeatedly  augmented. 

Wharfage  per  1,000  kilos  at  San  Benito  is  «o  =0 

AtTonalaitis *f  fw"^ 

Port  Angel ?{]^l 

San  Bias I  ."I"  ""[[[[..[. 7^ 

Mazatlan .!.....' ao 

Manzanillo 0  12 

Acapulco 1 '  7- 

As  I  have  informed  you.  Pacific  Mail  steamers  have  apparently  found  it  unprofitable  to 
caU  at  the  coffee  ports  of  Port  Angel,  San  Benito,  and  Ocos,  so  that  in  reality  competition 
conamences  with  the  Kosmos  Line  at  Champerico. 

You  will  find  this  letter  rather  disjointed,  as  I  am  pretty  well  exhausted  from  the  effort  to 
get  the  statistics  ready,  so  as  to  be  able  to  send  them  to  vou  from  Panama 
1  ours  truly, 

P.  H.  Cahill. 


f*i¥wB^»jpp'r3 
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Tablk  a. 

ShipmenU,  in  tons  of  £,000  pounds  each,  from  Mexican  and  Central  American  ports  mentioned 

during  the  year  1904. 


m 

726.80 
74.27 
48.43 

Percent. 

Total. 

Port  Angel: 
Coffee- 
Europe,  via  Pansma .  . 

85.55 
8.75 
5.70 

New  York 

San  Francisco 

849.50 
4.30 

.18 

Skins- 
New  York 

4.30 

.18 

223.  .58 

1,804.91 

37.  .55 

309.15 

100.00 
100.00 

9.41 
75.99 

1.59 
13.01 

Various— 

San  Francisco 

853.98 

San  Benito: 
Coffee— 

Europe,  via  Panama 

Europe,  via  Straits 

New  York 

San  Francisco 

2,375.19 

•1 

Skins- 
Europe,  via  Panama 

1.79 
5. 94 
2.12 

18.17 
6f).30 
21.5:1 

Europe,  via  Straits 

San  Francisco 

9.85 

Rubber- 
Europe,  via  Panama 

23.02 

15. 75 

2.95 

6.44 

47.79 

32.  70 

6. 13 

13.38 

I'^urope,  via  Straits 

New  York 

San  Francisco 

48.16 

Hides- 
Europe,  via  Panama 

Eurcipe,  via  Straits 

San  Francisco 

1.51 
12.75 
29.  JO 

3.47 
29.29 
67.24 

43.52 

Treasure- 
New  York $21,720.00.... 

100.00 

28.41 
47.73 
23.86 

Various - 

Europe,  via  Paimma 

.25 
.42 
.21 

Eurfipe,  via  Straits 

San  Francisco 

.88 

1,782.02 
270.82 

86.86 
13.14 

100.00 

100.00 

92.33 

7.67 

51.28 

18.02 

5.25 

25.45 

19.77 
6.11 

67.18 
6.94 

100.00 

2,477.60 

Ocos: 

Coffee— 

i;:uroi)e  via  Straits 

San  Francisco 

2,0.53.44 

Europe,  via  Straits 

.06 

.06 

Rubber- 
Europe,  via  Straits 

.15 

.15 

Hides- 

Eurotie,  via  Straits 

21..  26 
2.1V 

Ban  Francisco 

28.44 

7,K«.75 

2,  ,506. 40 

7;i0.95 

3,538.98 

1.68 
.52 

5.71 
.50 

2,082.09 

Champerico : 
Coffee- - 

Europe,  via  Panama 

Europe,'  via  St  raits 

New  York 

San  Francisco 

Europe,  via  I'anama 

13,910.08 

Europe,  via  Straits 

New  1  ork .' 

San  Francisco 

8.60 

Sugar- 
Ban  Francisco 

104.28 

104.28 


nmm 
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Shipments,  in  tons  ofifiOO  pounds  eaehjrom  Mexican  and  Central  American  ports  mentioned 

during  the  year  i904— Continued.  ' 


Champeiico— Continued. 
Rubber- 
Europe,  via  Panama 
Europe,  via  Straits  . . 
New  York 


Hides- 
Europe,  via  Panama 
Europe,  via  Straits  . . 

New  York 

San  Francisco 


Various- 
Europe,  via  Panama 
Europe,  via  Straits  . . 

New  York 

San  Francisco 


Percent. 


2.58 
9.01 


15.41 

«.37 

67.70 

.84 


3.3.69 

.on 

8.92 


San  Jose  de  Guatemala: 
Coffee- 
Europe,  via  Panama 
Europe,  via  Straits  . . 

New  York 

San  Francisco 


Sugar- 
Europe,  via  Panama . 
Europe,  via  Straits  . . 
San  Francisco 


Skins- 
Europe,  via  Panama 

New  York 

San  Francisco 


8,872.53 
3,635.«a 
1,378.50 
4,303.19 


5.85 

17.13 

.27 


Rubber- 
Europe,  via  Panama 
New  York 


Hidw  - 

Europe,  via  Panama 
New  York 


197.25 
36.60 


394.37 
51.98 


Horns- 
Europe,  via  Panama 
Europe,  via  Straits  . . 

Mahogany- 
Europe,  via  Panama 
Europe,  via  Straits  ., 

New  York 

San  Francisco 


10.32 
1.65 


383.03 

455.61 

.18  I 
417.25  i 


Indigo- 
Europe,  via  Panama 
San  Francisco 


1.63 
.63 


Balsam- 
New  York . 


0.12 


Cocoa— 

Europe,  via  I'anama 
New  York 


7.02 
7,95 


Various— 

Euri  ,)6,  via  Panama  . 
Europe,  via  Straits  . . 

New  York 

San  Francisco 


Acajutia: 
Coffefc- 

Europe,  via  Panam.^ 
Europe,  via  Straits  . . 

New  York 

San  Franciaco 


123.91 
43.05 
22.62 
73.89 


12,910.58 
3,274.90 

idi.ao 

4,006.67 


21.25  I 

124.07  i 

1,511.81  I 


963.95 

8.02 

28.03 


17.07 

7.05 

74.95 

.93 


1.32 

77.88 

.12 

30.68 


48.77 

19.98 

7.  .58 

23.67 


1.2S 

7.49 

iU.23 


25.16 

73.67 

1.17 


84.35 
15.65 


38.36 
11.64 


86.22 
13.78 


30.49 

36.27 

.02 

33.22 


72.  r. 
27.88 


100.00  I 


46.89 
53.  U 


47.03  I 
16.34  ! 

8.58  : 

28.05  ' 


63.15 

16.02 

.94 

19.80 


Total 


132.15 


90.32 


43.13 


14,188.46 


18,189.85 

1,657.13 

23.25 
233.85 

446.35 
11.97 

1,256.07 

2.26 
.12 

14.97 
263.47 


22,099.29 


20,442.75 
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ShiprMntt,  in  tons  ofSftOO  jwunda  eackjrom  Mexican  ani  Central  American  ports  mentioned 

during  the  year  1904— Continued. 


Acajutla— Continued. 
Sugar- 
Europe,  viH  Panama . 
Europe,  via  Straits  .. 
San  Francisco 


Hidea— 

Europe,  via  Panama 

New  York 

San  Francisco 


Skins- 
Europe,  via  Panama 

New  York 

San  Francisco 


Rubber- 
Europe,  via  Panama 

New  York 

San  Franciso«» 


Balsam- 
Europe,  via  Panama 
Europe,  via  Straits  . . 
New  York 


Indigo- 
Europe,  via  Panama 
Europe,  via  Straits  . . 
New  York 


Treasure- 
New  York $20,000.00. 

San  P  rancisco 1 ,  .500. 00. 


Various  — 

Europe,  via  Panama 
Europe,  via  Straits  . . 

New  York , 

San  Francisco 


21, .500. 00 


La  Llbertad: 
Coffee- 
Europe,  via  Panama . 
Europe,  v)a  Straits . . 

New  York 

San  Francisco 


Sugar- 
Europe,  via  Panama. 
San  Francisco 


Skins- 
New  York. 


Rubber- 
Europe,  via  Panama. 
New  York 


Hides- 
Europe,  via  Panama. 
New  York 


Indigo- 
Europe,  via  Panama. 
New  V'ork 


Balsam- 
New  York. 


Various- 
Europe,  via  Panama. 

New  York 

San  Francisco 


«l,9a5.77 

7.5. 10 

1,074.3.5 


4.49 

l.SO 

.05 


27.40 
16.02 

n.m 


49.23 
5.3,5 
1.04 


20.«(i 
2.22 

m.  .5i5 
5.04 


5,0«8.9«> 
739.  92 
26.3.  58 

1,134.  5(> 


11.10 
37.96 


5.37 


0.71 
3.49 


8.59 
24.49 


26.03 
1.22 


13.  .35 


3.01 

.24 

1.5.32 


Percent. 


S63.45 
2.38 

34.  \e 


66.59 

2K.32 

2.00 


TO.  39 

3)).  17 

3.44 


70.82 

28.  .39 

.79 


49.75 
29.08 
21.17 


88.51 
9. 62 

1.87 


93.02 
6.98 


21.  a5 
2. 27 

71.21 
5. 17 


Total. 


•3.14.5.22 


57. 75 


15.98 


6.34 


55.08 


55.62 


97.67 


2:«,S7H.  41 


70.  .34  • 

10.27  1 

3.65  \ 

15.74  i 


22.63 
77.37 


100.00 


16.91 
83.09 


25.97  I 
74.03 


95.52 
4.48 


100.00 


16.21 

1.30 

82.40 


7,207.02 

49.06 
5.37 

4.20 

33.08 

27.25 
13.35 

18.57 
7,367.90 
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Shipmtnts,  in  torn  of  H, 000  poinds  each,frca  Mexican  and  Central  American  porU  mentioned 

during  the  year  1904 — Continued. 


Lt  Union: 
Coffep  - 

Europe,  via  Tanama . 
Eurono,  via  St  ralt8 . . 

Now  York 

San  Francisco 


Percent. 


$3,78C.m 

4,548.46 

38.65 

1,059.39 


Tndigo— 

Europe,  via  Panama. 
Europ»\  via  Straits  . 
San  Francisco 


Skins- 

Europ,  via  Panama. 

New  York 

San  FranciHCo 


1 

64.47 

14.22 

.17 

0.26 

3.38 

.37 

RubtK-r- 

Europe,vift  Panama. 
Europe,  via  StraitH . . 

New  York 

San  Francisco 


Hides- 
Europe,  via  Panama. 

New  York 

San  Francisco 


Mahogany  - 

Europe,  via  Straits. 


Treasure  — 

Euroj)e,via  Panama. 


Shu  !■  ranciscn. 


Treiisuri'  - 

KuroiH',vi  aPanama 8314,  Wi'i. 

New  York 14, (iOO. 

San  ?"rancisco 12, 25tt 


340,922 


Amapala: 
Coffee- 
Europe,  via  Panama. 

Concentrates  (ore)  — 
Europe,  via  Panama . 

Now  York 

San  Franci.sco 


Treasunv- 

Europe,  via  Panama $97, 061 . 

New  York 222, 897. 


Various  - 

Europe, via  Panama. 

New  York 

San  Francisco 


319,958 


Skin.s  - 

Europ«?,  via  Panama . 

Now  York 

San  Francisco 


Rubl)er  - 

Europe,  via  Panama. 
New  York 


Hides  - 

Europe,  via  Panama . 
New  York 


8.16 

.86 

18.29 

.06 


2.85 

15.27 

1.83 


73.00 


2.71 
.44 


49.58 


5.24 
318.99 
414.61 


1.52 

4.3. 87 

127.92 


8. 21 
9.'.»8 
4.41 

3.14 

2.86 

186.12 
52.21 

S40. 14 

48  22 

.41 

11.23 


81  75 

18.03 

.22 


6.26 

84.60 

9.26 


20.83 
3.11 

66.  88 
.18 


14.29 

7H.  54 
9.17 


100.00 


86. 03 


Tot»l. 


t9,433.40 

78.86 

4.00 

27.36 

19.95 
73.00 


r.i  97 

.3.15 

92. 13 
4.28 
3.59 

9,639.7] 

100.00 

49.58 

.71 
43.17 
56.12 

738.84 

30.^4 

69.66 

.88 
25.31 
73. 81 


.36.  33 
44.16 
19.  61 


52.33 
47.67 


78.09 
21.91 


173.31 


22.60 


&00 


238.33 


1,22a  66 
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Shipments,  in  tons  of  2,000  pounds  each,  from  Meximn  and  Central  Amerimn  ports  mentioned, 

duri:  '  the  year  19«)^ — Coutimiod. 


Corinto: 
Coffee— 

Kiiropo,  virt  Pamirna i  $5  941)  77 

Eiirowi,  via  8t^tlit^ ]  4'  1 19  90 

Now  Vorlt ' 32:1! 8;i 

San  Francisco ...\........:  iss! 29 


Per  cert. 


$5«.42 

39. 05 

3.06 

1.47 


Various—  1 

Europe,  via  Panuma 797.  73 

Kurop<%  via  Straits 84.5!  86 

New  York 2.5/26 

San  Franclaco [ l, iss! 54 

Titasure—  | 

Europt;,  via  Panama $109,886 

Now  York 58, 170. ..'.  ....'..."." 

San  Francisco 8,250 


Skins- 
Europe,  via  I'anama. 
Europe,  via  Straits . . 

New  York 

San  Francisco 


176,311 


0.31 

.15 

74. 03 

4.97 


Rubber— 

Euroiie,vi8-  Panama. 
New  York 


n  ides- 
Europe,  via  Panama . 

New  York 

San  Francisco 


Puntarcnas: 
CotT** — 

Europe,  via  Panama. 

New  York 

San  Francisco 


1 

09 

92 

76 

., 

:!9 

22t) 

HH 

1 

10 

1,. 370.  42 

19.t>4 

465.  'i.3 


Skins- 
New  York 

San  Francis<'o. 

Rubber- 
New  York . 


25.59 

1.47 


$34.  52 


Hides- 
New  York 

San  Francisco. 


$42.14 
1.  55 


Pearl  shells- 
Europe  via  Panuma. 

New  York 

San  Francisco 


Mahogany — 

Eurojpe  via  Panama. 
San  Francisco 


$119.26 
54.25 

4.27 


$280.  00 
filG.  00 


2:  96 

29.tiO 

.88 

41.56 


62.33 

32.99 

4.68 


.39 

.19 

9.3.16 

B.26 


7.10 
92.90 


1.47 

!18.  II 

.42 


73.85  I 

1.06  i 

25.  (»  ^ 


94.  57 
5.43 


100.00 


m.  46 

3.55 


r37.08 

30.51 

2.41 


.31.  25 
68.75 


Total. 


$10  >'48. 79 


2, 867.  -A 


79.46 


99.33 


231. 37 


13,810.91 


I  85.5.69 

27.06 
34.52 

43.69 
177.  73 


Various- 
Europe  via  Panama 



$0.19 

1.23 

41.  75 

.44 

2.85 
96.71 

4.49 
43.56 
5.'.  96 

896.00 

New  York 

San  Francisco 

$8,71-).00 

84,, 508. 00 

43.17 

Treasure- 
Europe  via  Pannma 

New  York 

San  Francisco 

100,774.00 

193,997.00 

3,077.91 

On  board  steamship  San  Juan,  ott  Panama  coast,  May  2,  1905. 
S.  Doc.  429,  59-1 17 


P.  H.  CABJLL. 


MtabUfW  conocotioDS  until  the  arruigeinent  with  the  United  Pnit  Oomptuiy . 


mmmmmmmf 
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Table  3. 


Shipn.etUs,  in  lonn  of  ^,IHX)  pouudn  each,  of  arliden  mentioned,  from  the  jH/rla  titated,  by  Iht 

routes  indicated,  during  1904. 


From- 


ColTwi: 

Port  Angel. . 
Sun  Ui'Tiito. . 

Ocos 

Chan'iKirlco. 

San  .Jost' 

Aciihitlii 

Lii  LllKvrtad . 

La  Union 

Amapala 

Corinto 

Puntarentts . 


Vlh  I'annmtt ' 
to  Kiirof*      Via  Striilta 
nnd  New       to  Enrowv 
York. 


801.07 
2t;i.  13 


Total 

IVrccnt 

Coffee  to  San  FraneJHCo. 


7,Mti4.  70 

10,251.03 

13,102.18 

!i.:W2.M 

3,82.'i.55 

41).  58 

i',273.  (K> 

l,31K).  0<i 

4;t,  151.44 
ti8.  m 


1,804.  (U 
1,782.62 
2,5«Jti.  40 
3,  WIS.  (1.3 
3,274.90 
739. 92 
4,548.  4«> 

'4iii9.'96" 


22,412.74 
31.32 


Tolttl. 


801.07 

2,0<i<i.U4 

1 ,  782.  (;.' 

10,371.1(1 

13,8t().(Ki 

Hi,  377.  OK 

t),  072.  4(1 

8,374.01 

49.  .>S 

10,. 393.  .5(1 

i,:m.w 

71,5(i4.  18 

'i5,'35i.'ii 


Total  oofTit'. 


S(i,916.29 


Sugar: 

Han  .lo.sf 

Acaiulla 

La  Liliertnd. 


Total... 

I'lifwnt 

Sugar  to  San  Francisco. 


21.25 

1,995.77 

11.10 


124.07 
76.10 


145.32 

2,070.87 

11.10 


2,028.  12 

91.  or. 


l'»!t.  17 
8.94 


2,227.  2',t 
2,' 728.' 40 


Total  sugar '• 4,955.1.9 


Skins; 

I'urt  Aiipt'l. 
San  Mcrnto. 
OCOH 


Chain  iM>rico. 
San  .lose. . . . 

Acaiutla 

La  Lil)ertad. 
La,  Union. . . . 

Amapala 

("orinto 

I'untart'nas. 


4.30 

1.79 

6.94 
.06  j 
.52  ■ 

7.  .39 

22.  98 

15.43 

5.  37 

3.  (i;i 

18.  19 

74.  34 
2.').  5<» 


Total 

Per  cent 

Skins  to  San  Francisco. 


179. 01 
«).  41 


Total  skins. 


Rubber; 

San  Benito.. 

Ocos 

Champerico. 

San  .lose 

.\cajiitla 

La  Lilwrtad. 
La  Union. . . 

Amapala 

€■  irinto 

Funtarcnas. 


25.  97 


29.  .')7 

233.  85 

0.29 

4.20 

2(i.  45 
0.00 

99.85 

34.  .')2 


Total 

Percent 

Rubber  to  San  Francisco. 


4err<.  70 

9(i.02 


Total  rubl.>or. 


Hides: 

San  Benito.. 

Ocos 

Champerico . 

San  Joso 

.\oajutla 

La  Libertad . 

La  Union 

Amapala 


L61 


83.11 
446.35 
66.54 
3S.08 
1&12 
238.33 


(i.(i7 
3.  59 


15.  75  i 

.15  I 

2.58  ! 


.85 


19.33  ■ 
3.08  :. 


12.76 

26.26 

6.37 


4.30 

7.73 

.0<i 

7.91 

22.98 

15.4.3 

5.37 

3.  ti3 

18. 19 

74.  49 

25.  59 


185.  (i8 


14. 


200.43 


41.72 
.15 

32. 15 

2.^3. 8.5 

0.  29 

4.20 

27. ;«) 
C.OO 

99.  85 

34.52 

486.03 
"ii'.h'i 


492.  57 


14.26 
26.26 
89.48 

446.35 
66.54 
33.08 
18. 12 

23a  33 


I  would  My  that  the  roadbed  and  bridgeH  are  in  good  cuiulitiuii.     We  will  soon  have  a 
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ShipiiifntM,  in  Ions  of  J/MH)  }>oandii  inch,  of  artiden  mentioned,  from  (he  porta  fituted,  by  the 

routen  irulicated,  duriiuj  1904     ('(intiiiued. 


From— 


Hides    <'ontlniied. 

C'orinto 

riintiirriiHS. ., 


Totiil 

I'tTornt. 

Ilidi'M  to  Sun  Kmnclsfo. 


Total  hidps. 


nulNiini: 

Hull  .lOse. 


AfllllltiK 

Lii  LilxTtiKl 


Totiil... , 
I'lTt'i-nt. 

Indigo: 

.Tan  .lose. . 


AcaltillH 

Lh  l/ilicrtiKl . 
I, a  I'nioii 


Total 

I'or  ct'nl 

lialigo  io  San  Kranoisco. 


Totiil   ilKligO. 

MahugaDy: 

•Sun  .lose 

La  riiioii 

I'uiilan'diis.  . . 


Total 

Percent 

Mahogany  to  Sun  KraneUco. 


Total  mahogany. 


Horn  it: 

San  Jfise. . 
Percent. 


I'carl  shells: 

I'untarenas 

I'er  cent 

i'carl  shells  to  San  Francisco. 


Total  pearl  shells. 


Concentrates  (ore): 

Ainapala 

I'er  cent 

Concentrates  to  San  FrunclHCo. 


Total  concentrates. 


Treasure: 

La  Union 

I'er  Cent 

Trcasnn'  to  San  Francisco. 

Total  treasure 


Trcusure: 

San  Benito. 

.\CHJutIa 

La  Union. .. 
Aniapala. . . 

C'orinto 

I'untarenas . 


Via  I'anaina 
to  Kiirojw      Via  Stniits 
and  New      to  Europe. 
York.       i 


2M.  '27 
4:2.14 


Total. 


l-li'.t.  4,i 
Wi.  21 


45.38 
3.79 


.12 

l;j.  :ia 

.1.'.  M 
7ti,  t)2 


1(1. 02 


Itl.  02 
23.38 


i.ti:{  . 
M.  ■>: 

•J7.  L'.-)    . 
i>4.  47 

14.1.(12  : 
.s».(tl  I 


5.35 
"it  22 


Ut.  57 
11.09 


230.  27 
42.14 


1,194.83 
'  37.97 


1,232.80 


.12 
55.08 
13. 36 


(18.56 


1.03 
55.62 
27.25 

78.t»9 

l(i3. 17 
"".'80 


103.97 


:K<. -M 

-'«().  (H) 

(m.  21 
55.  05 


4.'..').  Ill 
7.-^.  00 


528.01  i 
44.35  I. 


S.'W.82 

73. 00 

280.  U) 

1,191.82 

'1,033.' 25 


2,225.07 


80.21 


1.05 

i;3.  79 


11.97 


173.51 
lOO 


173.51 

"4.' 27 

177. 78 


324.  23 
100 


324. 23 

iiioi 


7.38. 84 


UK) 


2.71 
".'44 


3.15 


$21,720.00 
20.  fXXJ.  00 

3  lit,  958.  (X) 

108,001.00 

93,22.3.00 


Total i    $951,028.00  i. 

Percent 100       I. 

To  San  Francisco 1    $122,780.00  I. 


Total  treasure !$1 ,074, 408. 00   . 


OoLnn,  Ftbrmrif,  tt,  t90i. 


M.  DttBViiNTB,  LonlAvMar. 
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8hipmnt9,  in  tons  of  2,(XH}  pounds  each,  of  artides  mentioned,  from  the  -ports  stated,  by  the 

routes  indicated,  mring  /9(>4— Continued. 


Cocom: 

Sflll  J  080.  . 

I'eroont. 


Various; 

Bmii  Benito . . 
Chainperlco. 

San  J  osi' 

Acfthitlu 

La  LUMTtad. 

Aiiuipalii 

Corinto 

runtiimnas. 


From— 


Via  Panama ! 
to  Euro|>e    ;  Via  Stnilts 
and  Now       to  Europe 
York. 


Total 

I'erwnt 

Various  to  San  Fnim!i.s<>o. 


S14.07 
100 


.  '-'5 

.ti2 

140.5;) 

W.  41 

3.25 

43.  3y 

823.  04 

1.42 


10.  i2 

33.  9U 

i'i.  06 

2.  22 


«45.  m 


1,110.91 
54.  iW 


Total  various. 


925. 14 
4&44 


Total. 


tl4. 97 


.1)7 

M.  '.'h 

189.  i>s 

92.  >V.i 

3.2.-; 

4.V  :i!l 

l,tKi«.!K) 

1.42 


2,03«i.0r. 
'i,'4("ii.'77 


3,497.82 


On  boAfd  stoum.sliii)  Sun  Juan,  off  I'anama  coast,  May  2,  190.5 


P.  II.Cahii.l. 


Tablk  C. 

Su7nmary  of  A,  showimj  total  shipments  from  the  ports  mentioned,  in  tor^  uf2,(HK)  jxnimh  each, 

to  desiy.Mtions  indicated  during  IOO4. 


From- 


Via  Panama 
to  Europe 

and 
New  York, 


Via  Straits 
to  Kurofx'. 


Total. 


\'iu 
Panama. 


Via 

Strait.s. 


Port  Angel.. 
San  Benito . . 

Ocos 

Chainporico. 

San  Jose 

Acajutla 

La  Libertad . 

La  Union 

Amapala 

Corinto 

Puntarenas.. 


805. 37 
290.  ti5 


:,!t86.  .39 

U,,W2.  24 

15,355.95 

5,4.30.14 

3,940.93 

f)81.72 

7,501.10 

1,947.24 


1,8.39.77 
1.809.09 
2,  .549.  4«) 
4,260.01 
3, 373.  59 
739.  92 
4,  (m.  53 

'4,'9«i5.'9i' 


805.  37 

2,  KJO.  42 

1,809.09 

10, 534.  85 

15,792.25 

18.729.54 

<i,  170.0(1 

8,  577.  4<i 

(181.72 

12, 467. 01 

1.047.24 


Per  cent. 

100.00 

13.05 

'""75.' 80" 
73.03 
81.99 
88.01 
45.  95 

100.00 
60.17 

100.00 


Total  from  all  ports  to  San  Francisco. 


55, 470.  73       24, 174.  28 


79, 645. 01 
21,063.91 

100,098.92 


09.65 


Per  cent. 

8(i.'35 

100.00 
.?4.  20 
26. 97 
18.01 
11.99 
64.05 

39.83 


30.35 


Treasure  from  all  ports  via  Panama |oni  rts  Od 

Treasure  from  all  port.s  to  San  Francisco '.'..'.'.'.'.'.'.  .'.'.'.\.\\'.[\'.]\      ih',  780.'  00 


On  board  steamship  San  Juan,  off  Panama  coast,  May  2,  1905. 


1,074,408.00 
P.  H.  Cahill. 


m^!si^^m& 
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Summary  o/B,  ahoinmj  shipmenta,  in  ton«  nf2,Q0(}  jxnituh  each,  of  fhe  articles  named,  by  (he 

routes  mentioned,  during  VJO4. 


Artlrlf. 


Via  i'miHina 
to  Europe     Via  Htralts      -p.^.  Via  Via 

Rnd  to    K.llPfino  lOmi.  p.,,,,,,....         Utralt 

New  York 


ami"       to  Kuropo.        '"i"'-        I'aniuiiii.   blraltg. 


CdlTit! 

riu^jar 

.SkiiiH 

lidlil.rr 

Iliili's 

ItitUam 

liKligo 

Mahogany 

ll(;rri» 

I't^url  shi'llM 

Concfntratos  (on*), 

Tri'iiNuro 

Cocoa 

N'lirious 


Total  shiprtuMits  of  all  ubovo  articlcB  to  San 
Francl.sco 


Per  cent. 

I 
Per  Cent. 

40.1AI.44 

22, 412. 74 

71,6f.4.  18 

<>8.08 

31, 33 

2,02t«.  12 

100. 17 

2,227.20 

01. (Mi 

8.04 

179.01 

«.  07 

lK5.(k8 

06.41 

3.  60 

M'*\.  70 

10. ;« 

4Ht'>.  03 

06.02 

i           3.08 

l,l4U.4o 

45. 3« 

1,104.K3 

06.31 

3.70 

52.63 

1(»,02 

t«.  65 

76.63 

23.38 

14.1  (.2 

10.57 

Ks'i.  10 

88.01 

11.00 

W13.  21 

528.  01 

1,101.82 

56.66 

44. 36 

10.  :»2 

1.05 

11.07 

H(i.21 

13.7V 

17:i.  51 

173.  61 

324.  23 

2.71 

14.97 

2,030.06 

1(K).  00 
100.00 
1(X).  00 
100.00 
54.66 

324. 23 

2.71 

14.07 

1,110.01 

926. 14 

46.44 

55, 470. 73 

24,174.28 

70,045.01 
21,053.01 

00.  06 

i 
i 

ao.3fi 

100,008.02 

TrcaHuro  via  I'ananir  (100  per  cont) $051 .  ^28  00 

Treasure  to  San  Frniicl.MCo '.'..'..'......'.".'.      122* 780. 00 

1,074,408.00 

On  hoaril  stoam.ship  San  Jxuin,  od  Panama  eoast,  May  2,  1005. 

Iti  tlic  f()ll«)\viiipstiitciiiciit  of  tlie  principal  .fliipiiuMits  from  (VnlmJ  Aiiicncnii  atul  Moxicnn 
ports,  (oIlVc  lifight  iat<'s  liavc  Im'«mi  ciilciilati'd  per  ton  of  l.tKM)  i<iios,  hikI  the  kilo  faktni  at 
2',  poiKuLs,  .s(i  tlmt  1,()(X)  kilos  arc  c(|uivalcnt  lo  '2,2(K)  pountlH.  In  tlic  taiidV  the  laica  to 
.\c\y  York  and  San  Franci.sco  arc  pvcti  [mt  ton  of  2,()(X)  pounds,  hut,  in  order  that  the,  com- 
parison of  rates  nuiy  Ix'  precise,  the  proportion  ner  1 .()()()  kilos,  or  2,2()()  j)oinids  is  jjiven. 

Sterling'  ha.s  Iwen  ralcnlHtcd  at  4  shilliiifjs  to  the  United  States  dollar,  or  $0  to  the  [xnitid 
sterliiij^. 

Railroad  and  other  local  charj^es  are  made  up  hivKed  on,  more  or  le.ss,  the  actual  rate  of 
cxchatin;e;  tho  rate  of  exchanf^e  is  subject  to  constant  fluctuations. 

PUNTAUENA8  (cOSTA    lildA). 

San  Jose,  the  capital,  is  the  center  of  the  coirec  district,  about  S,")  miles  from  Puntarenas, 
connection  l)einp;  by  railroad,  except  a  f?ap  of  15  miles,  over  which  haid  is  made  by  ox  carts. 
The  average  shipments  per  season  (September  '.^)  to  October  1  [to  May  1?])  amount  to 
.■)(),(XX)  sacks, Of  which  al)out  ;i(),()(K)  po  to  San  Franci.sco,  and  20,()0()  (o  Kurone  and  New 
York,  all  over  Panama  Railroad,  a.s  Co.sta  Ricnns  consider  their  colice  too  valuable  to  be 
^liip|X'd  to  Europ<>,  by  the  longer  Straits  route. 

Krclffht  rate,  San  .lo.so  to  I'untarenas $7. 10 

Wharfage,  l'untarcna.s,  (iovcnuncnt  pier '. .... .V. .'.'.'.'.'..'.'.'.'.'.'. .     LCD 

Embarking,  lightor.s  propelled  by  hand .[........... .[.....:.    2!  30 

Local  chiirge.s  p<>r  1,000  kilos.  United  State.s  gold 11.00 

I  have  questioned  wharfage,  as  it  seems  too  high,  and  I  have  taken  it  from  memory. 

Freight  rate. 

("loan  coffee,  Europe  via  Fa.iama $15.00 

(  lean  coffee,  Europe  via  St rait.s 12.  50 

Husk  coffee,  E'.irope  via  Panama 20.  OO 

Husk  coffee,  Eerow  via  Straits V. ................. ..    le!  26 

Clean  and  hi'sk coffee,  New  York 1 1! 00 

Clean  and  husk  coffe<i,  San  Francisco .[........[.[["].."     s! 00 

About  37,000  sacks,  far  above  the  average  will  this  season  be  shipped  to  Europe  and  New 
York,  because  land  slides  rendered  the  road  to  Port  Limon  intransitable  for  a  couple  of 
months. 


m  «raaouM( 


I  fwillnf  rWl  oi  our  •«ip>  on  hond. 


2('.2 
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Fnwii  H,(MKI  to  10,0111)  totm  of  iiiiiliomny  and  o«l«r  lo^pi  Hrn  iihi|ip«(i  yearly  mtMtiy  l>v 
MHilofH,  Miiti  th>  itrmtiT  pHrt  of  tho  ImlnrH-i'  »iy  the  StniiU.  very  little  ffaiutt  vl»  I'KiiRiiiit 
M«iMt  of  thin  JM  londod  at  a  roimiilerable  (lintanfe  from  tho  |)ort,  and  ttailoni  4mTy  can  iipve  lli.' 
necoNNMry  time  t<»  rinlmrk 

Hidf«,  HkiuM,  |M'«rl  -*lu'll«,  and  K;«»ld  <luMt  form  the  n'<*t  of  the  shipinHMtM  from  tiiiN  ]x»rl 

MAN    ill  AS    l>KI.   8»;K  (NK^ARAUI'A). 

(Vdar  and  niHlioj^Miiy  lo>p»,  aiwi  loaded  at  moiiw  diutanco  from  the  iH»rt,  form  the  ^reat  hulk 
of  the  MhipmeiiU  lioin  thiN  port,  On  amount  of  the  HUN|i«>nHion  of  trallii-  via  Oreyt«)Wii.  a 
jittle  nihU'r,  liidfH,  and  colTee  are  now  coniine  to  San  Juan.  There  in  no  railnnMl  to  thi- 
interior  and  emlmrkinj;  in  etferted  from  a  Minall  wharf,  or  ihnM*Kh  the  Niirf.  Sailem  tak.- 
nearly  nit  the  Io^m,  the  .name  uh  in  PtintairtiHH. 

Then^  haM  been  rto  little  liiiHineHH  thronj^h  tliiN  port  that  I  do  not  lerall  the  liHal  charKi'M. 
hut,  owing  to  the  n»ujj;h  weather  that  prevails  and  to  the  iiarid  propulsion  li|;hterB)?e  must 
\h\  at  leant,  aM  exjMMi.sive  an  at  J'untarcnaa.  Ah  at  I'uiitarenaM.  the  launches  an'  owned  by 
a  local  couipany. 

Kor  cotret'  ralen,  m'e  Corinlo. 

COHINTf)  (nicAHAOI/a). 

<  olFee  Hhipnu'MlN  from  tliw  port  are  alniut  1»10,()(X)  bajp*  iwr  ■««aNon,  or  nearly  all  pnuluced 
in  .^'irarapia.  On  acrount  of  the  latenean  of  the  crop  tlie  Kuro|H"an  markets  Ihmuk  t»eii- 
erally  -  erntix-ked  with  mild->rra«le  colfee  Morv  Nicara^nia  shipments  cominence,  and 
lH>raU!4«<  of  the  inferior-^rade  coiree  oroduced,  more  advantage  is  taken  here  of  the  lower 
rate  via  the  Siraitn  than  at  other  (  entrtil  American  |a»i1s:  the  longer  time  en  route  fn- 
quently  avoids  to  ship|M'rH  the  payment  of  HtorH|;e  charK«f«  '*^'""'  •K(MM)  or  7,000  sacks  po 
yearly  to  New  York  and  |M>rliHph  IO,(K)0  Imjrs  to  San  Fnincisco,  the  balam-c  Ihmii^j  ship|MMl 
to  Europe,  ulHKit   JO  per  cent  via  Majjelian  and  00  per  cent  via  I'anama. 

Tlie  rwitTXittii  rate  (rorii  (irHtiudii  t(i  Corinto,  1U»  iiiilcN ftl  \x 

KtnliHrkiiiKctmrp'  In  jxirt '  ".'.'. ;>'■>() 

Kxport  iliity . . (i  so 

'I'ottt' ^AH 

Fn'iKht  rtitf. 

(!|f'ini  coffiH',  Kiin>i)4>  vlii  Tu 111!  mil |lti  .'.') 

Clt'Hii  coffw,  KnntJM'  via  SI  rait « |3  fs 

Uuftk  ('o(TcT,  Kuroj)*"  \Im  I'aimiiia '...'...'..'.'.'. 22  flO 

HuMk  cotTc*',  Kurofw  via  St  rail  s )8  7S 

('l<'an  uixl  husk  coiIj-c,  New  >'<)rk l.'i!*! 

<'|('ttii  ami  tiUNk  I oilt't'.  San  Francisco ........'..'......'..'....    Si.'w(j 

i-nii(llngKi'ncriil  ninmhnnftisc'.  Impfirts '. ...................... 2.211 

ThnH\  lighter  cc>nipani»j«,  all  ownoil  ),y  local  capitalists. 

Ueaides  < otiee  the  exports  arc  cedar  and  mahopany  lojjs,  hides,  skins,  nibtM>r,  and  treasure. 

AMAI'AI.A    (lIONDfKAS). 

Alxmt  ;i,(KK)  sacks  of  coffee  are  .sliip|H'd  each  season  all  to  Euro|M'  via  Panama.  I  do  not 
iM'lieve  that  there  is  any  e.xpoil  dulv  There  is  no  railroad  to  the  interior.  I  do  not  n'call 
the  ItK-al  charjrcs.  There  arc  two  lif/htcr  companies,  owned  Itv  Germans,  ivsidiofj  in  the 
port. 

The  other  cxp().ts  arc  ticasiire  ar.d  concentrates,  nu-stly  to  New  York;  hides,  skins,  and 
n.d)lH'r,  to  New  Yi.rk  and  Kuro|i«':  dyewoods.  };;cncral!y  U>  Hamburg;,  via  the  StraitH. 

Ct)(ree  rates  .same  as  from  Corinto. 

LA    UNION  (SALVADOR). 

Alnnit  75,(XK)  sacks  of  coffee  are  sliip{)ed  annually  from  thus  |wrt. 

Coffee  is  hauled  in  carts  from  the  interior.  This",  like  Corinto,  Ls  a  landl<«ked  port,  and 
as  in  Corinto,  the  coffee  is  taken  from  warehou.ses  »>fi  nieti's  back.s  an<l  put  into  li^jbters  on 
the  iHiacb.  The  lightere  are  mostly  dupouta  nr  canoes.  There  are  two  lighter  companieiH, 
one  owned  by  local  capitalists  and  tlie  other  by  an  Italian  residing  in  the  interior  of  Salvador. 


Embarking  cho  rges |2. 70 

Landing  of  Imports,  general  merchandlae .........!.!....  ^ .!.!.! !     L  75 

For  exp<irt  duties,  etc.,  see  under  Acajulla. 

The  largest  shipper  through  La  Union  wants  to  have  his  con,<*  arrive  late,  so  as  to  be  on 
the  market  when  most  of  the  mild  grades  are  sold.  and.  to  avoid  storage  chargwi  and  get 
lowest  freight  rate,  he  ships  nearly  all  his  coffee  by  the  Straits.     For  tins  rvason  about  60 
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Mr  tmit  of  th«  cofr««  to  Kurum  |{om  vi*  Mkk**!^"-     Vt>ry  littlt*  voiUt  in  HhipfMtil  to  Stn 
FiHiiciwH)  and  l«'«w  to  .V«w  Yorfe. 
H'uim,  nkin-  iuhU>r,  iudigo,  *nd  baUftiii  form  the  balaiu;«>  of  the  NliipnuntN  from  thin  port. 

IJi    I.IBERTAD  (HALVAIMm). 

Thifl,  like  all  thn  colfne  |H>rta  to  tbo  north  th«<n*<>r,  in  an  o|n>ii  roadMtoad.  AUtut  ."U^.OOO 
nm'kn  of  flotfiw,  hauled  from  thn  interior  in  ox  rart«i,  are  shipped  through  (hiit  prtrt.  I  hav« 
no  data  at  hand  relative  to  the  aMt  of  wharfage  and  einharkmg,  but  th«we  are  prohuhly  the 
Hbine  aN  in  Acajutla,  with  which  port  it  is  ronipeting  for  im[M>rtH  and  exportn. 

Alxmt  85  |)er  ('ent  of  the  coffee  for  p]uro|ie  jjoes  via  Panama.  Only  inHignitirant  r]uan- 
ritieN  are  ahipncd  to  New  York  and  Han  FranciNco. 

S«M«  under  Acajutia  for  export  duty,  freight  ratoH,  etc. 

A  g«H)<i  deal  of  the  im{N>rtation  for  San  Haivador,  ti>e  capital,  in  i)rouKlit  through  thw  |K)rt, 
l)ecHUH4«  there  in  a  cuHtom-hcmtw  there,  whereaM  the  custoin-lioiuu*  of  Arajutla  in  at  Si>n.Honate, 
a)K)Ut  10  milen  inland;  time  in  gained  by  having  ^immIh  clenrcd  nt  the  |M>rt,  and  I^a  LilMTtad 
coiitinutw  t(»  pronper  in  npite  of  the  railroad  facilitiuH  of  Acajutia. 

One  lighter  company,  all  native  capital. 

ACAJVTLA  (0AI.TAPOR). 

Coffee  NhipnientM  aggregate  alnml  2t»(),(J0()  «a<  kn  yearly.  Of  this  about  220,000  go  to 
Kurope,  80  per  cent  of  it  via  Tanama.  About  35,(X)0  «ack«  are  Nhipp«>d  to  San  Francisco 
urid  .^OOO  to  New  York. 

ItiillroMil  TnU>.  Hrtiita  Ana  to  Acajutia,  ti7  inlli'n •?.*) 

KKport  duty  (In  itddition  to  which  then>  Ua  ■tainp  du*)-  otta.SOper  wt  of  Milx  of  lading) 11,00 

WharfrtK'' 1. 15 

l,iglitiTuK« a.  fiO 

Total • _. 23."« 

FmlKht  rat«. 

Cli'iiii  coiTc*',  Kiiroiw  virt  I'Hnaiiiii 116. 3A 

('lcnri  coiTtN',  F.iirop«i  via  Stniltji 13.74 

lliiMk  I M)(T<'«',  Kiiritin' via  rmiHiiiii 23.80 

lliiHk  (•oiIt'4',  Kiiroj)«!  viii  .Straits 18,75 

rioMii  Hii'l  huiik  ( oflw,  Ni'w  York 15  10 

Clcttii  and  hunk  cofTw,  .San  Krac  isco 8.80 

The  railroad  is  owned  bv  KnglLsh  capiinli.tt.s,  who  also  own  the  lighters,  and  the  name 
parties  rewmtly  leased  the  wharf,  paying  12  per  cent  on  nominal  <»i[>Hal,  or  ab.,ut  '.M^  per 
cent  on  fhe  amount  invested,  the  stock  having  U'cn  watered  up  to  tluv*-  times  the  actual 
invostmtint, 

SAN"    ,I<)Sr.  ((ir.\TKMAl.A). 

Some  220,0(X)  «ack«  of  colTee  are  exported  through  this  j)ort,  of  which  alxMit  72  per  cent 
go«>8  to  Fjuro|M\  about  70  per  cent  of  which  latter  gotjs  via  Panama.  Shipments  to  New 
York  and  San  Francisco  arc  on  the  increase.  On  account  of  the  low  rate  of  freight  to  San 
Francisco,  the  inferior  qualities  from  this  and  other  fK>rts,  which  could  not  stand  the  higher 
rates  to  New  York  and  Europe,  go  there  (San  Franci.sco). 

KximtX  duty 12?  '» 

HrtilroHd  rat*-,  (Jurttcniwla  City  to  San  .lose,  75  mih's Itt.  SO 

WharfaK''  (from  nivmory ) 54 

Lighterage  (also  from  memory  < "J.  86 

Total 41.  89 

Freight  rates  from  this  and  other  (luatemala  ports  the  same  as  from  Corinto  and  Acajutia. 

The  Pacific  .Mail  Steamship  Company  holds  acontroUing  interest  in  the  launch  company. 

The  wharf  is  owneti  by  nrtivv>  capitalists. 

The  Guatemala  Central  Railroad,  which  is  owned  l>y  the  Pacific  Improvement  Company, 
New  York  and  San  Francisco,  has  a  concession  under  which  it  can  collet^t  freights  in  gold, 
the  maximum  from  Cfuatemala  City  to  the  port  to  b«^  ti3  cents  per  100  pounds,  $13.86  per 
ton  of  1,000  kilos,  or  over  18  cents  p«'r  ton  per  mile.  The  gold  rate  will  be  put  into  effect 
for  next  c-offee  seastm. 

CHAMPERICO   (oUATEMALA). 

Coffee  shipments  during  the  past  couple  of  seasons  were  greatly  diminished,  owing  to  the 
volcanic  eruption,  but  this  season  they  will  aggregate  about  300,000  sacks.  I'he  coffee  goes, 
in  ruore  or  less  the  same  proportions  as  from  San  Jose,  to  the  destinations  named  under 
latter  port. 
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The  rnilroad  tariff  is  10  cents  QuateroaU  currency— 10.13  cents  United  States  currency— 
per  mile  for  every  100  pounds. 

As  the  ooflee  district  ia  about  39  mllos  from  the  coast,  the  rate  for  that  distance  Is 16  60 

Wharfage ...  »v.uw 

Liifbterage ./...........!............!...!!.!!!!!!"!!]!  i ! "      i!  27 

Total ~j^ 

As  the  duty  on  coffee  is  the  same  from  all  Guatemala  ports,  see  under  San  Jose  for  same. 

The  Occidental  Railroad  runs  from  Champerico  to  San  Felipe,  and  a  branch  connects  at 
Mazatenan|i:o  with  the  Guatemala  Central.  It  Ls  controlled  Dv  German  and  native  capi- 
talists.   The  railroad  owns  the  wharf  and  lighters. 

Besides  coffee,  the  exports  from  this  and  other  Guatemala  ports  are  hides,  skins,  rubber, 
some  mahogany,  and  a  few  other  articles  of  iinor  importance.  Sugar  exports  through 
San  Jose  are  now  acquiring  importance. 

^OCCS  (GUATEMALA). 

The  volcanic  emption  about  two  and  a  half  years  ago  all  but  destroyed  the  wharf  here, 
so  that  coffee  is  now  being  embarked  through  the  surf.  Since  the  emption  very  little  ha.s 
been  shipped  until  thi.s  8ea.><on,  when  about  100,000  sftcks  will  be  shipped.  Formerly  150,000 
sacks  formed  the  average  of  annual  shipments. 

Ordinarily  the  cxiffee  shipped  through  Ocos  would  be  distributed  in  more  or  less  the  same 
way  as  shipments  through  San  Jose,  but,  owing  to  the  slow  work.  Pacific  Mail  ships  have  not 
called  there  during  the  past  two  seasons,  and  I  do  not  suppose  they  will  go  tliere  this  year, 
so  that  Kosmos  steamers  are  taking  all  the  cotFce  via  the  Straits. 

I  undei-stand  that  the  embarking  through  the  surf  is  cl'.arged  for  at  the  rate  of  53  United 
States  currency  per  ton. 

About  35  miles  of  railroad  runs  to  the  interior,  close  to  the  Mexican  f.ontier.  There  is 
litigation  between  the  native  stockholders  and  the  Germans  who  gave  the  capital  foi-  the 
constmction;  it  is  in  possession  of  the  latter. 

^  The  export  dulie-s  are  the  .same  as  from  San  Jose,  and  tae  rates  to  Europe  and  United 
States  ports  are  the  same  as  given  under  Corinto  and  Acajutla. 

SAN   BENrrO  (MEXICO). 

The  volcanic  eruption  already  referred  to  unfavorably  affected  the  coffee  districts  which 
ship  througf'  this  port,  but  this  season  shipments  will  reach  normal,  say  40,000  sacks.  A 
good  deal  of  >he  coffee  is  shipped  to  Mazatlan  and  the  Gulf  ports— those  on  the  Gulf  of  Cali- 
fornia. The  .jrreater  part,  however,  is  sfiippetf  by  the  Straits  to  Europe,  as  Pacific  Mail 
steamei-s,  on  account  of  slow  work,  have  found  it  unprofitable  to  call  there.  Some  5,000  or 
6,000  sacks  will  probably  find  their  way  via  Panama  to  Europe,  shipped  on  Mexican 
steamers  to  A*  apulco,  where  the  coffer  is  transshipped  to  Pacific  Mail  steamers,  the  cost  of 
the  haul  to  and  tiansfer  at  Acapulco  being  about  56.50  United  States  currency. 

There  is  no  (,uty  on  the  export  coffee  of  Mexico. 

The  embarking  is  done  through  the  surf,  and  ct)8ts  about  $1.50  per  ton. 

On  account  jf  the  detention  to  steamers  at  this  port,  the  rate  of  freight  is  higfier  than 
from  any  other  coffee  port,  viz: 

Clean  luilToe,  Europe  via  Panama |17  5o 

Clean  coffee,  Europe  via  StrtiitN ." 15' qq 

Husk  colTie,  EuroiH)  via  i'linama [......[.[[......... 23  "5 

Husk  coffee,  EnroJKj  via  Straits 2o!  00 

Rates  to  New  York  and  San  Francisco  are  the  same  as  from  Central  American  ports,  or, 
respectively  $15.40  and  $8.80. 

PORT  ANGEL  (MEXICO). 

As  both  the  Pacific  Mail  and  Kosmos  steamers  have  discontinued  calls  at  Port  Angel,  the 
16,000  sacks  of  coffee  are  taken  by  the  Mexican  steamers,  about  4,000  to  upper  Mexican 
ports,  and  the  balance  transshipped  at  Acapulco  to  Pacific  Mail  steamers,  the  haul  and 
transfer  at  Acapulco  costing  about  $6  United  States  currency.  Some  12,000  sacks  find 
their  way  in  this  manner  to  Europe  via  Panama. 

Embarking  done  through  the  surf  does  not  cost  less  than  $1.50  per  ton. 

Freight  rates  to  Europfj  and  the  United  States  the  same  as  thost  from  Central  American 
ports. 

There  is  no  railroad  to  the  interior. 

Lighters  are  owned  by  local  capitalists. 
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MANZANILLO  (mEXICO). 

The  coffee  produced  about  Coliraa  is  nearly  all  consumed  in  tl>n  district  and  balance  is 
shipped  to  upper  Mexican  ports  on  the  Pacific. 

The  Mexican  Government  is  constructing  a  harl>or  here,  similar  to  that  at  Salina  Cruz, 
but  on  a  smaller  scale.  The  work  is  being  done  by  an  American  contractor.  A  railroad 
connects  the  port  with  Colima. 

Launches  are  owned  by  local  capitalists  ai.d  by  the  American  contractor. 

BAN   BLA8  (MEXIOf>)» 

A  couple  of  large  plantations  are  in  the  course  of  formation,  but  little  or  no  coffee  will  be 
exnortea  for  a  couple  of  years. 
This  is  a  rough  port  and  there  is  little  business  therewith. 
Launches  are  owned  by  local  capitalists  and  are  propelled  by  hand. 
No  coffee  is  produced  farther  north. 

GENERAL. 

Tugboats  arc  utilized  to  haul  launchers  at  La  Libertad,  Acajutla,  San  Jose,  and  Cham- 
porico.     Hand  power  is  used  to  propel  them  in  the  balance  of  tlie  coffee  ports. 

OUTLETS  ON  THE   ATLANTIC. 

All  the  Latin  republics  north  of  Panama  are  ambitious  to  have  an  outlet  on  tJlie  Atlantic. 

A  railroad  line  oormects  the  capital  of  Costa  Rica  with  Port  Limon.  Thi.s  is  owned  by 
British  capitalists,  but  ha.s  been  leased  for  a  term  of '  mrs  to  Mr.  Keith,  of  the  United  Fruit 
Company,  who  will  comnicnee  to  operate  it  next  July.  The  Clovenmient  of  Costa  Rca  haa 
l)uilt  a  line  from  the  capital  toward  the  Pacific,  and,  with  tlic  exception  of  a  15-mile  gap 
between  Santo  Domingo  and  Esparta,  then;  is  actually  interoceanic  communicatiou  across 

Costa  Rica.  ,  .       ,.  t    i     xt- 

Nicaragua  has  projected  a  90-mile  line  from  San  Miguelito,  on  Lake  Nicaragua,  to  a 
sheltc  .d  harbor  at  Monkey  Point,  on  the  Atlantic.  The  railroad  belonging  to  the  N-cara- 
<ma  Government,  but  leased  to  private  iiulividuaLs,  connecting  Coiinto  with  Granada,  with 
The  Government  steamei-s  on  the  lake,  will,  when  the  projected  railroad  is  completed, 
complete  the  interoceanic  coinmunicatioa  through  Nicaragua. 

There  is  a  short  line  from  Puerto  Cortc^z  inland,  and  Ifonduras  is  desirous  of  having 
it  extended  to  Tegucigalpa,  the  capital.  ,    xt    .1 

Salvador  has  had  .sur\'evsmade  to  connect  by  rail  Santa  Ana  with  Zacapa,  on  the  Northern 
Railroad  of  CJuatemala.     This  would  give  Salvador  an  Atlantic  outlet. 

Work  on  the  Northein  Railroad  of  Guatemala  is  being  continued  by  an  American  com- 
panv,  which  has  guaranteed  to  terminate  the  65  miles  of  lieavy  construction  in  three  years, 
.so  tfiat  there  will  be  an  interoceanic  route  from  San  Jose  on  the  Pacific  to  Puerto  Barrios  on 
the  Atlantic. 

Mexico  has  the  Tchuantepec,  as  well  a.s  otliei-  lines,  to  the  Atlantic. 


EXHIBIT  J. 

Cojnf  of  list  of  questions  nuhnitted  to  the  Chamber  of  Commerce  of  San  Diego,  Vol.,  and  answers 

thereto. 

San  Diego,  Cal.,  March  17, 1905, 
What  kind  of  freight  originates  in  the  vicinity  of  Scv  Diego  for  shipment  to  the  eastern 

part  ofthe  United  States  and  Europe? 
What  part;  of  this  freight  could  Ins  successfully  transported  by  the  way  of  I  anamaJ 
Estiraatctheamount  of  each  article.  ,  ..  •    r    •  uw 

What  is  the  freight  rate  now  charged  by  the  railroads  for  each  article  of  this  freight  to 

Boston,  New  York,  Philadelphia,  Baltimore,  and  New  Orl-ans? 
Wliat  are  the  harbor  facilities  at  San  Piego? 
How  many  wharves  and  who  own  or  control  them  ? 
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What  Hteamship  lines  make  this  port,  and  how  often  do  their  vt'ssels  rail? 

What  are  the  principal  articles  of  freight  shipped  to  San  Diego  from  points  east  of  the 
Allegheny  Mountaiiw  < 

Efltinjate  the  amount  of  each  article. 

What  are  the  freight  rates  charged  hy  the  railroatis  on  each  article  i 

What  is  the  time  consumed  in  transporting  freight  by  rail  from  San  Diego  to  New  York  ' 

What  are  the  principal  articles  of  freight  that  are  shipwd  from  the  Mississippi  Vallev  to 
San  Diego  ?  rr  j 

Estimate  the  amount  of  each  article 

What  are  the  fr«>ight  rates  chained  on  each  article? 

WhAt  articles  of  merchandis<'  are  shipped  from  San  Diego  to  Europe  and  the  eastern  coast 
of  the  United  vStattw  by  the  way  of  the  Sliaits  of  Magellan  < 

>Vliat  steamship  lines  handle  this  business,  and  what  are  the  rates  charged  J 

What  are  the  principal  articles  of  merchandise  received  at  vSan  Diego  from  Europe  and 
the  eastern  part  of  the  I'nited  States  by  the  way  of  the  Straits  of  Magellan^ 

What  are  the  rates  charp-^d  for  such  freight  (  ' 

Would  it  W  practicable  to  ship  such  articles  of  freight  bv  the  way  of  Panama^  If  not, 
why  not  i 

What  are  the  freight  rati«  by  rail  in  carioad  lots  In'tween  San  Diego  and  Los  Angeles  each 
way* 

What  are  the  freight  rates  in  h^ss  than  carload  lots^ 

What  are  the  articles  of  freight  that  are  exported  from  San  Diego  and  received  at  San 
Diego  that  it  would  be  practicable  to  shin  by  the  way  of  Panama  '. 

Estimate  the  amount  of  each  article  of  such  freight,  and  the  period  during  the  year  when 


•y  the  above  quest  ions 


ve  qi 
V  of 


hat  vou  think  may  havt 


it  would  Ih<  nu)st  likely  to  !)«•  handled. 

Please  nmke  any  statement  not  covered  -^ 

a  bt^aring  on  the  qticstion  of  transportation  by  the  wav 

(J^ipK'd)  "  ■  .1.  L.  Bki.stow, 

^1>tcial  Pnmiinii  Railroad  Vonimisfdoner. 
To  the  Pkk8ii)e\t  of  C'iiambkk  or  Com.mkrc'e. 


anama. 


Hon.  JosKj'ii  L.  Bki.stow, 

Sjifcial  dnnnii.i.vioTier, 


San  Djkgo  CuAMnKK  ok  Com.mekck. 

San  Dier/o,  Cat.,  April  12,  VJOfj. 


U.  S.  War  Demrtwent, 

Wn.ihiri'jton,  D.  ('. 

Sir:  We  would  reply  to  the  c|uestiona  sul>mittcd  by  yo.i  to  our  cliamlnT  of  commerce  as 
follows : 

Qu<.stion.  What  kmd  of  freight  originates  in  the  vicinity  of  San  Diego  for  shipment  to  the 
eastern  part  of  the  I'nited  States  and  Europe  < 

Answer.  Principally  oranges,  lemons,  raisins,  olives,  olive  oil,  honev,  and  dried  fruits. 

Question  What  part  of  this  freight  could  Iw  successfully  tratLsported  by  the  wav  of 
Panama* 

Answer.  Nearly  all  of  it. 

Question.  Estimate  the  amount  of  each  arti(  le. 

Answer.  Five  hundred  carioads  of  lemons,  125  of  oranges,  1(X)  of  honey,  12.5  of  raisins, 
and  25  dried  fruit. 

Question.  What  is  the  freight  rate  now  charged  by  the  railroads  for  each  article  of  this 
freight  to  Boston,  New  York,  Philadelphia,  iiakimore,  and  Xew  Orleun-s* 

Answer.  Oranges,  $1.25  per  100  pounds;  lemons,  .fl;  raisins.  $1.25:  honey,  $1.25. 

Question.  What  are  the  harl)or  facilities  of  San  Diego* 

Answer.  The  harlwr  is  amply  large  for  any  oonceival)le  commercial  purposes.  It  ha.^ 
about  17  linear  miles  of  harlM)r  front  with  a  depth  of  water  .'iO  feet  and  over  at  low  tide.  All 
of  this  frontage  is  more  or  less  practicable  for  commercial  purposes.  Immediately  in  front 
of  the  cit  ies  of  San  l>i«go  and  National  City  there  are  at  least  5  miles  of  water  front  available 
for  wharf  purposes.  The  harbor  will  admit  vessels  of  deepest  draft,  the  entrance  having 
30  feet  in  the  channel  at  low  tide.  Steamers  of  the  American-Hawaiian  Line,  drawing  "27 
feet  of  water  and  some  of  them  of  10,000  tons  capacity,  are  at  the  present  time  habitually 
using  the  harbor. 

Question.  How  many  wharves,  and  who  own  or  control  them? 
newer.  At  the  present  there  are  thn>«  principal  conunercial  wharves,  owned,  respectively, 
bySpreckels  Brotheis'  Commercial  Company.  Santa  Fe  Railroad  Con)panv,  and  Pacific 
Coast  Steamship  Company,  but  all  are  public  wharves. 
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Thpse  wharvps  wpre  constructed  aV>mit  twenty  years  aj?o  under  franchises  granted  by  the 
city  of  r>an  Diego,  but  all  of  these  franchises  expire  in  the  year  19(*),  and  the  control  of  the 
water  front  then  paA**es  to  a  State  lH)ar(l  of  herhor  commissioners,  which  has  plenary  power 
in  the  matter  of  fixing  rates. 

Tlie  facilities  at  the  present  time  would  accommodate  from  twelve  to  fifteen  large  steamers 
at  any  one  time,  besides  at  least  the  same  nimilier  of  smaller  vessels. 

Question.  What  st4<aniship  lines  make  this  p«jrt,  and  how  often  do  their  vessels  calK 

>n.swer.  The  Hawaiian-Auierican  Steamship  ('omptiny,  plying  l)etween  New  York,  San 
Francisco,  and  Hawaii;  the  Pacific  Coast  Steamship  Company,  plying  on  the  Pacific  coast 
of  the  I'nited  States. 

Quest 'on.  What  are  the  principal  articles  of  freight  shipped  to  San  Diego  from  pomts 
cast  of  the  Alleghenv  Mountains? 

Answer.  All  articles  of  general  merchandise. 

Question.  Estunate  the  amount  of  each  article. 

Answer.  Impossible  to  make  an  estimate  of  each  arti.le.  An  average  of  twelve  loaded 
freight  cars  arrive  eac  h  day.  estimated  that  one-third  are  loaded  with  eastern  goods— bring 
m.iHH)  tons  during  the  vear. 

Question.  What  are  the  freight  rates  charged  by  the  railt;oads  on  each  article* 

Answer.  S«>e  coniparii-')n  of  freight  rates  furnished  hi-rewitli. 

Question.  What  is  the  time  consumed  in  iraasporting  freight  by  rail  from  San  Dii^go  to 
New  York? 

Answer.  Averages  thirtv-one  duvs  by  rail,  sixty  days  by  steamship.  ... 

Question.  What  are  th>priiicipal  articles  of  ifeight  that  are  slupped  from  the  Miasi.ssippi 

Vallev  to  San  Diego  <  ,      ,    „•  •         j-  *  i  r 

Answer.  Very  little  at  present,  but  lor  the  two  and  a  hali  years  immediafely  precedmg 
the  forination  (if  the  combine  enterml  into  between  tlie  Southern  Pacific  Railroad  Company 
and  the  Santa  Fe  Company,  which  combine  'loscd  tliis  hariH)r  to  ail  foreign  trade  other 
than  Baja  California,  Mexico,  there  was  received  at  tliis  port  by  rail  from  the  Southern 
States  9t),SHH  bales  of  cotton,  valued  at  $2,2.>S,(X)(). 

Questitm.  Estimate  the  amount  of  each  article. 

Answer:  .Nothing  worth  rmtint:. 

Question.  What  articles  of  nieivhandise  aie  siiipped  from  .San  Diego  to  Kurope  an<i  the 
eastern  coast  of  the  I'nited  States  by  the  way  <>f  ll»e  Straits  of  Magellan? 

Answ(>r,  None  at  present  from  this  port. 

Question.  What  steamship  liius  handle  this  business,  and  what  are  the  rales  charged? 

Answer.  Answered  in  No.  14.  -        i->-         r 

Question.  What  are  the  principal  artidis  of  nieirluuulise   leceiv  d  at   San   Diego  Irom 
Europe  anu  the  eustern  part  of  tlie  L'nited  States  by  the  way  of  the  ^'mits  ot  Magellan? 
Answer.  Answered  in  .No.  14. 

Question.  What  are  the  raies' charged  for  such  freiglit? 

.(nswer.  Answered  in  -No.  14.  .   ,     ,       ,  t  n  j 

Question.  Would  it  i)e  practicable  to  ship  sach  article-^  ol  treight  b>  the  way  ot  1  anania? 

If  not,  wliv  not  ?  ,,       .  ,     ,  ,  ■  i  ,i     t-     » 

.Vnswer."  It  is  practicable  to  ship  95  per  cent  ot  all  Ireight  Ijetweeu  this  port  and  tiie  hast 

via  I'anama  Kailroad  if  the  road  is  opetied  on  e(]ual  terms  to  all  shipp<>rs  and  all  ships. 
Question.  Wiiat  aiv  the  fivighl  rates  iiy  rail  in  carload  k-ls  b.'lween  San  D:ego  and  Los 

Angeles  each  vvav  ? 

Answer.  Ranges  fn^ni  10  to  2t)  cents  per  1(X)  pounds.     Average,  lb  cenls.     Uistance,  l/o 

miles. 
Question.  What  are  the  freight  rates  in  less  than  carload  lots? 

Answer.  Same.  ,.      i^-  j         •     j 

Questii)n.  What  are  the  arti<les  of  freight  that  arc  exported  irom  San  Diego  and  received 
at  San  Diego  that  it  would  be  pra«-ticab'le  to  ship  by  the  way  of  Panuma? 

Answer.  All  articles  name<l  heretofore  in  this  reply.  , 

Question.  Estimate  the  amount  of  each  article  ol  such  freight  and  the  period  during 
the  year  when  it  would  be  most  likely  to  be"  handled. 

Aiiswer.  Estimates  have  been  given  as  near  as  may  be  in  ftiregoing  answers. 

Question.  Please  make  any  statement  not  covered  by  the  above  ((uestions  that  you 
think  may  have  a  Ix'aring  oii  the  question  of  transjMJitation  by  the  way  of  Panama. 

'•aswer  The  Panama  Railroad  having  been  in  the  past  an  t>xclusive  monopoly  managed 
wholly  in  the  interests  of  the  transcontinental  railroad  combine,  has  been  of  no  benefit 
to  the  people  of  the  Pacific  coast:  all  its  benefits  have  inured  to  the  coriJorations.  Ihe 
Pacific  Mail's  monopoly  of  this  road  has  l)een  used  to  buttress  the  exorbitant  raikoad 
freitfht  charges.  Now  that  the  road  has  l>econie  the  property  of  the  people  of  the  Tjnited 
States  we  feel  that  it  should  be  opened  to  all  shippers  at  equal  rates.  So  opened  it  would 
be  of  great  benefit  to  the  Pacific  coast. 
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nK!!!^!f'^  i'*?'***'  '■''P^'  *"'  ft  resolution  adoptwl  by  the  board  of  direotore  of  the  Sail  I)ic«o 
Ji^f^r'*  .  **'"™*'*''*  *^  .'***"■  '■*«"'*''  *«*^'y  meeting  held  March  24,  1905,  as  well  as 
!^l^rf'".' PT*'"''  «t?"J-«^f|ue.st  by  the  collector  of  customs  for  San  Diecoand 
comparison  of  rail  and  water  freight  routes.  *' 

H.  P.  Wood, 
(Inclosures)  Secretary  San  Diego  Chamber  of  Commerce. 

Resolution  San  Diego  Oiaraber  of  Commerce. 

Statement  of  tonnage  furni.shed  by  United  States  custonift  service 

Comparison  rail  and  water  freight  rates. 

P-n"!^^"  p'  •T*'**  ^^^  <->nibe,r  of  Commerce  of  Sau  Diego,  Cal.,  favon,  the  opening  <,f  the 
Panama  Railway  to  all  shippers  at  equal  rates  and  that  no  preferential  rate  Ih^  made 

I  hereby  certify  that  the  foregoing  is  a  true  and  correct  copy  of  a  portion  of  the  minutes 

^jtggf.  «^OH.\  S.  Akkrmas,  PreniMrtt. 

H.  P.  AVooD,  Secretary. 

Statement  of  tonnage  landed  at  San  Diego,         ,frow  certain  ve.,.seh  arrived  from  Xew  York 

and  J       i(ie(f,.ua. 

From  New  York  (2,240  pounds  per  ton):  *  Tonnage 

March  24,  1904,  American  steam.ship  Maslcan j  65() 

June  4,  1901,  .Imerican  steani.sliip  American l'  58,5 

Septeml)er  8,  1904,  American  steamship  Texan             i '  279 

December  2,  1904,  ,\mericaii  steamship  Nehraskan                   1 '  -jm 

December  7,  1904,  .\merican  steamship  yl/a.s/-an '41(5 

January  10,  1905,  .Vmerican  stcamsliip  •Arisonian                     i    1 1^4 

February  10,  1905,  Americdii  stcamsliip  Hawaiian 1 '  .>i() 

February  27,  1905,  American  steamship  Orfoonian                             '  wi •> 

From  Philadelphia:  "  

July  8,  1904,  American  bark  W'ilhcott |  740 

IT        •  I     1     I  •  I  I'ackagos. 

t-uinistied:  Iron  pipe  and  manufactures  of  iron  and  steel  -vi  4s.x 

Collector:  General  merchandise 10  qr- 

Coal  (tons) V  ">•>> 

March  27,  HX)5,  American  steamship  American,  tonnage  landed .sTh*) 

Total  iron  and  general  merchandise  (tons) .""'.."."'.'".' 12  (^xS 

Comparison  affreight  rate.«  by  water  and  hy  rail  hetwttn  San  Diego,  Cal,  and  Xeiv  York  and 

astern  fwintif  generally. 


.\rticles. 


Agate  granite. . 
eled  ware. 


Enam 
.\nvil8 
Asbestos  belting. 

Axes 

."Vxles 


B.  D.  hangers  and  rails. . . 

Bath  tubs,  iron 

Bath  tubs,  steel 

Bellow; 

Belting,  leather  or  rubber. 

Blocks,  tc.ckle 

Blowerc,  blacksmiths'.. 

Boilers,  range 

Boilers,  stands 

Bolts,  nuts,  and  washers.. 

Brass  sheets 

Brass  tubes 

Prasa  rods 

ilntts  and  hinges 

Cable  chains 

Casters  and  furniture. ... 


I           By  rail. 

By  water 

„ 

(rate  pe 

r  KX) 

Less 

riound 

s). 

than  car- 

Carload 
lots. 

$0.00 

IoikI  lots. 

JO.ItOto 

tl.») 

SI.  10 

.  i)0  to 

.90 

\.m 

1.  lO 

.80  to 

.70 

1. 13 

.85 

.HOto 

.70 

L.'iO 

1.00 

.  75  to 

.60 

l.,W 

1.10 

.  tH)  to 

.m 

1.;'0 

1.10 

.70  to 

.(iO 

1.60 

1.25  to 

1.2.5 

2.00 

X2'oio 

1.75 

3.00 

1.40 

i.;wto 

1.20 

.70 

.3.00 
1.65 

.85  to 

l.IO 

.80  to 

.70 
1.20 
1.00 

1.90 
2.00 

1.20  to 

1.  2,'5  to 

L.l") 

1.25  to 

1.00 

2.00 

1.  ;i5 

.70  to 

..V) 

1.20 

.80 

.80  to 

.75 

1.75 

1.35 

.90  to 

.75 

1.85 

\.^': 

.90  to 

.75  ' 

1.75 

1  36 

.66  to 

.56 

1.15 

.80 

.  76  to 

.56 

1.3; 

.86 

.75  to 

.75 

1.60 

^^m 
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C?omj)arii*on  of  freight  rates  by  water  and  by  rail  betvoeen  San  Dierjo,  Cal.,  and  New  YorJc  and 

eastern  ]mnts  generally — Continued. 


Articles. 


l!v  wattT 
(rati>  ptT  100 
i       pounds). 


By  rail. 

Less  I  r,„  ,  , 
than  cur-l  <-arload 
loadlots.i     '0*8- 


Caldrons 

c;hatn  traces 

Clothes  linos,  jute 

Clolliea  lines,  wire 

Clothesp  ns 

Clothes  racks 

Clothes  «•  ringers 

Coal-<)il  cans,  gtilvanizcd-iron.  . .. 
Coal  scuttles,  galvaiiizod,  ne.sted. 

Cotfee  mills 

Copper  wire 

Cordage 

Crowbars 

Cutlt  ry,  not  plated 

Cutlery,  plated 

nrills,  hlucksiniths' 

Kart  henvvare 

Kniery 


Faucets,  box  valves 

I  eed  cutters 

Feed  cutters,  knocked  down. 

Feed  inill.^ 

Felloes 


SI.  00 

.Si) 

.8.5 

.<I0 

.* 

.80 

.8,5 

l.Jo 

.<K) 

1.00 

.8.5 

.8.5 

.0.5 

1.20 

I.JO 

l.L'O 

1.25 

.!*() 

.  IK) 

1.10 


Files,  iron  and  steel. 

Fittltigs,  iron 

Forges 


Forges,  iron 

lias  and  oil  stoves 

I i rates,  iron 

'  IrindNtoii  .s.  uuiaouiitecl. 

(frirnlslniie  (i.xi  ures 

Ilarihviire,  n.  o.  s 

Hinges 


Ilopper.-J 

i  liirsi'shoes,  per  keg. . . 
Horseshoes,  per  No.  U. 
Hubs 


1.10 


.  (.) 
I.  JO 
.M 
1..X5 
.<«) 
.70 
.W) 
.90 
.80 
.90 
.70 


Ice-cream  freezers. . . 
Iron  baniis  and  bars. 
Iron,  corrugated. . . . 

Iron,  sheet 

Iron  valves.. 

Lanterns 

lanvii  mowers 

Locks 


.Mattocks 

.Nfauls 

Meat  choppers. 

N'nts,  iron 

Oakutn 


Oners,  orass.  n.  p. 
Fails,  iron,  nested. 

I'll  per,  sari'l 

Paper,  building. . . 
Picks 


ripe,  iron 

Pruning  shears. 

Pumps 

Uadi:;t(-rs 

Rasps 


Rivets,  copper 

Rivets,  iron 

Rope 

lSuws 

Scales,  plat/onu 

■Screws,  brass .*. 

Screws,  Iron 

Scythes 

Scythe  atones 

Shovels 

Sinks 

Sledges 

Spikes 

Staples 

Steel,  bar  and  bundle 

Tacks,  brass  and  copper 

Tacks,  Iron 


.7.5 
1.10 

.05 

.80 

.80 

.70 

.(W 

.iM) 

.",10 

.70 

.70 
1.00 

.70 

.90 
1,00 

.90 

.85 

.70 

.  75 

.05 

.Si) 

.S5 

.90 

.  75 

.  75 

.  75 

.85 
1.00 

.80 

.90 

.70 

.80 

.80 
1.10 
1.10 

.70 

.70 

.70 

.65 

.75  to 

.70  to 


o$0.90 

.05 
.00 
tXJ 
.00 
.70 
.75 
o  1.25 
o  .  92 
o  1.00 
o  .  55 
o  .  ti.5 
o  .  55 
o  L2(» 
o  1.2(} 
o  1.20 
o  .  95 
o  .90 
<)  .  75 
<)      .  ,S.5 


.8.1 

■^: 
.  *)■)  -■ 

.  ,55 
L20 

.70 
1.10 

.  75 

.  til) 

.70 

.IK) 

.70  : 

.80 

.00    . 


.  95 
,  55 
.tjO    . 
.GO    . 
.  55 
.85 
.80  ■ 
.,S0 
.  Ii;5 
.00 
1.00 
.  ,55  I 
.80  1 
.90  ' 
,90 
.70 
.«) 
,  ti5 


.  ,)0 

,80 
.75 
.80 
.05 
.05 
.  5;5 
.00 
.SO 
.05 
.  75 
..50 
.70 
.70 
.85 
.75 
.60 
.55 
.55 
.55 
.65 
.55 


tl.OO  I 
1.00  \ 
1.25  I 
l.W  i 
1.50  i 
2.00  i 
1.75  ! 

a.  00  , 

l.fiO  I 

1.75 : 

1.75 
1.25  i 
1.25  I 
2,00 
4.50 
1.75 
2.00 
l.(W  i 
1.75  ! 
3.(X)  I 
2.20 
1.25  ' 

l.-.()      ; 
1.00 

1,50  j 

2,00  ' 

1,50 

3,00 

2,  20 

],,■/) 

1.75 

2.00 

l.liO 

2.00  i 


1,25 
I.  J5 
1.75 
L25 


1.50 
l.OO 


1.75 

1.75 

1.40 

1.00 

1.75 

1.20 

1.25 

1.75 

l.fiO 

1.75 

1.20 

1.75 

l.CO 

1.75 

1.75  i 

1.15  ! 

1.25  i 

1.25  ! 

1.26  I 
1.26  I 
1.40  ! 


SI.  10 

.85 
.90 


1.00 


1.23 
1.10 
1.10 


.90 


1.40 


1.40 

.90 


1.00 


1.00 
1,45 
1.45 
1,1)0 
1,50 


1,40 


,80 

1.15 

1.40 

.  75 

.90 

.90 

1.00 


1.75 

J.  lU 

1.25 

1.60 

l.IO 

1.75 

1.  25 

1.  15 

..SO 

1.  75 

1.20 

,80 

1.50 

.90 

2.  20 

2.  M 

l.liO 

1.10 

1.10 

.75 

1.75 

1.25 

.80 
.90 


.80 
1.25 


1.25 
1.25 
.80 
.80 
.80 
.76 
.75 
.90 


^^mmm 
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CompnriHou  offn  ujlU  rattn  by  vmtfr  and  by  mil  bHvfrn  .'Ian  Diego,  CaL,  and  New  York  an,l 

eastern  pniin'.i  ge  nt- rail  if  -L'oiiiir.ued.' 


Artlch'8. 


HV    WHt-lT 


Tinware 

Tin  ware,  nostod \....... 

Firo  licniiers ' ..." 

Firo  sh Tinker ..[........ 

Fire  iipsetter 

Too  calks 

Tubs,  iron,  n'-sted 

Tiivfrres,  iron , 

Valves,  i)raH8 

Valves,  iron 

VlSOH . 

Vises  hlackMrniths" 

VVaRon  jiicks ...........] 

Wagon  spriri},s 

Whepll)«rrow8,  knoikert  down  (M)mpaet ,     i  ,„  ,,, 

Wheels,  carriuRe  or  wagon,  plain  or  tired l        1,0  »« 

uire netting ;.;.:;:;;:::::;:;'    i^),,, 

V  ( renohes 

'■Ilnirnnni 


•1.2;Uo$1.25 


'0  tfi 

.  V)  to 
.H',  to 
.Mto 
.  7(t  to 
.(■(I  to 
.  7.'i  to 
.'10  to 
.  7(1  to 
.  M)  to 


l.(K)  to 

.M)  (() 

l.W  to 


2.(10 


San  Dikoo,  Cal.,  .March  2^,  l!)(X) 


Kmuhit  J  2. 

Cofn/oflisi  ofqiu.slion.s  suhiniitxl  to  t/u  Vhanilu,  .-/  l„)H„„n,  ,>l  .S,,,,  Fnnwisr,,,  (  „l  ami 
"liepart  of  siurnil  coiniinttre  of  t/n  hoard  0/  (n.^hc^^  „ftf,f  Chamhrr  ofComniarf  of  Snn 
franchsTo  ujHm  u1d)ty  of  Panama  nnile  for  fnia/<t  liausiH,rtation  hetmcn  San  Franri.oro 
and  the  AtlanUc  StatL-i,  ayprond  at  a  special  mf,fii,</  oj  thr  hoard  of  lru.^t(is,  April  2(J, 
rJ05,    made  in  re>i]X)nse  to  qnentionx. 

l^AN   FnANTisco,  Cal.,  March  21,  /W).5. 

What  kiud  of  frei>;ht  originatos  in  San  Francisco  and  tlic  vidnitv  within  its  commercial 
raduiH  for  shiprai^nt  to  the  eastern  part  of  the  United  State-  and  feiirope^ 

Estimate  the  amount  of  each  bf  the  principal  articles  of  such  freiglit. 

What  part  of  this  freight  could  be  succe.ssfuilv  transpc-rted  hv  the  way  of  Panama  < 

Are  there  an.v  articks  of  such  freight  that  it  would  not  be  practicable  to  ship  bv  the 
waj'  of  Panama «  If  .so,  please  name  the  articles  and  the  rea.son  why  shipment  bv  the 
Panama  route  would  Ije  impracticable. 

What  per  cent  of  the  freight  that  could  be  successfiillv  shipped  br  the  wav  of  Panama 
IS  transported  by  that  route?     What  part  by  the  Straits' of  .Nla<;ellarW     What  part  by  th«> 
transcontinental  railroads?     In  answering  tlie  above  iiuestions,  please  state,  if  practicable 
the  per  cent  of  each  article  that  is  shipped  by  the  way  of  the  various  routes. 

Please  state  in  detail  why  any  part  of  the  'freight  tfiat  it  is  practicable  to  ship  by  the 
way  of  Panama  is  not  shipped  by  that  route. 

V^'^iat  are  the  principal  articles  of  freight  shipped  from  Sau  Francisco  to  pointa  east  of 
the  AJle^-hony  Mountams  i 

Estimate  the  amount  of  each  article. 

W^hat  are  the  freight  rates  chargi^d  by  the  railroads  on  ead)  article? 

What  is  th«  time  ^xjnsuined  in  transportitig  freight  by  rail  from  San  Francisco  to  the 
large  eastern  cities— namely,  Boston,  Xew  York,  Philadelphia,  and  Baltimore? 

What  are  the  pr-  :pal  articU«  of  freight  that  are  shipped  from  San  Francisco  to  the 
Mississippi  valley? 

Estimate  the  amount  of  each  of  the  principal  articles  »f  such  freight. 

What  are  the  freight  rates  charged  on  each  of  the  principal  articles  of  such  freight? 

What  18  the  average  time  consumed  in  shipping  by  rail  to  points  in  the  Mississippi  Valley? 

I8  any  freight  shipped  from  San  Francisco  to  the  Slississippi  Valley  by  the  way  of  Panama 
or  the  Straits  of  Alagellan?     If  so,  ploa.se  state  the  kind  of  freiglit,  the  amount,  and  the 
rates  charged. 

What  are  the  principal  artit'les  of  freight  received  at  San  Francisco  from  Europe,  the 
eastern  coast  of  the  United  Stattw,  and  the  Mississippi  Valley? 

Estimate  the  amount  of  each  of  tlie  principal  articles  of  such  freight. 
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What  p«*r  rent  (tf  t})is  fipight  comes  by  the  way  of  I'anama,  the  Straits  of  Magellan, 
!iri(l  the  transcontinental  railroads? 

What  are  the  freight  rates  charged  on  the  principal  articles  by  each  of  these  routes? 

What  part  of  this  freight  that  does  not  go  by  iho  way  of  !'anania  would  it  im  practicable 
to  ship  by  that  route  < 

If  6  large  part  of  the  freight  that  could  I*  shipped  by  the  way  of  Panama  is  shipped  by 
the  other  routes,  please  state  the  reascms  why  such  ■  'lipment  is  made  by  other  routes. 

Is  it  essential  to  the  commercial  interests  of  San  Francisco  that  there  should  be  a  line 
of  steamers  making  regiilar  schedule  trips  l^etweon  Panama  and  San  Francisco? 

What  American  steamship  coiripanics  doing  business  on  the  Pacific  coast  hfrve  vessels 
that  would  l»e  ffpiippcd  for  handhng  efficien'ly  i  argo  and  passengers  l)etwcen  the  Pacific 
{)orts  of  the  l.'nit«"d  Statas  and  Panama < 

Is  there  any  American  steamship  lino  that  would  establish  a  regular  service  between 
Panama  and  the  Pacific  coast  of  the  Uni'ed  States  if  it  were  given  the  same  privilege  a«  to 
'hrough  bills  of  lading  now  held  by  the  Pacific  Mail  Steamship  Company  with  tlic  Panama 
iiaiiroad  Company  (     If  so,  please  sta'e  the  lines. 

If  the  privilege  of  through  biils  of  lading  were  thrown  open  tf>ail  steamship  linw doing 
t)\isiness  cm  the  Pacific  coast,  and  as  a  result  of  .such  open  (ouipolition  the  P  •  Mail 
.shou'd  not  feel  ju.stilied  in  maintaining  its  regular  .schedule  service,  would  the  result  be 
l)enencial  or  injurious  to  !he  commercial  inrerests  of  San  Franci.sco;  that  is,  would  an  open 
><prvice  without  schedule  \>e  preferable  to  the  present  status? 

Under  normal  (ondifions,  with  rates  fixed  upon  a  ba^fis  of  ;casonab!c  compensation  for 
services  rendered,  would  there  l)esuificient  business  l)eiween  the  PHcilic  and  Atlanti(' porta 
of  the  United  States  to  warrant  the  eslal)lishmenl  of  a  first -cIh-ss  line  of  steamers  to  make 
regular  .schedule  triy>s  weekly  from  Prt<  ilic  coa.st  ports  to  Panaiiui?  P!ea.ae  an.swer  this 
i|iies;ion  ij;  detail.  i:civiiig  ;he  conditions  under  which,  in  your  judgment,  such  line  would  or 
uo\ild  not  1*  si\c(  cssful. 

Is  there  any  freight  originating"  elsewhere  than  at  San  Franci.sco  tmd  brought  here  by 
steamship  cOTriptinies  tha;  is  transported  to  tlie  eastern  ( oast  of  tlic  United  States  from 
San  Francisco  hv  r>iil  ^  If  so,  plea.se  s'ntc  the  i-hnrnc'cr  <^f'  this  ficiijlit,  the  mnount,  the 
iilaco  where  i;  originates,  and  the  fates  <  luuged  bv  the  railroad  romijuuies  for  its  tran.spor- 
'  at  ion  ai'ross  the  c«infinent. 

Is  any  freight  of  this  character,  after  it  is  shipped  acros.s  the  continent,  le.shipped  from 
the  ea.stern  ports  of  the  United  States  to  Europe? 

Is  there  now,  or  has  there  been  in  the  recent  past,  any  freight  shipped  to  San  Fiancisco 
from  the  eastern  coast  of  the  United  States  via  Luro()e  ?  If  so,  please 3tate  why  shipments 
.vere  made  by  that  route. 

In  answering  these  inquirie,s  it  Ls  desired  that  a  full  dLscuasion  of  the  subject-matter  of 
each  question  l)e  given,  so  that  each  aaswer  will  present  a  clear  and  conipn^iensive  state- 
ment of  all  of  the  facts  that  have  a  direct  or  itidirect  l)earing  cm  the  subject. 

State  any  objections  that  the  conunercial  interests  of  San  Francisco  may  have  against 
the  present  rate-making  system  of  the  Panatna  Railroad  Company. 

Plea.se  make  any  statement  not  covered  by  the  above  questions  that  you  think  may  have 
a  bearing  on  the  subject  of  transportation  by  the  way  of  Panama. 

(Signed)  "  -  •  j  ^^  Bristow, 

Special  Pdnaina  Railroad  Cnmmififivmer. 

To  the  Prksident  of  thk  Chamber  of  Commerce. 


Report  of  special  coinindtte  of  the  board  oftniMu.s  of  the  Cluimber  of  Commerce  of  San  Fran- 
cisco upon  utility  of  Panama  route  for  freight  transportation  between  San  Francisco  and  the 
Atlantic  States. 

[Approved  at  ft  sp.  cial  meeting  of  the  board  of  trustees  April  20, 1906.] 

San  Fua.scisoo,  April  20,  1906. 
To  the  honorable  president  and  hoard  of  trustees  of  the  Chamber  of  Commerce  of  San  Francixco. 

Gbntlemkn:  Yoiu-  committee,  appointed  to  collect  and  furnish  information  to  Hon. 
J.  L.  Bristow,  special  Panama  Railroad  commissioner,  respectfully  submits  the  followmg 
report: 

The  recent  acquirement  by  the  United  Stales  Governnient  of  the  Panama  Radroad  and 
the  steamship  line  connecting  Coloik  with  New  York  again  opens  the  question  as  to  the 
utility  of  the  Panama  route  for  the  movement  of  freight  between  Sau  Fraucbco  and  the 
Atlaotic  States. 
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fnr^f  l5«l «  v«rl»ml  rail  line  wm  tho  Central  Patific  Railroad,  t.jjened  in  June,  1869,  anu 
nrL^  iun  Mnrty  year^  mw  th«  «ai«e  question  has  been  studied  and  di«n««,d  b  every 
practi.  al  form  and  detail  V  the  merchants  of  San  Francisco,  but  at  no  time  has  thert)  E 
a  Batwfactorv  solution  or  tanmble  result  obtained. 

During  air  thew  years,  while  San  Frama^o  lias  been  growing  and  its  commerce  steatlilv 
increasing  m  volume,  the  trallic  In,: ween  the  Golden  GaS^and  the  Ei^ferrS^via  ffi 

wrJ>lVeTr^  rT  •  'T'^'^'i  ■  '^'•""'  *'^«'-«  ^"^^«  '^»  variations,  due  tcvoj^iiional 
periods  of  ex  ra  activity  in  favor  of  competitive  means  of  freight  transportation  but  ead 

movl'ent  '^"'''^'''  ""^  "^  '^"''  ^"'*'"»'  «""*  ^''«  traffic Vi^kly  fesunl^d  Its  normal 
At  this  lime,  however,  the  subjec^l,  comes  up  in  an  entirely  dWerent  form.  Under  Go^ 
eminent  ownership  of  the  Panama  Railroad  and  the  sea  route  to  N^w  \^  kUn Son  1 1  e 
low^3  make".. «  ^  ««"«'«l«''''d  would  be  whether  freight  rates  could  l»e  made  sufS  lu  Ij 
i«L!  .1  1  .■  ".''"^  ""^  traasDortation  oxpease  an  obiert  to  tho  shipper  and  enough  to 
otfsct  the  add.uonal  time  rec,uireJ  in  transit .  While  the  Panama  Railroad  and  the  Atlantic 
Steamship  Line  were  under  private  control  the  freight  dilferentials  Ijelween  the  competi- 

them  mf]T''''T''r''  P*''fJf^'  ^^"^  ?"  unimpor.ant  that  San  Francisco  merd^anr^ve 
them  httkT  <oasi(  eration.  Tho  situation  was  substantially  the  same  to  t^e  shioDer  and 
mporter  du.inp  the  time  when  Panama  route  rates  were  sciiecblodTnder  agrelTt  w°^ 
stSSr"'  ''""  '''^'"'"  '^'  ^^""'"'^  '""^"  ^^^  indepondenL  oralWiaZ^  an3 
As  an  illuslration  of  this  fact,  it  will  be  recalled  that  in  the  summer  of  mi2  the  mau- 
agemen  of  ,  ho  Panama  Railroad  Company  announced  ils  willing,u..s  and  intentioa  ^^ 
cooperate  w.lh  a  Pacific  coast  line  of  steamslii,«  under  the  American  flag  and  thus  main^ 
tain  an  indeiKjndent  rt^lar  service  of  steamora  l>etweon  San  Francis.-o  and  New  York 

reTfe'll^'^r"  r"*^  ^'"^•■*'  ^""'"Vr  ^'T  «"  ^^e  west  coasf,  the  line  to  be  al^olua'ly 
free  from  a  I  entan{,'lmg  agreements  with  railroads  or  pooling  contracts.     This  plan  wK 

fh/ftTfT"^'  *"'•  ''"'  ':"!«'-P"^''  was  coirmiended  to  the  Bovernments  of  Mexico  Tud 
the  Cen  ral  Ameru.m  ropubl.c.s  as  worthy  of  their  aid  and  support  and  to  the  mo  cLi  ts 
of  San  Irannsco  and  .lu;  S  ate  at  large  a-s  a  means  of  building  up  and  iucrctsini:  tho  trade 

because  it  airordod  to  California  a  water  outlet  for  our  produ.^ls  to  the  markets  of  the 
fhTZ'Ir^f'l  *""'*  as  a  moans  of  ingn^s  of  importations  from  that  socti<,n  of  our  coun'rv. 
the  traffic  bo  h  wav.s  being  at  rcdu-od  compotit ivo  freight  rates. 

\V !th  tills  objective  in  view,  the  merchants  of  San  Franrisc.o  established  and  < ommeiuod 
to  operate  the  North  American  Navigation  Company,  covering  the  route  Ixjtwoen  San 
s^d'eZm  cln'"'iH\'h  ^^""-^'^^^-''.h  ^}^-  I«thrf us  railroad  anil  steamei.  on  the  AUaS 
^hlnfal^K  M  •.  '^^ ]hv«n»'"«r*'a»  bodies  of  this  city  wore  appealed  to,  and  the  mer- 
er jo  that  way '^^^  "^"^  ""^'^  *''  "*  ^^''  '""^*'  ""  alffreipht  p<;«ible  to  come 

f«r  w®?^''^  ""^^  '•'"  ^^^  *"*^  '^?^!'  auhstantial  ever  put  forth  to  utilize  the  Panama  route 
!^S^l  P'"'P'''«'\  ^"^'  /«  will  l,e  remeral>ered,  it  was  of  short  duration  and  failed  to 
accomplish  the  much-sought  results. 

There  are  reasons  why  the  Panama  route  can  not  1x3  utilized  with  advantage  in  the  coin- 
mercid  interchange  of  commodities  between  San  Francisco  and  the  Atlantic  States,  and 
with  the  steady  development  of  transportation  facilities  l,etween  nations,  as  well  as  between 
our  own  btates,  those  reasons  are  becoming  more  potential  every  year.  In  brief  thev  arc 
out  two  m  number:  '       "^ 

First.  Loss  of  time  in  transit. 

..ST"*^"  ^"f  «*f  **  ^'■^'^^*^  ''*^*'  ""^^^^  necessary  by  transshipment  from  steamer  to  car 
and  from  car  to  steamer. 

These  two  factors  are  the  obstacles     They  are  permanent  for  the  time  being  and  can  not 

^n  Zn?/  "f^V^"  v'^r""-*  ?^i  ''  completed.    At  present  all  freigVt  shipped  frSn 
San  Francisco  to  New  York  via  the  Panama  route  has  to^e  handled  atl  ast  six  times  in 
hSl'/nnW  L'T^*"'"^  'i*^  "t  «f,,^*'"«^Ke  or  breakage,  while  bv  overl  nd  railroad  it  is 
vk^Panam^  ^  ^*"'™^^  '°  '^  *°*°  ''"^^'*"  ^^^  time  consumed 

As  heretofore  stated,  the  freight  movement  from  San  FrancLsco  to  the  Atlantii;  States 

^L  n^T  '^{^^  ^"*  ^•".•*'  ^™"?  y«"  *«  y^*^-  The  list  of  commodities,  while  extensiv^ 
does  not  show  he  same  ordmarv  increase  as  in  other  channels  of  trade.  In  order  to  give 
fnffhl  W  ?K  character  and  volume  of  this  traffic,  the  following  complete  siatemfnts 
-hLl^^fc^  three  alternate  fiscal  years,  showing  the  commodities  tud  quantities  thereof 
shipped  from  San  Francisco  to  the  Atlantic  States  by  sea,  are  presented- 
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Artiolea. 


.\mi«  HiKl  ammunition niK-kuon. 

ANph.iltiim P"'  ""i^*^" 

AKrIciiltiiral  Imploraents.  

lliij(N  ^ind  tmgfiiun 

liciHlS 

Uicjcles 

Hooks  and  stationery .'.'.'.'.'.'" oiirkViivH 

Hoots  an.l  .shf^-s ......  paokHM  h. 

Unnidy '.'.'.'.'.'.'.'.'.'...v.'. clillmiH' 

.poiinds. 
.tons. 


do. 

. . .  .Imlfs. 
.  .|Hiiinds. 

.CTHtCN. 


lD(n-4. 


1 

0,174 


1001-2.      itm-iwo. 


IICCSWHX 

lioiip  men  I 

lioriix 


(  .limed  )joodH 

CiiNfura  liark 

(Iiimi  tnerchandiae 

{  (iirf«» 

<  iiptrtT 


...pounds. 

eawsH. 

.sar-ks. 

.packiigos. 
. ..poiuid.s. , 
do... 


(I'riicnt  and  placttfr ,!„' 

""•''««'' :::::::::::::::::;;::::::;::^is; 

boxes. 


<  .n;dlt'.s. . 
(Vdfi.Mh... 
hnifjs 


^1 


.packages. 


Pnips. 


do. 


-poiind.s. 


I'rv  goods.. ::.:::::::... paokaKes. 

t  rif  goods *       (iJ; 


.<i(icks. 

.packages. 
. . .  .boxes. 


Kl 
pi'rf'i/ers. . . 

Ii>i|i 

Kriiit 

Fn  I  it,  canned 

1-  niit,  dried _    noiinds 

droccries  and  provusions poiiiid.s 

( ; r...v ries  a nd  pro vi.sion.s ■.'.■.■.■.■.■.■.■.■.■.. packages 

ll.irdware '        ,,* 

I  iiirness 
Honey. . 
Hops". . . 
In.n.... 


lift 

•J.')I,,'M)4 

1 

W» 

10 

2,918 


•t,S-tH 


10 

io,2firt 
so 

303' 

H.5;i' 

.107,701   , 
J0,71?  ■ 


10,742 

75 


16,308 


SO 

221,714 

1 

M 

47,'(;26 


2t,  lOA 

130 

l,00O,;}78 

.■<,327 

586 


rj,a-i4 


262 

146 


274 


(17 


do 
.do. 


.pounds. 


In 


-tons. 


AH 

3(1.  104 

22!,.')42 

4,:'4h 

.") 

4(l,7.'j() 

-',(;;» 

,').H9 
24 

i,4;« 


m   manufactured ■^■;;;;;;;;pHckages. 

['Ij  } poumls, 

I  I'litlier I'l^JS- 

■ '  '^' "'^* packatfe.s 

l.nniVM?r,  manufactured "  ,1^  '  ' 

■■'""f>"^'- ::::::::::::::::::::::::::::::jU: 

';"l''«'-'' cases. 

•^  •;'^'"*"T^ packages. 

.M'  nils I 

M!ii><tufTs :;;..:::;:::;::;::::::;::;; 

ji'i'^tuff- ::.;:::::::::pounds: 

Misce  laneoua [..Ickages. 

M.see  luneous .'.pounds. 

^;     "" packages. 

-''"•■^    siick-s 

V',,i1a  .1MCKS. 

^'"'*' kegs. 


■.m 

|-.',(K>!» 

7!,!tl4 

l,(«iH 

H),H'_'a 


114 
H>,4St> 


2,728,82r) 


Oil  and  keroaene 

Oil  and  kero.sene. imTniii] 


l'n{)er.. 
I'ifw 

Vuieksil 
Kice.. 


.ca.ses. 


er. 


..rolls, 
.pieces, 
.flasks, 
.pounds. 


ir'-ins ■;. .  :::::::::::::::::::::::ru;::::.. 

s./im^n:::;::::::;:::::: '•'^"f±- 


.3,09<i 

.");U) 
.w 

194 

7,404 

2ti,31»0 


187 

101,019 

2,;«il 

3 

850 

3 

"43,1.56" 

2,040, 124 

17,141 

329 

41,179 

u),rm 

444 

7(14 

I ,  .iHI 

l;W,(177 

hi' 

10,(194 
2."..  (148 

1.(112 
249,1.10 

.Vo,w 

4,,ilti 

(172,480 

(12,740 

2,413,872 

13 

23" 

9,277 

;,« 

97 


.barrels, 
.pounds. 


>.plnion 

.-<'.d 

Sewing  machines 

^'f'^'^ -'•  ■ .  .■.'."."."."■."." potuids: 

2u" •  V  •  •  • ;, ba rrels. 

Ship  chandlery packages. 

.j-l^'i"-"" pounds. 


1(1(1,437 

■1,o:» 

1(X) 

144,45,^ 


i:io 

8,2li« 

8 

15,720 

113,042 

1,170 

244,;«)7 

1 


147 


.do. 


6  ,. 
0.50 


^.i^abios ::::.:::::::::::::::::8;^8: 

: g'^llons. 

,."  , cases. 

^^"«' pounds. 

ons. 


Whisky i^",. 

Wheat: ....  •      ^. 


4,j;8,t)75 

69 

2,348,370 


4,439,684 

31 

1,136,086 


Wire.... 
Varnish . 


centals, 
-bundles. 

CUHtiS. 


41 

M 

17 

.507 

18,771 

95 

2 

"23 

219 

28,4.52 

245,784 


1 

104,471 

1,1,57 

3:«> 


3,7.59 

170,031 

102 

219 


1.481 

767 

095 

245,829 

132 

.53 

II 

1 

14,  394 
1,9.59.(140 


1 


3.4.36 

■598 

121 

5 


105 

31,010 

403 


206,832 

2,692 

1,284,990 

1 

94,150 

46 

8 

iao 

430 

1,891 

3,084,576 

2.56 

3,8.30,293 

223 

1,231 

20 


S.  r>oc.  429,  59-1- 
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Them  tutaU  coiupriHO  the  agf^rogato  (ihipinents  hy  mn.  but  the  portion  which  goeu  hy 
Panama  can  not  be  sogre^attHl  with  any  degrmt  of  accuracy.  As  Dftarly  aa  can  \m  eflttmated 
at  thirt  time  if,  ia  probably  about  (K)  per  cent  via  Panama  and  4()  per  cent  via  StraitK  of 
Magellan. 

uui  aggregat<«  value  of  annual  exportH  from  San  Franci-sco  by  Ht^a  for  New  York,  and  also 
the  yearly  totals  for  Panama  a.s  a  port  of  defitiuation  Hince  1884,  arc  Hhown  as  follows: 


Year. 


To  Atliui- 

tlo  HtUtUD 
(value). 


1884 12,940,250 


188ft. 
1886. 
1887. 


tSS0 

1980 

jggi 

1892!.'.!!!;!!!!!!!!!!!;!!!!..    8,54«,705 

1893 4, 7M ,  799 

1804 3,707,fr46 


3,110,791 
3,0M,201 
O,0KH,75fl 
0,381,500 
0,010,147 
4,071.899 
5.372,226  ! 


To 
I'aimina 
(vhIuu). 

|.')10,l3t 
258,240 
186,(il0 
213,379 
183,000 
KM,  844 

00,047 
.14,613 

90,  WW 
110,  IW 
13<(,910 


1895. 
180«i. 
1897. 
1898. 
1899. 
1900. 
HK)1. 
1902. 
1903. 

um. 


To  .Atlan- 

To 

tic  State* 

i'anuni 

(valu«)). 

(vakwi 

|:>,904,39M 

$125, 3  «) 

3,080,281 

I61,2;t 

3,543,795 

i.35,av. 

3,173,32tl 

14«;,8SU 

3,886,648 

112,0,TJ 

2,8«M1,909 

\OA,rA>l 

3,947,502 

149,840 

4,937,028 

1.34,0»;r, 

5,;XW,2.52 

101,070 

4, 068, '224 

185,145 

It  will  be  noted  that  during  all  these  years  the  outgoing  freight  from  San  P'rancisco  to  tlu' 
Atlantic  States  by  sea  Ims  maintained  a  comparatively  even  statu.s.  The  percentage 
shipped  via  PaL...iia  during  tho  lost  ten  years  i.s  smaller  than  in  the  previous  ten  years, 
but  lor  the  entire  period  (H)  per  cent  is  a  con.seiv  ative  allowance  to  be  credited  to  the  Panama 
route. 

The  tonnage  movement  between  San  Kranci.sco  and  Panama  for  a  series  of  years  pust 
has  been  iw  follows: 


Year. 


Arrival!*.  Clearances. 

Vcastils.  ToiuiHge.  Vessels. jTonnagt!. 


Vriir. 


j         Arrivals.  Clearances. 

iVessels.  Toiinagn.  Vessels.  'I'onniige. 


1884 

1886 

25 
..:          29 
43 
44 
37 
31 
38 
41 
47 
64 
52 

42,8.59 
47,804 
09,729 
70,747 
()6,410 
53,000 
07,145 
70,713 
77,;i6t> 
<»0,912 
89,521 
1 

26  ' 

27  ' 
42 
43 
30 
33 
.3(i 

:i7 

48 
03 

i 

42,800 
43,528 
08,810 
08,090 
05,204 
.57,930 
03,874 
(iO,542 
79,007 
107,337 
91,539 

IS95 

1H90 

4J 
40 
43 
39 
43 
42 
58 
48 
48 
53 

105,208 
82,470 
74,.S80 
05,229 
70,1.58 
80,274 

102,972 
80,930 

115,682 

101, 3'» 

55 
43 

.38 

;{o 

39 
.37 
50 
49 
34 
52 

92,442 
77,038 
(H),512 
02,2(W 

1886 

1887 ... 

1897 

1898 

1888 

1889 

1890 

\mi 

1892 

1893 

1899 

1900 

1901 

1902 

1903 

1904 

09,028 
73,890 
99,454 
88, 19.S 
73,630 
98,571 

1894 

The  bulk  of  these  annual  totals  represents  the  traffic  between  San  Francisco  and  the 
Atlantic  States  via  Panama.  Only  a  small  portion  was  for  Panama  as  a  port  of  destina- 
tion, and  a  still  smaller  portion  was  destined  for  Europe. 

The  tonnage  movement  between  San  Francisco  and  the  Atlantic  ports  via  the  Stiuits 
of  Magellan  for  a  series  of  years  past  is  shown  as  follows: 


Arrivals. 


Clearnnc(^s. 


Year. 

Vossols. 
54 

Tonnage. 

VosscU. 
9 

Tonnag'^ 

1884 

87,771 

13,052 

1886 

40 

66,702 

10 

13,979 

1886 

33 

69,808 

9 

11,057 

1887 

41 

64,966 

13 

22,068 

1888 

40 

02,318 

10 

12,947 

1889 

46 

79,771 

12 

19,905 

25,082 

1890 

49 

84,260 

16 

1891 

54 

88,412 

24 

39,890 

1892 

GO 

111,590 

33 

.57,840 

1893 

38 

70,6^4 

29 

55,514 

1894 

32 

60,180 

10 

19,082 

Year. 


Arrivahs.  Clcii  ranees. 

,  ■--  -i 

Ve.ssels.lTonuage.  Vessels.  Tonnage. 


1895. 
1890. 
1897. 
1898. 
1899. 
1900. 
1901 . 
1902. 
1903. 
1904. 


24 
28 
4t> 
51 
22 
22 
15 
21 
24 
24 


45,608 
57,()98 
92,200 
64,020 
44,0«)5 
49,910 
40,053 
71,434 
77,918 
101,043 


0 

10 

12 

7 

4 

2 

10 

8 

8 

11 


12,81.H 
18,74:i 
19,851 
14,779 
7,40J 
4,75H 
26,914 
23,822 
11,918 
35,320 


The  volume  of  the  freight  movement  between  San  ^r*ncisco  and  the  Atlantic  States  by 
rail  is  not  obtainable  for  recent  years,  but  in  order  to  show  the  rapid  growth  of  overland 
traffic  AS  compared  with  the  stationary  conditi  >n  of  the  movement  via  Panama  to  the  East- 
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(>m  StatM.  the  following;  fibres  showing  the  freight  niuTeinent  ov<)r  the  Central  Pacific 
and  Southern  Pacific  linos  Tor  a  serios  of  years  prior  to  1895  from  all  centers  of  freight 
accumulat'  >u  in  California  are  submitted: 


year. 


1HM4 

1*87 
!SHH 


Eastboiind. 


Poundt. 

.'<ON,t4l,0SO 

.Wi,  87 1,840 

fiOO,741,800 
S()l,49t(,efiO 
651,490,81: 


Westbound. 


Poundi. 

4i;},m'i,730 

373,070,110 
M0,f;3A,A80 
707,378,800 
720,Wi4,WiO 
714,4'2<i,3HO 


Year. 


IhOO.. 
IWl.. 

iHoa.. 

1803.. 
1804.. 


Eusthoutid.      Weitbound. 


Pound*. 

i"'),38l',075 
8mt,  42*^,000 
lH.5,7.-)2,000 
17U,64«i,()00 


1,3'.'0,«'-'(1,130  I 


Poundt. 

ri<)4,I4U,».'U 
«i71,4(>l,00O 
820,046,000 
888,070,000 
OfiO,  174,300 


As  far  Bs  can  l)e  loHmod  from  the  merchants  of  San  Kranci-sco  there  are  few  commodities 
which  can  be  shipped  from  thin  city  to  the  Atlantic  States  to  liettcr  advantage  via  the 
I'anama  route  than  by  tran.<4contiuental  lines.  'Hie  rato.s  via  Panama  soem  to  1)«  so  adjusted 
that  the  small  saving  in  friiight  charges  is  not  sufficient  to  warrant  the  risk  *"  damage  or 
hrcakojje  in  the  several  handlings  required  during  transportation.  Personal  expression-s 
of  opinion  upon  this  sul)ject  Imve  Ixx'n  obtained  from  a  numlx-r  of  the  leading  irn[M)rting 
and  exporting  firms  of  San  Francisco.  Th«5.so  siatemonu  are  bu-sed  en  actual  experience 
in  a  numlier  of  repres<>ntative  lines  of  busine-ss,  which  are  suflicientiy  varied  to  f>ti  '-onaid- 
fted  a.s  a  guide,  and  equallv  applicable  to  many  other  branches  of  trade  not  8{)ccifically 
mentioned.     Details  are  as  follows: 

Paints,  oils,  and  glnss. — No  freight  in  these  lines,  originating  in  San  KrancLsoo,  Is  shipped 
to  lOastern  States  or  ll^irope.  All  these  commodities  arc  imported  here  in  large  (|uantities. 
Only  a  small  portion,  say  5  per  cent,  comes  from  the  Atlantic  States  via  Panama.  The 
l)iilance  comes  from  the  Atlontic  coa.st  by  rail,  and  that  from  Europe  comes  via  Straits  of 
Magellan.  That  {X)rtion  originating  in  the  MLssissippi  Valley  comes  by  rail.  Routes 
iiiiin<'d  are  preferred  to  Panama  l)ecause  there  is  les.s  probability  of  damage  by  breakage 
or  leakage,  and  this  more  than  oll.st'ts  the  question  of  time. 

Freight  rates,  carload  lots,  by  rail,  on  plate  gla^a,  .'51.. 50  per  1(K)  jmhuuIs:  window  gla.sa, 
IK)  cents,  and  paints,  5)()  cents  \wv  1(K)  pounds.  Pannnia  lates,  paints  and  varnishes,  72  rents 
per  1(X)  pounds;  lubricating  oils,  o()  cents  p<?r  100  pounds,  liy  Straits  of  Magellan  the  rate 
i^  .SIO  to  $15  p<M-  ton. 

Canned  salmon.  -On\y  a  small  part  of  the  r)0,(J(X)  to  70,(XK)  tons  exj)orteil  anmially  goes 
In  Panama.  About  one-third  is  shipp<Hl  by  sailing  vessels  via  Straits  ot  Magellan  to  Europe, 
iiiul  the  other  two-thirds  is  shij)ped  by  rail  to  other  pp,rts  jf  the  United  States.  Shipments 
are  occ-asionally  made  to  New  \  ork  via  Straits  of  Magellan.  Pres«'nt  rail  rates  to  the  Atlantic 
coast  are  75  cents  per  100  pounds  in  carload  lot.s. 

Quicisilvef . — Some  small  (jMAntities  are  shipped  t(>  New  York  via  Panama,  probably  an 
average  of  3,000  flasks  per  year  for  the  last  few  years.  Shippers  <;laim  that  where  time  is  a 
factor  the  benefit  of  lower  freight  r'vte  is  infinitesimal.  The  bulk  of  shipments  go  by  rail. 
As  opiJortunity  occurs,  shipments  are  made  via  Straits  of  Magellan  at  rates  lower  than  via 
the  Isthmus. 

Dried  fruits. — Climatic  conditions  are  a  barrier  to  shipments  of  some  varieties  of  fruit  via 
Panama,  but  aside  from  that  fact  the  present  small  differences  in  freight  rates  Ijetween  the 
overland  railroad  and  Panama  Railroad  would  not  justify  the  u.se  of  the  latter  route.  The 
climate  is  a  serious  objection  which  can  not  be  overcome,  and  oxasionally  .small  shipments 
of  fruit,  apparently  well  packed  in  paper-lined  boxes,  have  i  ;rived  at  destinations  in  a 
partially  damaged  state. 

Gained  fniits  and  ve(jetable.<i. — These  commodities  are  largely  shipped  by  sail  to  Atiantic 
States  and  Europe  via  Straits  of  Magellan.  Panama  rates  would  have  to  be  cansidorably 
reduced  in  order  to  compete  for  the  traffic.  Packers  can  furaish  but  little  information 
beyond  saying  that  the  canneries  are  nearly  all  in  the  interior  and  distant  from  San  Fran- 
^■i^o,  thus  causing  a  local  charge  for  freight  and  cartage  whcio  goods  are  placed  on  board  a 
steamer  bound  for  Panama.  The  further  fact  is  also  cited  that  goods  going  in  this  way  are 
subjected  to  several  handlings  on  account  of  lightering  at  Panama  and  movement  to  and 
from  cars,  thus  causing  more  or  less  deraage,  and  the  freight  rates  being  .so  near  the  overland 
rail  figure  make  it  advisable  for  canners  to  ignore  the  Panama  routi 

Salt  salmon  and  co<i/i«A.— This  stock  could  not  be  shipped  via  Panama  because  of  unfavor- 
able effect  of  the  climatic  conditions.  If  the  fish  were  packed  in  sealed  and  lined  boxes  it 
would  probably  safeguard  the  goods,  but  the  bulk  of  the  stock  is  not  so  packed,  and  it  is 
moved  overland  in  carioad  lots  in  twelve  to  sixteen  days'  time  at  rates  only  a  trifle  al)ove  the 
rate  via  Panama,  which  would  require  twenty-three  to  thirty  days'  time. 

Wine*  and  brandies. — Not  more  thta  one-half  of  the  wines  and  brandies  shippt^d  from 
Saa  Francisco  to  the  Atlantic  States  is  forwarded  by  sea,  and  only  about  one-fourth  of  that 
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gofi-  by  I*»n"T*V    '.[  ^^"''  *"''  "I'"'"  "t"*""'"  p'y'i'g  fx'twfen  Colon  and  New  Orlfan. 
ruJIy  otu'-third  of  »ll  thi*  wiim-  an«i  lirmidv  fonriVded  rould  go  vi»  fuiiaiift     With  tip' 
prcwni  liinitiHi  Ht.'»n..r  Mniie  on  tlie  AiUnlif  Hid*-,  ntHtut  nil  tin-  wini«  pm ticable  lo  mJmd 
vi»  I  Hnania  im  n<.w  ««>»«  «i»Ht  way.     Win«^  U  now  Hhit>|N>d  by  rail  to  th*  MiiMMJMHippi  \\\u\ 
point*  at  7.3  cpntM  |ht  100  yxmuU  and  to  t\w  Atlantu-  ooa-t  f..r  M  mUM  imt  kJi)  WMind: 
TluMHily  ri'amm  that  fn-ight  w  HbipiH«d  by  otbi-r  n.utoH  than  Panama  in  thaii  the  grpaU'rcM.^ 
vi-nu'iii..  of  Hliipping  |H)intN  and  bHiidling  inak.ss  it  more  «vonomi<  al  lo  Mhip  by  rail  than  m-n 
//«p.     Laip'  (|uantiti«.8  an-  »xporti-d  fmni  Cahfi.rniB,  but  th.'  bulk  of  shipmi-ntH  i^  l.v 
radroa<l,  which  ohaigi.Ha  ratrof  $2  iht  KM)  ,)<.undM  toall  main  Mifwouri  Kivrrand  Mi»«i.M«in,;i 
Ki\i«r  |K)intH  and  a  through  rate  of  |2.tlO  fx-r  100  jioundn  vi»  rail  to  the  Atlanli.-  m-nhiiU 
pomtM  and  thrnrf  by  steanuT  to  London      llopw  would  not  ntand  ^hipln^•nt  via  Panatiia 
Hxaum^  of  the  ( liinati'  unh-H.-  m  M.«al<-d  box.'H,  while  th.'V  ar.-  .shiniM'd  bv  (lie  tranwontim-i.tni 
Jincs  HI  bali>H  and  arc  friH-  from  all  tiu-  extra  handling  (hat  w..ul«l  U-  nV(•eH^ar^•  via  Panaiiu, 
liootHond  nhofn.- In  tins  line  shipments  to  the  eaut  lire  miihII,  but  the  .juiintities  of  raw 
material  coming  west  are  lai-ge.  and  < oiwiiieiable  (|UBntities  of  inanufaet.ired  wmkIh  are  ul^,, 
m-eive.l  here.     Fully  \»i  ,)er  <ent  ol  all  sueh  freight  comes  I..  San  Kri..M.  iMo  by  rail    the 

freight  rate  InMiig  $2.50  {nr  1(X)  ,h.uiuIs.     At  least  1)0  per  cent  of  all  thin  freight  could  c • 

r»y  the  1  anaiiiH  r<,ute  if  there  wiw  a  regular  whediile  of  .sailings  and  a  rule  of  $1  50  imt  KK) 
pounds  or  less  was  established.  The  present  small  .liffeniur  in  rates  by  i  ail  and  via  Pannin.i 
dtM's  not  warrmit  the  iis««  of  the  Isthmui-  roule. 

J'nper,  airtlluxml,  tiniirH,  ,h-.  There  are  no  shipments  worth  mentioning  in  this  line  of 
husiiiess  trom  San  FrHnci.so  eaHtwar.l,  but  considerable  (piMnlities  come  from  (he  Vtlaniic 
States  to  San  Francisco.  Of  these  sliipnient,s  less  than  one-(|uarter  come  by  way  of  liw 
I'anaiiia  route,  the  iM-rcentage  division  Ixing  tiO  per  cent  by  tians<-onf  iiicntal  railroad  'M  imi 
cent  via  i'anama  and  7  \h'v  cent  via  Straits  of  Mu>-ellan.  liate.-,  bv  rail  are  7fi  cents  to  ll'O 
IH'r  100  jK.unds  by  Pananui;  («).  72,  and  Oti  cents  |H«r  100  |K)und.4.  deiH-nding  on  the  gcHxK 
and  l»y  Strait.s  of  .Magellan.  .00  to  »»o  .ents  per  1(K)  jMuinds.  Only  goods  in  <  ases  can  g(.  l.v 
1  anama,  bundle  and  crate  goods  being  unable  t<.  stand  the  handliiig.  All  bundle  goods  that 
can  come  or  go  overland  in  a  box  car  without  iraiisfer  for  7.'>  cent.s  per  100  iH)iin«rs  as  com- 
pared with  mes«-nt  rales  via  Panama,  will  mosc  that  way  in  preference  to  either  I'aniMiia  <»r 
Straits  of  .Magellan  roule. 

HtilwowNurnhf r auil shino/t'.s.- 'VhoiT  are  about  2.r)00carloa«lsof  redwoml  lumberaiuf  about 
l,S(Klcarlnad.s(,f  slimgles shipped  aniiunllv  from  California  to  the  Atlantic  Slates  The  sliii.- 
menlH  Icoiii  Humboldt  Hay  by  sea  K.  iiie  Atlantic  .Stales  and  Kurope  aggiegale  aboin 
4.(KM),(KK)  I.el  yearly.  Ix-ss  than  10  p»  r  cent  of  iIm'  exports  by  s<'a  g(M's  via  Panama  far  the 
reason  that  the  fntpient  rehandlin-^  (iuinages  high-grade  lumU'r.  Tlu-  .shipments  via  Paii- 
auia  are  .so  small  tiiat  it  is  safe  to  .say  piaciicallv  all  the  sliipments  for  the  Kasiern  States  .'., 
by  tran.scontmeiitnl  railroad.  The  rail  rates  from  Atlantic  |)orls  to  points  in  the  lOusteni 
States,  where  ivdwoud  lumber  is  most  largely  useil,  ar«'  too  high  to  im  rmit  shipment  via  Pan- 
anui  P,y  rail  the  ra!..  is  IK)  cents  jM-r  lOO' pounds  to  Chicago.  Kan.siu;  City,  Omaha,  and 
kiiKlred  points,  while  to  New  Vo,...  IJoston,  I'liiladelphia,  and  common  jx.inls  the  rate  is 
07  cents  pei  10()  pounds.     Time  recpiired,  (wentv  to  thirty  days. 

ll<mlw<m<l  biwoer  and  nvf/oii  makrinls.  In  this  line  of  l>usine.s,s  the  traffic  is  almost  ent  irely 
from  ea.s|  to  west,  All  shipments  come  by  rail  becau.se  of  the  liability  to  i>reakage  when 
shipped  via  I'luiatnu.  and  the  pies<Mit  dilference  in  freight  charges  is  not'commeasurato  witli 
the  ri,sk;  besides,  by  rail  it  takes  thirty-five  days  less  time.  Much  of  this  hardwood  luniU'r 
comes  from  the  Mississippi  \alley  -  say  alH)ut  4,(KK)  tons-  and  nearly  the  same  (lu&ntitv 
from  far-eastern  points.  |.^iom  the  Atlantic  States  probably  20  per  rent  of  the  rough 
material  comes  via  Panama  and  al>out  as  much  more  via  Straits  of  Magellan.  The  balance 
comes  by  rail. 

hun  and  ,W«-f/,  Large  c|uantities  are  shipped  annually  from  the  Atlantic  ami  Gulf  States 
wesl\vard  to  California.  Only  small  cpiantitios  come  via  the  Panama  route  -certainly  not 
over  20  per  cent,  all  told.  The  rest  comes  by  rail,  excepting  ocra.sioimI  shipment's  via 
Straits  of  Magellan.  The  pre.sent  freight  rat<!  on  iron  and  steel  from  New  York  via  Panama 
IS  45  cents  per  100  pounds.  Same  articles  by  rail  pay  75  cents  per  1(K)  TX)Uiids.  ] lardware 
honseshoes,  and  similar  cls.s8  ironware  (ome  via  Panama  for  20  p«^r  cent  less  than  the  over- 
land railroad  rate,  but  when  the  extra  time  and  passibililv  of  damage  are  considered  the 
duiereni'e  is  scarcely  an  object  to  the  imiM)rter. 

Agricultural  tools  and  impietii^nts.—ThiMfy  is  practicallv  no  movement  of  these  commodi- 
ties to  the  Atlantic  States  from  California,  but  San  Francisco  ships  liberal  quantities  to  Spain 
the  Argt>ntine  Republic,  and  occasionally  to  southern  Ru-ssia.  All  these  shipments  are 
successfully  forwarded  via  the  Panama  route.  To  Spain  the  shipments  have  embraced 
traction  engin&s,  plows,  combined  harvesters,  and  many  varieties  of  agricultural  implements 
For  the  past  year  or  more  the  Argentine  Republic  has  becu  mostly  supplied  from  New 
York  l)ecause  of  the  lack  of  direct  lines  from  San  Francisox)  or -Colon. 

A  careful  consideration  of  all  the  data  obtainable  brings  the  subject  down  to  the  point  of 
detenmning  wliat  is  the  most  practical  and  at  the  same  time  beneficial  course  that  will  pro- 
mote the  commercial  interests  of  San  Francisco  and  the  Pacific  coast  in  the  years  to  come. 
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«iil.  rt-frmir..  to  fr..iKht  trmHic  via  thn  Uthiwm  of  Pannina.  For  many  yean,  the  Pacific 
lati  Stcaiiiiiliip  ti.iiipaiiv  Um  niaiiitain«*d  n  n^ilnr  Mi.-mn  wrvi.**  Utw***!!  thw  iwrt  and 
iHtiama  undor  an  .•x.Iusin;.  HKn^'iiM-nt  with  th«<  PunHiiui  Kaiinmcl  ConinHriy.  The  I'nited 
stat.s  (iuvi.mm.'nt  liaM  a.  .|uimi  ownenthip  of  thf  I'anama  Uaiiroad  Conipanv'M  line  and  aliio 
th..Kti«Hn.«l.inline  plyiriK  Utw.nn Colon  and  New  Vo.k,  uiul  noli,, •  h«^  lUn  nerved  on  the 
I  aniw  Mail  <  ompany  that  itn  ••ontract  with  the  Panama  UHiipmd  Company  will  \m  canceled 
■n  July  12,  191W.  ' 

Various  opinions  have  Uen  advanced  ax  to  what  shoulti  Ih'  done  for  the  future  hut  there 
>H  rcHlly  Imt  one  ohject  lo  !><•  nttaincd,  and  that  is  the  udopti.,!)  of  Huch  courw  as  will  make 
the  I'anaiim  n.ute  more  advantajreoiH  for  the  movement  ..f  freight  thiiii  under  the  c<.ndition9 
heretofore  exiMting. 

In  reaching  a  natisfactory  conchwion  there  are  certain  elements  of  fact  which  must  U 
iHit'i'e  in  mind: 

lii>.t.  The  pres..(!|  freight  schedule  via  Pntiamn  is  aiiimnntlv  l.a.H|.«|  on  the  overland  rail- 
uad  freight  whedule.  the  chargeH  of  the  former  varying  from  7N  to  1«»  imt  <cnt  with  an  aver- 
i^'e  ..f  niM.ut  Kiyor  <  ent  of  the  latter:  in  other  words,  the  diirereiuials  in  favor  of  t'le  Panama 
r  .lite,  with  Its  thirty-day  trin.as. ompnred  with  the  tian.-WMiit mental  route,  with  itafourteen- 
(Imv  trip,  are  ^Ml  small  that  the  shipper  either  east  or  west  (Im-s  not  consider  the  saving  sulK- 
( lent  to  cover  risk  of  daimiu'e  or  l)ien.,age  in  the  necessary  s..yerul  han«lliiigs  of  the  gooilfl  via 
riiiiiima 

Second.  A  regular  schedule  of  sailing  dates  would  seem  lo  Im-  a  necesHitv.  This  would 
eimhle  shipiM'rs  to  order  deliniie  cpiantities  per  steamer  without  straining  their  storage  facili- 
(lesat  -New  1  ork  or  other  ea-stern  ccnteiN.  If  an  open  service  were  estahlished  givingassal- 
i^fiictory  sailing  dales  as  has  the  I'ncihc  Mail  Comoany's  service  and  doing  the  hiisiness  on  a 

i.wer  basis  of  freight  rates,  it  would  prove  a  very  desiiahle  ariaiig*  iiieiit,  and  the  traffic  via 
riinnma  would  he  greatly  enlarged. 

Third.  The  ahility  to  iraiisport  freight  via  Panama  (I-ms  not  rest  with  the  ncameix  alono 
.NiiineroUHsteaii.ship.-  witl»  large  'urningcaiiacitv  can  <■  readily  obtained,  but  the  '.uantitv 
..r  ionn«<.'e  will  \h'  me,i.suie(l  by  tlie  ability  of  the  I'an.tiMa  Hail  'md  I.,  handle  it.  That  coni- 
|nmy  h.i.s  alreaily  a  very  luig<'  busine.s.s  to  handle  wi.ii  South  America,  west  coast  of  Central 
.Viiierii'a.  Mexico,  and  ("tihrornia.  and  its  facilities  should  be  enlarged  to  meet  the  increa-sing 
1 1  lithe  over  this  road.  There  have  been  fre((uent  instances  in  recent  years  when  tlierr-  has 
l>' 'n  a  great  freight  congestion  on  the  Isthmus.  Now,  there  is  a  new  rjiiestion  of  importance 
(he  building  of  the  Panama  ("anal.  This  work  will  re(|iiiie  at  least  ten  years,  and  with  the 
eiioniious  «(uantities  of  machinery,  supplies  for  labor,  and  material  of  construction,  will  not 
ilieCrovernment  business  be  so  voluminou.s  that,  with  present  facilities,  the  ability  of  the 
railroad  to  handle  this  tonnage  and  the  through  freight  he  largely  diminished.  Should  the 
present  me  be  double  tracked  it  would  still  be  a  (juestioii  as  to  whether  the  aihlitionai  lacili- 
I  :<'s  would  admit  of  much  increase  in  general  freights,  aside  f.om  the  re<iuirements  occasioned 
by  canal  const  met  ion. 

Fourth.  It  is  gen.«ially  conceded  that  a  line  of  steamers  piving  between  San  Franci.sco  and 
Iduama  is  a  commercial  necessity.  In  this  connection  merchants  favor  a  .service  with  a 
regular  .schedule  to  one  without  schedule.  Siicli  schedule  is  warranted  bv  trade  r.H|iiirc- 
iiients,  and  should  be  maintained  by  one  or  more  companies,  with  a  (ixed  tarill'  based  upon  a 
•iiir  revenue,  which  would  provide  more  e(iuital>lc  rates  on  firight.  Kegiilar  estal-lisheci 
Jiite.s  would  doubtless  better  serve  t!ie  commercitil  interests  of  San  Franci.'-co  than  open  comi- 
petifion  in  rates,  which  might  fluctuate  to  a  degree  that  would  be  disastrous. 

Fifth.  If  it  can  be  accomplished  without  violation  of  treaty  obligatioas.  none  of  tlie  M.'>a- 
can  and  Central  American  tonnage  now  carried  by  American"  ves.sels  should  be  aUowed  ro  go 
to  foreign  vessels,  as  it  would  leave  the  American  line  with  only  New  York  and  San  Francisco 
through  business  to  live  on.  Receipts  from  wav  freights  increase  the  earnings  of  the  coin- 
puiiv  tnd  help  to  reduce  the  cost  of  New  York  and  California  business.  If  the  wav  tratlic 
were  surrendered  to  foreign  lines  it  would  increase  the  cost  of  the  United  States  interstate 
'•ismeas  and  impair  a  service  which  fifty  yeaim  of  active  operation  has  demonstrated  .should 
bo  improved. 

Sixth.  The  canal  :S  now  being  built  by  American  enterprise,  and  American  steamships 
should  control  the  trafhc  of  the  Isthmus  until  the  day  America  opens  the  portals  of  the 
la^aftma  Canal  to  our  country's  new  merchant  marine  and  the  commerce  of  the  vorld. 

V\e  are  strongly  opposed  to  Government  ownershin  or  operation  of  steamship  lines  for 
commercial  purposes,  and  we  recommend  the  National  Government  adopting  such  measures 
as  mil  foster  the  ivstab'ishment  and  maintenance  of  regular  lines  of  Amencan  steamships 
operated  by  private  Amt  rican  enterprise. 

KeHpectfully  submitted. 

Wm.  R.  Wheeleb, 
w.  j.  dutton, 
RuFUs  p.  Jennings, 

Committee. 
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Exhibit  J  3. 

Cofy  of  list  of  questions  svhmitted  to  the  Chamber  of  Commerce  of  Los  Angeles,  Col.,  and  avtwers 

thereto. 

Los  Anoelbs,  Cal.,  March  15, 190!). 

What  kind  of  freight  originates  in  the  vicinity  of  Lob  Angeles  for  shipment  to  the  eastern 
part  of  the  United  States  and  Europe? 

What  part  of  this  freight  could  be  succ«8sfully  transported  by  the  way  of  Panama? 

Estimate  the  amount  of  each  article. 

What  is  the  freight  rate  now  charged  by  the  railroB^s  for  each  article  of  this  freight  to 
Boston,  New  York,  Philadelphia,  Baltimore,  and  New  (.Jrleans? 

What  are  the  harbor  facilities  at  San  Pedro  < 

How  many  whcrves,  and  who  own  or  control  them? 

What  stearashiji  lines  make  this  port,  and  how  often  do  their  vessels  call? 

What  are  the  principal  articles  of  freight  shipped  to  Los  Angeles  from,  points  east  of  the 
Allegheny  Mountains? 

Estimate  the  amount  of  each  article. 

What  are  the  freight  rates  charged  by  the  railroads  on  each  article? 

Wbat  is  the  time  consumed  in  transporting  freight  by  rail  from  Los  Angeles  to  New  York? 

What  are  the  principal  articles  of  freight  that  are  shipped  from  the  Mississippi  Valley  to 
Los  Angeles? 

Estimate  the  amount  of  each  article. 

What  are  the  freight  rates  charged  on  each  article? 

What  articles  of  merchandise  are  shipped  from  Los  Angeles  to  Europe  and  the  eastern 
coast  of  the  United  States  by  the  way  of  the  Straits  of  Magellan? 

What  steamship  lines  handle  this  busine-ss,  and  what  are  the  rates  charged? 

What  are  the  principal  articles  of  merchandise  received  at  Ijos  Angeles  from  Europe  and 
the  eastern  part  of  the  United  States  by  the  way  of  the  Straits  of  Magellan? 

What  are  the  rat&s  charged  for  such  freight? 

Would  it  be  practioablo  to  ship  such  articl&s  of  freight  by  the  way  of  Panama?  If  not, 
why  not? 

Please  make  any  statt'incnt  not  covered  by  the  above  question.^  tliat  you  think  maj'  have  a 
bearing  on  the  question  of  transportation  by  the  way  of  Panama. 

(Signed)  J.  L.  Bhistov.  , 

Special  Panama  Railroad  Commissioner. 

To  the  President  of  the  Chamber  of  Commerce. 


Report  to  Hon.  J.  L.  Bristow,  War  Department,  Special  Panama  Railroad  Commissioner. 

Washington . 


Question.  What  kind  of  freight  oi-iginatea  in  the  vicinity  of  Ijos  Angeles  for  shipment  to 
the  eastern  part  of  the  United  States  and  Europe? 

Answer.  Citrus  fruits,  vegetables,  dried  fruit  and  raisins,  nuts,  wines  and  brandy,  wool, 
honey,  "olives  and  olive  oil,  beans,  hides,  asphaltum,  canned  goods. 

Question.  What  part  of  tliis  freight  coulu  be  successfully   ransported  bv  way  of  Panama  < 

Answer.  Nuts,  wmes  and  brandies,  wool,  oUves  and  olive  oil,  beans,  hides,  citrus  fruits. 

Question.  Estimate  the  amount  of  each  article. 

Answer. 

Citrus  fruits carloads. .        10,000 

Vegetables do —         1,000 

Dried  Iruit  and  raisins do —  300 

Nuts do. . . .  500 

Wines  and  brandies gallons      1 ,  000, 000 

Wool pounds. .      800,000 

Honey carloads. .  50 

Olives  and  olive  oil do —  fi 

Beans do ... .  800 

Hides pounds. .  2,000,000 

Asphaltum tons. .        16,000 

Canned  goods carloads. .  500 
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Question.  What  is  the  freight  rate  now  charged  by  the  raih-oads  for  each  article  of  this 
freight  to  Boston,  New  York,  Philadelphia,  Baltimore,  and  New  Orleans. 
Answer. 

[Per  1()0  pounds,  carload  lots.] 


Articles. 


Citrus  fruit  (per  100  anywhere  east  ol  Rockies) . 

Vegetables 

Dried  fruit 

Nuts. 


New  York  andi 

Boston  and 

common 

points. 

S1.2fi| 


Mississippi 

Klvor  common 

points. 


Wine  and  brandy,  glass. . . 
Wine  and  brandy,  barrels. 

Olives  and  olive  oil 

Beiins 

Wool 

llldps 


ii.oo 


1.00 

1.00 
.90 


Money 

Asphaltum... 
Canned  goods. 


to  1. 20 
1.30 
1.00 

.57 
to  1.50 

.76 
to  1.60 
to  1.20 

.85 

.50 


SI.  00 


1. 00 

1.00 
.90 


$0.90 

to  1.20 

1.30 

LOO 

.76 

to  1.50 

.76 

to  1.50 

to  1.20 

.86 

.60 


'    Question.  What  are  the  harbor  facilities  at  San  Pedro? 

<.  Answer.  The  harbor  facilitiea  at  present  are  <;oniparatively  few,  but  the  plans  of  the 
War  Departmeni,  which  are  being  carried  out,  contemplate  facilities  tliat  will  be  second, 
probably,  to  none  on  the  coast.  At  present  the  depth  of  water  over  the  bar  at  the  entrance 
to  the  harbor  at  low  tide  is  19  feet,  which  b  to  be  increased,  and  the  depth  at  the  wharves 
at  present  is  23  feet,  to  be  increased  to  25  feet,  except  in  the  turning  basin,  which,  if  canied 
out  as  couiemplated,  will  probably  be  30  feel. 

Question.  liow  many  wharves,  and  who  own  or  control  them  i 

Answer.  It  Is  estimated  that  the  total  wharfage  of  the  harbor,  when  completed,  will  be 
between  7  and  8  miles.  At  present  there  are  nine  whai-ves  doing  commcnial  business, 
owned  or  controlled  as  follows: 

Southern  Paciiic  Railroad  Company. 

San  Pedro,  Ix)s  Angeles  and  Salt  Lake  Railroad  Company. 

Banning  Broiriers. 

Southern  California  Lumber  Company. 

Kerckhoff-Cuznor  Lumber  Company. 

San  Pedro  Lumber  Company. 

Crescent  Wharf  and  Warehouse  Company. 

Southwestern  Lunil)er  Company. 

California  Fish  Company. 

Question.  What,  stoumshii)  liaes  make  this  port,  and  how  often  do  their  vessels  call? 

Answer.  The  only  steamsliip  lines  coming  into  this  port  regularly  are  the  Pacific  Coast 
Steamship  Company,  the  North  Paciiic  Coast  Steamship  Company,  and  the  Merchants' 
Indepencbnt  Line,  arriving  and  departuig  about  twice  a  week.  The  balance  of  the  business 
is  practically  all  lumber  vessels  and  tramps.  The  Americaii-llawaiuin  Lit  la  Straits  of 
Magellan,  niakes  this  port  about  once  a  month. 

Question.  Whac  are  the  principal  articles  of  freight  shipped  to  Los  Angeles  from  points 
east  of  the  AUeghenv  Mountains  J 

Answer.  Iron  and  steel,  hardware,  groceries,  and  provisions,  paints,  oils,  and  glass,  diiigs 
and  sundries,  dry  goods,  paper,  'ardboard,  and  twine. 

Question.  Estnnale  the  cost  of  each  article. 

Answer. 

Iron  and  stw)  and  Imrdwaro ,-••,■■; ■^""*'  ^'''^,yn"'''- " 

Orocerlivs  and  provisions CHrloiia.s   from    Miaaissippi   Valley. . 

J),  ciirioads  from   .Vtiantic  States.. 

j)^ [/_[.',','.......... \.\... I carloads  from  Europe. . 

Paints,  oil,  and  glass. 

Drugs  and  simdries ■ mna. . 

Dry  goods,  etc tons  jM-r  month. . 

Paper  cardboard,  and  twine tons  per  annum.. 

Question.  What  are  the  freight  rates  charged  by  the  railroads  on  each  article? 

Answer.  Dry  goods,  $1  to  $2.60  per  100  pounds.    For  balance,  see  tariff. 

Question.  What  is  the  tune  consumed  in  transporting  fi-eight  by  rail  from  L-js  Angeles 

to  New  York?  .      ,  ,  ,    •.      u-  u 

Answer.  From  twenty  to  thirty  davs.  or  more,  except  in  the  -ase  of  fruit,  which  goes 
through  on  a  quicker  schedule— a  week  or  ten  days  or  more  usually. 


LWiOOO 

9,000 

1,000 

100 

3,000 

.-,00 

18,000 
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Question.  What  are  the  principal  articles  of  freight  that  aw  shipped  from  the  MissisHip,,! 
Valley  to  Lea  Angeles?  " 

Answer.  Groceries  and  provisions,  glassware,  iron  and  steel,  hardware,  and  various 
manufactured  products.  »«"n'us 

Question.  Estimate  the  amount  of  each  article. 

Answer.  Groceries  and  provisions,  9,(X)0  carioads,  glassware,  iron,  st^l,  and  hardware 
small  proportion  of  the  total.  "   »  » , 

In  naany  lines  it  is  the  practice  to  discriminate  against  this  tflrritory,  owing  to  the  more 
favorable  rrewht  rates  offered  by  eastern  territory  on  account   »f  water  competition  there 

l^estion.  What  articles  of  merchandise  are  shipped  from  Ixm  Angeles  to  Europe  and  llic 
eb.  em  coaat  of  the  United  States  by  the  way  of  the  Straits  of  Magellan  i 

Answer.  Very  little,  if  any,  traffic  this  way. 

Question.  What  are  the  principal  articles  of  merchandise  received  at  Los  Angeles  from 
Europe  and  the  eastern  part  of  the  United  States  by  the  wav  of  the  Straits  of  Magc"an  i 

Answer.  From  Europe  come  oi-casional  cai-g<x?H  in  sailing  vessels  of  cement,  coke,  pik'  iron 
steel  rails,  and  miscellaneous  merchandise.  From  tlie  eastern  coast  comes  a  conHiderabic 
quantity  of  iron  and  stt^ol,  hardware,  some  groceries  and  canned  goods,  paints  and  oils  an 
occaaionai  cargo  of  coal.  f>        >  r  ..o,  a,i 

Question.  What  are  the  rates  charged  for  such  fnight  i 

Answer.  The  cargoes  in  sailing  vessels  from  Europe  arc  figured  on  a  basis  that  is  .so 
variable  that  it  would  hardly  lie  of  any  service  to  you  in  this  matter.  At  least  m(.  it  seems 
to  me  in  talkuiK  with  the  agents  of  the.w  lines,  the  tariff  is  fixed  largely  a<cording  to  the 
state  of  the  market  and  by  the  relative  supply  and  demand  of  vessels  or'shipmenls 

l^rom  the  eastern  coast  of  the  United  States  the  rate  is  fixed  at  about  30  per  rent  less  than 
the  all-rail  shipment  across  the  cont  inent ,  This,  however,  is  j)ret  1, ,-  nearly  made  up  bv  t he 
additional  expense  on  account  of  marine  shipments,  interest  on  th"e  money  invested  in  the 
shipment,  and  the  time  consumed  in  niakinjx  the  trip. 

Quastion  Would  it  not  be  prac^ti'-able  to  ship  such  articles  of  freicht  hv  the  wav  of 
Panama?    If  not ,  why  not  ?  f^        .  j     ' 

Answer.  In  our  investigation  a.s  to  the  utility  o!  the  Punariia  route  as  a  means  of  o\<hanKc 
of  conunodities  totween  this  vicinity  and  the  eastern  coa-st,  we  find  at  the  present  time  the 
following  condiMons  unfavorable  to  traffic : 

(1)  Loss  of  time  in  transit.  At  (he  present  time  all-rail  shipments  come  through  in  from 
two  t_o  four  weeks,  whereas  by  Panama  it  requires  from  forty  to  sixtv  days  This  Ion*' 
lime  Ls  due  in  part  to  the  fact  that  under  present  conditioas  frt'ight  for  t'his  point  hi  carried 
via  San  Francisco,  no  vessels  stopping  lietween  that  city  and  Panama  in  the  United  States 

\2)  Extra  handling  necessitated  by  tran.sshipment  from  car  to  steamer  and  from  steamer 
to  car,  both  at  San  Francis<o  and  at  each  side  of  the  Isthmus,  increasing  the  chance  of 
damage  or  leakage.  For  this  reason  many  articles  of  merchandise  can  not  Ih'  shipped  bv 
this  route.  We  hnd  considerable  complaint  from  shipn(>rs  who  have  used  the  Panama 
route  ail  to  tlie  difficult las  and  delays  experienced  in  collecting  damages  or  claims  for  loss 
to  goods  in  transit,  it  being  a  much  more  difficult  matter  to  get  a  settlement  with  the 
various  transportation  companies  handling  the  traffic  than  with  the  transconrir.nfal 
railroads. 

(3)  Ijack  of  steamer  service  between  our  southern  California  ports  and  Panama,  as  noted 
m  above  paragraph.  At  the  present  t  ime  t  here  is  a  very  small  amount  of  traffic  via  Panama 
compared  to  the  possibilities  under  more  favorable  circumstances.  Freight  by  this  route 
now  has  to  be  shipp<'d  to  and  from  San  Francisco,  thereby  adding  several  days  to  the  time 
in  transit  and  necessitating  considerable  extra  handling,  es.pecially,  as  is  often  the  case 
the  gooas  are  taken  to  and  from  San  Francisco  by  steamer.  As  to  Uie  Iwal  charges  to  and 
from  San  francus<-o,  we  find  this  is  in  part  or  whollv  absorbed,  not  adding  much  to  the 
tariff  rates. 

It  is  estimated  that  the  t-iriff  bv  the  way  of  Panama  averages  about  one-third  lower  than 
the  all-rail  rates,  but  to  offset  this  is  the  marine  insurance,  which  has  to  1h^  added  the 
extra  time  to  be  allowed,  and  an  added  risk  of  damage  and  leakage. 

The  amount  of  traffit  between  this  market  and  the  eastern  part  of  the  United  States 
coi;  d  undoubtedly  be  materially  increased  by  a  line  of  steamers  plying  between  Panama 
and  points  on  this  coast,  making  San  Pedro  a  rt'gular  port,  having  regular  saifing  dates  and 
operating  m  conjunction  with  the  Panama  Railroad  and  a  similar  line  of  steamers  plyimr 
between  Panama  and  New  York,  with  a  tariff  giving,  if  possible,  a  slight Iv  more  favorable 
ditlerential  in  favor  of  the  Panama  route  than  at  present,  to  offset  tlie  various  drawbacks 
of  this  route. 
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EXHTBIT  J   4. 

Cofy  of  Hat  ofgnestions  submitted  to  the  chamber  ofcmnmerce  of  Portland,  Oreg.,  and  answers 

thereto. 

Portland,  Oreo.,  March  28, 1905. 

Wliat  kind  of  freight  originates  in  Portland  and  the  vicinity  within  its  conin^ercial  radius 
for  shipment  to  the  eaeteni  part  of  the  United  States  and  Europe  i 

Estimate  the  amount  of  each  of  the  principal  articles  of  such  freight. 

What  part  of  this  freight  could  b©  successfully  transported  by  the  way  of  Panama  f 

Are  there  any  articles  of  such  freight  that  it  would  not  l)e  practicable  to  ship  by  the  way 
of  Panama?  If  so,  please  name  the  articles  and  the  reason  why  shipment  by  the  Panama 
route  would  be  impra<;ticable. 

What  per  cent  of  the  freight  that  could  be  successfully  shipped  by  the  way  of  Panama  is 
transported  by  that  route;  what  part  by  the  Straits  of  Magellan;  what  part  l)y  the  trans- 
continental railroads?  Jn  answering  the  above  questions  please  state,  if  practicable,  the 
per  cent  of  each  article  that  is  shipped  by  the  way  of  the  various  routes. 

Please  state  in  detail  why  any  part  of  the  freight  that  it  is  praciicahle  to  ship  by  the  way 
of  Panama  is  not  shipped  by  that  route. 

What  are  the  principal  articles  of  freight  shipped  from  Portland  to  points  east  of  the 
Allegheny  Mountains? 

Estimate  the  amount  of  each  article. 

What  are  the  freight  rates  charged  by  the  railroads  on  each  article  i 

What  is  the  time  consumed  in  transporting  freight  by  rail  from  P/)rlland  to  the  large 
eastern  cities—namely,  Boston,  New  York,  Philadelphia^  and  Baltimore^ 

What  are  the  principal  articles  of  freight  that  are  shipped  from  Porthmd  to  the  Missis- 
sippi Valley? 

Estimate  the  amount  of  each  of  the  principal  articles  of  such  freight. 

What  are  the  freight  rates  charged  on  each  of  the  principal  articles  of  such  freight  ? 

What  is  the  average  time  consumed  in  shippiiit;'  by  rail  to  point.s  in  the  Mississijjpi  Valley? 

U  any  freight  shipped  from  Purl  land  xo  the  Missis.sippi  Vallv-y  by  the  way  of  Panama  or 
the  Straits  of  Magellan^  If  so,  please  state  the  kind  of  freight,  the  amonm.  and  the  rates 
charged. 

Whar  are  the  priiK  ipal  articles  of  freight  n-ceived  at  Portland  from  Ktin)i)e,  the  ea.stern 
coast  of  the  United  Slates,  and  the  Mississippi  \'ulley  ? 

P^stimate  the  amount  of  each  of  the  principal  articles  of  such  freight. 

What  per  cent  of  this  freight  comes  by  the  way  of  Punama,  the  Straits  of  .Magellan,  and 
the  transcontinental  railroads? 

What  are  the  freight  rates  chareed  on  the  principal  articles  by  eaeh  of  these  rouie.s^ 

What  parr  of  this  freight  that  d<x's  no'  come  by  the  way  of  Panama  would  it  Ix;  prmUi- 
cable  to  ship  by  that  route  ( 

If  a  large  pari  of  the  freight  that  could  he  shippi'd  by  the  way  of  Panama  is  ship|)ed  by 
the  other  routes,  pl(>a.se  s'ate  the  rea.sons  whv  su(  h  shipment  is  made  by  other  routes. 

Is  it  essential  to  the  commercial  in  crests  of  Pori  land  that  there  should  l)e  a  line  of 
tniers  making  regular  schedule  trips  betwt^en  Panama  and  PortlamH 

What  .iimerican  steamship  companies  doing  business  on  the  Pa<'ific  coast  have  vessels 
that  would  be  equipped  for  hafuilmg  oHiciently  cargo  and  piusengei-s  between  the  Pacific 
ports  of  the  United  States  and  Panama? 

Is  there  any  American  steamship  line  that  would  establish  a  regular  serviie  Ix'tween  Pan- 
ama and  the  Pacific  coast  of  the  United  States  it  it  were  given  the  same  |)rivilege  as  to 
through  bills  of  lading  now  held  by  the  Pacific  Mail  Steamship  Company  with  the  Panama 
Railroad  Company?     If  so,  please  state  the  lines. 

Under  normal  conditiorus,  with  rates  fixed  upon  a  basis  of  rea.'^onabie  fom{)en.sation  for 
services  rendered,  would  there  be  sufficient  business  between  the  Pacific  and  Atlantic 
ports  of  the  United  States  to  warrant  the  establishment  of  a  tirst-<la.ss  line  of  steamers  to 
make  regular  schedule  weekly  trips  fi'>m  Pacific  coa«t  ports  to  Panama^  Plea.se  aiLswer 
this  question  in  detail,  giving  the  conditions  under  which,  in  your  judgment,  such  line 
would  or  would  not  be  successful. 

Is  there  any  freight  originating  elsewhere  than  at  Portland  and  brought  here  by  steam- 
ship companies  that  is  transported  to  the  eastern  coast  of  the  United  States  from  Portland 
by  rail?  If  so,  please  state  the  character  of  thig  freight,  the  amount,  the  place  where  it 
originates,  and  the  rates  charged  by  the  railroad  companies  for  its  transportation  a<,'roa8 
the  continent. 

Is  any  freight  of  this  character,  after  it  is  shipped  across  the  continent,  reshipped  from 
the  eastern  ports  of  the  United  States  to  Europe  ? 

Is  there  now,  or  has  there  been  in  the  recent  past,  any  freight  shipped  to  Portland  from 
the  eastern  coast  of  the  United  States  via  Europe?  If  so,  please  state  why  such  shipments 
were  made  by  that  route. 


282 


REPORT   OF   JOSEPH   L.  BR.STOW. 


In  answering  these  inquiries  it  is  desired  that  a  full  discussion  of  the  subjet^t-matter  of 
each  question  be  given,  so  that  each  aiLswer  will  present  a  clear  and  conipreheasive  state- 
mont  of  all  of  the  facts  tliat  have  a  direct  or  indirect  bearing  on  the  8ubje«'t.  ( 

State  any  obiectionij  tluit  the  commercial  interests  of  Portland  may  have  against  the 
present  rate-making  system  of  the  Panama  Railroad  Company. 

Please  make  any  siuiemenl  not  ciovered  by  the  above  queslions  that  you  think  may  b'ivc 
a  }>earing  on  the  subject  of  transport  at  ion  by  the  way  of  Panama. 

(Signed)  '  J.  L.  Bristow, 

Special  Funama  Railroad  Commissioner. 
To  the  President  of  the  Chambek  of  Commerce. 


The  Portu,ind  CuAMnKii  of  C-ommerce, 

Portland,  Greg.,  April  21,  1005. 
Hon.  J.  L.  BuisroWj 

Special  Faruima  Railroad  Cominis.'iiom'r, 

War  Department,  Wu.>ihington,  D.  C. 
Mt  Dear  Sir:  A<?ain  replying  to  your  favor  of  the  15th  instant,  in  which  you  a^jk  that 
the  answers  to  ((uestions  submitted  by  you  on  your  recent  visir  to  this  city  be  forwarded  as 
early  as  possible,  1  have  to  sa>  thai  1  liave  pleasure  in  .^lending  you  to-day  as  full  a  report 
on  all  the  matters  submitted  oy  you  as  it  has  been  possible  for  us  to  obtain  in  the  short 
time  allowed. 

Hoping  iliis  will  reach  you  in  time  for  the  compilation  of  vour  report,  1  have  the  honor 
to  bo, 

Yours,  very  respectfully,  \V  m.  U.  WiiEKi.wRjfuiT, 

President. 

P.  S. — You  will  not  overlook  the  fact  thai  all  (he  business  done  for  a  series  of  years  hv 
way  of  the  Jsthmib;  has  been  done  under  a  great  disadvantuirc.  The  nulroad  coiiipaiiv. 
having  control  of  the  Pacitic  Mail  Steamship  Compuny,  liiis  inlhienced  the  iixing  of  rates 
will)  a  view  lo  discouraging  business,  and  what  has  i)c<Mi  dune  under  such  circiunstances  is 
of  course  no  criierioii  of  wiiat  will  be  done  if  rea^sonable  rates  are  made. 


oni- 
1 


Portland,  Greg.,  April  26,  1906. 

Que>ii(in.   Whiu  kind  of  freight  originates  ir.  Portland  and  the  viciniiy  within  its  • 
niercial  radius  lor  shipment  to  the  eastern  part  of  ilic  United  States  and  Euro[)e^ 

Aaswer.  Liiml>ei,  wool,  grain,  hops,  salmon,  fruil  (green  and  dried),  camuMl  fruits. 

Question.   Kstimate  the  amount  of  each  of  the  principal  articles  of  such  freight. 

Answer.  The  shipments  of  IiuhImt  in  UWJI  to  points  in  the  eastern  part  of  the  United 
States  from  \Vashi»ig;on  and  Oregon  were  -t,SiJ2  carloads,  and  shingles  ."i.Uiti  larloads.  As 
the.se  shipments  emanate  from  I'oitland,  Grays  Harbor,  and  Puget  Sound  points  and  inte- 
rior mills  ii  is  impossible  to  segregate  tlieni. 

Grain. — Xo  regidar  movement.  On  account  of  abnormal  prices,  a  large  part  of  tlu- 
1004  crop  moved  east ,  but  usually  goes  to  the  Orient  and  Ein'ope  by  water,  so  it  necessarily 
could  not  be  estimateil. 

Hops. — rif'^A)  tons. 

Salmon. — 13,<S(X)  tons. 

Wool. — 10,(KK)  ions.  The  wool  crop  comes  from  the  eastern  pan  of  the  Stale,  and  is  not 
directly  tributary  to  I'ortland,  but  with  proper  ra'es  would  seejc  this  port  to  be  shipped  by 
Panama. 

Fruit  {grtcn). — 500  cars. 

."^'rji/m.— 4,500  tons. 

Canned  goods. — 700  to  1,0<X)  tons. 

Question.  What  part  of  this  freight  could  be  successfully  transported  bv  the  way  of 
Panama? 

Answer.  All,  except  fresh  fioiits. 

Question.  Are  there  any  articles  of  such  freight  that  it  would  not  be  pra"tical)le  to  ship 
by  the  way  of  Panama?  If  so,  please  name  the  articles  and  the  reason  why  shipment  bv 
the  Panama  route  would  be  impracticable. 

Answer.  Fresh  fruits  will  not  stand  transportation,  on  account  of  climate  in  the  Tropics 
and  the  time  employed  in  shipment. 

Question.  What  per  cent  of  the  freight  that  could  be  .succeasfully  shipped  by  the  way  of 
Panama  is  transported  by  that  route;  what  part  by  the  Straits  of  Magellan;  what  part  by 
the  transcuM'inental  railroads?  In  answering  the  above  questions  pfease  state,  if  pra<!ti- 
cable,  the  per  ceni  of  each  article  that  is  shipped  by  the  way  of  the  various  routes. 
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'    Answer.  Practioally  all  of  the  above  Is  now  sh'pped  hv  the  transc-i'ntinental  railroads. 

Question.  Please  slate  in  detail  why  any  part  of  the  freight  that  it  it»  practirable  to  ship 
by  the  waj'  of  Panama  is  not  shippeil  by  that  route.  5^< 

Answer.  There  is  no  ship  <  oniing  hero  from  Panama,  and  poods  would  have  to  be  shipped 
from  Portland  to  San  Franci^^co  and  reshipped  from  ihere,  the  cost  in  delay  of  wf-.ich  over- 
comes^ advantages  offered  in  ihe  way  of  lower  freights.  Wore  a  regular  steamship  line  insti- 
tuted from  Panama  to  Seattle  and  return,  that  would  make  regular  calls  at  this  port,  and 
were  the  rates  offered  such  as  were  enfoncd,  say  in  the  nineties,  and  the  railroads  should 
not  reduce  their  rates,  most  of  these  products  would  go  by  the  hsthmus.  If  the  railroads 
should  reduce  their  rates  to  the  same  proportionate  ciderences  that  now  exists,  the  ship- 
ments by  the  Isthmas  wt)uld  not  Ije  a,s  heavy. 

Question.  What  are  the  principal  artides  of  freight  shipped  from  Portland  to  points 
east  of  the  Allegheny  Mountains  J 

Answer.  Dried  fruit,  salmon,  hops,  canned  fruits,  and  vegetables. 

Question.  Estimate  the  amount  of  each  article. 

Answer.  See  page  1,  paragraph  2. 

Question.  What  are  the  freight  rates  charged  by  the  ruilronds  on  each  article? 

Aaswer: 

Dried  fruits. — Boxes,  carloads,  $1;  less  than  carloads,  $2,'J();  sacks,  carloads,  $1.20;  lesvS 
than  carloads,  $2.20. 

Salmon. — Carloads,  75  cents;  less  than  carloads,  $1.90. 

Uofii. — Ix'ss  than  carloads,  $2:  carloads,  $2. 

Canned  fruits  ami  rwtoWf^.— Carloads,  7.5  cents:  le.ss  than  carloads,  Sl.OO. 

Question.  What  is  the  time  consumed  in  transporting  freight  by  roil  Troni  Portland  to 
the  large  easiorn  cities,  namely,  Boston,  New  York,  Philadelphia,  and  Baltimore^ 

An.swer.  Two  to  three  weeks. 

Question.  What  are  the  principal  articles  of 
the  Missi-i^sippi  Vallev  \ 

Answer.  Dried  frail s.  hops,  salmon,  lumber, 
11104  crop  wheat. 

Question.  Estinia'c  ;hc  iiiiioiint  of  ea(  h  of  iht 

Answer.  Prunes,  4,."i<.K)  tons:  hops,  1  ,;i.",0  lous 
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and  to 
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stiHigles,  14,(K)(.)  cars.  As  these  siiipnient.'-  emuna'c  from  Portluiul.  Grays  Harbor,  and 
Puget  Sound  points,  and  interior  mills  it  is  impossible  to  segregate  them.  Fiesli  fruits, 
3,5(JO  tons;  canned  fruits,    GOO  tons. 

Question.  What  are  the  freight  rates  cliaiged  on  each  of  the  principal  articles  uf  such 
freight? 

Answer.  Dried  fruits,  boxes,  carloads,  $1:  le.ss  than  ( arloads,  S2.20;  sacks,  unloads, 
$1.20;  less  than  carloads,  .$2.20:  hops,  (a.ioads,  and  less  than  carloads,  S2:  salmon,  car- 
loads, 75  cents:  less  than  (arloads,  $1. TO. 

Luml)er  is  no!  shipped  in  less  than  carknd  lots.  The  rate  to  St.  Louis  and  common  })oijils 
is  52J  cents:  to  Texas  and  common  points  (Houston  and  GalvestonV  72^  cents. 

Canned  fruits  and  vegotai)les,  cailoads,  75  cents:  less  than  carloads,  $1.65  (average). 

Question.  What  ii  the  average  time  consumed  in  shipping  by  ;'ail  to  points  in  the  Mis- 
sissippi Valley  { 

Answer.  Two  weeks. 

Ques;ion.  Is  any  freight  shipped  from  Portland  to  the  Mi.'jsissippi  Vallev  by  the  way  of 
Panama  or  the  Stiaits  of  Magellan  i  If  so,  please  state  the  kind  of  freight,  the  amount, 
and  the  rate  charged. 

Answer.  None  at  present. 

Question.  What  are  the  principal  articles  of  freight  received  at  Portland  from  Europe, 
the  eastern  coast  of  the  Uiuted  States,  and  the  Mississippi  Valley? 

Answer.  All  kinds  of  merchandise. 

Question.  Estimate  the  amount  of  each  of  the  principal  articles  of  such  freight. 

Answer.  One  hundred  and  fifty  thousand  tons  all  told.  It  is  impossible  to  segregate 
them. 

Question.  What  per  cent  of  thus  freight  comes  by  the  way  of  Panama,  the  Straits  of 
Magellan,  and  the  transcontinental  railroads? 

Answer.  Est  i mated  2  per  cent  by  Isthmus,  8  per  cent  by  Straits  of  Magellan,  90  per  cent 
b    the  transcontinental  railroads. 

i^^estion.  W^hat  are  the  freight  rates  charged  on  the  principal  articles  by  each  of  these 
routM » 

Answer.  X&  all  grades  of  merchandise  are  brought  by  the  transcontinental  railroads  to 
this  port,  the  proptr  answer  to  this  question  is  to  refer  you  <o  the  westbound  tariff  of  the 
Tnuiscontinental  Freight  Bureau,  1  G. 

The  Isthmus  rates.—The  rates  via  the  Isthmus  are  20  per  cent  less  in  carload  lots  and  30 
per  cent  less  in  less  than  car  lots  than  all-rail  rates,  the  Pacific  Mail  Steamship  Company 
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\yo  piticticiilile  ((I  .-.flip  liy  tlial  routed 

An.swer.   Nearly  nil  ex<<.pt  peri.slialile  articles 

Hhimwwf  Iv'.l'''  ",!"'"*'  '""'^  '•',""'  '"''*''^''"  ^'"^'  '•'"''•'  '"'  ^•''i'l>'-''  l'^-  ^l"-  ^vav  ..f  i'anaina  i.s 

routl's  '       "'  ''"       '■  '     '"*'  ^"'"'  "'""""  ''•''■  "'"'''  ^*''P""'"'--^  i-""""l''  l>y  "tl'"T 

Answer.    I'lccaiise  (he  rales  u<ros.s  ihe  Istlniiu.s  have  l.eon  so  a.lju.st..,!  a.s  to  draw  tl...  I.ulk 

eort  I  y',y''  -•'■"'' '''/''''Y  /.^''•^^'ill<'''-"<i"l--"»""<i"ne,ial..ncarepr.Lc,i,allv  over- 
comes ,3  .hll.'r.;na.  in  timo  a  I.s..  r  bed  m  tnins[.ortati<.M,  iiuiriMe  ioMuaii.e,  .I'alin.',  breuku-'e 
and  doter.orat.on  fm.n  hnndhnfr  ,he  ^ouds   fn„n  ship  to  li.h.er,   li.'hter  to  pi^r.  and  ploV 

s  il,  n  ?  ,  l'!:."!' '"  /""!'  '■'"':  e'  '"n'  '''••'■  '"  ''^^'''^•''■'  "-'"•■'■  '"  ^'"l>  "t  Paoa.na.  and  fn,.n 
sli.p  to  pier  and  pier  to  .ship  at  San  Fianci.sco. 

QiJe.stion.    Is  it  e.s.senual  to  the  eon.ni<-rciul  i..tere,sts  of  I'orlla.id  li.at.  there  shoukl  be  a 
line  of  sLeaincs  niakinK'  re^'ular  seheduK-  trips  b..twee.,  Panama  an.l  Portland  < 
Answer.   Jt  certainly  is, 
Quest  ion    What  A.iicriean  steaiaship  counmnies  doin^  business,,,,  th..  I'aeifie  coast  have 

K;  \  '%"!.'*  ^-  ':'I"!W.>«"'  ^'•''  '",^"'H'"K  '■ffi'-i.'Mtly  ca.-o  and  pa.s.M.n-irs  b..>tween  the 
lacdio  ports  of  the  I  ...Led  States  and  Pa.iama^  .         ^  i  » 

An.swcr.  Se«i  answer  to  foHowinf?  (piestion. 

Question.  Is  there  any  A.ne.i  a.i  siea.nship  line  that  would  ..stal>lish  a  .(MMiiar  .service 
botweon  I'anaina  and  th«.  Pacific  coast  -.f  the  United  Stati's  if  it  we.-.-  criven  th.  same  r.rivi- 

te«ma''i;  ih*'*^  ;  '■'  *'*"  ''"I'"*?  "'"^  *'/''•'  ''>'  ^''"'  ^'^''  •'^''^"  '^t^-'^"'^l''P  (  ompa..y  witV  the 
I  auama  Ka.l.oad  ^on.pany  <     If  so,  please  ^tate  the  lines. 

An.sw(!T.  Do  not  know  of  any  at  i)re.sent,  but  if  the  contract  between  the  IVifir  Mail 
Steamship  Cmpany  and  the  Panama  Railway  Company  were  not  renewed,  and  a5iv  vessel 
owners  weie  allowed  .o  receive  freight  at  Panama  for  transshipment  to  Paeihc  eoalst  ports 

veasekw  "^.ffL""  \  ''"^"t^'  ''""•  '*"''■''  ''  '"'  ''"'''^^  '»  ""'•  "^"'^J  t'^*^^  "^-•^-  tl'au  one  li  e  of 
veRsets  would  bo  put  on  this  route. 

Question  Under  a.nna]  conditioas  with  rates  fixed  upon  a  ba.sis  of  rea,sonable  rom- 
KC  irJL7fr7'*r  'ffdered  would  there  Ik,  sufficient  business  l^etween  the  Pacific  and 
Atlantic  ports  of  the  United  States  to  warrant  the  establishment  of  a  first-class  line  of 
steamerB  to  make  regular  s«'hodule  weekly  t.ips  from  Pacific  coast  r^^vi,  to  Panama* 
niJUTj  ^"^^^f/bis  question  in  detail.giving  the  conditions  under  whirh,*in  you-  ludgnient, 
wch  Imo  would  or  would  not  l>e  successful.  uB"i«ui,, 
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Answer.  If  n  line  wcr*'  <'8tttbli8h«d  and  reasonable  rates  were  adopted,  there  m  ^  doubt 
in  our  mind  that  such  a  hue  would  rweivc  such  ample  patronat,'e  hh  to  Ite  al)le  to  maintain 
u  weekly  sailinf;  list  to  great  advantage  to  themw-iveM  and  lo  the  citizens  of  this  coast. 

Question.  I.s  there  any  freif^ht  origmatinK  ek-where  than  at  Portland  and  brought  here 
by  steamship  companies  that  is  tran8|jorted  to  the  eastern  coHst  of  the  United  States  from 
I'ortland  by  raiK  If  so,  pl(!a.s<'  state  the  character  of  this  frciglit,  the  nmount,  the  place 
where  it  originates,  and  the  rates  charged  l)y  t)i«'  railroad  companies  for  its  transt)ortation 
across  the  continent. 

.\n.swer.  Oriental  products,  teas,  fiilk,  spices,  matting,  works  of  art,  ric<',  sugo.  tapio<-c,  and 
sundries. 

Question.  Is  any  freight  of  this  character  after  it  is  ■  liipjH'd  across  the  continent  reshipiwd 
from  the  eii'^fern  ports  of  the  United  States  to  Europe  ( 

.Vrsswer.    1  cas  and  silks. 

Question.  Is  there  now,  <ir  has  there  Ix-en  in  the  recent  past,  any  freiglit  sliii)ped  to  Port- 
land froin  the  eastern  coast  of  the  United  States,  via  Kuroix- <  If  .so,  plca.se  .itatt?  why  such 
shipments  were  made  by  that  route. 

Answer.  Do  not  know  of  ai^y.  At  one  time,  however,  barley  was  shipjx'd  from  Portland 
to  K\in)pc  thence  back  to  the  Atlantii  coast  of  the  United  State.-. 

(Question.  .State  any  objections  that  the  coiinnercial  interests  of  Porthuul  nuiy  have 
H<rain.st  the  present  rate-niakinjK  ■'system  of  the  Panama  Uailroad  ("ompuny. 

Answer.  As  above  outlined,  it  is  our  opinion  that  the  rate.-,  now  in  fone  by  the  Panama 
rmite  are  so  adjusted  us  far  as  iliis  port  is  coiicenicd  us  to  druw  the  fitii^'ht  away  from  the 
raiiamu  line  and  to  tlirow  it  to  the  ull-ruil  lines. 

PIcuse  make  any  .statement  not  covered  by  the  iilxive  fiuestioris  that  vou  think  nuiy  have 
u  bearing  on  the  .sul)ject  of  ltan.sportati<m  by  tlie  way  of  laiiaina. 


ip  by  the  way 


Kx  III  HIT   J   ',. 

I  "/III  of  list  of'/iicsliofis  siihiiiUtnl  to  thf  ('hamhtr  ofCinnrnnre  ofTaeornn.  W'nsh..  nnil  tinsirera 
tlii/ilo.  (iiiil  Ittlti  <>J  Ml .   Willtdiii  ./on(<.  iins'iiliitt  lit  iIk  ilidnihir  nf  cnitiiurre . 

Skatilk,  Wash..  Mmrl,  ./O,  I0<)-',. 

Wliat  kiiui  <;f  frcighi  oritriiialc-  in  Tufoina  .-iiui  the  vicinity  within  its  coiumen-ial  radius 
U,v  shiiHncnt  to  the  ea.--iciii  part  of  the  United  Slates  imd  Kiin)[)e< 

Kstiniatc  the  amount  of  cadi  of  the  priu'  ipal  articles  of  such  freight. 

What  part  of  this  freight  could  be  succcN>ful!y  tran.sjx.rted  by  the  way  of  Panama^ 

,\rc  there  any  article-  of  such  freii^'hl  that  it  would  not  iw  practicable  to  ship  by  the  wav 
of  Panaiiia?  If  so,  ph-asc  name  the  artirjcs  and  the  reason  why  >liipnietit  bv  the  Panama 
mute  would  be  iiii[)racti<ai)le. 

What  per  cent  of  the  frei^'ht  tliat  could  i)e  successfully  shipped  bv  lh(>  wav  of  Panama 
i-  transpoi-ted  by  thi.t  'oute;  AVluit  part  by  the  Sliaits"of  .M'aj^cllaii '  What  [)art  by  the 
tninMoutinental  railroads'  In  answering  tlic  above  (piestions,  please  slate,  if  practicable, 
the  per  cent  of  cai  h  article  that  is  >hi|){)C(l  by  the  way  of  the  various  routes. 

Please  state,  in  detail,  why  any  part  of  the  freight  that  it  is  practicable  to  .shij 
of  Punama  is  not  shipped  by  that  route. 

What  are  the  j^rincijial  articles  of  freight  shipped  from  Tacoma  to  points  ea.st  of  the 
Allegheny  .Mountains f 

Estimate  the  arrrount  of  cacti  arfich'. 

What  are  flie  freight  rates  charged  by  the  railroads  on  ead'.  article? 

What  is  the  time  consiuned  in  transporting  freight  l)y  rail  from  Tacoma  to  the  large 
eastern  cities,  nam(>ly.  Hoston,  New  York,  l'hiladelp*iia,  and  Baltimore? 

What  are  the  princi[)al  articles  of  freight  that  arc  shipr>i(l  from  Tacoma  to  the  Mi.ssis  >ippi 
\allcy  ( 

Estimate  the  amount  t)f  each  of  the  principal  articles  of  such  freight. 

What  arc  the  freight  rates  charged  on  each  of  the  jHincipal  articles  of  such  freight. 

What  is  the  average  time  consumed  in  shipj)ing  by  rail  to  points  in  the  Mississippi  Valley? 

Is  any  freight  sliip|M'd  from  Tacoma  to  the  Mississippi  Valley  by  the  way  of  I'anama  or  the 
Straits  of  .Magel'un  <  If  .so,  plea.se  state  the  kind  of  freight,  the  amount,  and  the  rates 
charged. 

What  are  the  principal  artich's  of  fn'igbt  rei cived  at  Tacoma  from  Europe,  the  eastern 
coast  of  the  United  States,  and  the  Mi.s,si «sippi  Valley  f 

Estimate  the  amount  of  each  of  the  p.incipal  articles  of  such  freight. 

What  ptsr  c^mt  of  this  freight  comes  by  the  way  of  Panama,  the  Straits  of  Magellan,  and 
tho  transcontinental  railroacisl 

What  are  the  freight  rates  charged  on  the  principal  articles  by  each  of  these  routes? 
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What  part  of  this  freight  that  does  not  come  by  the  way  of  Panama  would  it  \Mi  pra<  tical.lo 
to  ship  by  that  r<»nt<i? 

If  i:  large  part  of  the  frfight  that  could  Iw  shipped  by  the  way  of  Panama  is  shipped  by  tlio 
other  roviien,  \)]vnm  state  the  reasons  why  such  shipment  is  made  bv  other  routes. 

Is  it  essential  to  the  oonnnenMal  mteresfsof  Taeoma  that  there  should  Ije  a  line  of  gtoamers 
making  rej^ular  schedule  trips  between  I'ananui  and  Taeoma  1 

What  American  steamship  companies  doing  business  on  the  PaclHc  coast  have  vessels 
that  would  N'  equipped  for  handling  eflicientiv  cargo  and  passengers  between  the  l'acifi<' 
ports  of  the  Ignited  vStates  iind  Panama < 

!s  there  any  American  steamship  line  that  would  efltablisli  a  regular  service  between 
Panama  nnd  the  Pacilic  coa-st  of  the  United  States  if  it  were  given  th'i  same  privilege  a-i 
to  through  biils  of  lading  now  hehl  by  the  Pacific  Mail  Steamship  Comi)any  with  the  Pan- 
ama Hailroml  Coinpany  1     If  so,  pica.se  state  the  lines. 

Under  normal  condi"ii.)ns,  wilii  rates  fi.xed  up(m  a  basi.s  of  rea-sonnble  compensation  for 
services  renciorcd,  would  there  be  suflicient  busmeaa  between  the  Pacific  nnd  Atlantic  pons 
of  the  United  States  to  warrant  the  establishment  of  n  firHt-clas,s  line  of  steamers  to  make 
regidar  schedule  tiips  weekly  from  Pacilic  coast  ports  to  Pnnamn  ?  Please  answer  this 
question  in  detail,  giving  the  conditions  under  whicli,  in  your  judgment,  socfi  line  would 
or  would  not  be  successful. 

Is  there  any  freight  originating  elsewhere  tlinn  at  Tacotim  and  l)rought  'lere  iiy  steam- 
ship  companies  that  is  transported  to  the  east(Mn  const  of  (ho  United  States  from'''Vorrift 
by  rail?  If  Pio,  please  slate  the  character  of  tliis  freight,  the  amount,  the  pince  wo.  re  if 
originates,  and  the  riii'>s  charged  l)y  the  railroad  companies  for  its  transportation  across 
the  contin(>nf . 

Is  any  freight  of  tiiis  che-\cter,  after  it  is  shipped  across  the  continent,  reshipped  from 

e  eastern  ports  of  tiu-  Ur.ted  States  to  Europe? 

there  luiw,  or  has  there  becMi  in  (!i(>  recent  past,  any  freiglit  stiipped  to  Tacomn  from 
'he  eastern  coast  of  (he  United  States  viu  Euiope?  If  so,  please  stale  whv  sucli  shipn>.ents 
wore  made  by  that  ro».,c. 

In  answering  these  in<|uiries  it  is  desired  that  a  fidl  discussion  of  the  subject-matter  of 
each  questiim  l)e  given,  so  that  eacii  answer  will  present  a  clear  and  comprehensive  state- 
niont  «>f  all  of  tlu'  fads  iliat  hav(>  a  direct  or  indirect  iieariiig  on  the  suiiject. 

State  any  objectioiH  iluit  the  t  oMiiiierciiil  iiitere-^ts  of  'I'aconia  may'  loive  agp.inst  the 
pre.sent  rate-making  system  of  the  Manama  Railroad  Uompany 

Pleas(>  make  any  •statement  not  covered  by  the  aiiove  (niesfions  that  you  think  mav 
have  a  bearitig  on  tlie  subject  of  transportation  Ity  the  way  of  Panama. 

(Signed)  .T.  L.  Bristow, 

Sppckil  Panama  Railroad  (Jornrnissioner. 
1  tlie  Pre.sidknt  of  tuk.  Uuamhku  of  Commkucb;, 

Tacomii,  Wash. 


i/iie 
Is 


T\coM\,W  .Ml.,  April  27,  1906. 
Hon.  Jc>sF,iMr  L.  liuisrow. 

Special  Pannnui  Railroad  Coinmisaioner, 

Washintjfon,  D.  C. 

Dear  Sip.:  In  addition  to  the  report  of  the  committee  appointed  by  the  Taeoma  Chamber 
'  Comiricrce  to  prepare  ans 
we  wish  to  add  the  lollowins: 


of  Coinnicrce  to  nrepaie  answers  to  your  interrogatories  concerning  the  Panama  Railroad, 


There  is  shipped  from  Taeoma  about  150  carloads  of  wheat  starch  per  annum  (80  per 
cenC  to  the  Atlantic  coast  and  20  p(>r  cent  to  the  Missis.- ippi  Valley),  at  7.5  cents  per  hun- 
dred, caiload  lot.s.  This  could  bo  shipped  to  advantage  by  way  of  Panama,  and  particu- 
larly by  way  of  the  canal.  The  starch  is  at  its  l>est  about  ninety  days  after  the  date  of 
manufacture.  Rchandling  will  not  hurt  it  except,  of  course,  in  cases  of  breakage.  (Ship- 
ments are  made  in  barrels.)  The  amount  shipped  to  the  Atlantic  seaboard  could  easilv 
be  shipped  bv  way  of  the  Panama  Railroad,  provided  satisfactory  rates  and  through  biU> 
of  lading  could  be  obtained. 

The  Taeoma  snclter  shipped  last  year  9,8.50  tons  of  copper  bullion  to  the  refineries  in 
New  -Tersey,  at  $14.50  per  ton  of  2,000  pounds,  in  carload  lots.  This  freight  could  be  sent 
by  way  of  Panama,  is  cheaply  handled,  can  not  be  injured  by  rehandling,  the  important 
consideration  being  whether  the  amount  of  money  the  bullion  represents  could  stand  the 
loss  of  interest  by  reason  of  the  additional  time  taken  for  the  transportation. 

N.  B. — The  Taeoma  Smelter  is  about  to  erect  a  copper  refinery  and  engage  in  the  manu- 
facture of  copper  wire  and  sheet  copper.  They  are  also  about  to  largely  extend  their  copper 
smelting,  so  that  it  is  probable  that  the  amount  mentioned  for  shipment  to  the  East  would 
still  be  continued. 
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Thpre.w  flhipped  from  the  State  of  Wiwhin^on  aboyt  'l.-'iOO  toas  of  hop«  pev  annum,  more 
than  one-fourth  from  this  city  and  county,  and  80  per  cent  of  the  entire  aniotint  is  shipped 
to  ( Jreat  Britain  or  Oerinany  by  rail  via  New  York.  Rate,  $2  per  hundred  to  New  York: 
$2  fiO  per  hundrfid  to  London,  warehouse  delivery.  The  balance  of  the  hop  crop  is  shipped 
fo  various  centers  of  the  United  States,  particularly  Milwaukee  and  St.  Ixixm.  Small  ship- 
ments are  made  to  I/ondon  by  water  via  Suer,  direct  at  $6.20  per  ton  of  2,000  pounds. 

All  this  could  be  .^ihipped  l>y  way  of  the  Panama  Canal;  but.  in  the  absence  of  a  direct 
stentiier  line  from  the  eastern  terminus  of  the  railroad  to  Great  Britain  and  F^iirope,  it  m 
floubtftil  if  any  could  be  ahipwd  until  the  canal  is  completed.  The  <|ueMtion  of  whether 
(he  numeroxis  rehandlin^'s  would  affect  the  shipment  of  this  article  could  only  be  determined 
affpv  experiment. 

There  are  ahi|)ped  from  Tacoina  east  by  rsi!  alwut  h.OOO  rarlnads  of  lumber  and  shineles 
per  annim).  From  the  State  of  VVashinpton  there  are  alwut  80,000  carloads  shipped 
per  annum.  Mo«it  >f  this  is  marketed  in  the  upper  Mississippi  Valley.  About  2,000  car- 
load.H  of  lumber  and  fi.OfX)  or  8,000  carloads  of  sliingles  are  marketed  east  of  the  Allegheny 
Mo\intaias.  Freight  rate:  Lumber,  10  cents  per  hundred  to  St.  I'huI;  shingles,  "rf)  cents; 
to  Chicago,  10  cents  additional  on  each,  and  to  eastern  points  tlie  full  local  freight  rate 
from  Chicago.  During  lake  navigation  the  rates  on  shingles  are  less  than  during  the  winter. 
It  is  not  at  all  probable  that  any  pert  of  this  can  be  shipped  by  way  of  ihe  Panama  Railroad 
by  reason  of  the  cost  of  handling  it,  ft  is  probable  that  all  of  that  consumed  immediately 
on  the  Atlantic  soaboarfl  could  be  shipped  by  way  of  the  I'anania  Canal;  i)ut,  by  reason 
of  the  cost  of  handling  luml>e'  and  shingles,  it  could  not  Ik*  sent  very  far  west  of  the  Atlantic 
.seaboard.  No  luivil)er  or  shingles  are  marketed  in  the  lower  .Vli.ssissippi  Vallcv.  The 
southern  pine  supplies  all  this  market. 

The  question  of  shipping  tlour  from  the  Pacific  coast  to  the  .\tlantic  c.iasf  is  one  of  spec- 
ulation. As  a  rule,  our  wheat  is  1 1  cents  per  Ixishel  lower  than  Chicago.  This  would  mean 
from  -tO  cents  to  o^  cents  less  per  barrel  on  flour.  Add  lo  this  dillVrence  the  cost  of  ship- 
pmg  flcur  from  Chicago  lo  the  Atlantic  seaboard,  the  Panaiua  Railroad  and  the  canal 
would  have  to  nuikc  a  rate  of  not  more  than  (K)  cents  per  barrel  In  mi  Tacoina  lo  ihe  Atlan- 
tic seaboard  in  order  to  .secure  the  business.  This  rate  could  easily  l>e  ijiven  by  the  canal, 
and  wo  think  it  rould  ;il.so  be  riiade  by  the  railroad.  If  rates  are  utade  wliich "will  permit 
our  flour  to  get  to  tli.'  east^'m  seaboard,  there  is  no  reason  why  we  should  ni>i  iipply  a 
stibstxntial  part  of  the  flour  consumed  east  of  the  Allegheny  Mountains.  Tin-  present  wheat 
production  trihurary  to  die  nulls  of  this  city  is  from  .">.') ,(')00 .000  to  ()0.<.)CK),t>H)  bushels  per 
unnum,      The  possible  production  would  l)e  over  l.')0.()00,000  bushels. 

The  total  pack  of  canned  salmon  for  Pugef  S<^)und  will  average  about  3,t)00  tons  per 
annum,  and  of  Ala-ska,  which  is  all  handled  and  shipped  through  Puget  Sound,  about  D.tKX) 
'ons  per  annum.  Of  this  amount,  1^00  tons  aic  shipped  to  the  Orient  '  waf(-r  and  2.200 
tons  are  ship[«  d  to  other  foreign  ports,  80  per  cent  of  it  to  Cireat  Britaii.  .nd  lOurope.  The 
rate  to  Liverjwol  is  $8.)i0  per  ton  of  2,2'10  poimds.  The  balance  of  nearly  lO.tXH)  tons  ia 
n>arketed  in  the  United  Stat"S.  It  is  impassible  to  give  the  localities  in  wjiicli  it  is  con- 
simied,  but  a  very  rough  estimate  would  give  about  2,t)(K)  tons  east  t)('  the  .MFeghenv  Moun- 
tains and  3,000  ttms  in  the  Soulliern  States.  The  rate  to  .St.  Paul,  Chicago,  and  New 
York  is  7")  cents  per  hundred  in  carload  lots.  Shipments  to  points  on  or  near  the  (Uilf 
coast  and  Atlantic  coast  could  be  made  l)y  way  of  the  canal,  and  {)racrically  all  of  that 
toOreat  Britain  and  Kin-ope  couhl  be  shipped  that  way.  The  (|uestion  of  shipment  by 
way  of  the  Panama  Railroad  would  depend  upon  the  facilities  lor  handling.  Too  much 
jarring  would  !)reak  the  Iwxes  and  cause  leakage  of  tlie  caas.  The  foregoing  and  all  tables 
concerning  salmon,  unless  otherwise  stated,  include  the  entire  State.  The  proportion 
shipped  from  Tacoma  wotUd  include  about  two-third.s  of  the  above  shipments  bv  water 
aud  about  one-half  of  the  amount  shipped  by  rail. 

About  .500  cai-s  of  frozen  salmon  and  700  cars  of  pickled  salmon  per  annum  are  shipped 
to  different  points  in  the  United  States.  A  rough  estimate  would  give  about  -f(X)  cars  of 
the  frozen  fish  to  New  York  and  about  one-half  that  amount  of  pickled.  These  are  .shipped 
in  refrigerator  cars.  Probably  none  would  ever  l>e  shipped  !)y  the  Panama  Railroad,  but 
[irobably  all  of  that  to  the  Atlantic  coast  and  Eurojie  would  be  shipped  by  tiie  canal, 
.'vbout  1,000  tons  of  smoketi  aud  pickled  sahxion  is  shipped  to  Hamburg  or  other  European 
points  by  rail  fi-om  Puget  Sound  in  refrigerator  cars  through  New  York,  the  rate  to  New 
York  being  .|1  50  per  hundred  on  frozen  and  75  cents  on  pickled  salmon. 

About  300  or  100  care  per  annum  of  fresh  fish  are  shipped  cast  from  Tacoma  in  refriger- 
ator cars,  iSO  per  cent  to  N^sw  York  aud  Boston.  Probably  uone  of  this  could  be  shipped 
by  the  Panama  Railroad  or  canal  on  account  of  time. 

This  is  to  be  considered  as  part  of  aud  annexed  to  the  report  of  our  committee,  hereto 
.Attached,  which  is  tnade  a  part  of  this  report. 

Respectfully  .submitted. 

Tacoma  Ciiambkb  ok  Commerce  and  Board  of  Trade, 
WtixiAM  JoNKS,  President. 
0.  S.  Whitehousb,  Secretary. 
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,  „  „,  „  'TACOUA,W/m.,  April  PO,  jyOii. 

J.  S.  VVuiTr.llOUHK,  Ebd., 

Sec/ctary  Taeoma  Chamhtsr  of  Commerce,  City  . 
Dmar  Sm:  Vour  cominittop,  appointed  for  tho  loiwidorarioi,  .,:  piirticulars  w.Ked  fcrhv 
lion.  J.h.  Briatow,  sprcial   Panaiiia  Kailmad  (^oiumisniootr,  ifnsmuch    »/*  ii  tends  to 
atlcct  the  rommerc«  of  Taeoma  and  vicinity,  bop  to  r»*p«)rt  a«  followB: 

With  tho  vitnv  of  condensinf!;  our  report,'  wo  fiavB  prepared  our  remarks  uudar  variouH 
beadmgs,  ei\ibracing  in  oarh  a  numlwr  of  tho  qurationw  p.,keH  but,  of  course,  they  onlv 
lucluue  the  (luasiicns  which  appear  to  Moi^g  to  the  jartit u!ar  groupint;;  wo  ha\e  made: 

i:^hpmenti  fror^  Tac<rma  eauiward  to  i>oints  in  VnHfd  States  and  A'vrop.— Tliese  princi- 
paJly  'onsist  of  lumbor,  latJi,  shiiiglcH,  various  manufacturvH  vf  v.oiyd,  bullion,  wheal ,  barlcv, 
flour,  wheat  starch,  hops,  apploH,  and  salmon.  Wn  8ul<niit  h-rcith  Rn  analysis  of  our 
harb«)rmaMter'H  reporf  for  I'M,  from  which  can  be  >?ot  a  fairly  accurate  idea  of  the  quantity 
of  each  of  il.cHe  articles  shipptul  by  water.  Of  -ours*?,  the  harlwrraaster's  report  embmccs 
a  wider  held  than  the  one  included  in  our  report,  but,  in  a  mnm^,  h\l  of  his  nnwrt  haw  »i 
bearing  on  the  question,  seeing  that  a  con.  idc ruble  quantity  of  our  shipments  to  and  front 
the  Orient  originate  from  or  terminate  in  the  Eastem  Stat"'?. 

Li  our  opinion,  under  present  cci'vlitions  (here  is  very  little  of  ilus  freight  which  could 
sucwssfMlly  be  t  ranspi;rt(  (I  by  way  of  Pananifi.  The  diflicul^ies  in  the  way  are  the  necesait  v 
of  so  many  nhni.dlings  ,>i  frei|:^ht  l)y  thi.s  route,  which  Is  a  matt-r  of  ve-y  s<-riouH  consider- 
ation for  nnv  sbipf  er,  but  ;nore  especially  for  thosti  who.s«  g(x>«ls  in  the  rehandling  might 
be  subjected  to  breakage,  leakage,  etc.,  tli'is  causing  excessive  .shortage.-,  v/hich,  with  only 
one  handling  nt  point  of  .shipment  and  aiK.ther  at  point  of  discharge,  would  be  practically 
avoided.  This  .onld  [)racf ical'y  exclude  su(;h  freight  as  grain,  flour,  :-anned  salmon,  and, 
to  a  lesser  extent,  probeidy  lumber  ;)roducts. 

As  to  the  percentage  of  the  total  freif^.'if  shipped  under  above  heading,  it  is  rather  diffi- 
cult to  arrive  at  what  .s  no,"  gonig  by  the  various  routes,  but,  approximately,  v/e  would 
say  Ujc  following  is  net  out  of  ihe  way: 
^ot  to  excecfl  1  pei-  i-ent  by  I'nnutna  route. 
-About  59  per  ccn»  l)y  Cape  Horn  or  Straits  of  Ma^'ellan. 
About  iO  per  cent  by  railroad  overland 

A  larger  lu-rccntHfje  than  the  hIiovc  has  undoubtedly  gon ^  overland  <lurng  Jl)()4,  but  this 
mus*  bo  <'oii.sidcred  exceptional,  as  it  %vas  brought  about  by  a  f)h»'nomenal  demand  fur 
our  wheat  and  flour  in  tl)'»  Middle  and  Ea.stern  States.  Th'is  under  ordinary  conditions 
would  not  b»  lepcatt.i. 

What  p-n-nlag,  of  this  freight  could  succes;ifi:!!y  be  tiansported  by  wav  of  Panama  is 
an  open  (|iiestion.  'i'lu  pt-rcentuge,  however,  in  ou''  opinion,  could  no  d-v.b't  l>e  materially 
inc.eased  with  better  hantUing  facilries  at  the  Isthmus.  This,  however,  would  only  apply 
to  shipmeicS  to  the  eastern  seabonr  ],  for  until  the  Panama  Can.il  is  an  accomplLs'ied  fa(-t 
shipments  to  Europe  v,iil  cont.nue  t(  go  'y  sail  ard  f'team  by  the  Cape  Honi  rv>ute  and  by 
steamer  via  Suez  Canal. 

Shipments  to  eastern  seaboard,  L  nited  Stati'—Thoiv}.  are  principallv  lumber  and  its 
products,  bullion,  canned  .salmon,  fresh  fish,  hops,  fl;)ur,  starch,  cascare'  bark,  aiid  apples. 
Tho  time  consumed  -i  transporting  these  by  rail  to  t;M;  f  vstem  seabfiiid  is  from  three  to 
four  we^ks. 

From  statistics  beside  you  y^ou  can  no  doubt  fill  in  the  approximate  quantity  of  eaci;, 
as  called  for,  and  ks  to  the  freight  rates  we  lyave  you  to  get  tliis  data. 

Shipments  to  Mrssissipjn  P'a//< //.— Theso  are  principally  lumtw^r  and  its  pi- 'Uicts,  canned 
salmon,  fruit  (inchuling  considerable  shipments  of  small"  fruits,  such  as  blacKborries,  rasp- 
bnerries,  etc.).  i,  liiculars  to  be  filled  in  from  your  statistics,  as  well  as  data  .  ?g«rding 
railroad  rates  of  freight. 

Thesti  .shipments  all  go  i-ast  by  rai'road.  There  are  no  shipments  to  this  territory  going 
by  way  of  Panama  or  Straits  of  Magellan. 

Shipments  from  eastern  seaboard  of  United  States,  Mississippi  VJley,  and  Europe  to 
Taeoma. — Tncje  are  principally  as  follows; 

From  E«.stem  States:  Steel  raUs,  pig  iron,  and  other  products  of  iron,  such  as  steel 
beams,  bili^ts,  etc.;  tm  platefi,  hardware  of  ail  kinds.  jjro<eries,  chemicals,  drugs,  and 
other  aitH-Jr^:  of  various  description,  and,  in  fact,  a  good  lino  of  most  of  our  wholesale  and 
jobbLig  stocks,  including  Jry  goods,  wagon';,  Iiamesa,  etc  ,  besides  those  already  mentioned. 
Vrox.  Europe:  (Jemeat,  pig  iror,  steel  rails  and  other  products  of  iron,  salt,  fire  bricks, 
fire  cky,  chemicals,  etc. 

A  mere  fraction  of  this  freight  from  Eastern  States  comes  by  way  of  Panama,  and  prob- 
ably 2  per  c«nfc  ccmef  by  way  of  Straits  of  Magelkii.  The  balance  comes  overland  by 
railroad. 

All  of  the  freight  from  Europe  comes  by  sail  round  Cape  Horn  or  by  steamer  by  way 
of  Suez  Canal.  The  same  reasons  hold  good  for  shipment  from  the  eastern  seaboard  via 
Panami.  Railroad,  as  we  have  stated  above  in  connection  with  shipments  from  here  to 
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the  oMtem  waboard,  but  wo  hold  the  opinion  that  «hipm.'nt«4  of  fnight  weatw^'d  from 
tho  ."afltfim  iM>a|M>ar({  could  be  nmHidorablv  incrpawd  by  tfio  Panama  iomp,  w.th  bett«r 
handling  facilities  at  the  IsUimus  and  a  direct  steamship  .>«*rvipe  from  them  north  to  the 
variouH  points  on  the  Pacific  coant.  Howovei,  hs  Iouu;  as  (onditions  oxint  m  a'  pren«nt, 
whereby  the  connecting  HteamHhip  lino  from  Panama  onPv  brin«H  the  goodH  to  San  Francisco, 
from  which  poin;  they  are  transstiipped  north  to  Tacoma,  we  do  not  think  th(  it)  ia  much 
chance  of  succeiwrfully  developir*;  thi.i  busineHH. 

Kegardiiig  neceswity  and  practicability  of  operating  line  of  steamers  between  Panama 
and  Pacific  coast  |K)rt,H,  it  is,  in  Ofr  opinion,  not  e.sH«>ntial  to  the  commercial  int(  rests  o* 
'I'acoma  that  there  Hhoiild  bt^  a  line  of  steamers  making  regular  schedule  trips  Iwtween 
Panama  and  Tacoma  as  conditions  exist  to-day,  but  it  would  l)o  an  advantage  to  have  .such 
n  'inc.  In  our  opinion  there  is  not  sufiicient  business  in  sight  at  present  to  justify  the 
e)7tal>lishment  of  a  fimt-<'lass  line  of  steamers  to  make  regular  weekly  thps  between  Pa<"ific 
(•oH.st  ports  and  Patiania  to  be  operated  by  an  individual  steuni.ship  line  Tlie  ag,:rrcgate 
(»f  tonnage  now  carried  would,  in  our  opinion,  offer  uo  inducement ;  but ,  as  we  have  nlrcady 
indicated,  with  more  attractive  facilities  at  PanHiiia,  and  with  an  as,>»urance  that  such 
steamship  line  would  call  at  all  of  the  principal  cities  on  the  Pacific  coasi,,  we  Ixliovo  there 
is  room  for  a  con.Hideiablo  extension  of  this  connnerco. 

We  do  not  know  that  there  is  any  stesmship  line  which,  if  ^ivr'u  the  same  privilege  of 
through  bills  of  lading  as  the  Pacific  Mail  Steam.ship  Company,  would  establish  a  rcgxilar 
.servi«'e,  but  wn  suggest  the  names  of  the  American-Hawaiian  Steani'^hip  Company  and  the 
Pacific  Coast  Steam  4iip  Company  as  having  vessels  now  trading  in  these  waters  sufliciently 
equipped  to  filter  this  trade. 

There  are  considerable  shipments  originating  in  the  Orient  (onstaiitiy  pas.sing  through 
this  port.  These  include  ten,  iiiatiing,  hemp,  silk,  and  other  Chinese  and  Japanese  wares, 
l-'ul!  particulars  of  the.se  will  Im>  found  in  the  analysis  of  the  harbormaxtcrV  report  already 
referred  to.  They  all  go  east  l)y  rail  mo-st  of  them  on  a  throuj^h  bill  of  huling  from  the 
Onent  — .shinnunt  being  made  i)y  the  regular  steamship  lines  linviug  trnlHc  arrangements 
wi*'i  the  railroads. 

There  has  in  the  rt>cent  past  i)ccn  no  freight  shipped  to  Tacoma  from  (he  casti^ni  sea- 
lumrd  of  the  United  States  via  Kuro{)o. 

'reneral  nmorkn.- Tho  general  s«'ntiment  prevailing  with  us  appears  to  be  that  as  long 
•IS  the  present  arrangement  with  th;'  Pacifii-  Mail  Steamship  Company  is  operative  the 
Panama  route  will  be  of  little  .service  to  the  North  Pacihc  coast  outside  of  California,  and 
the  remedy  suggested  is  that  our  (lovenunent  throw  the  ports  and  facihtics  on  botb  the 
At'antic  and  Pacific  sides  of  the  Panama  Railroad  ojs'ii  to  the  competition  of  all  steamship 
lines  willing  tv)  '•ompete  for  freight  to  and  froiu  these  points.  We  do  not  know  whether 
or  not  th;.'.  is  prttcu;ul<le  at  this  stage,  having  in  view  (hat  a  good  deal  of  development 
woVild  l)e  requMcd  to  bring  about  volume  worth  competing  for.  Believing  that  compe- 
i*  ion  is  the  lue  of  trade,  it  is  natural  to  a.ssume  that  this  course  would  bring  about  increa.se 
( f  trafTic  sooner  than  any  otiier. 

By  .some  the  view  has  Ix-cn  forcefully  advocated  that  our  Ciovemmcnt  pnvure  and 
aiwume  control  of  a  line  of  st camel's  to  run  between  Panama  and  all  north  Pa(  die  ports, 
thereby  8«M'uring  control  of  both  an  Atlantic  and  Pacific  stcam.ship  .s<'rvi;  e  to  operate  in 
connection  with  the  Pr.nama  Railroad,  the  object  being  to  u.se  this  freight  route  as  a  lever 
to  regulate  any  oxce.s.sive  rates  charged  l)y  railroads  on  overland  freight,  a  difHculty  the 
solving  of  which  appears  to  be  a  vexed  question  at  this  timt>.  We  would  not  care  to  defi- 
nitely recon.mend  this  course,  but  it  has  its  merits,  and  we  believe  is  well  worthy  of  our 
Ciovemment's  full  consideration. 

Respectfully  submitted. 

L.  G.  Pattullo. 
C.vRi,  L.  Stebbins 
Louis  W.  I'k.vtt. 

How  Tacoma's  ocean  commerce  has  grown  during  tlni  last  six  years  may  be  shown 
from  a  comparison  of  th(i  hi; rbor  master's  reports  from  1899  to  1904,  inclusive.  These 
reports  may  be  briefly  summariied  as  follows: 


Year. 

Inward 
cargoj.s. 

58. 607, 190 
9,a58,325 
11,495,859 
12,544,865 
16,531,055 

Outward,    i 
cargoes. 

$12,195,915 
14,858.507 
22,904.877 
27,886,800 
24,719,789 

Total  oceaii 
commerce. 

1S99 

i 
1 

$20,80.3,111 

19<:0 : 

2.%  916, 822 

1901 ! 

34, 400, 730 

1902 i 

40,43l,6frS 

190^..      ..                 1 

41,250,84^ 

1 
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It  will  be  obiierved  from  thorn  (igtirfts  that  there  htn  \ttmn  »  st^Mly  progreM  in  th#»  orcnti 
commerce  of  the  port  of  Tiwoma,  except  during  the  v<-ar  1903.  Thb  WM.due  to  the  nhniik- 
Age  of  the  wheat  crop  of  1902.  During  the  year  im  the  iihipment«  of  wheat  fiwn  Tacoiim 
amounted  to  1 1,829,093  buahels,  value<l  at  18,086,206.  The  wheat  crop  in  eastern  W»mIi- 
ISf^^'^f** '"  }^^  amounted  to  3S,im,{m  bushel.,  b  1902  aggr«gatMl  a  trifle  leaa  thai. 
20,000,000  bushels,  and  the  exports  of  wheat  from  Tacoma  during  the  year  1903  amount.d 
to  only  3  8.'W,900,  valued  at  •3,074,2M.  As  will  be  *»cn,  this  >om  in  wheat  exporta account*  ( I 
for  the  $6,000,000  decreane  in  the  ocean  commerce  of  the  port  in  1903,  other  gains  and 
l^SS***^"'  balancing  each  other.  'Hje  year  1904  shows  no  improvement  over  the  vcm 
1903  m  the  itenr  of  whcnt  exports.  ()n  the  contrarv,  the  wheat  exports  for  1904,  includ 
ing  coa8twi8<»  shipments  lo  Califomift,  iirnounted  to  2,«<>2,838  bushels,  valued  at  12  357  601 
Here  is  a  falling  olF  in  Hhipments  (.f  wheat  of  neariy  l.(K)0,000  bushels,  and  a  loss  in  value 
of  mora  than  $700,000,  u.s  compared  with  HKW,  which  wi.m  an  exceptionally  light  seatwin 
m  wheat  exports.  "^ 

T^is  is  accouiited  for  by  the  fact  that  for  the  first  time  in  the  commercial  history  of  the 
Faafic  Northwest  the  wheat  of  the  inland  empire  hus  Inwn  in  great  demand  for  shipment 
to  Minneapolis,  Chicago,  and  other  enstern  cities,  owing  to  the  failure  of  the  wheat  crop 
of  the  vioner  Mississippi  and  Missouri  River  valleys  in  1904.  It  is  estimated  that  not  less 
than  16,000,000  bushels  of  wheat,  which  would  otherwise  have  come  to  tidewater  at  Tacoma 
and  Portland,  have  already  been  Hhippcd  east  by  rail,  or  are  now  being  hold  in  railway 
warehou-ses  awaiting  shipment.  A  lai-go  nhare  of  this  ir>,()00,f)(Ki  bushels  of  inland  eninirV 
wheat  was  purchased  from  the  farmers  by  the  Tacoma  grain  deolers  and  sold  by  thcni 
for  eastern  delivery. 


WHKAT   SmrMENTS   FI.UCTUATE. 


iTop  ^nd  thf 


Wheat  shipments  fluctuate  from  year  to  year,  according  to  the  size  of  the  cro 
nature  of  th«<  market.  Tacoma  is  the  most  favonibly  located  oort  in  the  i'acilic  Northwest ; 
has  the  Iwst  facilities  for  the  haiitilinj^  of  wheat  for  export,  aiid  leud.s  ail  other  ports  in  this 
section  of  the  country  in  the  volume  and  value  of  its  wheat  and  wheat-flour  shiiunents.  The 
following  fgures  show  tho  volume  and  value  of  wheat  shipments  by  water  from  Tacoma  1)V 
years,  siiu^e  I.SIH):  '    " 


Yenr. 


Wheat. 


Value. 


,_„-  liusheU. 

}*S ;l,H13,780  ! 

1"04 ;...,        2,892,838  | 


12. 428,  ;W.  I 
2,524,2;}t; 
6,32<.>,H2'.' 
8.086,2()t. 
2, 367,  .501 


Of  the  shipments  of  wheat  from  Tacoma  in  IfXM  more  than  1,000,000  bu.shels  were  shipped 
a.stwise  to  California. 


WATER  SUII'MBNTS  OF  FLOUB. 


Wlieat-flour  shipments  in  1U04  were  somewhat  less  than  in  either  1902  or  1903,  but  were 
more  than  double  in  quantity  and  value  the  flour  shipments  from  Tacoma  five  years  ago 
The  harbormaster's  record  of  shipments  of  flour,  foreign  and  coastwise,  from  the  pott''ol 
Tacoma  during  the  last  six  years  is  as  follows: 


of 


Year. 


Flour. 


lOQQ  Barrels. 

\Wi  1  500,979 

\^. 738,937 

\^l 024,744 

}S^? 1,361,224 

J~5 1.294,627 

^^^ 1,013,933 


Value. 


$1,517,740 
2,175,173 
2,653,516 
4,039,543 
4.685,587 
3,857,925 
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rAHUi)  MHIPMnNTH  Of   LUMBRR. 

Ttio  carKo  nhipincnU  of  hinibor  from  the  port  of  Tacoma  during  the  Wt  six  yeara,  in 
(piaiitity  and  value,  were  aH  followti; 


Year. 


lOU). 
1901. 

\\m 

ltNI3. 
IWM. 


Lumbflr.     '     ValiM. 


Fftt. 
82,472,580 
77,818,657 
78,810,2(Vi 
108,  tl45, 304 
121»,0;*»;,317 
'J5. /17,035 


I.)  1 7, 356 

022, 640 

71t7,35a 

1,179,027 

1,7:15,018 

1,065,827 


The  condition.'^  which  have  a(T»<'tcd  the  lumber  inilLs of  the  IVKic  Northwest ,  and,  indee«l, 
of  all  Hoctiona  of  the  country,  during'  the  year  MKH,  jiaturitlly  produced  their  efTect  upon  the 
carKo  shipments  from  thi.s  iwrt,.  A  do*  line  of  :W,00(),00()  feci  m  the  .siiipmentH  from  Tacoma 
is  about  in  proportion  to  the  decreased  output  for  the  yenr,  and  fairly  reflects  the  tempo- 
rary Hlackpx-ss  which  1904  witnessed  in  the  lurnlwr  trade.  It  will  be  .seen,  however,  that 
'rucoma's  cargo  shipments  of  lumlwr  in  19()4  exceeded  by  more  than  ir),()00,(XX)  feet  the 
record  of  any  previous  year,  with  the  exception  of  19()2  and  HKKH,  when  (ho  demand  in  Cali- 
fornia and  abroad  was  the  heaviest  ever  known. 

SHIl'MKNTS  OF  GOAL. 

The  following  is  the  record  by  years  of  coal  shipments  from  the  port  of  Tucoma  during  the 
]tt.slbix  years: 


Year. 

Coal. 

Tona. 
470,  ZU 
007,164 
(««,  100 
375, 183 
488, 725 
403,530 

Value. 

1S!K) 

$l,4f)l,0;i2 
1,833,189 
2,01.3,637 
1,227,005 
1,028,014 
1,300,088 

\m) 

l!K)l 

lit02 

\w.\ 

liHI4 '.'.'."... 



Coal  is  also  one  of  the  natural  products  of  western  Washington,  which  seeks  an  outlet 
through  the  port  of  Tacoma.  Cargo  shipments  of  coal  from  the  port  of  Tacoma  \v  1904 
niiiounted  to  403,530  tons,  vnlucd  at  $1, ;«;)() ,089.  Of  this,  v>,815  tons,  valued  at  $43,247, 
were  exj)orted  in  sacks  to  foreign  countries,  while  the  balance  of  393,715  tons  repre.sents  the 
sliipnicnts  coastwise  to  San  Francisco  and  other  American  ports.  Coal  shipments  show  a 
decrease  of  75,000  tons,  as  compared  with  the  shipments  in  1903,  and  an  increase  of  28,000 
tons  as  compared  with  1902.  There  is  no  overlooking  the  fact  that  the  California  market  for 
the  coal  of  we.stem  Washington  has  been  seriously  affetted  by  the  discovery  of  oil  in  south- 
cm  California  and  the  increase  in  its  use  for  fuel  purposes. 

ENORMOUS  THAFFIC  AT  TIIE  SMELTER. 

The  largest  and  most  important  item  in  the  ocean  commerce  of  the  port  of  Tacoma  during 
the  last  year  was  the  receipt  of  ores  and  concentrates  at  the  Tacoma  smelter  and  the  ship- 
ments of  bullion  therefrom.  The  enormous  sum  paid  by  this  single  manufacturing  concern 
for  ocean  and  railway  freights  is  shown  in  the  first  section  of  this  issue,  on  page  5.  The  har- 
bormaster's records  show  thai  during  the  year  the  bullion  shipped  by  water  from  the  smelter 
was  valued  at  $4,293,280.  This  item,  the  largest  item  in  the  detailed  statement  of  outward 
cargoes  shipped  from  this  port  during  the  year,  represents  the  product  of  a  single  industry  in 
this  city.  It  exceeds  in  value  the  shipments  of  flour  from  this  port  by  more  than  $400,000, 
and  while  the  later  represents,  to  a  considerable  extent,  the  value  of  the  product  of  Tacoma 
mills,  it  includes,  also,  floUr  shipped  by  rail  to  Tacoma  from  Portland  and  interior  milling 
points;  but  the  bullion  shipments  from  the  Tacoma  smelter  represent,  as  before  stated,  the 
contribution  of  a  single  Tacoma  industry  to  the  ocean  commerce  of  the  port.  Ab  most  of 
the  ores  received  at  tne  smelter  are  brought  by  water  to  its  wharves,  it  is  ^.Iso  evident  that 
this  item  must  represent  a  large  share  of  the  inward  cargoes  received  at  Tacoma. 
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SHU'MENTS   OF   CANNED   SALMON. 

During  the  year  190/,  319,227  ca-ses  of  canned  salmon,  valued  at  $1,996,757.  were  exporl-d 
from  the  port  of  Tacoma.  The  solmon  exported  from  this  port  is  either  canned  on  ilip 
sound  or  at  Tkitish  Columbia  or  Alaska  canneries,  and  is  assembled  at  Tacoma  for  distril)u- 
tion. 

SHIPMENTS   OF   BAKLET. 

Another  item  of  a  Washington  production  which  makes  a  fair  sliowing  in  the  harl)or- 
master's  report  for  1904  is  the  export  of  ,541,8or)  bushels  of  barley  crrown  in  eastern  Washing- 
ton,  valeud  at  $.'{20,94:?.  " 

MERCHANniSR   FOR    AI.A.SKA. 

The  jobl>crs  of  Tacoma  have  a  large;  trade  in  Aluskn.  The  recunis  of  the  harbor  master's 
office  show  that  during  the  year  1904  merchandise  lo  the  value  of  $812,579  was  shippetl  to 
Alaska  from  this  port.     Under  a  recent  chang<>  in  the  law  it  is  necessary  to  obtain  shippiiii; 

Eermits  in  order  to  transjiort  rrerchandise  to  tlu"  noncontiguous  territory  of  the  Unitnl 
tfitcs,  and  manifests  are  filed  at  the  custom-house  when  the  permits  are  applied  for.  Dur- 
ir^  the  last  two  years  there  has,  therefore,  been  an  accurate  and  reliable  record  of  shipments 
from  Alaska  to  Puget  Sound,  and  vice  versa.  The  trade  of  Alaska  is  shared  ijv  the  whoK- 
salers  and  jobbers  of  Seattle,  San  Francisco,  Tacoma,  and  Tortland. 

LOCAL    OniCIN'    or     lliAKFir. 

Tn  the  foregoing  partial  review  of  some  of  the  principal  articles  whicb  enter  into  the  ocmui 
traOic  from  Tacoma.  nothing  has  been  mentionetl  which  is  not  a  native,  product  of  the  region 
of  which  Tacoma  is  the  natural  assembling  aiul  (li-ilrii>uting  point.  While  liicsc  items  (hMiot 
by  any  means  represent  the  full  share  (,f  the  outward  cargo  's  fron;  this  port  which  origiiuuc 
in  the  section  of  the  country  triliutary  a.  Taconui,  the-;  aic  stitlicient  to  show  that  the  great 
bulk  of  the  traffic  is  of  local  origin.'  The  shipments  in  HX)!  of  bullion  from  tb"  Tacoma 
smelter,  wheat  and  wheat  flour,  .salmon,  coal,  lunii  er,  barley,  and  general  nieiciiandi.se  to 
Alaska,  amount  in  value  to  $1(),()10,(X)I,  as  follows: 


Articles. 


Quantity.        Value. 


Bullion «;4  .)f,'. 

Flour liarrc'ls. '.  " 

^'hotit  husiicls . . 

Camiea  .salmon cast's 

C'oal- ". .'.".  ;.".■.'.".' .'.'.tons; '. 

Luinbor f(,,,t 

Barley !!^!' !^!' !!inishols;; 

(iencral  increhandi.se  to  Alaska 


l.ni:i,<i:<;t 

2.S'.i-J,K'lS 

y."),  7 17. 1  a". 

.041.8."),") 


.'Ml 

;i,8n7.*ij." 
•2.:i."i7,,"j!i 

l.'"J0.7.'>7 

l.lWli.OS'.i 

l,Oti;i.72S 

3-.>(),'.M.i 

812,  .■);•.' 


Total  i-Righi-  item.s) ] ,3, 010, wii 


The  total  outward  cargoes  from  Tacoma  during  the  year  1904  were  valued  at  $24,719,78','. 
The  foregoing  items  represents  ('5  per  cent  of  the  total  shipments  of  merchandise  by  walcc 
from  this  city.  This  is  really  a  remarkable  showing,  as  it  indicates  that  far  more  than  twi- 
thirds  of  the  total  cargoes  which  are  carried  from  th's  city  originate  in  Tacoma,  or  in  tin' 
country  tributary  to  it,  and  represent  the  native  products  of  the  Pacific  Northwest— prod- 
ucts of  the  farms,  the  forests,  the  n.ines,  and  the  waters.  To  a  very  considerable  extent, 
also,  these  native  products  have  Leen  increased  in  value  prior  to  the'ir  shipment  by  manu- 
facture in  the  mills  of  Tacoma  into  lini.shed  products. 


OTirER    AnTICLF:s   OF    LOCAL    PRODUCTION. 

There  are  many  other  articles  of  native  production  which  enter  into  the  statement  of  out- 
ward cargoes  from  this  port.  Among  them  may  be  mentioned  oats,  flaxseed,  cattle  and  hides, 
potatoes,  box  shocks,  hay,  feed,  c«dar  poles,  salted  meats  and  fish,  mutton,  bottled  beer, 
furniture,  hops,  and  other  products,  which  amount  ia  the  aggregate  for  the  year  to  many 
hundred  thousand  dollars.  Exports  of  produtcs  not  originatmg  in  this  vicinity  amount  also 
to  a  considerable  sum,  chief  among  them  being  raw  cotton  and  domestics,  of  which  during 
the  year  1904,  the  exports  from  Tacoma  were  valued  at  $2,919,490. 
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PROnUCTS   KKOM   THE   EAST   AND   SOUni. 

Thorc  were  also  largo  exports  from  this  city  of  tobacco,  steel  rails,  machinery,  and  mis- 
rellaneous  merchandise,  which  was  brought  to  Tacoma  from  the  east  by  the  Northern  Pacific 
Jviiilway,  and  shipped  fron\  this  port  bv  the  various  stcainshin  lines  oix-rating  to  and  from 
tlie  Orient  and  other  foreign  ports.  The  most  interesting  and  significant  fact,  however,  in 
connection  with  the  study  of  Tacoma's  ocean  commerce  is  that  the  great  bulk  of  the 
outward  cargoes  represent  the  industry  and  elfort  of  the  people  of  Tatoma  and  the  State  of 
Wa^liington. 

INCREASE  IN    IMPORTS. 

The  increase  which  will  be  noted  in  the  foregoing  stateiiient  of  inward  cargoe.s  during 
(lie  year  HK)4,  as  compared  wit'a  any  previous  year  in  flic  history  of  the  port,  is'chiellv  due 
to  the  large  receipts  of  Manila  hein))s  which  were  brought  to  Tnc'oiiia  during  tiic  year  from 
(ho  Philippines  by  the  steamships  of  ihe  Boston  Steaiiisiiip  Coiiipmiy,  regularly  operated 
lielween  this  port  and  Manila.  Prior  to  November,  llHKi,  no  Manila  hemp  wa.s  ii»-];^orted 
info  the  United  States  by  the  I'acific  route,  but  was  carried  by  foreign  vessels  to  New 
York,  Boston,  or  Philadelpliia  via  the  Suez  Canal  and  Meditcrraiicnii  route.  The  Boston 
Steamship  Company's  line,  now  ojierating  acros.-,  the  North  Pacilic,  handles  a  large  share 
of  the  hemp  imported  into  tiiis  country,  and  will  doubtless  ronlinii(\  to  do  so,  discharging 
it  for  distribution  at  the  port  of  Tacuma. 

Rail  shipments  of  lumber  and  shingles  from  Tacoma  durimj  the  uais  ]:iiH)~rjO.'^,  inclusive, 

bu  months. 


Montlis. 


1904. 


JiUUiarv 2(30 

Ftjbr'iitrv asi 

March 401 

April 307 

May -l.-.T 

,!iiiie -KM 

July. 3ti;i 

August 414 

■Scprcmbcr 318 

October ,345 

Kovcjuljcr .'i03 

December L's.'i 

Total 4,3.>S 


Luin 

ber  (carsi 

,Slii 

ngit 

.'s  (cars 

li.i03. 

19(12.    1 

901.  i 

19(X.I. 

1904. 

1903. 

191)2. 

1901. 

li'iOO. 

2tlO 

->S  ■ 

1G6  '■ 

1(17 

77 

7() 

2.5 

44 

41 

.'•S3T 

■Mil 

191  , 

1S4 

ln3 

7.'> 

.59 

S3 

74 

.V14 

441 

2oli  i 

2S3 

9i'> 

bill 

137 

W 

79 

449 

4C.1  - 

250 

239 

111 

117 

](W 

110 

65 

4'.  17 

493 

322 

240 

lOii 

121 

97 

94 

05 

47',i 

471 

332 ; 

It  .2 

.SI 

144 

;i9 

m 

72 

.'is.' 

447 

349  '< 

189 

(i4 

140 

89 

120 

85 

421 

44(i 

31.S  : 

1 4.'; 

134 

100 

119 

J07 

03 

3,')'.' 

41S 

247  : 

1,35 

140 

Htl 

lOt; 

07 

58 

X>0 

41.5 

32(i  ; 

172 

1,35 

111 

i  3t'. 

119 

70 

J.50 

3o4 

30.j  1 

ICo 

151 

125 

S7 

99 

73 

;«o 

;ivj 

348  ; 

149 

111 

101 

,ss 

S5 

06 

4,707        4,932 


3,410 


.',330       1,312       1,305       l,0(a       1,110 


811 


The  collector  of  customs  of  the  I'uget  Sound  cusKmus  district  reports  ti:,;t  the  total  imports 
of  the  district  for  tlie  year  HX)1  amouiil:Hi  in  value  to  S.S.bO.S.ISo,  and  the  exports  of 
domestic  merchandise  to  !S2(;,777,2f)2.  The  foreign  tradeof  the  district  for  the  year  liK)! 
is  credited  to  tlie  two  leading  and  tlie  other  minor  ports  of  tiie  district  in  the  following 
proportions: 


]  ort.' 


Import«. 


Kxjiorts. 


Totiil  foreign 

(■(■tmiicrco. 


Tacoma .?4,K,5S.24'.I  $13,759,7,58  $I8,(11H,(W7 

Seattle 2,2(*,2,SO  7,927,940  10,  li»(i,220 

Minor  ports 1 .  4Sl,9,Vi  5,0,89,505  0^571, 521 

Total 8,,  PO,S,  485  2(1, 777 ,  2t,3  .35,  ,385, 748 


Of  the  imports  of  the  district  in  1904  Tacoma  hanillcd  56,.')  per  cent,  .Scuttle  '2i').'.i  per 
•'cnt,  and  tiie  other  14  ports  17.2  per  cent. 

Of  the  exports  of  the  district,  Tacoma  handled  .31.1  per  cert,  Seattle  2!t.ri  per  ceiit,  and 
the  other  ports  of  the  district  19  per  cent. 

Portland  is  generally  credited  with  the  entire  foreign  trade  of  t'le  Willamette  customs 
district,  of  which  it  is  the  leading  port.  The  entire  foreign  trade,  imports  and  exports 
combined,  of  the  Willamette  customs  district  for  1904  wfus  less  than  that  of  Seattle.  Taco- 
ma's  foreign  trade  in  1904  was  almost  as  large  as  the  foreign  trade  of  Seattle  and  Portland 
cotobined. 

Columns  of  figures  could  be  presented  to  show  the  details  of  the  foreign  commerce  of  these 
Norvh  Pacific  coast  ports.  It  is  quite  unnnecessar^y  to  do  so,  as  the  figures  may  be  found 
in  the  official  publications  of  the  Bureau  of  Statistics  and  examined  in  everj'  particular. 
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Tho  imports  crwlitod  to  Taroma  and  otlipr  ports  by  tho  customs  oflicials  do  nof  inc.. 
forpi}^!  nicrcluindi.^o  iTCPivcii  and  forwarded  m  Ix'nd  (o  interior  ports  without  apprni^ 


IKic 


inont.     OuriuK  t'l''  voar  1!)04  nicnliandi.sc  to  tlio  value  of  $4,37S),\i7r->  was  so  rpcfiived  nnd 
forwdrded  throtirjli  tho  PuRpt  Sound  district,  tlio  hulk  of  which  was  discharjjod  at  Tacoimi 
I  aconin  is  tho  chief  loading  pott  on  Pu^ot  Sound  for  several  linos  of  steamships  oporariiK' 
between  l'ii<;jof  Sound  and  the  Orient,  Liv.-rpool   and   (laspow  bv  way  of  tho  Orient.  (Ii^ 
Suez  Canal,  and    the    Medilerranean,  Haiiibur<;  bv  wav  of  Mexican. "Central,  and  Soili: 


Ainericnn  ports,  and  Now  York  i)y  way  of  Ilonohilu,  besides  lines  to  Ala.vka  and  San  Fnui- 
cisco. 

The  sleiimshii)  lines  now  operatinj:;  over  these  routes  are  the  Boston  Sfenm.ship  Compntiv 
and  tlie  Ho,>.t(.n  Tow  Hoat  Company  to  Manila  and  Oriental  jwrts;  Th(>  Great  Northern 
Sfoanish.ip Company,  whose  niauunoth  new  steamships  Afimimita  nnd  Dahitn  are  the  largest 
Ame:.can-i)uill  vessels  afloat;  tlie  Nippon  Vusen  Kaisha,  .bipaiie.se  line,  which  has  here- 
tofore operated  in  c(.rui;-cl  ion  with  the  Oreal  Xortiicin  onlv;  the  Ocean  Steamship  ('(•m- 
pany  f  Limited)  and  the  China  Miiliial  Steamship  Compaiiv  (Limited),  which  operate  a 
lar},'e  Heel  of  modern  freijrliters  between  Tacoma  and  Liverpool;  the  Kosmos  Line,  to  Hani- 
biir|;.  and  the  Ameiican-liawaiia:.  I/inc^  to  Honohijii  and  New  York. 
TIkmc  were  71  saiiinps  liy  vessels  of  these  lines  from  Tacoma  in  HIOL 
The  record  car^ro  in  value  ever  <ak<'n  from  a  Nortli  Pacific  port  was  loaded  at  Tacom;i 
and  ci(>ared  on  OcH)h(M-  27  for  the  Orient  and  Liverpool  on  tho  Teleinachvs,  of  the  •'Blur 
Fiinni'll,"  ov  Oceiin  St(>amship  Comi)anv's  lintv 


ip  I  ompai 

Anothi>r  record  made  by  Tacoma  in  PIOI  was  the  shipment  of  ',)l.t)sn  l)arrels  of  flour  fo 
the  Ori<'nl  by  llie  (hinfa,  of  the  same  line,  on  /Vii^nisl  '.\\ .     'i'hjs  was  the  largest  tioii 
iiKml  ever  earned  .m  a  sin.L'le  vissd  in  the  world, 

Tacoma  liold-  the  record-  fo,'  ihe  larj^^'es!  liimhri 
a  vessel. 


r  sliiji- 
!our,  and  ulieat  cartroes  ever  loaded  on 


Tacontas  ocitiii  com n, axe  for  I'jO',.  lahiiln/dl  /n>„i    iLoutlibj  i,  jxnt.s  of  Ilnrhnr  Mastti  h\  M 

Moniitfiirl. 

l)eep-;:i>M  .■iri'u'.'il.s ■ ., 

lTiw,-it,t  resist. M-e.i  toeu.iRe !.."..'.'..'."!. y,,    -,,-. 

Iiiwanl  ('.■ii-KO  toiin.iL'.'.  . ; ■T{")'i", 

Value  el  ni\\;u\!  eariroe.s *lti  ^l-it't'Vi 

]Voi>-^ea  >li-i'arliire> ^     ''       -\■^^ 

Duluard  nvisl.  rci  toiitingo (kv)  ,' n 

(hitw.ml  earKo  toiitia^'e '.'.'.'.'.'.'.'".'. .s  vV  i'i" 

Value  of  out  ward  cargoes '.....'. $04  7'i(i'7y, 

Total  ocean  coin'iieri'i',  l.ms ..'..'.....'..'.'.'..'.'.."". *r07r'''»»i 

'I'tital  value  <^f  men~!iaiiiii.-»e ......]].].[ $41  '''.■;() '.S44 

The  r<t||o\vinL,'  tahle  shows  1!  l'orcie:n  and  eoa-twise  re(^ci[)ls  nt,  and  Ihe  forci.::!!  and 
coa.stvw.se  shipincms  oi'  merchandise  from,  the  pi>rl  of  Taconia  diuiiiL'  liie  ealcn.lar  vear 
HXM,  bv  inonths; 


MdMlll 


January . .. 
I'eliniaVv.. 
Ma  ret..."... 

.April 

-May 

.Iliee 

Jtll.V 

AllfJII.Sl 

tjei)teiiil)er. 
October.  .  . 
November. 
December .  . 


'I'otal. 


Ueeel|its. 

ShiprMont.s. 

lotulixTar. 

Fop'iu'u. 

Coast  wise. 

Total. 

V 

oreigii. 

I'oa.'stwiap. 

Total. 

CO  mine  ri'e. 

!|,i.sti,:ii;! 

$-ll4,l<)J 

Si,(.,;o,,V)r. 

S-' 

,  l'.ti,:uv, 

?77l,ii:!(i 

$•:^H\l^.^:^r■. 

$4.,i9Ci,7,vt 

•ll't,7'.Hi 

;i;i)/Jo,-; 

Sl.j.lX.ll 

SIX),  Uo 

74a,aJ.S 

i,UXi,SKH> 

a,4aa,y«w 

i,tjr),.".-tr. 

r.;!T,.".i_' 

i,('.t;i,ii:is 

1 

.1X17,711 

i.04-i,1!h; 

■.Mll,iH)7 

;t.77-',9<v 

.SSe,.'!!) 

41H,,'-,<K) 

(.'-"iS.siKi 

;«»l,iiM 

rv.NiiN 

i,ist;,7w 

■.'.4S.V,'!"i 

r-iii.sn 

i;s,e.r. 

!     !  s'  1 ,  'J  « ■ 

7!ti,7,''m 

y\"     ■  ;  : 

l,('.7'.),J>.<',i 

-    V.s    -('■. 

1   e;s,.-,.'7 

,  ■■  ^1 . . .  .'.1 

'    ■  ■    ■  ,   J    : . ' 

:m -',(■«• 

i,ir.i,,sti, 

>     "  "1  ".    1  ■  ■  > 

(.l.i.,4Sti 

<!.'>>',  -It> 

l.,io4..0J 

■Jirj,.-,.);! 

i.ir.'.iii 

;<40,4,')4 

•J,-V7>. :"' 

:u;,i;i;{ 

:.\s,7-j:. 

'.<:!)). ;!;>.s 

US'.M-T 

7t),'MHN 

1,7SLM.''.> 

'J,7is,4t-.: 

.VKi.Sb'i 

■>t;o,.")r.' 

1,11-1,  ;;.V) 

1 

,  !.'.4,<i7i. 

s^i.  r.'s 

■.'.e;;'.i.474 

;i,ia;j.sji> 

V7;{,71t> 

7o5,ri.J 

l..'.J',i,:!7S 

'J 

,'.»(),s.(V.'<i 

(•.■.>»,  I'.'i 

:{.547,ivXl 

7),077,(t'S 

1,'>W),S7.'. 

5st;{,iii.'i 

-M7t.7".Ki 

■i 

.UM,US4 

•■it.), -'(>,) 

_'.ss<),;vV! 

5,0ti4, 14;) 

lUlO.SUO 

554,774 

1,11)1,01.4 

•> 

,27J,o:W 

57,").  IM 

•J,  St. ■..■;(> 

4,03i).0"! 

',»,','s:i,:j,'.(i 

I^.V^.l!'.!'! 

\u,M\.i):u, 

!,-. 

,i.'-h;,s7{i 

',»,-('.'. '.)iy 

-•4,71li.7yj 

41,Jo9,su 

Lximiir  ,]  {'). 

Co/ii/  (fliKt  (f  (pii'^tioii'i  subinitttfl  tn  tin  inntrd  if  tmdt  of  ,V,  ,r  (h!tan>i,  am!  itnxtrtr^  fhertto. 
anil  Utter  of  Fird  MulUr,  matiary  of  the  boon!  oftnule. 

N  h: w  Oj:  1 . k.v n s ,  I ..v . ,  . I fml  I S ,  [yOo 
\yhat  kitid  of  frei^dit  originates  in  New  Orleans  and  tho  vicinity  within  its  conmunridl 

radius  for  ex}K)rt?     In  answerinp  this  (piestiiyn,  detine  what  you  consider  tho  commercial 

radius  of  New  Orleans. 
What  is  tho  extent  of  the  commerce  Imtwoon  Now  Orleans  and  tho  Pacific  coast  [>otts  of 

the  L'nited  Stat4>*i,  Mexico,  Contral  and  South  America  < 
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By  what  routes  d()es  this  commerce  go;  that  ia,  what  per  cent  by  rail  to  Pacific  coast  ports 
of  the  United  States,  what  per  cent  by  the  Isthmus  of  Panama,  and  what  per  cent  by  the 
StniitHof  Magellan  < 

Is  there  any  freight  shipj)ed  from  New  Orleans  by  rail  to  the  Pacific  coast  ports  of  the 
I'nited  Stsites  and  then  reshi^ped  to  ports  in  Mexico,  Central  and  South  America < 

Are  there  any  impediments  of  any  kind  that  prevent  the  full  development  of  commerce 
i ..'tween  New  Orleans  and  the  Pacific  coast  ports  of  Mexico.  (V-ntral  and  South  ^\inerica? 
If  >(),  [)lcase  state  fully  what  such  impediments  are. 

What  are  the  principal  artiilcs  of  freight  that  originate  within  the  commercial  radius  of 
New  Orleans  that  are  shi[iped  by  rail  to  Pacific  coast  ports  of  the  United  States?  Estimate 
the  amount  of  each  of  the  principal  articlcM,  and  state  the  freight  rattvs  chargi^d  i)y  the  rail- 
rui'.ds  upon  each  article  to  the  places  of  de~;tination;  that  is.  the  rate  to  San  Diego.  Loa 
.\'igeles.  San  Frat)cisc<).  etc. 

liow  mucli  of  this  freight  would  it  lu'  prai'ticable  to  ship  by  the  w.iv  of  i^anania?  If  there 
is  anv  part  of  this  freight  that  could  not  l>e  shipped  by  the  nay  of  Panama,  state  why  it 
loiild  not  be  shipped  bv  that  route. 

State  the  principal  articles  that  finiUJ  Ix^  shipj^H'd  by  the  Panama  route,  and   the   amoimt 

■  )(  each. 

If  freight  has  not  moved  by  the  way  of  Panama,  plea-^e  state  the  reasons  why. 

\Vliat  is  the  time  consumed  in  transporting  freight  from  New  Orleans  to  San  Francisco, 
Lo-  .Vnjiele-^.  anil  San  Diego  by  rail? 

How  mueh  freiLrbt  that  i>riginaies  svitliin  the  I'ommercial  radius  of  New  Orleans  is  shipped 
.1  oriental  coimtries' 

What  per  cent  of  such  freight  goes  l>y  all-water  roiUe--.  that,  is.  via  the  Suez  Canal  or  the 
Straits  of  Magellan,  and  what  per  cent  "by  part  rail  atxl  [r.wi  water' 

(live  the  rates  fhargi-d  on  the  prinri[nil  articles  by  each  <<(  the  al>ov(>-nienr:oned  routes. 

Are.  tiiere  any  products  that  urii:iuate  within,  the  comiueroial  ra<iius  of  Now  <  )rleans  that 

ill  !iot  be  -ucccssfullv  export. 'li  to  t"i;  ■  wi'-t.M'n  const  of  the  I'liited  States.  M.^NH'o.  Central 
.■id  Soutli  Aiuericti.  and  the  Oneiit.but  thai  .-ould  be  with  iiiiiiroved  shipi)ing  facilities  by 

..■  way  of  Panama  ; 

What  are  tls.^  principal  arti.  ies  of  fn>i>j;!it  receivini  at  New  Orleans  from  the  ( )'-ii'itt  and 
■•  'tu  the  we-.fern  cou.--t  of  tlie  rnired  States.  Mexico,  Central  and  South  America  '. 

Ksfi!i:,i:c  (he  aiiioimi  of  r;i.  ii  .if  the  principal  articles  ,.i'  -iic'n  iV.Mght. 

\Vh;vl  per  cent  of  tins  frci<i':t  iomes  by  the  transeontinetii.u  railroads,  what  per  cent  by 
:'.';!  water,  and  what  p.-r  cet:!  oy  Panama? 

What  are  the  freiirht  rai<"^  charijed  on  the  principal  articles  by  i>aeh  of  these  routes? 

What  parr  of  this  freight  that  does  nor  onie  bv  the  way  of  Panama  would  it  i)e  prticticable 
to  ship  ^!\   ;  'ci!  route  ? 

If  a  larire  part  of  <u<'h  freight  that  .'ouid  in'  shipped  by  the  way  o(  Panama  is  shipped  liy 
•ther  routes,  please  -^tate  whv  shipment  is  i"iade  by  other  routes. 

What  are  the  present  shippinir  ''acuities  hetween  New  ()r!eans  ami  Colon ^ 

.Vre  there  anv  impediments  that  prevent  the  frep  tuovement  of  I'omnierce  !)etween  New 
<)rleans  and  Colon  ^     If  so.  please  state  m  detail  what  the.-^e  impediments  are. 

Is  it  as.scntial  to  the  convniercia!  interest^  of  New  Orleans  tliat  there  should  be  a  line  of 
-'.earners  luakinL'  P>ixuiar  scli.'dule  irip-<  Uetwt'en  New  Orleaii.-',  atui  (  "ion  ' 

Is  there  anv  Atueriv-an  sreainship  line  that  would  establish  a  reixnlar  -ervice  i)efween 
New  ih-lenns  and  Colon  if  it  were  givn  the  privilege  of  throii<xh  bills  of  lading  tfom  New 
Orleans  to  Pacific  coast  port-  of  the  United  States  liy  the  wav  of  Panama,  with  connecting 
jnes  on  the  !\(c:'i,'  ,-.ia-'  ' 

Wou'ui  r::,         ■>     -..'■■\i:u    '>u^iiiess  ''■ctw.'en  N.-w  (>tica!i<.  Colon.   Panaiii.a.  and  Pacitic 

■  -'a-t  [>orts  of  tl'.e  I  iiiicii  ,^i,i:c-.  Mexico,  fciural  and  Sout i)  .Vmen.-a  m  v.'irrant  the  cstaii- 
.:<htr.ent  of  a  tirst-cla.s.s  hue  of  -tea.r.ers  inakiuL'  retrular  sciu>dale  w.'ei^iy  ;r;ps  between  New 
Orleans  and  Colon?  Please  answer  this  irie-ti.  ii  m  detail,  iriving  i:he  conditions  luider 
wiiich.  in  vour  jiuiixnient,  >ui'!i  line  would  or  woiuii  n.M  i'c  >ucces,-:<"til. 

l-  there'  anv  freii^ht  oriirinatintr  ouisi<je  of  the  Cucvi  ■^i-uc-  th^t  is  slupped  hv  water  fo 
anv  of  the  Pacitic  ..•oiust  {K)rts  ,if  the  United  .S'aie--,  tiiei!.  ■■  dv  "aii  mi  N"W  Oricans,  thenct«  i.y 
water  to  Europe,  the  eastern  ci>st  oi  th.'  United  -"'lai.'-.  M.'.Kieo,  or  .Soutii  \merica  '  ll  so. 
(,iie.i.se  state  the  character  of  this  freight,  tiic  attsouiii.  i  iie  j)laces  where  it  ori-^^Mnai.'-.  and  the 
rates  eharired  hv  the  railroad  companies  for  its  transportation  .aero^-  th.e  continent,  anil  the 
rates  bv  water  to  us  desti'ialion. 

Is  there  anv  iVeight  originating:  on  the  eastern  coa>i  li'  tlic  I  inted  State-^.  in  Europe,  or 
on  the  eastern  coast  of  Nh'\- -o  or  Souiti  America  that  is  -hipped  by  water  to  New  Orleans 
and  thence  bv  rail  to  the  !'  die  co«ist  of  the  United  States,  and  is  any  of  such  freight  trans- 
shipped bv  water  to  .Vlas'va  or  the  Orient  ?  If  -h>,  t  lease  state  the  freight  tales  ehai-ged  from 
the  [H)ints  wheiv  it  originates  by  water  to  New  Orleans  and  from  New  Orleans  t'  he  Pacitic 
coast  ports  of  the  I'nited  States  or  the  places  of  itjs  destination. 

What  are  the  wharfage  facilities  of  New  Orleans? 

What  is  the  depth  of  the  chaimel  to  the  Oulf  at  low  water? 
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In  answennL'  these  inquiries,  it  is  deaired  that  a  full  discussion  of  the  subject-matter  of 
each  question  \h>  given,  so  that  each  answer  will  present  a  clear  and  coraurehensive  state- 
ment of  all  the  facts  that  have  a  direct  or  indirect  bearing  upon  the  subject. 

btate  any  objections  that  the  commercial  interests  of  New  Orleans  may  have  against  the 
present  comnKTCial  policy  and  raUwnaking  system  of  the  Panama  Railroad  Company 

1  lease  make  any  statement  not  covered  by  tlio  above  questions  that  you  think  may  have 
a  bearing  on  the  subject  of  transportation  by  the  way  of  Panama. 

(^'"y*^^')  J.  L.  Bristow, 

rr,    .1     ,.  ,,  Special  Panama  Railroad  Conmnssioner. 

lo  thePRE2:DE.VT   OK   TUE   BoARD  OF   TllADK. 


New  Ohi.kaxs  Board  of  Trade  (Limited), 

TT        Til,  ^'fw  Orleans,  May  5, 1905. 

lion.  J,  L  Bristow, 

Special  I'anama  UailroadCommis/nonpr,  Washinr/fnn,  D.  C. 

Dear  Sir:  Kcferring  to  consultation  between  your  good  self  and  our  Panama  'lommittco 
and  the  questions  propounded  by  you  under  date  of  April  18, 1905,  we  now  have  the  pleasure 
to  submit  to  you  the  following  data: 

In  order  to  cover  your  inquiries  thoroughly  find  exhaustively,  and  to  fully  review  the 
siUiation  so  that  it  will  enable  you  to  judge  for  yourself  as  to  the  advanta,'es  New  Orleans 
allonis  as  a  commercial  center  and  export  outlet,  it  unavoidably  txM-amo  ne*  .-.ssary  to  go  into 
more  details  than  might  be  desirnble.  Yet,  in  order  to  answer  the  questions  intcllieentlv 
It  v>  'IS  deemed  essential  to  do  so.  fc>       j  » 

Question  1.  Wliat  kind  of  freight  originates  lu  New  Orleans  and  the  vicinity  within  its 
comiueniiai  radius  fur  ex{H»rt<  In  answering  this  question,  define  what  yon  consider  the 
commercial  radius  of  New  Orleans. 

Answer.  The  commercial  radius  of  the  city  of  New  Orleans  covers  the  States  lying  between 
the  Aileghenie.s  and  tiu>  Rocky  Mountains,  and  pailicularly  the  States  of  Minnesota,  South 
Uak.>ta,  loxyii,  Illinois,  Ohio.  Indiana,  Kansas.  Mi.ssouri.  Arkan.sas,  Texas.  Indian  Territory 
Uklalioina.   lennes.see,  North  lUiu  South  Carolina,  Cieorgia,  Alabama,  Florida.  .Missi.ssinni 
Louisiana.  '  *  ' 

frejirh 


and 


1  :e  freight  originating  within  this  commercial  radius  comprises  wheat,  corn,  oats   hay 
produce,  dairy  products,  fruits,  vegetables,  poultry,  manufactures,  cement,  coal,  coke   iron 
manufactures  of  iron  and  steel,  lead,  zinc,  lumber,  j)hosphate,  cotton,  petroleum,  rice  sugar' 
salt,  sulphur,  rosin,  turpentine,  cotton-seed  jModucts,  oysters,  shrimp,  and  fish. 

In  clauning  the  alx.ve  territory  as  belonging  to  the  commercial  radius  of  the  city  of  New 
Orh'ans  we  take  as  a  l)asis  the  fact  thai  tlie  teiritoiy  is  nearer  by  mileage  to  the  port  of 
New  Orleans  than  to  New  York.  '  •  o  t 


ew  instances  are  herewith  given: 


Sho)i  rail  distance. 


City. 


.\rw  Vork. 


New  Or- 
leans. 


City. 


Mik;:. 

NfilllH';.  Dolis 1,.'W4 

h'.ihith l,;V.M) 

St.  i'aiil I,3:>2 

iSiuiix  I'iill.s t,4-ia 

Sioux  (  itj' 1 , 42'.' 

Oiilaha 1,402 

DubuqiK' i|o79 

Chiciigo 912 

Kun.s.LS  City 1,;W5 

St.  l-oui.s i^aw 

Illilialiapoii.s SIS 

Cincimiiiti 757 

Louis  villi' S(}7  ! 


Miles. 

1,2.K0 

i,:jlo 

.N'a.shvillc 

Know  il!c 

1 ,  2t.,>* 

i,2i;i 

<'hntlanooga 

('luirl()tt<' 

1 , 1 72 

Charleston 

1.070 
IISS 

Allaiitii    

Aimn.stH 

!)12 

Siivaimaii 

S7.S 

Mi'iiipiiis 

700 

I)('iiv<'r 

827  ,, 

Montponicrv 

s;w  i 

niriiiiiighurn    

748    , 

■('ew  ^'ork. 

iNfW   \JX- 

leans, 

Mile.^. 

Miles. 

Wl 

557 

73,5 

Wl 

K4(> 

4SU 

CiUS 

74;i 

7:i<j 

77.- 

S7i> 

495 

7iH) 

tittb 

8.->4 

(m 

I,!."... 

;W4 

1 ,  !t;i2 

1,351) 

1,051 

321 

O!)0 

349 

Question  2.  What  is  the  extent  of  the  commerce  between  New  Orleans  and  the  Pacific 
coast  ports  of  the  United  States,  Mexico,  Central  and  Sou.h  America? 

Answer.  The  extent  of  commerce  between  New  Orleans  and  the  Pacific  coast  ports  of 
the  United  States,  Mexico,  Centra)  and  South  America  is  at  this  time  very  limited 

The  following  figures  on  this  subject,  compiled  for  the  year  ending  June  30,  1904,  will 
give  a  clear  insight  into  the  comparatively  small  business  now  done  by  the  port  of  New 
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Orleans,  not  only  with  the  west  coast,  but  in  some  instances  with  tho  cast  coas*  of  Central 
uiul  South  America  and  Mexico,  notwithstanding  her  proxiiuity  to  these  localities: 


From— 


Imports   i  Total  into 
intj  New  !     United 
Orleans.        States. 


Honduras i  1847,024     $2,047,981 

Costa  lilca i  707,823  I    3,520,088 

Niciirugiia '■  578,784  1    1,578,807 

Guatomala 14.5,100'    2,601,841 

British  Uouduras 150,036         036,5;h 

r'anmna 440, 747 

Mcvleo 5,592,734     43,633,275 

lirazil '  8,761,602     70,152,745 


From— 


Import.s     Total  Into 
into  New        United 
Orleana.        States. 


Colombia $211,580  $7,940,211 

Venezuela 6,ti75  6,878,348 

Argentina 9,835,161 

Chile 10,775,810 

i'en.i 2,899,916 

Uruguay 1,»H4  n3 

Ecuador 2,350,-;93 


To— 


Exports 

from  New 

Orleans. 


Total  from 

United     j 
States. 


Honduras S021,5y7  $1,527,387 

Costa  Kica 545,  ()41»  1 ', 936, 369 

Nicaragua 1,023,978  1,8:17,682 

i.iuutomala 217,355  1,281,342 

Briti.sh  Honduras 804,139  1,070,449 

I'ttiiiima 47,4;W  979,724 

.Mfxieo 1,432,555  45,844,729 

Urazil 11,046,850 


1    Exports  Total  from 

To—  from  New  United 

Orleans.  States. 

Colombia $238,250  $4,660,891 

Venezuela 3,  Ifa,465 

Argentina 16,;>02,017 

ChOo 4,824,857 

Peru 3,961,360 

Unigua.v 1,362,708 

Kcuador 2, 135,321 


From  these  figiires  it  will  be  seen  that,  while  New  Orleans  lias  trade  relations,  both 
imports  and  exports,  with  Honduras,  Guatemala,  Nicaragua,  Panama,  and  Mexico,  its 
relations  with  Brazil,  Chile,  Argentina,  Venezuela,  Peru,  Uruguay,  and  Pxuador  are  prac- 
tically nil,  with  the  exception  of  the  import  bu.siness  from  Brazil,  which  covers  shipments 
of  coifep  from  that  country. 

It  will  also  be  seen  that  an  immense  trade  is  being  cairied  on  between  the  United  States 
and  Mexico,  of  which  New  OrleaiLs  is  hardly  getting  a  fair  share. 

Question  3.  By  what  routes  does  Uiis  commerce  go;  that  is,  what  per  cent  by  rail  to 
the  Pacific  coast  ports  of  the  United  States,  what  per  cent  by  the  Isthmus  of  Panama, 
and  what  per  cent  by  the  Straits  of  Magellan? 

Answ'.r.  Tho  import  and  export  traliic  Curried  on  by  Now  Orleans  with  the  countries 
named  in  answer  to  question  2  is  at  present  taken  care  of  by  fruit  steamera  plying  between 
Sow  Orleans  and  the  countries  south  of  us. 

The  import  Inisiness  from  Brazil,  as  mentioned  before,  consists  mainly  of  coffee,  and  the 
steamers  carrying  these  goods  are  those  of  the  British  Stoamsiiip  Line  of  Lamport  it  Holt. 

At  present  the  percentage  of  cargo  moving  between  New  Oilt^ms  and  the  Pacific  coast 
of  the  United  States  is  too  nominal  to  clas.sify. 

Taking  into  considoral  mn  the  figures  on  hand  showing  the  movement  of  merchandise 
between  New  York  and  San  Francisco  via  the  Isthmus  of  Panama  during  the  year  ending 
-bine  30,  1904,  it  must  be  conceded  that,  with  proper  facilities.  New  Orleans  should  get  a 
|)ropu"tion  of  this  business. 

Till-  figures  are  as  follows: 

Movcirient  of  merchandise  between  New  York  and  San  Francisco  via  the  Isth- 
mus of  Panama $5, 178, 703 

Movement  of  merchandise  between  San  Francisco  and  New  York  via  the  Isth- 
mus of  Panama 3, 130, 311 

Tho  movement  of  vessels  betw(>en  the  Atlantic  and  Pacific  ports  of  the  United  States 
via  Cape  Horn  during  the  year  ending  Juno  30,  liX)l,  shows  the  following: 


Ports. 


Baltimore  to  San  r  raiuisco 

Xewport  News  to  San  Franeisco 

New  York  to  San  Diego 

Norfolk  to  San  KraniMs<-o 

New  Orleana  to  San  Kranei.seo. . 

Hawaii  to  New  York 

Paget  Sound  to  New  York 

I'hdndelphia  to  San  Francisco. . . 
San  Francisco  to  New  York 


Number 
of  vessels. 

Tons. 

8 

1 

13,988 
976 

3 

13, 126 

1 

8,750 

I 

793 

o 
5 

13,968 
21,112 

1 
12 

2,916 
40,124 
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Qutwt  OB  4  Is  thor«  any  freight  .sluppod  fnxn  Now  Orleaas  by  rail  to  tho  Pacific  co.Lst 
ports  of  tljo  Unit«d  Statas  and  thon  rt»hippod  to  ports  in  Mexico, Central  and  South  Ahum  i. «« 

i\n8wor.  Vory  httlc;  too  iasiKnificant '.  j  classify. 

Qutvjtion  5.  Are  t\umi  any  ifnpediments  of  any  kind  that  prevent  the  full  develoDment 
of  coininerco  between  Now  Orleans  and  tho  Pacific  coaat  ports  of  Mexico,  Central  and  South 
Amoncal     If  so,  state  fully  what  such  irnpodinienta  are. 

Answer  The  combination  Iwtween  the  Panama  Kailroad  Company  and  the  different 
stoaniship  hntw  from  New  York  and  other  points  excluded  in  the  past  ^1  competition  from 
rsow  l>rl(!ans,  since  ateamei-s  from  hero  were  outside  of  tho  agreement  to  discharge  sroods 
at  Colon  for  traiLsshipmont  via  tho  Panama  Railroad. 

This  haa  made  comixstition  impossible  in  the  past.  Sinc^o  the  Government  has  promis,',! 
to  remove  this  obstacle,  by  allowing  everybody  to  ship  goods  over  the  Panama  Hailici.] 
on  the  same  fixed  basis  to  all,  Now  Orleans  will  soon  bo  enabled  to  enter  the  field  as  a  stron-' 
competitor  of  the  Now  York  lines.  ^ 


Question  6.  What  are  the  principal  articles  of  freight  that  originate  within  the  commct- 
Ls  that  are  shipped  by  rail  to  Pacific  coast  ports  of  the  United  States  j 


cial  radius  of  New  Orleans  timi,  mu  siii|»pe<i  oy  ran  to  racuic  coast  ports  of  tfie  United  States ) 
DiStiraate  the  amount  of  each  of  tho  nrincipal  articlas,  and  state  the  freight  ratas  churK.d 
by  the  railroads  upon  each  article  to  the  places  of  destination;  that  is,  the  rate  to  Sun  Dioi'n 
JLxis  Angeles,  San  Francisco,  etc.  ' 

How  much  of  this  freight  would  it  l)e  practicable  to  ship  by  the  way  of  Panama?  if 
there  is  any  part  of  this  freight  that  could  not  be  shipfwd  by  the  wnv  of  Panama,  state  why 
It  could  not  be  shipped  by  that  route.  " 

Answer.  The  principle  articles  of  freight  shipped  from  New  Orleans  to  the  Pacific  coast 
are  cotton,  .sugar,  rice,  general  merchandise,  and  imports,  such  an  coffee,  iron,  steel  and 
general  merchandi.se.  >        ■  > 

The  effect  of  the  combiuation  between  the  Panama  Steamship  Company  and  the  Panama 
Kmlroad  and  the  continental  railroatis  has  been  very  far-reacliing.  It  not  only  put  X.w 
Orleans  to  a  great  disadvantage  when  doing  busin««s  with  (he  citv  of  Panama  and  points 
aJong  tho  railroad,  but  the  same  disadvantages  have  been  expi'rii-nced  v.henever  New 
Orleans  merchants  have  tried  to  do  business  with  the  Pacific  coast  of  Costa  Rica,  NioaiaL'uii 
Salvador,  Spanish  Honduras,  and  Mexico.  ' 

Just,  to  cite  one  instances,  it  may  be  stated  right  hero  that,  while  the  short  rail  route  from 
New  Orleaus  (o  Sun  Francisco  is  2.  !.'>(;  miles,  against  the  distance  fn;;n  X.-w  York  via  Clii- 
cago,  Council  Ululls,  and  Union  Pacific  of  3,237  milas;  or,  in  otiier  words,  a  dillerence  of 
7«1  miles  in  favor  of  Mew  Orh-ans,  the  rate  of  freight  on  the  commodities  below  menlioncti 
18  as  follows  (per  luindicdwoight): 


Articles. 


N«w  Or- 

•    li'iiriM  to 
',  Sun  Fniu- 


Iron I 

Sugar I 

CotT(«,  roHslcil 

iiice ■  ; 


CISCO. 


$0.75 

.90 

1.  10 

.55 


f 


.New  York 

lo  .San 
Francisco. 


•0.75 

l.r,5 

.<10 

1.10 

.76 


Undf^r  r<Midjuste<l  conditions  New  Orleans  should  secure  at  least  .50  per  cent  of  the  goods 
hurotoforo  ship^)e(l  from  New  York  via  Panama. 

Question  7.  State  the  principal  articles  that  could  be  shipped  bv  the  Panama  route  and 
tlie  amount  of  each.  "  ' 

Answer.  All  manufactures  of  iron  and  steel  that  originate  in  the  Birmingham  district; 
tbo  manufacture-s  of  leather,  such  as  shoes  and  saddlery;  also  tin  and  enamel  ware,  rice  and 
sugar;  also  im|>ort(id  goods  from  Furope  and  other  parts  of  the  world,  such  as  dry  goods, 
cermmt,  cutlery,  chemicals,  machinery,  coffee,  and  numerous  other  articles  which  it  would 
be  difhcult  to  classify. 

In  this  (M)nnection  we  would  lik(^  to  emphasize  tliat  goods  from  the  Middle  West  can  be 
brought  aown  by  th(>  river  to  New  Orl<-ans.  and  thence  transshipjM'd  by  steamers  to  tho 
Isthmus  and  th.^  west  coast  of  tho  Initod  States.  Central  and  South  America,  and  the  Orient 
much  chea|)er  than  by  all  rail. 

Quastion  8.  If  freight  has  not  moved  by  the  way  of  Panama,  please  state  tho  roa.son  why. 

Answer.  The  roxson  is  tho  sat.'ie  as  mentioned  l>ofore.  No  steamship  line  not  connected 
with  the  close  combination  botween  tho  Panama  Steamship  C\)mpany  and  the  Panama 
Railrop  .  Company  has  boon  allowed  to  deliver  goods  through  the  ports  of  Colon  and  Panama 
for  transshipment  to  other  pointi. 

Quewtion  9.  What  is  tho  time  consumed  in  transporting  freight  from  New  Orleans  to  San 
brancisco,  Los  Angeles,  and  San  Dic^o  by  rail? 
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Answer.  All  tho  way  from  oifrht  to  thirty  <iHys, 

Question  10.  How  rmicli  tnMj^ht  that  origirmtcs  wit'iiii  liw  roniincrrial  radius  of  N'e« 
Oritaiw  in  shipixui  to  oricnital  countries? 

Answer,  ('otton  in  Hhip|Hi(l  to  tho  Orient,  hut  nono  of  it  via  New  Orlisans.  Tho  most 
remarkable  feature  i.s  that  cotton,  a  Houtiu'rn  product,  is  iM-iii^;  forwarded  to  Tacoma,  and 
thciK-e  to  Japan  and  other  ports  of  the  Orient  at  rates  whirh,  at  the  present  time,  it  would 
k"  (lifhcult  for  New  Orleans  to  compete  with,  owinj?  to  the  fact  that  tlie  rates  via  Colon  and 
I'uiiuma  to  the  oriental  ports  have  iKvai  prohihitive. 

The  ex{K)rtation  of  cotton,  cum|)ari  la  the  seven  months  endinji  March  .U.  11X)1,  with  tho 
same  i>oriod  for  19()5,  from  Puget  Soui  d,  show  an  increase  from  'J»),()12  hales  to  68,711  bales, 
indicating  a  heavy  transcontinental  movement  for  transshi|)HM;nt  at  our  Pacific,  ports. 

In  this  connection  it  may  also  be  staled  tliat  tho  e.xportation  of  cotton  from  San  Franci.sco 
for  tho  same  jwriod  .shows  an  increase  from  12,355  bales  to  S*J,724  l)ales. 

Queution  11.  What  per  cent  of  such  freijjht  gmw  by  all-water  routes— that  is,  via  the 
Suez  Canal  or  tho  Straits  of  Magellan— and  what  per  cent  by  part  rail  and  part  water? 

Answer.  Ah  far  as  New  Orleans  is  concerned,  the  only  direct  si  .pments  which  have  up  to 
this  time  boon  made  were  tho  following: 


To  Kol>c,  Japan. 


Cotton. 


Bales. 

Novcnil)cr  VS,  WM 8,071 

.Ituiu.iry,  10(X) m,  .VH) 

Kfljruiiry,  19(H) ;t,2:!7 

.Vliirth,  1900 .-5,951 

Que-stion  12.  Give  the  rates  charged  on  the  piiticipal  arti<  li>  by  ciuh  of  the  above- 
mentioned  routes. 

.\nswer.  This  (piestion  is  answered  by  the  ncgiitivf  an.swer  to  ([ucstion  11. 

Question  lo.  Are  there  any  products  that  oriij;inat('  within  the  conmiercial  radius  of  New 
Orleans  that  can  not  be  successfully  exported  to  the  western  (■i)a--t  nf  tin-  rnilcd  Slates, 
Mexico,  Central  and  South  America,  and  the  Orient,  Imi  that  cdiiM  bf  with  improved  ship- 
ping facilities  by  the  way  of  Panama  < 

Answer.   Yes;  all  ((jmmodilies  mentioned  in  answer  to  question  7. 

Question  14.  What  .ire  iIk;  principal  articles  of  freight  re<'eive(l  at  .New  Orleans  from  the 
Orient  and  from  the  westeri\  coa.st  of  the  I'liitcd  .Stalis,  .\le.\ieo,  Cemrai  luid  .Soutii  .Vmerical 

Answer.  From  the  Orient,  nnitling,  silks,  ten,  atul  assorted  .lapancMC  inerelmndise. 

From  the  west  coast  of  tiie  United  States,  wine,  dried  and  eunned  fruits. 

From  Mexico,  Central  and  South  .Vmerica,  hemp,  >isal  gra>-,  hides,  skins,  bones,  i.itrate, 
fruits,  nuts,  nn\hogany,  ci)iiee,  India  rui>l)er,  and  hats. 

Question  15.   Kstimate  the  amount  of  each  of  the  pr:n<i(>al  article^  of  such  !'n  ight. 

Answer.  The  data  on  hai;d  does  not  permit  of  a  proper  <iivi-.ion  of  siK'h  g(jo(ls  which  cornc 
from  tho  wt«t  coast  and  those  coming  from  tlie  eu'-t  cou-t  of  M.'vico,  Central  and  South 
America.  Therefore  tho  following  data,  which  is  the  liite-l  availab c,  and  covers  principal 
articles  imported  from  December  1.  VMXi,  to  Decciuber  1.  \'J)i.  only  partly  answers  the 
question: 

FKKK  OK  nt  rv. 


Quantity. 


\"ulue. 


ColTw lHiu:i.l.-.,  .      IM, Wli.JOJ  $1 1  ,.-i42, •.?; 

'I'liinpico  {[bi\T ton-i.  .                       si  ■l,t>()8 

Sisal  grass do....              ■.•".». r,,v_>  :i.~',>r,,'VM 

Iruit.s  and  ntit.s  of  all  kiiuls 2,  1^^,943 

IP'lia  rut)ber       [loiiu'ls..             4.si),97ti  2tW,7<)0 

Tea                                      ■]»....              79,S4()  l(),8<i2 

Mahogany .M  teet    .                :,,7'M\  279,920 

DUTIABLE. 

Panama  hata •  $10,701 

Hides  of  cattle pounds. .             2ti,  448  i  3, 708 

Matting square  yards..         1,077,505  ,  83,218 

Silks . . ; 9, 724 


IIV 


«P 


«i*m 
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L'orae  by  tho  way  of  Panama  would  it 


oe 


tarly  all  of  tho  commodities  men- 
r.i    erially  stimulated. 


For  ( omplote  detail.s  refer  to  Twenty-second  Annual  Rciwrt  of  the  New  Orleans  Board  of 
Trade,  pages  24,  26,  and  26. 

Question  16  What  per  cent  of  this  freight  comes  l>v  tho  trauscoutincntal  railroad,  what 
per  cent  by  all  water,  and  what  per  cent, by  Panama! 

Answer.  Nearly  9()  per  cent  of  all  j^oods  from  the  west  coast  of  the  United  States  comes 
by  all  rail. 

Question  17.  What  are  the  freiglit  rates  charged  on  tho  principal  articles  by  each  of  thcso 
routes  1  •' 

Answer.  Tho  freight  rates  charged  from  tho  west  coast  of  tho  United  States,  or  rathc- 
from  California  points  to  New  Orleans,  as  compared  with  those  fixed  from  the  same  territory 
to  New  lork,  are  more  favorable  to  New  Orleans  than  to  New  York. 

You  will  remember  that  answer  to  question  6  showed  that  tho  rate  from  tho  east  coa.«t 
to  the  west  coast  favored  New  York,  as  against  New  Orleans. 

The  difference  in  favor  of  New  Orleans  from  the  west  coast  is  as  follows:  P'irst  class  5() 
cents;  second  ciasa,  50  cents;  third  class,  35  cents;  'ouit'i  class,  25  cents;  fiftls  class'  20 
cents.  ' 

Question  18.  "'hat  par'  of  this  freight  tha  ;  »e 
bo  pra';.*icable  to  ship  by  that  route  < 

Answer.  With  proper  steamship  facilities,  i  ^ 
tioiisd  would  come  that  way,  but  the  busine.s,s  > 

Questions  19  to  24.  Dealt  v.'ith  in  one  answer: 

19.  If  a  large  part  of  such  freight  that  could  be  shipped  by  ttie  way  of  Panama  is  shinixid 
uy  other  routes,  please  state  why  shipment  is  made  by  other  routes. 

20.  What  are  the  present  shipping  facilities  between  New  Orleans  and  Colon? 

21.  Are  there  any  impediments  that  prevent  the  free  movement  of  commerce  between 
Now  Orleans  and  Colon<    If  .so,  plea.se  state  in  detail  what  the.se  impedim(>nts  are. 

22.  Is  it  esstmtial  to  the  commercial  interests  of  New  Orleans  that  there  should  be  a  line 
of  steamers  making  regular  schedule  trips  between  New  Orleans  and  Colon? 

23.  Is  there  any  American  steamship  line  that  would  establish  a  regular  .service  between 
Now  Orleans  and  Colon  if  it  wore  given  the  privilege  of  through  bills  of  lading  from  New 
Orleans  to  Pacific  coast  porta  of  the  United  States  by  the  way  of  Panama,  with  connecting 
lines  on  the  Pacific  coast  ? 

24.  Would  there  1)0  sufficient  business  between  New  Orleans,  Colon,  Panama,  and  Pacili'- 
coast  ports  of  the  United  States,  Mexico,  Central  and  South  America  to  warrant  the  estalj- 
Munent  of  a  first-ola.ss  line  of  steamers  making  regular  schedule  weekly  trips  between  New 
Orleans  and  Colon?  Please  answer  this  question  in  detail,  giving  the  conditions  under 
which,  in  in  your  judgment,  .such  line  would  or  would  not  be  succes.sful. 

Answer.  Since  these  questions  are  interdependent,  the  following  explanation  is  given 

The  present  steamship  facilities  between  New  Orleans  and  Colon  are  those  ol  a  Iruit  line. 
This  service  can  hnrdly  b'>  considered  as  comprehensive  for  the  cariying  of  general  cargo 
and  pa.ssongers.  AVhile  these  fruits  steamers  perhaps  have  been  able  up  to  this  time  to  fill 
the  limited  renuirements  of  this  trade,  it  is  anticipated  that,  with  the  development  and  addi- 
tional needs  for  canal  construction,  unless  a  proper  general  cargo  steamship  .se"vice  is 
maintained  between  New  Orleans  and  Colon,  and  thence  via  the  Panama  Railroad  to  the 
western  coast  of  the  United  States,  Central  and  South  America,  New  Orleans  will  be  deprived 
of  that  share  of  the  business  which  by  rights  should  come  to  her. 

Tlio  pa.s.senger  .service  has  up  to  this  time  also  been  a  cause  of  considerable  complaint,  as 
thefruit  steamers,  for  roa.sons  of  their  own,  have  discouraged  the  canying  of  passengers 
dunng  the  summer  time.  This  acted  as  a  drawback  to  Now  Orleans,  since  pa-ssengera  going 
to  New  \ork  wovild  supply  their  commercial  wants  in  the  oast. 

Recently  the  United  Fruit  Company  has  placed  one  general  cargo  boat,  the  steamship 
baphir,  m  this  market  to  ply  between  New  Orloaas  and  Colon. 

A  further  disadvantage  under  which  New  Orleans  is  laboring  at  this  time  is  the  fact  that 
the  United  States  Government  is  running  the  I'anama  steamship  line  entirely  from  the  port 
of  New  York,  when  it  is  claimed  by  New  Orleans  inti-rests  that  it  would  l>e  but  fair  to  allot 
a  part  of  this  line  to  oui  city. 

Questions  25  and  26  dealt  with  in  one  an.swer: 

25.  Is  there  any  freight  originating  outside  of  the  United  States  that  is  shipped  by  water 
to  any  of  the  Pacihc  coast  ports  of  the  United  States,  thence  by  rail  to  New  Orleans' thence 
by  water  to  Europe,  the  eastern  coast  of  the  United  States,  Mexico,  or  South  America?  If 
so,  pic«e«  state  the  character  of  this  freight,  the  amount,  the  places  where  it  originates,  and 
the  rates  charged  by  the  railroad  companies  for  its  transportation  across  the  continent  and 
the  rates  by  water  to  its  destination.  ' 

26.  Is  there  any  freight  originating  on  the  eastern  coast  of  the  United  States,  in  Europe,  or 
on  the  ea.stem  coast  of  Mexico  or  South  America  that  is  shipped  by  water  to  New  Orleans 
and  thence  by  rail  to  the  Pacific  coast  ports  of  the  United  States,  and  is  any  of  such  freight 
transshipped  by  water  to  Alaska  or  the  Orient?  If  so,  please  state  the  freight  rates 
charged  from  the  points  where  it  originates  by  water  to  New  Orleans,  and  from  New  Orleans 
to^the  Pacific  coast  ports  of  the  United  States,  or  the  places  of  m  destination. 


im 
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Answer.  These  two  questions  are  prnctically  answered  by  the  replies  to  previous  questions. 

Questions  27  urui  2S  dealt  with  in  one  answer; 

27.  What  are  tiie  wharfage  facilities  of  New  Orleans? 

_\S.  Wiiat  is  the  depth  of  the  channel  to  the  Gulf  at  low  water? 

Answer.  The  harbor  of  New  Orleans  is  one  of  the  most  ( irmcious  in  the  world.  It  ia 
IK  ((\sHiblo  through  the  Eads  jetties  at  the  mouth  of  the  river,  wf'iere  there  is  a  safe  navigable 
1  liiuinel  of  28  feet  in  depth  of  water  through  South  Pass. 

Tlie  Government  is  pre|<aring  to  open  through  the  delta  of  the  river  another  deep-water 
piuss,  called  Southwest  Pass,  the  deptli  of  which,  within  the  next  two  years,  will  bo  increased 
lo  A')  feet,  with  a  much  greater  width  than  Souih  Pass. 

Vessels  meet  with  no  delay  whatever  in  entering  and  ascending  South  Pass,  either  by  day 
or  night. 

riio  channel  at  the  city  is  2,()00  to  3,(3(X)  feet  wide.  The  depth  ranges  from  30  to  GO  feet 
iiloiigsidc  the  wharf,  to  as  nuuh  as  2(S0  feet  in  the  stream.  The  length  of  the  shore  lyie  from 
I'liidmette,  the  lower  port  limit,  up  to  Southport  is  al^out  20  miles. 

There  are  landing  places  upon  both  banks,  but  chiefly  on  the  city  side. 

The  docks  extend  along  the  stretch  of  water  front  in  one  <  ontinous  line  of  timbered  levee 
of  more  than  30,0(X)  feet.  These  wharves  are  in  charg(!  of  a  dock  conmii.ssion,  and  are 
inainlained  by  the  payment  of  tonnage  dues,  payable  by  all  vcshjels  landing  alongside. 

The  I  barge  made  for  this  service  is  tis  follows:  'iVo  (  cuts  per  ton  per  day  on  the  gro.ss  ton- 
uiigo  of  a  ves.sel  for  the  first  ihree  days,  and  1  (ent  per  Ion  per  day  on  the  gross  tonnar"^  for 
the  next  three  days,  or  a  charge  of  9  cents  for  the  first  six  days.  Thereafter  a  ve«^  i..  ^ 
use  the  wharf  for  a  period  of  thirty  days  free  from  any  charges. 

The  public  wharves  are  being  modernized  with  iron  sheds  and  o'her  improvemf.   '"i,  a? 
ilie  railroads  centr  ing  here  have  also  splendid  dock  and  exijort  facilities. 

The  port  (  onveniences  are  bol  h  adequat  e  and  modern.  The  charges  t  o  shippin:'  i  v.  '^on 
commerce,  as  compared  with  those  of  oilier  ports,  are  moderate,  since  the  water  m  "'  iBS 
|iiLsscd  to  public  control. 

Many  improvements,  as  alieady  stated,  have  been  made,  and  othei-s  have  tv  "  inaugu- 
m;od  in  line  wi.b  the  (ommercial  expaasion  of  our  city. 

.Steps  have  also  been  taken  to  fvu'tlier  inc  rease  the  facilities  by  sp<'edily  const ruciing  a  l)elt 
iiiilroad  to  receive  from  the  railioads  terminating  in  Now  Orleans  liieir  freiglii,  and  switch 
die  same,  wiih  tl'e  least  {)ossible  delay,  to  is  ul'imalc  dcsiiiiat  ion,  either  on  the  ii\er  front 
(ir  at  some  factory  or  jobbing  warehou.se  anywhere  within  the  city. 

Our  facilities  for  towing  ships,  for  coaling,  repairing,  supplying,  and  insj)ection  are 
complete. 

Ijarge  iron  works  making  marine  business  a  specialty  arc  available. 

The  greiM  naval  do<k,  which  floats  a  1  ."),(XX)-1  on  battleship,  is,  in  case  of  necessity, at  the 
disposal  of  a  men;hant  vessel  requiring  its  servi(  e. 

Coal  in  abundance  comes  here  via  the  Mississippi  from  the  gieat  Penasylvania  fields,  aa 
well  as  from  Alabama, 

Questions  29  to  31  dealt  with  in  one  answer: 

29.  In  answering  these  inquiries,  it  is  desired  that  a  full  discussion  of  the  subject-matter 
of  each  question  be  given,  so  that  each  answer  will  present  a  clear  and  comprehensive  state- 
ment of  .ill  the  facts  that  have  a  direct  or  indirect  bearing  upon  the  subject. 

30.  St?lte  any  objections  that  the  commercial  interests  of  New  Orleans  may  have  against 
the  i)resent  commercial  policy  and  rate-making  system  of  the  Pananui  Railroad  Company. 

31.  Please  make  any  statement  not  covered  by  the  above  question  that  you  thhik  may 
have  a  bearing  on  the  subject  of  transportation  by  the  way  of  Panama. 

Answer.  With  proper  efl'ort  New  Orleans  should  command  a  large  share  of  the  traflic  with 
Latin  America,  as  well  as  the  Orient. 

Heretofore  the  financial  and  commercial  enterprises  of  the  city  have  been  fully  occupied 
without  branchin;''  out  in  new  directions.  With  the  construction  of  the  Isthmian  Canal, 
however,  it  is  plain  Ilmt  New  Orleans  must  ultimately  have  a  leading  part  in  this  trade. 

As  the  nearest  of  the  large  ports  having  rail  and  water  connection  to  all  parts  of  the  cen- 
I  ral  section  of  the  United  States,  there  can  be  but  one  of  two  results:  Either  the  traflu;  of  the 
-Mississippi  Valley  with  the  Pacific  coast  must  be  done  through  New-  Orleans  or  tlie  east  and 
west  railroads  must  make  competitive  ra'es.  In  either  case,  and  from  a  sintilar  cau.se,  the 
country  will  rec  eive  the  same  benefit  as  that  which  inured  to  the  western  farmer  when  the 
Eads  jetties  were  opened. 

In  hirther  an.swer  to  the  above  questions,  since  you  in\  ite  additional  testimony,  we  might 
.say  that  our  request  made  to  the  S<xithern  Pacific^  Company  for  information  regarding  cer- 
tam  data  touched  upon  hi  your  questions  was  refused. 

Therefore  the  answers  had  :j  be  made  up  as  thorough  as  was  possible  under  the  ciicum- 
stances. 

While  on  the  subject  of  Panama  traasportation,  it  brings  to  mind  the  experienca  the  whole- 
sale grocers,  liquor  dealers,  and  other  interests  had  with  the  Southern  Pacific  Company 
several  years  ago,  when  the  dealers  here  concluded  that  the  rate  from  Sau  Francisco,  in  car- 
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ka^  I AF, u( 75 (onlH  |hm  .uudml  nou.uLs  wan ox.«H«ivo.  and ox.eedingly  ho.  The  merdmni s 
»  I  :o  turn  (ook  11.0  hull  h.y  .  u-  f„  n^  and  had  tho  wino  transport ocfrro.n  San  KraSo  ^ 
I'a.m..m  by  .sl«a,n,.|ui..  «"«!  (i'«n,v  to  Now  Orloans.  a'  a  rate  of  45  cents,  «8  ia  S  tl^ 
75-<P  .1  ran-  uf  tht^  Souilicrn  I'ac  ilir,  all  rail.  against  tt.f 

While  iho  witu,  W.W  en  r.uiu,  bv  ihb  vcy.w!  tlu,  S„uhoni  l'a«.ilic  reduced  their  rail  rale  ',3 
ri  ■;  ?  "r*  "•'"  ^'^;:"""^'"P  -•""'•  ^rter  H...  wine  reached  here  the  Southern  V if  ' 
ra:«ed    henrateaKan.to;*hoM.sandli.mllv,af;er.helHmtwa«withdm^^^ 

n  (ho  iMeamune,  the  jo  ,l>c  s  th....«hf  (he  Suu-hern  Pa.-i(ic  would  l.ro  e,t  the  receni  v 
reJu.-ed  ra:e   hut    a.  s,ate<l  above,  when  the  ship  wa.  withdrawn  the  LtC,    ^'1^,  n 
t  hejr  rac  back  to  7.,  .ent.  on  .urload  lo.s,  a.ul  have  not  .leviated  from  this  .ate  ev^>      i , 

1  hw  LH  o,u.  of  t  he  inuny  .nsta.i.es  WK-re  c,,,Mpe(  ition  w<.ul(l  brinK  ab<..il  iK^tter  c..ndil  io,,-.' 
foltwi„p:  """""  "^  ^""  "■*^'"'*'"'^'  •^•"^'  ^'■•'"'^"^  "'"'  ''"  -"""'"-ial  position  showl.  ,h.> 

Our  ciiy  is  k>  aicd  in  the  heart  of  the  hv^&v,  ri<e,  and  cotton  .section. 

New  Orleans  >s  only  ItJo  to  2H)  nlles  d.t..-.^.  fron,  the  oil  lields  of  l^misiana  and  'leras 

She  1.  only  . !..  miles  dis.ant  from  the  salt  mines  of  lA.uisiana;  2;«)  mil.-s  from  tlu  sulol mr 
mme.  of  {.>u..s.ana:    hJO  n.^les  from  ,he  coal  and  iron  mines  and  mills  of  Alal  a  i,       u       0 
5(X)  miles  Irom  the  coMon  nulls  of  the  soulheastern  Siates  """.ami  iiui.. 

New  Orl.^ans  is  the  only  out  lei  ..,  the  peat  Missi,s.sinpi  River  and  its  tributaries 
iSov,  Urleacs  has  six  trunk  l>ti<'s  and  twelve  railroads 

^ew  Orleims  has  •wenty-one  steamship  lines  plying  to  all  parts  of  the  world. 
Uurty  miles  of  do<k  farihiics. 
1-arp'st  llotuiuf:  dry  d.«k  in  the  world. 

Now  Orleans  has  six  elevators,  with  .^..OOO.OOO  bushels  canacitv 
iJelt  raih'Otul  under  public  ownership.  -        ^• 

iiow  port  charpes. 

New  Orleans  imports  more  fruit  than  any  oilier  port 

Popula!  ion  of  :}2.-),(KX).  ' 

Bank  <leanu>'f"s  for  IIIOI  of  .'$970,928,984. 

Post-oflice  receipis  for  lOO},  ,1687,614.43. 

Customs  receipts  fitr  1904,  $8,404, 824. '.)6. 

New  Orleans  ha-s  a  navy-yard,  cotton  mills,  wireless  station,  mint   etc 

home  of  i  he  Icadinp;  crop  outputs  of  Ivouisiana  are:  ' 

Sugar,  7;«),000,(XK)  pounds;  rice,  .500,n(X),fXX)  pounds;   molaases  and   sinin    l.^SOOIVXl 
gallons;  cotton,  mm)  l>a!es:  oysters,  539.013  half  barrels.  ^""-^"•'IP.  i.i,800,000 

Be.sides,  there  i.s  salt,  lumber  sulphur,  rosin,  turpentine,  tar,  pitch,  oil,  fruit,  vegetables 
nee,  straw,  hay,  shrimps,  and  hsh  m  large  quantities  produced  in  I^uisiana       '^''^' '*'''' "^ ' 

JnVn":"'  I"""!'  ^*''"'     "'  '"  -'^'"^  ^^"'^  ^^'^  ^''''  "'•^^■*"'*  f^^*^'-*!  "f  Trade  considered  it  a 
Kiea   privilege  to  answer  vour  inciuiries,  ,.nd  should  you  find,  upon  investigation     hat  so  no 

Furt'hen''  "  '  '"'"■'''  ''  ^""••'  "'  •■'"  '"'^''^*  clesire,- please  do  Lt  hesitate  to  ,^mmanS  us 
The  merchants  of  New  Orleans  are  fully  alive  to  the  situ/  tion  a.s  relatinfto  the  trade 
expansion  w„,  Panama  ami  over  the  Isthmus  with  Central  and  South  Ameri(^aLd  strenu- 
ous efforts  Nvih  be  made,  with  the  assistance  of  our  exchange,  to  oveirome  such  obs  a,  es  n" 
up   o  this  tune  have  mterfercd  with  the  free  movement  through  this  port 

,.nnrn'.."f«1  • ""        ""V^  ^'^'^  \''*^  ''''/r''  "''^'^  ''"^''^'  ^'•''  ^''^'^'^y  Solicited,  and  will  l>c  highlv 
appreciated  in  connection  with  our  efforts.  iw  i^,  uigmv 

Yours,  very  sincerely,  e.  F.  Koiinkk,  Presvhnt. 

Fred  Muller,  Secretary. 


New  Orleans  Board  of  Trade  (Limited) 
J.  L.  Bristow,  Esq.,  ^'"^  ^'^'^'  ^"2/  ^^,  1906. 

Special  Panama  Railroad  Commissioner,  Washington,  D.  C. 
Dear  Sir:  Your  esteemed  favor  of  the  17th  instant  came  duly  to  hand,  and.  agreeable  to 
your  request.  I  now  beg  to  furnish  you  with  the  inclosed  data  relative  to  fre^bt  rSon  some 
of  the  principal  export  commodities  moving  through  New  Orleans. 
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Tlif  ratcw  shown  on  sulphur,  nig  iron,  packing-houHo  pn,(iu«tH,  and  pi  08i)liatcs  are  from 
ili(>  only  HourcPH  of  supply  whirh  are  tributary  to  Now  Oriciins. 

The  rates  shown  on  the  roniaininc  coinrnoditifts  an?  from  the  principal  Southern  points. 

The  Hourco  of  supply  on  soino  or  those  artichw,  liownvor,  is  not  conlintHl  to  the  points 
luciilionod,  but  is  largely  drawn  from  tho  .o'al  territory  contigiiouH  to  Now  Orleans.  Somi) 
of  those  cominodilios  are  rice,  molasses,  and  luirdwr,  on  wliicli  tho  various  Iwal  rates  apply, 
which  are,  in  I'le  nmin,  reivsoruihle. 

Jf  I  can  1x1  of  any  further  service  to  you,  do  not  hositalo  to  conunand  me. 
Yuurs,  very  truly, 

^,     ,  „      .  ,  KiiKU  Mui.LER,  Secretary, 

The  following  are  tlie  rates  m  question: 

From  Sulphur  mines  to  New  Orleans: 

„     '^'IIp'"""    , \v---\-: longlon..  TlOO 

lium  iJirmmgliam  to  New  Orleans: 

i'iK  ii"n do. ...  2.  50 

Lumhor per  hundredweight. .  .  13 

^/ttvc ■    • do....  .13 

(^otton-seed  ou do. ...  .20 

Hak"i  of  cotton do. . ,  _  [45 

Cotton-seed  menl per  ton. .  1 .  •Jfj 

From  Dallas  and  Fort  Worth  to  New  Orleans: 

Fnckin>,'-house  products per  hiMidredweictht. .  .  21 

lialcH  of  cotton (io   . .  _  ,70 

Tnmessee  points  to  New  Orleans: 

Tenne.s.see  phosphate I,,ii^r  l,,i..  .  2.43     to  2.93 

Louisiana   points  on   .Morgan's  Ijoui.'^iana  and  Te.Xivs   J^aihoiul   to  .New 
OileHiis: 

Clean  rice p(.r  hundredweight . .  .13     to     .  25 

.Molassoa p,.,-  l,anpl . .  .  m    ( „  1 .  2.'3 

I^U'iiher |>cr  liundrcdwcight.  .  A)7\  to     .10 

Cotton  .seed  meal per  ton. .  "        3.  00 

Cott<m-sec(l  oil per  barrel..  .70     to     .80 

Memphis  to  .New  Orleans: 

I'ncking-liouse  i)ro(lucts per  hundredweight. .  .  15 

^'h'lin  rice do.  . .  .10 

M()las.se.s ,lo .10 

Lund>"r do .12 

Staves do .12 

Cotton-seed  meal per  ton. .  2.  32 

Cotton-seed  oil per  lum(ire(hveight. .  .  12J 

Cotton  <)o. ...  .17 

\'icksburg  to  New  Orleans: 

Cletn  rice do .10 

Mol,vs.ses do .10 

T-iU.iiher do .10 

S'aves do .  10 

Cotton-aeed  meal per  ton. .  2.  44 

CoUon per  lnuidrc<|\vcight. .  .  18 

Meridian  to  New  Orleans: 

T-'ii'iiber do .08 

Slaves do .08 

Cotton-seed  meal per  ton. .  1.  50 

Cotton-seed  oil per  hundredweight. .  .15 

Cotton do .36 

Texarkana  to  New  Orleans: 

Lumber do .13 

Cotton-seed  meal per  ton . .  3.  50 

Cotton-seed  oil per  luiiuhcdweight. .  .  21 J 

Cotton do .60 

Lake  Charles  to  New  Orleans: 

Lumber do .  10 

Cotton do ,30 

Texas  producing  points  to  New  Orleans: 
Clean  rice do 19    to     .22 


iMipv^^g 
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CopyofliHl  »/,iurMt:„„t  submittnl  t„  the  <  fuimber  of  Commerce  of  ItfohiU,  Ala.,  and 

thereto. 


ansu  1 1-4 


.,,,       ,,  Moiiii.E,  Al.A  .  .'1/)ri7jpr),  /,W.- 

V\lmt  kind  of  fn.it;li(  o.iKinHtf..s  in  Mol.il,.  hiii)  tl.«  virinitv  witl.in  its  n.inmrrriftl  rtulm. 
'NlT.l.'iir'  "  '""^«'""'«  <»"«  Mi'-Htion,  .iHino  wl.Ht  ynu  .•ni,,si,|..r  tl.o  romnuTriHl  ra.iius  „i 

iTniV'i'J."."'"  v.'"""^  "/.'*"'  ";""")"';••"  'r'^^"""  M«i'ii'«  "'«'i  ti...  iv-ijic  oowt  pons  of  ,i.„ 

Unilcd  States,  Mexico.  C.nlnil  itiid  Soiiih  Ainrri.ii}  ' 

\^tr  1'":',"',"','^'  ""l"';l"''<;"'.-'."f  "".v  kind  ilm.  |„,.v..i,(  tlu.  lull  d.-veloprnenl  ..f  foiniiu... ,. 
b.,tw..m.  MoImIj.  and  tlu-  |-.,r,l„.  ro,i.st  ports  of  M.-xioo.  CVnt..l  an.l  South  A.nori.a?     If  m 
pl(«a.s«^  stiiic  fidlv  what  Midi  im|)(«diMii'ntM  arc. 

What  aiy  th.^Minnpai  arlirl..s  of  fn-iuht  (hat  oriKinato  within  tho  ronunorcial  radi-  .,f 
Mohile  that  iire  shinpo.l  l.y  lad  to  I'acili.-  .oast  ports  of  the  Iniled  State.*     Kstiiaato'tl,' 
.ftinotint  of .  a.  li  of  th.e  principal  articles,  ,in<l  stale  ih..  irci^'lit  rates  charned  hv  the  rnilnm,!- 
ni.on  each  article  to  the  places  of  destination;  that  is,  tho  rate  to  San  I)ieK(i,  L.>s  AnH.-. 
oan  I'l'Kiicisco,  (.|c,  ^  '         ""^ 

How  much  of  this  freight  sy.Mild  it  he  nraeticahle  l<.  ship  hv  the  way  of  I'anHina?     If 

whTi,"  "'V  '"'',',"f  ''""^  f",T''"  ,"""  -"'••  "•"  •-  *^1"1.|-1  l.ythe  wavof  Panama     tu 
why  it  could  not  he  slupncd  hv  liial  route, 

of  each'  "'"  '"■'"'■'''"'  '""'■'"'"  ''""  '■'•'''''  '"■  ^''"PI"'''  '•>■  <'"•  l"'iiuima  rout. ,  and  th«  amount 
If  fn«i^ht  has  not  iiK.ve.l  hy  the  way  of  Panama,  please  stale  ihe  reasons  why 
Vy.at  IS  the  tuMc  con.umc.l  iu  iraiisportinR  freiKl.t  from  Mol,il«  ,o  San  Franci.sc,  l.ns 

Angeles,  and  .'siiii  |)ie;ro  hy  iml;  ' 

orilmhd^ii'l '•''"'''  ''""  '""'f^''""'*'"  ^^''f'^'"  ♦'""  "'"""Mcrcial  radius  of  Mohile  is  shippe.l  to 

Ul.at  per  cent  of  such  fieiKhl  ^.m's  hy  „I!-Nvalcr  routes  -that  is,  via  ihe  Suez  Canal  .„ 
tile  Straits  of  Mjij^ellaii     aii.l  uliat  per  cent  hv  part  rail  and  part  water  J 

(ove  the  laK's  char^'.-d  on  ihe  principal  arlich's  hv  .>ach  of  ihe  ahove-mcntioncd  route- 

Ai-o  there  any  produ.-ts  that  orij/inate  within  the  commeivial  radius  of  Moh.je  that  can 

not  he  successhijlv  ..xporte.l  I.,  (he  wcslern  coasi   ..f  the   liulcd  Stales,  Mexico    (Vnliil 

an.    South  America  and  the  Orient   hut  which  cuuM  he  with  improve.l  shippim/racilu,.'- 

by  (JKMvay  of  I'linama?  ''     ■-'"'"" 

What  arc  the  principal  articles  of  frei-ht  received  at  Mohile  from  the  Orient  ami  frup 
the  western  eoiust  ol  the  I'mLMl  Slates,  M,.xico,  {'cnlral  and  Soulli  \mcrica< 
Kstimate  the  amount  of  each  of  the  principal  articles  of  sucli  liei-dil 
What  per  cent  of  this  freii^hl  con.cs  hy  the  transcontin.'iilal  railroads,  what  ner  cent  hv 
all  water,  ami  \\  hat  pt«r  ccni  hv  ranaicuH 

Wlial  are  ilic  freij^d.t  rates  char^re.l  on  the  i)rincipal  articles  hv  each  of  these  routes  J 
\\hat  |.art  ol  this  freight  that  does  not  com,,  hy  the  wav  of  i'uiiama  would  it  he  nracti- 
rahle  to  ship  hy  that  route*  ^  j^umi 

What  are  the  present  shipping'  facilities  hetween  Mohil,-  and  Culoni 

,  n  ,'■'!'  '".V  ""I","''""'"'^  tl'"t  Pivvent  the.  free  movement  of  t uiieire  b'tween  Mohil.- 

and  lolon<     If  so,  olciuse  state  in  detail  what  these  impediments  are 

Is  It  essential  to  the  n.mmeirial  interests  of  Mohile  thai  tluwe  sh..uld  he  a  line  of  steamer. 
niakin.'  re>i:ulftr  schedule  trips  helwcc.n  Mohile  and  Colon* 

Is  t her.,  any  American  steamship  line  that  would  establish  a  re-ular  service  between 
Mobile  ami  (  olon  if  it  were  ^nven  the  privilege  of  thronjih  bills  of  hulin-  from  Mohil, 
o  1  acihc  coast  ports  o|  (he  Lnitod  States  by  way  of  Panama  with  coimectin.'  lines  ,n. 
tlie  I  acilic  coast  {  '^ 

\Vhat  air  the  wharfa^'e  facilities  of  Mobile* 

What  is  the  depth  of  the  channel  to  the  (iulf  at  low  water* 

In  aiLswerin.,'  these  in.piiries  it  is  desired  that  a  full  discussion  of  the  -ubiect-matter  o 
each  (|uest ion  he  given  so  that  each  answer  will  present  a  clear  an.l  compreheasivostaten.en- 
of  all  the  facts  that  have  a  dir,.ot  or  indir..ct  b.  aring  ui.on  the  subject 

Stat.,  any  obiecl  ions  that  the  commercial  interests  of  Mobile  may  have  apiinst  the  nresen- 
commercial  policy  and  rati-making  syst..m  of  the  i'anama  Uailrond  C.)inpanv 

1  lease  make  any  8(at..ii.ent  not  c.vered  by  the  above  questions  that  you  think  may  hav. 
a  bearint;  on  tho  subject  of  transportation  by  tho  wav  of  Panama.        ' 

(^'-"''^^  "  \  J.  L.  Brkstow, 

Special  Panama  Railroad  Commissioner. 

To  the  PllKSlDENT  OK  THE  ClI.^MBEIl   OK   COM.MKRCE. 


IlliWI    I    .inMl 


■i^*i 


«■■ 


^l»"l|?"ff"»Bfl" 
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MoHIIK  ClIAMilKU   OK  CoMMr.KCR, 

,   ,     „  .1/../,,/^  Ala  ,  .\/ai/H,  HH)6. 

[Inn,  ,1.  I..  liKijcrow. 

Sfirritil  /'nudiiiii  liit'ihiuul  Couimlnitionfr,  WiixhlniiUin,  IK  (\ 
l>K\K  Sue   I  hiiM'  the  litiimr  to  MilMnil  llic  fi.llMwmi.^  iiri-w.-rs  tn  tlir  (|ii('stif)n«  you  suh- 
tiiitli'd  to  me  whilp  tm  your  vwif  lo  Mi.hil.-.     I  n^'H't  ihr  i|.  Ikv  in  fntwuKlin^;  thn  rfp.irt 
l.iif  «.s  indiratr.l  in  my  l.tt.T  of  April  '27.  it  Imx  Im-.-m  iiiiavni.l.il.l,.  nti.l  n-.t  of  inv  iimking.' 
lor  ((invi'tiicricr  I  |iii\c  urHwrrcj  \onr  itit<'no(.'iilioti>i  l>v  huiiiImt. 

I  'rih'  liriv'lit  onyiriafiri!,'  williin  (li»'  .•otntii.'rrinl  ni(liii>  of  Mol.ile  for  »'X|M)rt  aro  cotton, 
o,ttoti-i'«'«l  (til,  coke,  iiiui  mrul,  cotton  hcmhIm,  litnlM-r  of  nil  kimls,  coal,  |)i^'  iron,  ami  irmnii- 
iMciiirt'M  of  iron;  whriif.  corn.oatN.  Ii«v,  flour,  j.uckiti'r-hoii-'c  i)ro<iii(l^,  ami  all  the  |iro(liict8 
(.f  t!u>  MisMksippi  Vall..y.  Technically  s|Makiiij:,  ih-'rc  i-  no  limit  to  the  extent  of  corn- 
iMi'icial  ratlins  of  Mol.ile,  ^o  far  as  mav  r;'late  to  expoiiation  of  truliic.  Mobile  drawn  ilH 
|.iincip.i|  •.iip|)lieHof  food  siiiIlM,  Miamifn.fmed  articles,  etc.,  from  all  flie  Northern.  WenK'ni, 
rtiiiKVntral  Stati'h.  As  to  iron  and  «  oal  interests  of  Alalmimi,  voii,  of  course,  are  in  position 
to  ^('t  nut  dearly  Ntohile's  advantaj^res  over  that  of  anv  oihrr  (lulf  port.  In  at lernptinp, 
hnwever.  fc)  limit  the  oinniercial  lailiiis  hy  description,  w.iuld  sii^»^»e.st  that  von  fake  th« 
territory  Ivi.i;;  east  of  the  Mississippi,  us  far  north  a>  Mci  phn,  then  States  of  Arkaasjts, 
Missouri,  Kansas.  NeSraska,  Iowa,  Minnesotu,  Wisconsin,  Illinois,  Indiana,  Michitian,  ()hio| 
Kentucky,  TenncMsee,  the  Caroliims,  (n.orjria,  and  Alahatiui 

'J  There  in  no  interchan>ie  of  lomincnc  Ix-twfcn  Mol.ile  and  tli.-  I'acilic  roas,'  ports  of 
Mexico,  Central  and  South  Ameri<a.  K-om  Mohil,.  to  the  I'ai  ili(  .oast  ports  of  (he  I'nited 
Mates  there  is  re^jiilar  mo\cment  of  cotton  fa<tory  products,  rau  cotton  compreM.s«-ti 
iii'o  hales  destined  to  the  Orient,  Keneiallv  handled  l',v  N-attle,  Portland  (Ore),;,  I.  and  Sail 
l"niiicisco.     The  major  portion  of  cotton  factory  products  referred  to  are  likewisi'  destined 

I.,  the  Orient.      In  the  levels*- direction  -   from  the  r»cit,r  roa-i  to  .\iohil, there  is  consider- 

ulilc  volume  of  canned  j^'ood.s  muviuK  lek'ulurlv,  sii<  h  a.s  salmon,  laniied  fruits,  Cnlifomia 
«iiics  and  other  articles  indi).'cnoiis  to  (  aliforma. 

.{.  'Fhe  only  impediment  or  iihstnde  preventiiiu  the  full  development  --f  coinmciv,.  from 
M'lhile  t()  Paciiic  coast  ports  ofCenfriil  and  South  America  is  the  lack  of  proper  tnin^i.orta- 
ti.'ii  facilities,  and  smh  fariliii.«  |ia\e  hecn  imposNil,|,  ,  not  .;nlv  fioni  .Mol.ile,  l.ut  from  other 
(i  i!f  ports  on  accoimi  of  th.-  ^'ivat  ad\anta<,'e  New  York  and'  the  Atlantic  sealxaird  of  the 
I  niied  States  have-  had.  hv  reason  of  the  preferential  wiikinns  of  the  I'anama  !{ailroad 
with  the  Panama  Steamship  Comoany.  In  other  word-,  with  the  arl.itraries  demanded 
hy  the  I'auftma  Kailroad  f.ir  its  rail  service  from  Colon  to  I'ucillc  .oast  ti>rminal  where  con- 
iiertion  is  to  tie  had  with  <li\ei>:injr  water  <iirriers,  it  is  impossil.le  fortiulf  ports  to  maintaUi 
rtiiter  coiiiH'ctii.ti  and  pay  thest>  charges  in  ci>m|>elifion  with  castei-"  .sealioard  reft  rre<l  to. 
I.  This  (juest ion  is  praciieally  answered  l)y  information  fiven  in  (juestion  2  as  to  character 
of  freight  mterchanjred  hetween  Mol.ile  &m\  points  within  its  eomnieivial  radius  ainl  the 
I'tcilic  eoasi  jHU-ts  of  the  Itiited  States.  1  am  not  advised  that  San  Dietro  or  Los  .\nj,'e!e!* 
!  .uidle  any  Southeni  pnxliats.  San  Kiancis<o  is  a  lepilar  ik  eivt-r  of  imported  hemp, 
tliHt  comes  from  I'lo^Teso,  Mexico,  l>y  way  of  Mol.ile,  and  prin<ipally  larjie  (pmntities  of  cot- 
ton factory  prodmts,  that  move  from  southeastern  points,  iron  and  iron  ar'ides,  -uch  a.s 
i'oii  {)ipe,  etc.  I  will  -ite  a  few  «'ommodities  and  endeavor  to  (iiiote  lates.  Cotton  factory 
pioducts  from  principa'  cities  of  the  South,  such  as  drills  and  (lomesiies  (us.iallv  known  as 
'-orton  [)iecc^oods\  from  .\tlaiita,  Autrusfa.  and  Caroiina.s,  aj)[in'ximatelvS1.25  per  huiuired 
pounds;  from  Mol.ile,  .51,  earloails,  minimum  ;«t,(HX>  pouiHis,  l.vss  than Va'loads,  .'SL-TO  per 
luindred  |H)unds,  Canned  1,'oods.  in  '\e  reverse  ilirection  to  Mobile  pnrper,  7.5  cents  per 
I'Mulred  [K)unds,  carloads,  minimum  ■  "KKI  [x.unds.  and  elaret  from  Sun  i-  raiieisco  and  [.os 
Anu'eles  U)  .Mol.ile.  7.')  eent>.  with  s..(,.,  what  higher  rati.,  to  .Vtlanta,  Hirmin^'ham.  and 
other  |H)ims  or  territory  e..nti>,'uous  to  Mobile,  that  would  be  supplied  bv  this  port  in  event 
<if  I'anama  .s««rviee.  A  larye  amount  of  di  "d  lieans  and  peas,  evaporated  ami  ilrieti  fniita, 
and  iiicen  fruits  come  to  this  territorv  from  I'alifornia.  The  freisrhi  on  thes«<  arli.-ies  isfrom' 
7'>  cents  to  $1.2o  per  huiidied  [Hdirids  in  cat  load  lots. 

.')  It  will  be  entirely  [irai  fical  to  ship  by  the  way  of  I'anama  all  the  trallic  mentioned  in 
the  foreyoins  except  that  which  is  considered  of  pt-rishuble  nature,  which  route  would  not 
b'  practical  for  the  handling  of  the  latter  commodities  on  account  of  longer  dist:  'ice  and 
time  nece.s,sary  to  be  consumed  en  route. 

t>.  All  of  the  articles  m<>ntioned  in  answer  to  No.  1  could  be  marketed  and  shipped  in  larj^e 
(luaiititles  to  fjirat  advantat.;e  by  the  Panama  route. 

7,  Freight  is  not  moveil  by  the  way  of  Panama  for  rea.son  as  ex{)laiiu>d  in  au.swer  to  query^ 
.S;  that  is,  no  service  or  discrimination  of  the  Panama  Kailroad  in  its  charges  aKainst  the 
Cmlf  in  favor  of  the  .\tlantic  seaboard  or  New  York. 

8.  Usual  time  to  transport  frei{j;ht  from  .Mobile  to  California  terminals,  San  Francisco, 
I.os  Angeles,  etc.,  ten  to  twelve  days;  Mobile  to  North  Pacific  points,  namelv,  T'acoma. 
Seattle,  Portland,  and  \'an(ouver,  tiiteen  days  to  twenty  days. 

S.  Doc.  429,  59-1 20 
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9.  Larpe  quantities  of  cotton  piece  goods,  raw  cotton  compressed  in  hales,  is  moved 
from  territory  contiguous  to  Mobile,  or  fairly  lying  within  its  conuuerciai  radius  of  ^lobilo, 
to  China  and  Japan,  principalh'  moves  by  North  Pacific  con'^t  pons— Seattle  or  Portland! 

10.  A  very  small  percentage  of  the  freight  for  tlie  Orient  is  moved  via  the  all-water  route, 
that  is,  by  the  Suez  Canal,  on  account  of  the  transshipment  neceasary  from  some  European 
port,  IcHiger  time  consumed,  cost  of  insurance,  etc.,  on  property,  and  invariably  this  traflic 
IS  mov(  1  by  rail  to  the  North  Pacific  coast  ports  of  the  United  States,  thence  by  water 
carrier  uirect  to  oriental  destination.  In  fact,  1  should  estimate  that  95  per  cent  of  the 
traffic,  at  least,  was  routed  that  way  against  the  Suez  Canal  route. 

11.  Hates  on  cotton  factory  products  from  principal  manufacturing  centers  contiguous 
to  Mobile  or  within  its  conmiercial  radius  to  Japan  and  China  common  points,  as  Kobe, 
or  Yokohama,  Japan,  or  Shanghai,  China,  are  as  follows:  On  raw  cotton,  compressed  in 
bales  to  the  density  of  22^  pounds  to  the  cubic  foot,  takes  rates  ranging  from  $1.20  to  $1.35 
per  hundred  pounds,  according  to  the  point  of  origin. 

12  In  my  judgment  tlie  handling  of  cotton  and  cotton  goods  to  the  Orient  and  foreign 
countries  could  be  g'^eatly  increased  or  stimulated  with  improved  shijiping  facilities  by 
Panama.  Furthermore,  the  products  of  the  Pacific  coast  ports  of  Mexico,  Central  and 
South  America  could  be  stimulated  and  largely  developed  l^y  the  port  of  Mobile  for  th(^ 
interior;  for  instance,  such,  as  nitrate  of  .soda,  which  comes  from  Chile,  coffees  and  woods 
of  value  thai  now  have  to  l)e  moved  by  water  around  Cape  Horn,  if  they  are  moved  at  all. 
The  coal,  iron,  and  timber  industries  are  susceptible  lo  large  development  to  the  west  coast, 
principally  of  Centra'  and  South  America,  and  proper  shipping  facilities  and  reasonable 
rates  are  only  needed  to  promot  >  its  successful  handling. 

13.  Matting  and  a  few  other  aiticles  of  oi'iental  matmfacture  are  all  that  is  received  here. 
From  the  western  coast  of  the  United  States  we  receive  the  articles  mentioned  in  answer 
to  No.  4.  From  the  western  coast  of  Mexico,  Cential  and  South  Anurica  nothing  is  now 
recei"ed. 

14.  Have  not  the  data  to  answer  intelligently. 

15.  All  by  transcontmental  railroads. 

16.  See  answer  to  No.  4. 

17.  See  answer  to  No.  a. 

18.  The  present  shipping  facilities  between  Mobile  and  Colon  are  considered  cfjual  with 
any  port  out  of  the  tiulf.  The  sieam.ship  companies,  of  which  there  are  several,  hold  thr-m- 
selves  in  readiness  to  i)ut  on  any  required  number  and  class  of  steamers  to  take  care  of 
the  business  oH'ering  out  of  Mobile  for  l^atiania.  Of  course,  these  lines  can  not  be  estab- 
lished until  the  business  is  olfered.  In  order  to  secure  ii  regular  service  out  of  Mobile  it  is 
neces.sary  for  Mobile  lo  i)e  given  ecjual  advantages  in  competing  for  the  sui)plies  j)urchased, 
in  order  t;->  develop  a  regular  .'service  from  Mobile  to  Pau;ima. 

The  MutLson  Steamship  Liiu',  which  is  now  opeiating  an  ext(>nsive  and  regular  service 
from  Mobile  to  ('ui)a,  is  in  the  lidd  for  this  Panama  business,  and  bus  already  .s'-tured  two 
cargoes  of  creosoied  material,  wiiich  will  move  from  .Molnlc  lo  Panama. 

The  Atlantic  and  Mexican  Cnlf  Steamship  Company,  which  operates  an  etli(i<nt  and 
regular  .serviee  from  Mobile  to  Mexico,  is  also  prepared  to  handle  any  business  from  this 
port  to  Panama  that  may  be  oU'e'ing. 

19.  The  chief  impediment  that  prevents  the  free  movement  of  conunerce  between  Mobile 
and  Colon  is  simply  the  demand  at  Colon.  The  inauguration  of  service  .so  far  as  ni.iv 
relate  to  Colon  proper  is  concerned  with  the  opening  up  of  the  l^mama  ivailroud  as  a  connec- 
tion on  rea,sona!>le  rate  basis,  a  free  movement  of  commerce  to  the  Pacific  coast  of  the 
United  States,  Mexico,  Central  and  South  America,  would  'oe  greatly  .stimulatcfl  aiu' 
handled  in  large  (juantities.  Any  rate  adjustment  that  luight  be  considered  or  made 
shoidd  be  in  dollars  and  cents  per  100  pounds,  whether  it  ndutes  to  ocean  or  rail  carrier. 

20.  It  is  veiy  essential  to  the  commercial  interests  at  Mobile  that  there  should  be  a  regu- 
lar Ihie  of  steamers  making  regtdar  sch  dulcd  sailings  betwcn  Mobde  and  Colon,  the  reasons 
for  which  are  of  great  importance. 

21.  With  the  opening  up  of  the  Panama  Railroad  and  its  steamer  connection  on  the 
Pacific  coast  to  the  Pacific  coast  ports  on  a  rea.sonable  rate  basis,  adjusted  with  relation 
to  the  current  per  cents  and  rail  rates  between  this  territory  and  such  Pacific  coast  ports, 
there  is  no  doubt  that  sufficient  exchange  of  traffic  or  ofiportunities  for  handling  such 
offerings  at  Mobile  and  its  vicinity  would  be  made  attractive  to  steamship  interests.  1 
aminformed  that  there  are  companies  which  would  establi,sh  an  American  steamship  line 
maintaining  a  regidnr  service  between  Mobile  and  Colon  if  they  were  given  the  privilege 
of  through  bills  of  lading  from  Mobile  and  interior  points  in  connection  with  connecting: 
lines  to  the  Pacific  coast  ports  of  the  United  States  by  way  of  i'anama  and  for  Panama, 
with  connecting  line^  on  the  Pacific  coast. 

22.  The  wharfage  facilities  of  xVIobile,  now  in  use  and  in  course  of  construction,  are 
X'dem,  up  LO  date  in  equipment,  and  thoroughly  ample  for  the  handling  of  this  line.  Fur- 
'ermore,  the  port  charges,  which  might  be  mentioned  in  this  connection,  are  cheaper  than 
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any  other  Gulf  port,  wliich  with  the  low  pric«  of  coal,  loss  than  any  o'.her  South  Atlantic 
(A-  Gulf  port  south  of  Newport  News,  its  unlimited  supply  of  fresh  water,  and  the  cheapest 
lal)()r  in  the  country,  50  or  100  per  cent  less  than  New  Orleans,  Galveston,  and  other  Gulf 
ports,  places  Mobile  on  a  par  with,  if  not  above,  any  Gulf  port. 

23.  Depth  of  the  channel  to  Gulf  is  22  ffict  6  inches  in  low  water, 

24.  Observed  in  answering  th.^  other  questions. 

25.  Stie  answer  to  question  3. 

26.  At  the  present  time  while  Mobile  does  not  have  a  purchasuig  agent  stationed  at  this 
place,  which  is  the  case  at  New  Orleans,  we  are  possibly  placed  at  a  disadvantage  in  getting 
some  of  the  business  that  would  other\vise  be  handled  through  this  port.  It  is  to  be  hoped, 
however,  that  this  objection  will  be  remedied  within  a  .short  time  bv  having  the  commiasion 
station  here  a  purchasing  agent  to  cover  our  territory  tiie  same  as  has  been  done  at  New 
Orleans. 

Mobile  is  the  cheapest  coaling  port  for  steamers  .south  of  Newport  News.  This,  com- 
];ined  with  the  cheap  rates  for  stevedoring  in  loading  and  unloading  of  .steamers  and  other 
advantages  which  Alobile  has,  as  compared  with  competitive  ports,  should,  if  we  are  given 
the  opportunity  to  compete  for  this  Panama  business,  secure  for  Mobile  her  full  share  of  the 
bu^^iness. 

In  addition  to  the  above,  I  would  respectfully  call  your  attention  to  the  statement 
inclosed  herewith  of  the  export,  and  import  trade  at  Mobile  for  the  years  ending  December 
31,  1904.  The  exports  went  to  nearly  every  port  of  the  world,  but  with  the  exception  of 
cotton,  lumber,  and  timber,  principally  to  Cuba  and  Central  American  ports,  with  which  our 
trade  now  is  very  large. 

Very  respectfully,  yours,  Chas.  H.  Brown,  President. 

By  Lee  F.  Iu win,  Secretary. 

Values  of  imports  hy  counfries,  and  the  principal  articles  imported  from  each  into  the  port  of 
Mobile,  Ala.,  durimj  the  calendar  year  ended  December  J/.  lOOJ,. 


Countries. 


Principal  articlos  imported. 


r' ranee Wines 

italy \Vincs,  clays,  and  earth 

.Spain.  , Sulphur  ore 

Norway Dried  tish,  matches,  etc. 

.Scotland Whisky 

Kn^land I'aints'  oils,  ete 

iintisli  Ilondura.s Fruits  and  nuts 

(.ii.sta  Kiea do 

Guatemala do 


Ilondura.s <io. 

Nicaragua do. 

Panama do. 


^I'xieo .'^isal  grass  and  luahouany 

'  ;i''<^ Fruits,  vegetables,  iron  j-vrites. 

I^ritisii  West  iH'iies Fruits  and  nuts ." 

I   ilomijia do 

Hra/il .Manganese  ore 

(..-■niiany riiosphate 

.-■■.vitzerland Cotton  laees 

Turkey Nuts 


Values. 


$.3.32 

208 

24,226 

2,231 

206 

22,702 

84,771 

212,660 

79,ti01 

4tiO,240 

44,694 

42.5,176 

2,ti!J2,210 

i '  241',, 360 

10,171 

2,372 

33, 590 

3»j,063 

4.53 

;  201 

Total  value  of  imports 4,378,767 


Col.  L.  T.  Irwin, 

Chamber  of  Commerce. 


Mu.  F.  T:-:ni!E'ns,  Collector  of  Customs. 
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Fortign  ejcpont. — The  quantity  and  value  oj  the  priucijxu  articUs  exjwrted  throuyh  the  port  7 

Muhile. 

Tlic  [)iincipal  articles  exported  through  tlic  port  of  Mol)iU>,  Ala.,  during  the  caleiului  y(ur 
ending  Deceinl)!-!'  .'il,  KXM,  were  as  follows; 


Ai-tielc 


yiirtiitity.        Value. 


1,1M-' 


Agrioultiinil  iiiipliinints 

Catth- .' iiuiiiln'r. . 

Hogs ill) 

llorsi'H  and  intiU'.s do. . . . 

All  other  aniiuiils 

Corn l)u.slu'ls..        4!H,',r22 

Oats lid llO.oiH 

Flour liiirrtl.'i  of  liiii  pounds.         .'i.T<i,tili; 

Bniii tons  ol'  L'.'.MO  |>oiind.s..  H,()t)5 

All  other  hreadstulTs 

Medicines,  patent  and  proprietary 

Itituniinous  eoul toii.s  of  2,J4()  pound.s. .  .S,771 

Other  coal  and  Cdke , 

Cotton Ijtiie.s. .    ti4,S!»i,t>M   : 

Cotton,  liiiter.s pound.s..  110, 1'S^  ' 

Cotton,  cloth yard.s..      5,.S21,ti{X)  I 

Cotton,  wearing  apparel ] 

Cottor\  waste pounds. .         '.'1)7,4110 

Cotton  seed .' do :;,.W1,0I-' 

Other  nianufactiiris  of  cotton I 

FertihzerN _ I 

Hags,  corii'iKe.  an<l  twine 

Fish,  tlrieil,   .moked,  and  cured 

Fruits  and  riiits 

Hay.. tons  of  ■2;JM)  pounds..  1,,17S  : 

lr(ui  and  .sIimI,  juid  manufactures  of | 

ScwiuisJ  niachine.s  ae  J  parts  of | 

Nails,  cut  and  W're pounds. .  •U,ii22  \ 

I'ipes  and  (it tings 1 

Boots  and  shoes pairs.  .  'J'J,  l.'C' 

Other  ni.'ir.ufaetiires  of  leali,,T ; 

l{osni barrels  of  -'(SO  poui\ds. .  .'i',),495  j 

Ollirr  naval  stores j 

I'atxT  and  niaiuifactures  of ' 

heef  products pounds. .  l.'.'i.tw)'.' 

llHins do 'J.ar^/.W.l 

I'ork.  salted  aricl  pickled do. . . .      ,'(,,'>;iii,  Kil 

Lard  ami  lard  eon  1  pounds do.  . . .     I4,773,();tl 

Other  meal  products 

l)airy  product.s  (.butter,  chrese,  inilk> 

Rice. ixiuiids. .      2,.i4l  .7(K> 

Beer dozen  ipiarfs  .  h4,4.U  ; 

Vegetables ' 

Sawn  tiinbiT I.IXX)  su|H'rlicial  fe.'t.  'j.s,"kH<) 

Hewn  litntxr cubic  feet   .      l.J()7,2:«» 

Logs  and  other 

Hoards,  deals,  ahil  planks 1,(XX)  su{jerficial  feet..  l;!4,SPJ 

Staves number  .      I.'.Kn.lOl 

Furnitur.'  not  I'lscwhere  s]H>cified 

Other  lumber  and  matiufactures  of 

Miscellaneous 

Total  domestic  nien'hiMidise 

Foreign  mi'n'hiin'b>e  i'\porte(|. . .  .      


Tot-'l  value  of  I'xports 

Total  exports  for  calendar  year  l'.«).!. 


Increase  over  i'.HKi. 


I;i7,',»r.i 

urn,  I."* 

Ji,i/,;. 

107, 'IV.: 

4,.Vi'.i 

.mi,  I.'.  I 

4,1,  L',-... 

I,tll8,'.il) 

54,H.M> 

ti,74l 

8,74:! 
.'11,. i!!! 

4,!(.'i. 
7,lii«i,.VJ<. 

3,ti;!0 

184,!tti,S 

57,4t;j 

!'>,',)8-' 

as,  lbs 

9,489 
23.;itil 

4,:iii; 
:i,i.i(i 

4.. Mm 

23,, ^.'4 

3Kl,>s71 

20,08;{ 

i,;i4.s 

,')<■.. 1117 

10.S,:i.s.l 

2,718 

127,140 

t.7l 

21,8-V,I 

!i,i;i.i:! 
•J2-J,'.t(l'. 
2;l^,>»^.! 
92t),J().'! 

y,s,j()i 
;fo,s.v> 

,')4,7!i.> 

I'JibH.H.! 

22, 7 10 

l,:",!.'.,'!.!! 

j:!8.'.i."r4 

:!2.so7 

2,020, 177 

l|i;.Ji.' 

I4;,,s;, 

;«8,:l2Vt 

lt;,73l,Ot.7 
51,9!>. 

lfi,7H2,!e- 
l.'^,l4t),5<.ii 


K.XUIBIT   ,}    8. 

CopiJ  of  list  of  questioiifi  .sulunitted  to  the  ('hiuihtr  of  ('oinineire  of  Pensacola,  i' ic  .<  Idtev  <>J 
ifr.  \V .  ('.  Jones,  secretan/ ,  trith  iticlosures from  Mr.  E.  0.  Saltmar-sh,  ,iuperiritendent,  a?e' 
Mr.  W.  C.  Compton,  traffic  manager  of  the  LauinviUe  and  Nashville  Railroad  Company. 

Pkn-s.\<oi..\,  Fi.a.,  April  Jl,  I'.m. 

Wfiat  kind  of  freight  originates  in  Pensaoola  and  the  vicinity  within  its  coinniereial  radiu 
for  expoft «  In  answering  this  (jiiestion  dehne  what  you  consider  the  eoniinerciai  radius  c 
Pensaoola. 

What  is  the  extent  of  the  conmieiTo  between  Pensacola  arifl  tlie  I'acific  coast  port,s  of  tli 
United  States,  Mexico,  Central  and  South  America? 


■«>> 
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\i('  tliort"  any  iinpodinipnf s  of  any  kind  that  prevent  the  fdll  (Icvflopiiiriit  of  coniinorro 
l.ctwccii  IViisat'ola  and  the  raciiic  coast  poits  of  Mexico,  Central  and  South  America  <  If 
.SI),  (^ilease  state  fully  what  sucli  impediments  are. 

What  are  the  principal  artich-s  of  freif^dit  that  oritrinafe  within  (he  coininercia!  radius  of 
I'.iisaec.la  that  are  shipped  l)y  rail  to  I'acific  coast  ports  of  the  Tnited  States^  Kstimate 
the  amount  of  eacii  of  the  principal  articles,  and  state  the  freijxht  rates  cliarj^'r^d  hv  the  rail- 
ronds  upon  each  article  to  the  places  of  destination  -tlmt  is,  the  rate  to  San  Dicfjo.  Jaks 
Aiij^eles,  San  Fianciseo,  Tacoiua,  Seatth-,  etc. 

llowmuchof  tliisfreificht  would  it  he  practicahle  to  ship  hv  ihe  wavof  I'annnuW  If  there 
is  anv  part  of  this  frei^dil  that  could  not  i)e  .shi[)ped  l.y  the  wav  oi"  Panama,  state  why  it 
( ould  not  he  .shipped  hy  tlia'.  loute. 

State  the  principal  articles  that  could  be  .shipped  hy  the  I'anama  route  and  the  amount  of 
each. 

If  freif.;ht  has  not  moved  hy  the  way  of  Panama,  jyleasc  state  the  reasotis  why. 

Wliat  is  the  time  consumed  in  transporting'  fi-eij,'ht  from  Pcnsacola  to  .San  Francisco,  Los 
Ant,-eles,  Sat;  l)ief,'o,  'i'acoma,  and  Seattle  by  rail< 

How  much  freijjht  that  ori^'inates  within  the  conunercial  radius  of  Pcnsacola  is  shipped  to 
<,'riental  countries? 

What  i)er  cent  of  such  fivi^dit  tjoes  by  all-water  routes,  that  is,  via  the  Suez  Canal  oi'  tlio 
Straits  of  .\hiKellan,  and.  what  per  cent  "by  part  rail  and  part  waler^ 

(rive  Ihe  rates  clnu>,'ed  on  the  princi|)al  articles  of  eaeli  of  the  aboy(>-mentioned  routes^ 

Are  there  any  nroducls  that  originate  within  the  conunercial  raidus  of  i'ensacola  that  can 
not  he  suceesufully  exported  to  tlte  western  coast  of  the  Tnited  States,  M. '>:!,■,,,  (Vntral  and 
.•^nulh  America, and  the  orient,  but  which  could  be  with  impmvcd  -hipf.m^'  facilities  b\-  tho 
way  of  Panama^ 

Wiiat  are  the  principal  art  ides  of  ficj-rht  recei\,-(|  m  pensacnhi  fr.Hu  !lic  Orient  and  fnmi 
ilic  \v«'.stern  coast  of  the  I'nitcd  States,  .\h..\i(  u.  Central  and  Soiuli  .V  n.M.u^ 

ivstimate  the  amount  of  each  of  the  piincipnl  articles  of  .such  frei^  :; 

What  j)er  cent  of  this  freiirhl  comes  by  the  t  ransi-ontiricnlai  railr^wds,  wlial  percent  hy  att 
\\a!er,  and  \\  hat  per  cent  by  Panama' 

U  hat  are  the  freij,'ht  rates  char^'ed  on  the  ;)rini  ij)al  arlidcs  In  emli  nf  tbe-c  rm;    •>' 

What  [)arl  of  this  freif^ht  llial  doe- nut  cnme  by  ibc  way  nf  PiuDunn  would  it  !»•  pract  i,a!>le 
!'<  >iiip  by  that  routed 

What  are  the  present  sliip|)jnij:  facilities  between  Pcnsacola  and  Colo; 

Are  there  any  impedimcnis  thai  prevent  ihi'  free  movement  of  roinm.  ivc  b.iwrrn  i'en.-^a- 
■  ola  and  ColotW     if  so,  |)lea-c  >tale  in  deiail  what  these  impediments  are. 

Is  it  es.sential  lo  the  commercia'  interests  of  i'ensacola  that  there  should  ite  a  line  of 
■earners  making'  re|,'ular  schedule  Irip'?^  belween  Pcnsacola  and  Colon' 

Is  ihere  aiiy  American  sieam>hip  line  thai  would  esiahlish  a  re<,mlar  service  beuveen  Peii- 
iitila  and  Colon  if  it  w<'re  <,'iven  the  j)rivile^'e  of  lhrou^ll  bills  of  ladiiifr  from  I'ensacola  to 
Pacific  coast  po.ts  of  the  I'nited  States  by  way  of  Panan.a  wiili  connecting  lines  on  the 
I'.icilic  coast  ( 

\\  hat  are  the  wharfage  faejiities  of  I'ensaci.la  '. 

What  is  tlie  depth  of  the  iliannel  to  the  Ciulf  al  low  watei-^ 

In  answering  these  iiKpiiries  it  is  de.sired  that  a  full  diseussi.iti  of  ib  ■  >ubject-mal ter  of 
'  .i''h  question  lie  gi\en  so  that  each  answer  will  present  a  elear  and  ne.nprehensive  statement 
•  ;  all  the  facts  that  have  a  direct  or  indirect  bi-aring  upon  t  he  -ubjeit . 

Slate  any  objeeiions  that  the  conunercial  interests  of  PeoMieola  mav  Iki'.i'  against  the 
pri'scnt  conunercial  [>olicy  and  rate-making  system  of  the  Panama  Hailroa.l  Conipanv 

Please  make  any  statemeii'  not  covered  hy  the  above  (|Uc-iions  that  vow  think  may 
h.ive  a  bearing  on  the  sul>ject  of  trans[)ortation  by  the  wav  of  Panama. 

(Sij,Tied)  ,1.  L.  !'„  isrnw. 

.>/'((■'(//  I'llluUiii}   liililrainl  (  'niiiln  issiniicr. 

lo  the  I'kks'dk.nt  of   iuk  Cii.\.mhki{  ok  Co.m.mkuck. 


ClI.V.MHKK    OF    CoMMFKC  F    OF    PF\.>  \Foi..\ . 

I'tnmcold.  Mini  J.'),  l:>'i.',, 
1! m.  .lo.sF.iMt   L.  Jimsrow, 

Wii.sfi",  if.<n,  J)   r. 

Df.vr  Sik:    Referring  to  your  inquiiy  ,,[  April  21,  ullimo,  iiKpiiring  as  lo  facilities  ohlain- 

-:  at   P(>n-!i'!i!a  to  handle  supphes  destined  for  Pananui,  etc.,  I  beg  to  ir,c|ose  herewith 

'  Mers  friii/i  \fr.  Iv  (),  Saltmarsh.  supemilendent  of  the  Louisville  and  Xashvilie  Railroad 

'  'Hiipany,  at   I'cnsacolx,  and  Ml    C    l\.  Compton,  tiatlic  matniger  of  tin    Louisville  and 

Vashvillo  Railroad  Company,  Loiii>i»llle,  Kv. 


KEPOirr    OF    JOSKPH    L.    niUSTOW. 
If  there  is  any  further  information  whicl.  wo  can  give  vou,  plou^e  cunimand  nie,  ai.,1 
Very  truly,  youi-s,  ^y.  C.  Jones,  Sec,etar>j. 


T.()ii.svii.i,f;  and  Xasiivii.i.k  Hailuoad  Company, 
Pk.nsacola  Division,  Okkick  of  thk  SiTKitiNTKNDF.NT, 
TT„„    T  T  ii  Pensacola,  Flu  ,  May  2o,  1005. 

Hon.  J.  E.  bTII. I.MAN,  '^ 

Pensacola ,  Fin. 

_    Deau  Sir:  KolVrring  to  in(,uirifs  madt-  bv  Mr.  Bristow  on  his  visit  to  Pcnsacola   aru! 
mforniation  dcsimj  Irom  '\w  trafhc  (icpartnifnt  oi'  this  roinpiuiy  in  n-'ard  to  same     ' 

I  inclose  lott IT  winch    I   have  just   nr.iv,.,!  from  the  trallic  inanaf^cr  rcplyin"  fully  n, 
regard  to  the  matter.     I'Icasc  note  that  Mr.  C'.)mpton  states  it  i.s  his  underatandin.'  tlu,' 
you  would,  m  connection  wilh  Ins  reply,  prepare  and  .suhmit  to  Mr.  P.ristow  siicii  furlli.r 
inforniatiou  as  called  for  hy  Inni.     1  presume  that  vou  will  do  this. 
Yours,  truly, 

.E.  O.  SAi.TMAUiii,  Superiiitir  ' :ni. 


Lori.svii.i.i.:  and  Nashville  Kailkoao  Company, 

Ofkke  of  thk  TijAKrii-  Managkk, 
xf     T.^  r^  o  Louisville,  Ky.,  L'aij  22,  1905. 

Mr.  Jli.  O.  Svi.TMAKSIf,  "^ 

Superintendent,  Pensacoh,  Fin. 

DKAit  Sik:  You  will  recall  when  Mr.  Bristow,  siiecial  Panama  Railroad  Cnunissioner 
was  m  1  ensacola  a  short  time  ago  he  gave  Mr.  Stillman  a  memorandum  of  the  information' 
he  desired  concernmg  the  faeilirie-  at  Peasacln,  the  export  trallic  handled  tlirou-di  that 
port,  and  the  practical. dity  ol  h.rwunlini:  via  (hat  route  trailic  for  Panama,  also  trallic  for 
the  Orient,  etc..  m  connection  with  the  Panama  Railroad. 

I  return  the  memorandutn  herewith,  and  in  nriswer  to  the  inquiries  concerning  trallir 
etc.,  desire  to  .Mdnuii  the  following: 

_    Tile  iiujuiries  involve  consideration  of  what  miglit,  be  called  four  distinct  territories    a.s 
indicated  below,  and  information  is  asked: 

A.  A,s  to  the  ci.nunercial  radius  of  I'ensacola  with   respect    to  these  territories,  or    in 
other  words,  to  w!iat  extent  competition  via  the  pr.»cnt  rout.-     in  be  met  via  Pensacola 

1>.   \\  hat  the  trallic  consists  of. 

C.  The  quantity. 

D.  The  present  routes. 

E.  The  rates  charged  on  principal  articles. 

F.  Existing  facililies  from  Pi'iisacolu. 


OIMENr.VL   TEKHITOKV 


A.  Ihe  commercial  radius  of  Pensarohi,  in  \  ieu  of  existing  competition,  could  liardK 
be  reckoned  a.s  inchuling  any  pomis  on  or  north  of  the  Ohio  River,  tliout'h  nil  -outhern 
territory  cast  of  the  .Missis.Mp.,i  liner  could  f.ossiblv  be  worlo'd  via  Pea-acola  witlunr 
much  iiiierlerence  f/om  the  Pacific  coast  or  New  York  lines. 

B.  The  iiuiiic  from  the  territory  just  described  i>  composed  chieliv  of  cotton  aiui  .otton 


piece  govxl 

C.  The  i.iovement  of  cotton  to  .lapan  this  year  gieallv  exceeded  that  of  anv  [irevioii-- 
year,  lor  instance,  luring  the  s(>vrn  moni  ii-\  ndwig  Marcli  ;{1.  ]!)().">.  there  were  shipped 
171,14(i  bales,  as  <v  ;  .,isi  3!!,Ui7  bales  du.-ing  the  <ame  period  of  hi.-t  vear.  We  n:-  not 
advi.sed  how  many  b;'',-  ;'..v.:.l  IYoP'  the  ieiriiorv  east  of  the  Mississippi  Kiver,  nor  caii 
we  say  what  (luantity  of  c'lon  pie^  ■  good.s  moved  from  this  territorv. 

D    Cotton  and  cotton  p..  ce  goods  from  this  territorv  moves  via  "the  followinc  ri>utes 
(])  \  la  the  i^acitic  co>    :       '  ;he  Gulf,  South  Atl  n'tic,  aiuf  Virginia  port,s  direct,  also 

via  Liverpool. 


Cotton  mostly  uk  , 
New  York  and  Suez 

E.  The  rate  on  co'      \      ir 
$1.18  per  hundred  p  uiwt- 

There  dcjf's  not  seem  t'    'a 
Peosacola  and  Panama,  . 
onlv  nucleus  for  such  servii . 


poi  I       'ottou  ;)iece  goods  via  \'irginia  ports,  also  via 

•  the  natt  season  hns  been  $1.21,  cotton  piece  goods  abou; 

.1.  ■•-    ncourag.'Uient  for  the  establi.shment  of  a  line  between 

f-i    „s  bosiuesa  to  or  from  the  Orient  is  concerned,     Tiie 

■lid  bo  cotton  and  cotton  piece  goods,  and  the  former 


mm 
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would  ofcupy  mo  imidi  room  under  hiinl  stovvaj,-;!-  to  find  unv  profit  in  (l)o  tlirou.'h  rnto 
a.rordrd  Via  tlu-  I'acilic  consl,  csjuTiaily  since  from  tlu.l  ti^ir."  it  is  iilu'Iv  an  aliowanco 
would  [lave  to  1)0  inado  to  cover  lost  weight  resultiii};  IVom  additional  handlin-'  at  Col 
uud  i'anania  and  port  of  traiissliinnicnt.  ''' 


on 


it  a  stcatiislup  line  was  cslal.iished  from  Panama  to  .Japanese  and  (T.inesc  ports,  t! 
roject  would  look  more  fcusii.le,  provided  capal)lc  nnlnn  screwmcn  were  maintained  t 


I'aniunu. 


le 
at 


(OLOX. 


ew 

nama 


A.  We  are  to-dav  (•ompelm;.'  mil,  th,.  New  York  line  Inr  all  business  as  far  east  as  the 
l.iillaio-l'ittslMuj,'  zone,  nnd  1  would  therefore  consider  iVnsacola's  commercial  radius,  so 
iar  a.s(otl()n  is  con-erned,  as  hiins:  all  territory  west  of  tiie  Huiraio-PiMshm-"-  zcnie  incl'ud- 
inp,  of  couise,  all  southern  territorv.  "  ' 

H.  The  trallic  consists  hirfri'Iy  of  machinery  and  supplies  f(,r  I  lie  Isthmian  Canal  Cora- 
iiii^sion. 

('.  \\'v,  have  no  information  relativt^  to  the  total  mo\ement. 

1).  Shipments  are  at  i)resent  liandled  in  eomiection  wilh  tiie  I'liiled  States  Fruit  Com- 
pany's steamers  from  New  Orleans,  and  their  time  fi..m  that  p(,ri  to  Colon,  a.rordin"  to 
I'^n  inlormation,  is  about  six  davs.  " 

K.  On  tile  i)rincii)al  articles  consitrned  to  the  Canal  Conumssion  ijie  rate  from  N 
Orleans  is  22^  cents  per  hundred  pounds:  for  oilier  consifrnees  in  the  Keiiuhlic  of  I'anai 
the  rate  is  about  25  cents  per  hundred  pound--. 

F.  There  are  no  transportation  facilities  from  l'en>.acola  at  present. 

rWAMA    AM)    POins    Al.ONO    TIIF.    WKST    (..\ST    OP    CKNTKAl.    AM)    SOI  Til    AMKHICA,  ETC. 

A.  The  conmierciHl  radius  of  Pensacola.  so  far  as  these  ports  are  concerned,  is  all  terri- 
!.ay  west  of  tlie  Bulfalo-l'iii-,l,ur<:  zone  and  all  southern  territory. 

H.   .\s  the  movement  of  traflic  luis  heretofore  been  entirelv  \'ia  New   Yoik.  we  have  no 

I'oriiiution  as  to  what  it  con-^ist^  of. 

C.  We  are  not  advised  of  the  volume  of  this  trallic. 

n.  The  time  occupied  in  sadiuL'  fiom  Xew  Vuik  to  Colon,  acconhnj:  to  our  information 
:    about  ei;^ht  days.  '^  ' 

Ml.  We  are  not  advised  as  to  the  rates  chartred. 

r.  Tliere  are  no  transportation  facilities  from  Pensacola  at  present. 

This  business,  particularly  for  Mexican  and  8out!i  American  ports,  i>  conducted  exclu- 

.sively  throu<:h  .\ew  York  brokers,  th()u;.,'ii  considerabli-  of  the  trallic  oriu'inates  in  western 

territory.      If  a  line  were  e-iablisheu  Irom  Peii'-acola,  we  would  have  to  interest  parties  in 

Mippin;:  (lireci  from  facloiie<.  in-lead  of  \  la  New  York,  the  same  lus  was  done  with  the 

'  'ibau  trallic.      Pensacola  >liould  .seeriin>jriy  eiijoy  (juite  a  share  of  the  movement  of  pine 

•uber  for  these  ports.     The  compi'iition  would  be  limber  from  the  Pacilic  coast. 

CAI.lKOUNlA     :  i  li.MIN.M.S,    S  \  \     FR.^  M  1  S((  i,   l.os    ANCKl.ES,   FTC. 


on 
irg 
of, 


'  er  IS 
vluch 

i!v  of 
that 


The  co!iiim>rcial  rndiif<  of  Pensacola,  or  Mie  ic-ritoiy   from  and  to  which  conu 
'Hild  pos:-;il.ly  be  :,;(■!    via  I  hat  port,  is  probably  th.it  Iviu^r  between  the  liull'alo-l' 

■IK'  ami  ibe  .\ii>-i- >ipf)i  Ki.cr  trallic  fi\>-,,  Ohio  River"  points  and  leriitorv  -ouili 
-oiM-i;il!y  (be  hute:'.  come-;  im<|Uest ionably  wiihin  lier  c(jiiimercial  radius.  ' 

il.    The  ch.aradci-  of  i  ruMic  forwarded  to  and  from  tcri'itoiv  north  of  the  Ohio 
*■!   a  va'iahl.'  nnMii'  .   l-r    '    .:;.  n!  ■,,   r:    ,.>■    .,;■-,  ;,;,,!  p,,m'-.  south  thereof,  f^^ 
rm-aruja  .-Mould  .  !i;..  .  .    ,i,i       .....,„>.•,.         .:i,  ;!„•  li-atiic  cou'^isfs  pn 

-•■tusky,  cotton   pii-d'   L'ooil-,  iron   [)ipe,  camieti   li.-l,     (',.;ai'-.  and   [ilio-phute   r^ 
•hipped  into  tin-  n  .'i  ..rv  ■■.  .nsj-;.-  .,i'  <•  .Miied  <:oodv,  di.i-d  friiil>,  mi!-,  ei.-. 

C.  \\e!iu\(   II..-    .         ■■,... MM  'iume  of  trallic  to  and  f:-om  til.' icrritorics  named. 

!'•  The  r.iii'i-  ■!  >■  .PI  'ill  ;  Uiii-i-..ir  111.  iital  lin.'<  and  via  ilie  Mi->i— ipoi  K'lver  ./ir  -.v.xys 
prnicipaliv  N,\\  ( )il.  all-  ^,;i,|  >',  LoiM-.  '  -  j   > 

i'-  The  present  rai">  tmi  i  -.nitbcrn  territory  on  th.'  articles  alxr.  .•  lii  r;.!..,!  are;  Cotton 
I'lece  <;oods,  from  -o^r  l.ra-'cr,'!  points,  $l.:ir,  per  uumlred  pound--:  iron  (>ipe,  from  Rir- 
Miin^diain  and  .\iin;-:.ii!  d:-:iiri,,  .^l.".  pt>|-  ton:  piii  iron,  fioiu  Birminj^'hatn  district,  5?I2.70 
per  ton:  canned  li-h,  from  Bdoxi,  Miss.,  etc.,  .$1  per  Imndred  pound.s;  cifjars,  fr<  Key 
West,  -SI. Si  per  liundrcd  {loun.ls:  •)hosphate  loik.  fions  Mount  IMeasant,  Tctin.,  ,'i.").l"9 
per  ton. 

I  shall  be  glad  if  vou  will  ct.nvey  the  above  inl\)rniaiion  to  Mr  Stillman.  It  wa"  the 
understanding,  I  believe,  tliat  he  would  prepare  such  other  informaiion  as  is  (ull<<l  for  in 
the  metiioiandum  and  submit  all  tlie  data  to  Mr.  Bri^^tow. 

Yours,  truly,  C.  B.  Co.mito.v, 

Trajfic  Manager. 


:^  1 2 


'*»„. 


HRPORT   OV    JOSEPH    L.  BUI8-'0W\ 
lOxiiiHir  ,i  0. 


<'«),../  ,,f/'sl  ofijiir.stldiis  snhmittnl  tii  l/ti  i'hor  l„r  of  ('nmiiinri  of  (iaivtstoit,  Tix 
<;/  Mr.  I'.  U.  I  itc/irll,  strnttuij,  in  ri  .s/m)h.s(  then  Id. 


.,  ('.ml  lilt, .  s 


(iAl.VKST()N'/rK,\.,    Ajnil  :,",,   I'jn.',, 

Wliiii  kind  i<(  li.i;:lii  oii^rina;  '.i  (;iil\r.-.((m  and  llic  \  i(  iiii'v  wiiliiti  it.s  (  nniini'ivinl  nidni-, 
for  ex  I  KM!  '.  ill  answering:  dii,-  (ju.'sl  ioii  dcliin'  wlm'  nou  miiMd'T  llic  iniiiiiifr(  iai  ladiii-  uf 
(ialNciinii. 

_  Wlial  is  llic  cxtciil  (if  (lie  conmu-nc  Im':ss,cii  (laUoton  and  llic  I'ik  ilic  cua^f  pnrls  (if  i|  .■ 
l'nii«'d  Slates,  Mcxii o,  Central  and  Soiiili  Anierii  a  ^ 

Uy  wlial  mules  dues  I  his  coniineice  uo,  ill, ii  js.ulnil  jier  ceir  In  lail  hi  the  r,icilic  ( da  . 
ports  of  the  I  niied  S.a'e.,  whai  |i(M(cn'  li\  I  he  Is!  hinus  of  I'ananin,  and  w  lial  ne,  .eiit  hv 
the  Si  rails  tii  Maijellanf 

Atv  liieie  any  iin|)edinieni  >  (if  any  kind  ilial  inevcni  the  full  de\el(i|inient  of  ((uniiie:, , 
Ixitween  (iaKeston  and  the  i'acilic  K-asi  pon-,  of  Mcm.o,  (Vniral  and  Soiiih  America;  li 
«o,  |»lease  siH'e  fully  ulia!  sU(  h  iinpediiiieiils  are. 

^  What  ai-e  the  piim  i|ial  ai,  i(les  of  liei^'i.t  that  oii^'inale  wi'hiu  the  ( oniinen'ial  radius  of 
(lalveslon  that  are  --hipiied  liy  rail  to  Paiilie  coast  ports  of  the  liiiiedS  a!es^  Esiiniate  ihr 
Hiuouni  of  eacli  of  ihe  piiticipal  arlicles,  aiul  sta'e  the  frei^dn  ra!»-s  i  haij.'ed  hv  llie  railroinU 
upon  each  article  to  the  phnoof  dc-i  iiiai  ion,  ilia'  is,  the  ra  e  loSaii  liie^'o,  l.n-.  Anj^'cles,  San 
I'l  aiicisco,  clc. 

How  much  itf  this  freiuh'  would  ii  he  jiiaci  icahle  tosliip  hv  i  he  ua\  of  I'anam.i  ^  If  llu  i, 
is  any  part  of  t  his  fivirrhi  ijui;  ronld  noi  he  shijiped  l,\-  |  he  \\a\  of  "'anania,  siale  w  ii\  i; 
<-ould  no'   he  shipped  In    'hai   mire. 

^..alc  the  piijK  ijial  ai.icles  I  ha'  .  odld  he  >hip|ied  In  ihe  ruiiaiiia  KHi'e  iiiid  the  anio,,n'  ..; 
tuich. 

!f  freij^ht  has  lae  iuo\ed  In   :  he  u  a  \   of  Panama,  I'.lea.-e  -la'c  'he  iva-oiis  \\h\. 

Wnat  is  the  tini(>  (oiisunied  in  i  ran-por!  inj.'  frei;:lii  from  New  Oriei.ii-.  !o  San  JM-Hiicix  .i, 
Lo-^  Anjjeles,  and  .Sau  hietjo  In    lail' 

I(o\v  much  fieli^dit  iha  m  iinmr  c-  w  i  inn  ■  lie  <  oinmercial  '■adm- of  (lalx  '-.on  is -^hipp.,! 
to  orietr  al  count  lie-^ ' 

What  per  ccni  of  soi  h  fivi^li!  i;oe-  !n-  iill-ua  cr  roire-.,  liia!  i-,  \ia  :he  -^nc/.  (  aiiai  oi  H. 
Si  rails  of  Ma^'clliin,  and  'a!,,;     |)ei'  •■.■nt   '<■}   part  lail  aiul  par!    .\a'c 


f  live  the  lalev  (  hai>red  on  the  |)riiicipa!   a'    iJcsln   cii.  h  of  I  he  ah(n  c-ni.'ti;  loiieil    i< 


m. 


A-e  there  nn\  j)rodiic:s  iha!  ori<,'iiiaU'  wi.hin  the  conimeri  ia!  ladius  of  (iaivestou  tha  .  ,. 
tiol  Im'  sue.  essfully  exjiorled  I'l  'he  weserii  t  oa-i  of  i  \u-  [  ni  id  S-a'es.  Me>  ic.i,  Central  aii.i 
Soil' h  Amen  :• .  ,uid  ihe  Oiieii!  iur.  whi.  h  ■oil  Id  he  >m  h  impio-.ed  slii|ipiiii:  faciliii(«s  iiy  i!.e 
\va\   of  i'anama  ( 

\\  ha:  are  the  principal  iir:icle,  y>\  freic;h!  iv.  eivr'd  a:  ( laKcN-n  from  ihe  ()ii(>ui  and  fr<Mi! 
I'le  wesiern  cons:  of  the  Cm  cd  S.a  cs,  Nh/xi.  d,  ;' :  d  Ceie  lai  ami  .Soin  h  Ameuia' 

I'lsiimale  I  he  aiMoiiiii  of  e.i.  h  of  ;  he  principal  :i,^  iclr  ,  of  m|i  ';  f'-eitfin  . 

W  ha'  pel' cell  of  this  fi(i.j;h  ^0:11. ■..  I)N- ihe  !  ian--oii  menial  i  lilroaiU,  «  ha  p<rcen'  hs  :i:i 
waier,  ami  wha;  per  (  cut  In   i'liDim.-i' 

What  are  the  freiirli!   ra'es  (  ha'!.!:cd  on  the  piiiicipal  arncle-  hv  eai  h  of  I  he-.,    roii'e-' 

U  ha!  part  o  ;  hi.^  fici;.'h  iha  doe- not  .  onie  h  ,  1  he  ua\  of  Panama  would  i  oe  piti.'l  ica;ii. 
to  ship  In   iha;  •due  '. 

What  areli   •    ireseni  shi])pi:i!,' facili  ie-  h,    ween  ( iahfs'on  and  Colon  ; 

Are  there  any  impediments  tha!  jirincn;  the  free  nan  emeu'  of  commerce  iieiween  tuiivc-- 
toii  and  Colon?      If  -o,  jilease  sale  in  de'ai!  wlia'  these  impedimen's  are 

Is  i.  essenial  !o  the  commercial  in  eic-is  ,if  CaUes  on  iha'  iher--  -hould  he  a  line  of 
steanii'is  ma k inj,'  n  c;u I, ir  schedule  trip.,  heiween  ( ial\  cs nn  and  Colon  ; 

i.s  there  aiiv  .Vmerii  an  s  (.amship  line  ilnr  would  cs'ahlish  a  reirnl.tr  serv  ice  hetweeii  Cial- 
vesion  and  Colon  if  i-  were  ^'i\cn  the  privUe^i;e  of  throiiirh  hills  .  1  laditi>r  from  (iaiveston  to 
J'acilic  coas:  poi  s  of  the  I'lii cd  S  a!es  by  the  way  of  I'aiiam*'  wi  h  conned iiiL'  lines  oil  tic- 
Pacific  coas!  >. 

Wha.  amount  of  freii;-!:'  is  transported  a.'foss  ih,'  lomiiKMi'  from  'he  Pai  iiic  coast  hv  rai! 
to  (iiilvesion  and  then  ivsliipped  hv  waer  to  New  York  and  A'iantie  coast  ports  of  the 
United  S  a  esf 

Is  tht-i;'  any  freight  ori;.rina' iii^' outside  of  the  I'ni  ed  .s  uestha'  i.sliippetl  hv  wu'ertoam 
of  the  Pacitif  coav  port-:  of  ihe  I'liited  Stii'os,  ihem  e  l.y  niii  to  (Iaiveston,  tlieii.  e  hv  wat.-r 
to  Kuid|)'.'.  the  eastern  coast  of  the  I'liifd  S  a  es,  Me\ic,»,  or  Sou  h  Aiuerli  n'.      If  so',  plea-i 
Mtiite  ihe  clmracter  of  this  freiij:hi .  tlu"  aiiKaint,  the  [da  ■(■<  where  i    oriirina'es,  atid  'h"  ni'.r 
ehari>t'il  hy  the  railroads  for  its  trans[)ora'ion  across  the  con  iiiem  ,  and  the  nii'es  hv  wa'er  to 
its  desiiiial  tr.u. 

Is  tlu'ie  any  frei<,'h<  orijjjina'iu;,'  on  the  eas.Mn  .'oa-i'  of    he  I'tiied  S  ,\'m.  in  Kura|>o,  or  01 
llio  eastern  ('(.m-st  of  Me.v.ieo  or  South    vmericts  that  is  snipped  hy  water  to  (»«|¥*'««um  mu 


^mfimims!^ 
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iln'iii'C  Iiv  mil  fo  tlio  I'n<i(i.'  ((msl  ports  of  lht»r!u!(»d  Stiilcs;  aiul  i«;aiiv  of  siidi  frcijjrlit  Iriiiis- 
-lii|>|)t'(l  i)V  vviiicr  1(1  Ainskii  or  tin-  Orii'fii  (  If  -^i»,  iilciisc  >ltUc  the  riciii;lit  nitt-^  i  liaif.'i'il  fioiu 
ill,'  points  v\lif  re  ii  oiigiimlcH  by  HUlcr  tu  (Linhrsloii  mul  from  Ciulvc.ioii  to  liir  l'u(iii(  i  oast 
porls  of  tilt'  I'liilcd  Sillies  or  itw  piaces  of  its  dcMtiiintioii. 

What  aw  llu'  w Imrfiific  furiiiii^'M  of  CIhIvcsIoii,  aini  who  own  and  control  liic  whurvi'.sf 

What  arc  the  ])oi-t  c[iar'i.^c-  of  <  lukcsi  on  ^ 

What  is  the  depih  of  the  rhuiti'ei  to  the  ("mlf  »<.  lo',\  waters 

In  aiiswcrin;^  these  intjuirifs  it  is  dcsireil  tliHf.  m  full  discussion  of  the  suhjei'-ina'ter  of  r-nrh 
<|iir~;tion  lM'^iven,sothat  earh  nnsvsj^r  wii]  prewiit  a  (leaf  and  ( <inipre|iensi\e  >la!enieni  of  all 
(he  fads  tliat  have  n  dwec  t  en  Hsdiierf  heuriiif;'  iiptin  the  suhjei  i. 

Stale  any  ol)jeelion.s  that  iiie  (oninser"  ial  iuteic^t^  of  (lahoton  jiiav  have  a<;ainsl  the 
jiK-ent  connneirial  policy  un<i  n'it<v.,j,ji|i,j,j,.  „ys  tv,,,  ,,f  ([„.  I'muMna  Kailroad  ('<>nij)any. 

rieiLsi' make  any  Slat cni.Mil  not  covort'd  i>y  tln»  hUovo  «|iiestiotis  iluii  \n\i  ihink  inav  liuve 
H  licarin^  upon  tlie  -ulijeet  of  tnutsjiortution  liv  the  wav  of  I'anunia. 

(Si>;ned)  ,1.  !,.  Ukistdw, 

SjHChil  I'aniiiii  t  Iliiiliiiihl  ('oiiiiitit^loner. 
To  I  lie  1'kks!1ik..s' r  of   ihk  Chvmbku  i>y  ( 'iuimcim  k. 


''iAI.\  KsTON    {   'UWWM.y.    <M-    (iiMMKlUK, 

(.///■•  v'm/,.    /,  ;    ,    .1/,,,;    /.;,    l<.)()'>. 
IImIi.  ,I.   I,.   liukslUW, 

Spci-utI  I'audiiiii  llnihniul  I  'om/if issitini i\  WiLvhinrftmi .  /'.  f '. 
DicAK  Siu.  Ivefeiiinj,' tu  your  fax  or  of  tiie  Ki.'h  iii.itsuU  and  to  the  li-i  i.f  iiue-.!  ions  regard- 
iM!,'  ronunerc.e  of  ( ialvf-i  on,  '.shich  yoii  ii'il  wi;  ji  us  on  l!ie  im'<  asion  of  \  uii;  r.'M'nl  visit  to  this 
j"Mi.  we  lift;  lea\e  luoi'er  i  hr  I'ojlowinj;  i(»[>lies  to  v.n  •!■  nKjuiiie-  frnuioiii  -!andp(.:iii ,  haM'il 
;iiii  ^o  nuirh  on  pre-enl  liii-.ine-s  SfUi  ir.su  ad  (MH'(iiiu;nen  e  wlii.  h  is  na; ushIIn  (int'  ioiiu>|)orl 
iiiid  whirl)  we  Itelieve  will  niafei-iali/e  tniiief  I'avoinhie  and  e'lttai  <  nuirion-. 


hiNDoi'  i-i!i;i<;!i|-  wnir\  ;.  \(  \  r-oiN  >  ('(;\(M!.i;i  :.  \',,  i;\i<ii 


'i;   i,\ 


I  ieij.'!i*  uM^jrinatiiiu  w  !  inn    lie  >-o!nnu>i.i  lal  rnu'  :  -   ■!'  *  idjMvstoii  nuliide^  i'lcdtei  and  di.nen- 

■  11  •-(  ulf  (tt  III!  kind^.  si  ii\  I--,  hu  I  idles,  coal.!  ru.ii    .^H'l  irl'.ned  oil.  liuui .  h;;iii  uiid  mill  .-i  uM's, 

A  ilea! ,  --orn,  oais  and  oilier  i^rains,  ha;  ,  in'ooin  <  tin;,  h  i'  -(••>  .  a' !  ie.  hoi.;-,  -hn  p,  ponli  r\  ,  e^jjs, 

iiiiei,  (  iii'cse,  packinji-lKMNc,  ])rodu(;s,  laid  and  la'd  (>iiidu(!s.  >ai!,  (oa<ii!     sujiar,  rice, 

;•  I'ipio,  o'lni'm.  l>iick.  lime,  inariiinery,  aj^ricuit'ual  Knnitinen's  stnuiurai  i:on.  railway 

■  |i:ipiiien    and  siijipli<-.-,  ^Iii>;s,  sewci  pipe,  jxiwder  and  hi).ch  expiusives,  ftui's  and  v»'jjreial)le3 
,  all  kinds,  .■o:im:i  s'ood.--  and  <iiy  p)o<!->,  d'Hne.-^  le  u  en•^ll~,  fiuin  iwe  of  all  -o|•'■^,  «.'«<».  cries, 

-K-d  III!  u    -,  h--i;.  i  I  <ii!s,  \  e;.^e.aiile>,  iiti'  du  are,  iron,  nio-   -.•  ••'  .  dnj^>,  and  <  hrii.ii  ai-.     'I'ho 

■  'Miinir-i-i'ii)!  ladiu-.  ••;'  <  iaUe^ton  e\M'ndv  ,  u  a  !iiiii>  .surrouiidii'^';  t  he-  tei'riiorv  oi:  un«i  west  of 

:!if  .\lHsis,-,ipi)i   Ki\ci,  nii  hiding  Cliiia^o.     Tlierein  are  llu'  \as     iia'ural  lield.'^  of  t.uneral 
1   1 1    1 1,.  ..     .:i         i i ; .1.... :.. 


;iif  .MHsis,-,ipi)i  uiNci,  nii  MKiin^  I  iiii  a^o.  i  Herein  are  \\\i-  \as  iia'urai  lu-ld.'^  of  tiuneral 
ueahli.coai,  liMiihtr.  oil  ihei  oiuUty  Iwarinti  ihe^rruin,-.,  frui.s,  \e;::eral>!e>,i  diton,  livesioek. 
in  >iiih  a  lea  also  ari'  I  he  pro-piMous,  ;^!i>w  ihi'  ■  oiiinii-ri  !?d  rt  n  n-  i  oniainint;  'Haniifacories  of 
:■'  i  di  s-  1  ip!  loiis.  Ml.  ji  IS  !  hi-  ,  mini  ,:<.  ;  ii;r  I  ■  ;,"v\  -!;.I'jM!;'j:  :  1-.  t  i  'iH!.  and  .  hi'oi(;_'h  t  .ah  rsion. 
i  1,'s  ■•■niinien  iai  tcirt  OI  >,  ■ :  ii.';;jirv  ;<•  lius  pori  ex,  e  mis  io  ,iinii  even  hevond  ii»'  Uoikse.s  and 
i'l'o  Mexico,  iieeeiU  !y  ■  •.  i-,  iT  pereeji'  of  the  exporis  of  ilie  IjuUHi  ^>!a'l•s  were  Hizv'u  uli  oial 
j'rod\iit.s,  of  wliich  tio  per  (.vni  ori>j:ina'ed  wcsi  of  i  he  Mississippi  liiM'r.  Tiic  ■  eiiiei-  of  ih«> 
'nnnti'\'  i-<  iieaiiv  .">l!  per  <'e/i!  closer ''•  i  ide  u.-i  er  \  m  mU  e-.on  Mum  \  ia  New  Vidk  ihai  i<, 
iiidf  of  t  he  1  en  i  i.iy  of  the  !  ni'ed  S  n  .  -  i-  M  ;i: .  '  <  ial . '  -  Mil  i  han  an\  otlii-r  port  •  as;  i  hereof. 
y  hiiji^o  limy  well  he  said  i<i  l)e  ihe  ceni  (  i  of  a  iuip-  iiianufa(  i  nrin^  distri.'i  which  i-  j»rrt<  ti-aily 
iiie  same  disiaiK  e  fron  ( talvcstoti  a.s  fr<n:i  .New  ^  ork  (laKe.^ioii  is  ."^lOi,  I  miles  nearer  Colon 
ihan  New  I'ork  i  ■  1  V,  •  m  !■  -  arc  j^radualis  .  oinini,;  v.  i-i  itiaNontli  inio  the  mid-;  <  if  natural 
U'sotirees.  (lai'.i'-!<M,  i-  1,  at  lied  hy  se\(Mal  of  i  he  hirj,'e-t  railway  s\>>i'm~.  in  i  he  I'tiited 
Statt's.  (lalvesion  is  i  S>c  only  eastern  o.  can  [Mut  of  (he  Santa  I'e  v\>!cm  vNnh  i.vci  '.♦.(KK) 
miles  (if  irack  lamilyinjr  i  he  very  K'si  [>arts  of  i  he  ( 'i-intry  atid  rea.  iuiiv^  I  iie  pro>perous  ciiies 
^n' the  Nor.h  ac.d  W'twf  This  also  is  the  ie:MiimN  of  tlu'  In'erna'ionai  anddreaf  Northern 
K:i  'road,  ihe  Texas  ()ai'  nf  theltoidd  ^X'^  cm,  wiii  !i  p:ii\i<ic-.  an  utrjci  ihi<  uay  ns  a  niu'r, 
ftiactii  al,  and  a  •i-es-sihle  p<irl  for  ahoiit  'MKX*  miles  of  railuay  of  ihal  s\stem  west  of  the  Mis- 
sissippi Uiver.  Tills  is  Mie  mdy  lide-tvater  leriiiinns  of  rhe  Mis.s(,iiri,  Kansa-  and  'IVxas  sys- 
I,  iiavin^  3,1  V).')  mile-  ( i.d^eslon  i-  I  he  pri'i'  ipa!  ficiijh;  (.i,!f  port  lermmus  of  the  South- 
■  Prt-iiic  sv-.teni.  wi,  1;  alioir.  'AS¥M)  miles  of  road  in  Ti'Xds.  riiis  is  the  best  Onlf  outlet  for 
Kansas  City  Sou'hern  A}.  &  1.  rou'e  -with  I^XK)  miles  of  track  The  Rtx  k  Island  .sys- 
.'•'.\l  has  larcjo  torniiiial  j»n -perry  at  this  port.  Bo*h  the  Km-k  Island  and  Frisco  -vstem?  will 
.-■fM>n  en'er  here,  accordinj^  to  projrvtcil  plans,  rhus  opening,' uj)  for  direct  ihroiiiili  shipment.^ 
to  this  p(>rt  so;<iething  over  13.')!,'0  iijik's  of  railwa 
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EXTENT    OK    rOMMKIM  K    III;  I  \\  1:KN    U  AI.VKMON    ANU    l'A»  IIK     tOAM     POUTS    OI'    TlIK    IMUI. 
STATUS,  MKMM),  (KMUAI.   AND   SOUTH    AMKHK'A,  ItOIJTINU    AND   UKVKI.OI'MKNT. 

Tlicr.'  is  cxft-nsis,.  tonna«,'o  botwocn  (iulvrsion  mxl  ihc  I',iii(ic  cotist  poi-i.s  of  ih,.  I'nii,,) 
ht.alfs  for  Mnnsslii|,ui,.ril,  In-  water  s.-rvifr  to  tli.'  .\!lHii!i<-  soalxiMrd,  but  we  apiinlini.l 
that  siicii  (•..imm'rcc  is  oiilsulc  of  ||„.  multcr  iiml.-r  consi.lciatiori  l)ccaus..  of  tin-  iiiii)ra(li- 
cahiliiy  ot  linrullinu'  such  ••oriim.Mic  hv  way  of  I'aimiPia  and  this  port.  Sucli  freight  is  at 
pri'Mciil  trail  poll,. (1  by  rail  hrtwccu  (ialvcston  and  tlif,  IV^ilic  const  ports  of  tin-  I  nitcil 
States.  lh(.  I'.xtcut  (tf  coimnorco  l.ctwccn  comiucrcial  radius  of  Oajvc-.ton  mid  .Mc.xic, 
U-ntral  and  Soulli  America  is  simdl  because  of  the  ab-.^uce  of  ocean  tniiisporlalii.n.  but  w' 
submit  lluit  this  (piesiioii  of  (he  amount  of  commerce  this  \\,iv  with  the  ports  of  .\iexi,,, 
(antral  an  I  South  .\merica  is  not  of  so  much  importance  as  a  present  one,  but  more  so  with 
rciipeet  to  tiie  lulun-.and  we  see  no  reasons  why  this  poit  should  not  cariv  on  a  full  share  of 
the  existuif;  roiiim,-ree  l)etween  this  eoiintry  and  the  western  casts  of  .\JexJco,  Cenlial  and 
South  America  with  due  and  ecpial  traiispoi  tat  ion  facilitie-..  .\'o  impedimenlH  exist  that 
we  know  of  or  can  disc-rn  which  ^dl  prevent  the  full  di'Velopment  of  commerce  with 
1  Hcilic  coH-st  ports  ol  Mexico,  OntrnI  and  South  America  throu^di  (Ialvcston.  TlieslatiMi,- 
of  the  Dcpiutmcnl  of  Couuneru'.  and  Labor  show  the  volume  and  value  of  sueli  prevcm 
trade  and  trail. c  The  source  of  similar  coiiimerce  uiiipicsliniiablv  exists  within  (ialvr- 
ton's  commeirial  radius  ,  |  woiil.l,  we  believ.',  find  ready  and  iK'cessible  exit  and  entrance 
thnaif^'h  this  port  iin<ler  favorable  and  e(iual  circumstances  which  would  pi^rmit  and 
warrant  com|)etition. 

FIIEIOHT   HKTWKKN    ( O.MMKlU  I  Al.    |{\1)HS   <  .1'   (i  \I,y  Ks  roN    AND   I-ACIFU:   COAST   l'OI{  I  S   OF  THE 

LMTKU   .STATK.S. 

We  understand  that   your  next  s.'ries  of  (piestions  '■oiicernint,'  the  movement  of  frei-'lil 
between  the  coiimiercial  radius  of  (ialvcston  and  racific  coast   ports  of  the  I'niled  StiUes 
to  comprehend  domestic  commerce,  and  we  would  answer  acc«irdiii<,dv.     The  number  and 
variety  c''  commodities  in  such  c<,mmerce  are  loo  numerous  to  mciitiou,  and  in  the  absence 
o.  statis'.       of  which  we  are  M..t   m  |)Os,ses.sion  and  could  not  readilv  secure,  we  shall  nut 
attempt  to  name  any  six-cial  ela.-.s  of  frei^dits,  and,  therefore,  in  iiot'doinK  s..  we  shall  not 
attempt  to  Np<«cily  fn  i^dit  rate-  at  present  chartred  bv  the  railroads  for  all-niil  service,    (hie 
poiat  we  would  mak(^  ri;;lit  here  is  that  railmad  freiirhi  rales  bet  ween  ( lalvestoii  and  I'acilic 
coast  ports  are  lower  than  or  the  same  as  the  Mississippi  Kjvep  basis.     For  inspection    w. 
would  ivfer  specifically  to  Transconi  mental  VccvM  Bureau  Tariffs  of  the  several  radroa.N 
wcstboiuul,  1.  ('.('.  No.  ;{7.-.:  east  bound,  1.  C.  ('.  iNo.  aiS,  of  which  issues  we  have  no  oxtru 
copM'S,  but  they  are  on  fde  with  the  Interslate  Commerce  (.'omriiission  in  \Vas!iin<:fon.     .V.. 
statistics  or  information  are  iwailal  "•   ti>  us  showing,'  the  volume  of  this  present  rail  traliie 
As  to  the  praetMabihiy  of  moving,'  th  .  fn'i^dit  bv  the  way  of  I'niiania,  would  say  that  the.e 
are  lu,  mipeiliments  in  the  way  thn.i.^'h  this  po-   .     The  same  condition.-,  in  this  matter 
wouhl  exist  ihrouL'h  Cialveston  as  throu<:li  any  other  (lulf  or  .Vllaniic  port.     The  charact.M 
of  the  eommoditv  would  liav,'  to  be  considered.      Location  ,so  far  as  point   of  ori;:in  aiKJ 
final  destination  arc  eonceiiied  would  naturallv  alb'cl    the  situation  surrounding'  i[i.>  him 
olm^'  of  all  trunseoiilinentid  freiL'ht  throu;:h  ai'iv  port  bv  the  way  of  Panama.     'Hie  cost  of 
trarispurtation  and  the  ratios  chargeable  are  imporlaiit  factors.      JuiiKsavs  from  all  sectiMH- 
will,  no  doubt,  staml  ready  to  aclivel\    meet    I'anaiua   iunln.ad  compel  it  i..n  so  far  as  ij.ev 
can   pii.litablv   j^o.     The   available   ra'e   thnaiirh   any    port    Ma    I'anama   woidd   be   lar.;e!v 
inlluenced  ii\   the  cusi  of  t  raiisport  al  Km  to  and  froiii  tlie  (>orl.     In  discussiiii,'  this  maUer 
franklv,  we  would  (jm  .ti,,ii  whether  ih.'ie  are  any  comnKHJilies  that  are  produced  ii<:ht  at 

tide  water  on  the  i'ande  eoa.,!  which  ,'',, ...nined  nvh\  a!  tide  water  on  I'lc  .Vl  lantic^ci>as| 

.south  ul  Philadelphia  ur  ..n  -lie  (Milf  .■,„,-.  ,.i  \  i,e  veiMi  that  would  amount  to  en,.u;xh  to  be 
consi.leied.  It  miL'hl  iibo  be  (piesti<med  whether  the  handlini.':  of  anv  t  rans<-on7inenial 
i)Usiness  is  practical  by  svay  of  Panama  lu  or  from  |)orts  south  ol  Philadelphia,  fiiit  if  ili. 
aaswer  is  in  th,.  aliirmaiiv,.,  we  bcbex  ,■  a  should  and  will  include  the  i.uri  of  (InUesioi! 
well  as  an\  uihir.  Th,.  niimb..|  ,,l  handlmjrs  via  Panama  of  cmuisc  an-  ll'e  same  in  ..■ 
throu;,'h  any  port,  Tianscoin  m.nial  fieiL'hl  has  not  moved  thrcniL'ti  (iahi'ston  bv  the  wa\ 
ol  I'anama  becaii-e  n<>  watei  service  ihro.urh  the  (iulf  iias  b..eii  in  exwience.  Otherwise 
we  se,.  11,,  n-ason  why  the  niov,>m,-n!  of  frciirl.l  Ik-Iw,-,^!!  Pieiti.  r,,a  i  pv.rts  of  (h,.  rnittsl 
States  ami  this  l,.ri-itory  could  lu.l  b,.  moM-d  via  Panama.  Th,..  time  ,-,.n-u'ii!.d  by  rai! 
from  Mississippi  Iciver  territory  and  (iaK,.M,,ii  to  .San  Fran.'isc,,,  Los  An^'-ics,  and  Sat. 
Diego  is  approximately  .soven  days, 

FaeiOHT  IIKTWKK.N  {!O.SfMKHCIA      KMUl-  OK  .,  vl.VK.s  1  ( ).\   A.M)  iHIIl.MM.  ,  ot  NTUlKS,  UOl'TlNt, 
BATES   CUAHUKAJll.fc;,  AM)    VOI.l  .MK    OK       ^  sISKH.S. 


The  next  series  of  questions  we  undeislund  lomprehei 
ex^)urt  and  import  c.iuinerce  between  (lal  vest  on  and  the  • 
Orient,  and  here  again  we  would  submit  for  due  considei 


'le  matter  of  movement  »>; 
V  tributary  hereto  Hnd  the 
plies  based  not  on  prtssenc 
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niiiinu'ifc,  wliiili  i.s  iKtt  \h'[i\ii  ciinied  uii  tlirniiuli  (iiilf  pdit^  tliniii(.'li  llit-  lack  i)f  st<'niiisliip 
service,  but  woiiM  re|)ly,  liiiviii^;  in  iiumt  I  lie  iiii(|iiis(Miiiai)le  liict  tluil  Micli  (■(iiimietce  ctin 
lie,  slioiilil  lie,  1111(1  will,  111)  iloul)!,  lie  exlelisiveiv  (leveln[)((l  iiiid  cull  ied  nil  tliroii^ili  (iulf 
polls  and  i'liiuiimi  \iti  Midi  sliuiter  and  direi'l  loiileN  sliould  the  ntcostny  ti'HHs|)ortutiou 
liicililii'H  bi!  |)rovi(led.  As  to  llie  mnoiint  of  such  frei^'ht,  we  \vi»iild  refer  to  the  full  iitid  coin- 
iilele  slufistics  (•iiinpilcd  hy  the  Depiirt inents  of  ('(iniiiierce  and  I^abor  and  of  Af^riiiiltur*'. 
Tiii'se  stiitiwties  ure  |)re|)are<l  in  inost  elaboraie  forms  and  in  beiicr  wiivs  than  we  could 
iv-l'urm  them  forv'M!.  and  we  aN..  helicxc  thai  as  they  arc  |ml)hslied  hy  the  -aid  Departments 
lliey  lire  more  preferahje  to  yon  than  in  any  other  way  that  we  cnidd  ^vi  them  up.  We 
would  suite,  however,  tlmt  a.  larjre  perc(!ntnfje  of  such  conuiierce  oii;,'inates  and  is  consumed 
in  territory  tributary  to  (his  port,  and  we  believe  and  snbmit  thai  siich  fact  and  cnridition 
-hould  not  be  overlooked  in  considerinjj;  and  providing:  for  the  full  and  free  dcvclopmetU  of 
iiansjiortation  through  the  various  |iorl>  of  the  liutcd  States  and  the  I'anama  Canal. 
\Vc  can  olfer  nc,  reply  to  show  the  prescn'.  routinj.;  of  such  <u-ient.al  <'omnierce  other  than  it 
i-  our  understandini^  that  a  very  considerable  portion  of  it  moves  by  rail  through  racific 
coast  ports  of  the  I'nited  States.  In  answer  to  the  (|Ui-tion  as  to  rates  char^'ed,  would 
refer  to 'rraiiscontiiU'rUal  Krei^hl  liurcaii  Impoil  and  Ivxpori  TariMs  between  oriental  coiiu- 
(ric^  nnd  nvorlnnd  comninn  pnint'^  in  the  I'nited  States,  Nos.  S.  K.  (HT  and  G.'O,  copies  of 
which  you  no  doubt  have  at  hand.  There  are  a  >,'reat  n;any  of  these  rates,  and  we  believe 
t!icy  are  more  readily  ac;ce,s,sible  for  you  as  information  in  their  printed  tariff  form  than 
tliey  would  be  if  we  rccopied  them  for  you  here.  In  our  belief  thr'e  are  no  i-ommodities 
(irii^inatinj:  within  the  couimercial  radius  of  (ialveston  that  could  not  l)e  successfullv 
ovporied  this  way  to  the  western  coast  of  the  I'niied  States,  Mexico,  Central  and  South 
America,  and  the  Orient  with  ini[)roved  and  e<;,UHl  shipping,'  facihtics  by  the  >\av  of  I'an- 
Hiiia.  We  believe  that  it  would  be  practicable  to  ship  any  and  esery  part  of  siicli  oriental 
and  I'acilic  Ocean  commerce  by  way  of  the  shorter  and  inorc  direct  route  between  Panama 
mid  this  port. 

smi'i'iNd  i.A('ii.n:KS  iiKTWKKS  i.Ai.v  i;vi()x  and  colon. 

Following;  the  (|Ue^tions  in  form,  we  state  thul  there  are  no  pre.s<'nt  shippitii;  facilities 

twi'cn  (iaKotoii  and  Colon.     Thi'fc  are  no  impediments  of  any  kind  that  would  prevent 

'i'  tree  movement   of  commerce  hetueeti  (iiilsc^toii  and  Colon.      We  feel  that    it   is  verv 

r^cntial  to  the  commen  ial  interests  of  (iaKc^toii  ami  of  vital  importance  in  the  due  nnd 

."  r  1 1  Uii  II I  Clin  lire  of  ilu-  u'leat  port  that  ihi'ic  -.hould  lie  a  lire  of  steamers  makui;^  reirular 

...  liulc  trip>  between  (iaUcstoii  and  Colon.     We  lio  not  knovv  of  any  steamsb  p  line  that 

nuld  establish  rcj,;ular  s.-rvice  if  j^ivcn  the  privile<;e  of  thiou^'h  bills  of  luJ-'ij^'  a-s  suj;i,'ested 

Iroiii  (ialveston  to  I'acilic  coast  poit^  of  the  Ciiited  Stales  !.v  wa\  of  Panama,  witli  conaect- 

i;i<;  lines  on  the  i'acilic  coa.>l. 

li;i.li.Hl    .MKOSs   toNllNK.M    HU).\l   I'.M  IH(     i  i )  \.- 1     [i\    K\ll.    in   < .  \l.VK..->  H  t.N  ,   THK.NCK   WATF.R 
li>    .\K\S     YoltK    AM)    Ari.A.VlK     (O.VSI     l'i>i;  I  s    (if   TlIK    I  NirK.tl    .S'<"ATKS. 


We  iia'.e  iio  compreiiensis e  tii^ui'cs  or  >tut ist ics  at  luiiul.  mid  li!i\e  tioi  i)cen  alilc  to  seizure 
'Mc  coiu})lete  coiiijiilalioti  of  the  same.  It  is  our  undeisuindin^  iliat  >iicli  toiuia;^c  is  ve:"v 
••  ip.v.  For  example,  w,  ;r.  n(i\  ised  the  mosement  duvin'.:  th"  liist  li-eal  year  fro-ii  .San 
i  aiiewci.)  lo  New  ^  oik,  \:,i  <i  i'iw>!on.  of  lla\\a.iian  sn^^ar  was  rJT.O'il  'on-:  of  California 
caiuu'd  i^oods.  ,')•'), oM)  ca.sc-.:  of  w  iiie,  rj,137  paikaire-;  of  hops,  'J  1,1  lo  bales.      There  is  a  coti- 


iiciable  i|uantiiy  of  foieiu'i 


iiierce  moved  !)y  wav  ol'  I'lcilie  coast  [xirts  of  the  Lfiitcd 


>!ates  ai'id  (lah c^ioii  o\  er  tiie  i'acilic  ( )cean  oi\  (he  one  imuil  .■ind  'In  .Vt'.ani  ie  on  trie  other, 
er  vice  versa,  but  our  mt'oriiialion  is  in  such  form  as  not  !u  eiial-le  ii>  lo  know  or  .-late  at 
;'ie  present  lime  the  kind  and  volume  of  sui-li  coinrierce. 


w  11  \i;iAi.i:   1  vcniriKs  of  i:\i.vkston. 

riu>  whart'a>:e  facilities  of  tialvcston  are  substantial  and  tirsi-class  in  every  particular. 

'''iKesion  has  tlic  most  extensive  and  best  improved  wharves  on  tlte  Gulf.     I'racticallv 

:  the  piers  ha\e  covered  \\;i!ehnii>e>,      l.eii^'tli  of  inipnncd  wharf  front  at  the  f)re,scnr 

'iiu>  is  .').'J  miles.     Lctii^'h  of  raihoatl  trackaire  on   the  wharves,  ;>,")  rtiiles.     Number  of 

:ns  which  have   iieeii  handled  in  one  day,  emptied 

siH>.     Nuiuix'r  of  carloads  that  can  be  haiuUciJ  in 


le  wtiarves,  ;>,)  ttule: 
ut  their  freit;ht  and  set  o.i*.  of  the  way, 
one  (lay  wi'.h  present  forre  and  facilities. 


" 'w.       ^umiiiu-i    \n   K  til  i\i<\\i^  tiiiii   »  till   in-   oaiioiiAi  oi  »,'ue  iia  v    \>ie.ii  pn".>eLU    O.M  \  f  tiiiu  lUtiiint'S, 

1  .IMK).  Warehouse  spnce  at  the  clocks,  not  uicludiiif;  the  Soutliern  Pacific  docks,  is  1,,514.2.S9 
i<  et,  or  ;kU  acres.  Tne  foregoing  aA'  the  wharves  owned  by  i  iie  Calvesi  on  Wharf  Company. 
liie  .Southern  Pa'ilic  Company  has  in  (Ialveston  a  dock,  pier,  nnd  warehouse  larger  than 
iiywhere  else  in  the  country.  The  Santa  Fe  Systetn  has  large  uniinprovetl  wnarf  property, 
Hs  also  has  the  ivink  Island  System.  The  deptli  of  water  acro.s.s  the  outer  bar  to  tlie  Calf 
i-<  28  feet.  The  chaiuiel  and  harfnir  and  wharves  have  from  30  to  o5  feet.  We  can  state 
without  boasting  or  fear  of  contradiction  that  the  harbor  faciUlies  at  Calveston  ai^e  superior 


Ui\ 
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to  those  ,)f  all  „tl„.r  (liilf  polls.  hikI  superior  to  most  of  thn  Atlantic  poi1 .  Th,.  whiirv.  s 
an-  uv,m-v  lo  ,1,,.  HikIi  sru  than  any  (,f  lli..  ..tli.T  ports.  Th.-re  is  no  river  or  »,hv  nuviL'nti.,,,- 
ttKTc  isMio  <ons.'(|ii(.nt  imi.'  lost  or  iiicideiital  risk  and  detention.  The  (..wiVantiiie  rul.H 
are,  und«r  agreement,  e.pial  lo  thosi'  at  other  s<nilheni  ports.  Ships  <an  lo  in  or  out  at 
(lay  or  at  niKht.  i  p  "l 


I'onr   (  ll.MtOKS   AT  (lAI.VE.STO.N. 

Tlic  port  char^'es  at  (lalvesion  are  on  an  exceedin^^lv  rea.soimhle  basis,  and  it  niav  Ih 
■      'ont      '•■■'•  .... 

Th. 


.u-  '.^"'"'"^  rontradi.tioii,  that  they  an-  n<'n.'raliy  low.w  here  than  at  any  other  p..ll  ir, 


0  country.     The  only  pilot a^e  is  that  into  and  out  of  the  harhor,  aniou'nliti.'  to  $'{  V) 
to  a  niaxiinuni  of  !St  perfo..!.     This  wituld  m.-an,  for  illustration,  on  a  >t<-aniship  drawm  '' 
luH:  r     \'  -''/^•'•'•'""-  *•<'■»■     Q-mranline  f.-es,  $'*)  to  $7r,  per  .steamer.     A  .stetunshir, 


tho  country 

or  t 

IS 

pays  *i(M)  f,.r  berth.  Th.-re  are  uniform  terminal  charges  over" all  of  the  dock.s  and  oin , 
at  tlie  port  of  (.alvesfon.  This  e„rKo  uharfaKe  is  iuindled  in  diirerent  wavs,  eilh.>r  e<iuali/^  I 
by  transportation  hues  or  attached  to  i  he  fn.i^ht  rule,  as  conditions  mav  re(niirc  ai.J 
warrant.  I  h.we  terinnirtl  cIwuk*'-^  for  tho  very  superior  dock.  pier,  and  warehouse  fH.'iiin.., 
allorde.i  here  ant  most  reasoual.le.  They  raiiKc  from  on.-half  cent  to  LM  cents  per  lIKi 
pounds  irvMUufx  up  on  hiKh-clas,s  fn-i^hl.  Tliese  charp's  are  in  cents  iwi'lOi)  pounds  ,„ 
per  package,  or  per  ton.  or  measurement,  depcndin>,'  upon  the  kind  of  frei^dit.  The  piir 
dock.s,  and  covered  wliarves  which  vou  saw  iicrc  were  .■reeled  at  larL'c  expense  and  thcs' 
ar.-  mau.taui...l  m  the  l.csi  roudilion  a(  all  times.  Th.'  wharves  at  (ialveston  aro  readilv 
ncc,..ss,hle  without  crosMnjr  l.n.lKes  ..r  u^in^'  lmrf,'.>  transf.-rs.  They  are  mo.st  .■onv.-nientlV 
J.M'atc.1.  Ihe  wharf  char^.-s  ..pcrat.'  m  .•ompcn.sation  for  the  most  ex.'cllenl  faciliii,:, 
which  are  provided  for  the  |)lMcmti',  trnnsfer,  liaiullin^,  and  stora^'.'  of  all  firi^dit.  Th.iv 
arc  unliinit.'d  track  facilities  directly  t.<  and  alon^r  all  ih.'  i)ieis  and  d.xks.  The  cov.t.  d 
warcli..u.se.s  allor.l  couipL'tc  proic.tion  of  coimn.)dities  from  th.-  weather,  and  they  mv.. 
most  coiupl.'t.'  lire  pn.t.  ction.  There  are  n..  .)ther  wharfa{;e  or  .ar^'o  <>xpenses  ex.'.-pi  |i|,. 
u.sual  custom-hou.si.  charges.     Day  lahor  k  from  30  to  10  cents  per  hour. 

(I  liniKit  ois.is.sio.v. 

Th."  (|uestions  you  have  asked  iiiii.'lit.  in  j^ciwral.  he  suhdivi.l.'d  as  follcws: 

1.  What  trad.'  will  (ialvcst.)ii  t.Mi!t..ry  furnish  to  a  sl.-ainship  service  l.ctw.-cn  this  |..,rt 
an. I  (  olon  .lunnj,'  caiial  coii-~t  ruction  periods 

2.  \yhat  trade  will  develop  after  the  canal  is  (inished^ 

•'-(.   \\hy  sh.)uld  the  {i.)ve!nmciit  estahlish  a  st.'ainship  at  this  port  '. 

!.  Th.'  trade  that  can,  and  which  w.-  firmly  h.'li.'ve  will,  develop  duriui:  the  con-,tru.'ti..ii 
of  the  canal  is  that  cov.'riir- 1  !,<■  enormous  (piantilics  anil  vari.'tics  of  construction  materials- 
also  the  laip'  voluiu."  of  suoplies  whi.'h  will  he  needed  in  suslainiiif,'  hoth  the  .•on.structinii 
and  the  lal).)r  m.'ident  th.'i.  to.  All  .su.'h  trad.'  and  trafhc  is  trihutarv  i..  this  port  ,umI 
tins  husme,s.s.  no  doubt,  .-an  m,d  i-:.!:!  ix-  d,.v..|op...i.  built  up  an.l  in.'r.'as.'.l  thi..u-ii  lli. 
ctianm'l  .)f  .•.)inp..(itiou  opcu.'d  up  by  th.'  .'stablislim.'Ut  ..f  a  st.-amship  lin.'  at  (ialve.stoii 

2.  Ih.'  possibihti.'s  of  tnide  to  be  devclop.'d  throujj;h  this  port  aft.'r  I  h.-  .anal  is  finished 
arc  unlimit.'d,  and  we  Ix-lieve  that  it  is  uniieces.sary  t.)  the.  .subie.'t  in  hand  to  comni.'rii 
at  l.'iifrth  on  them  in  this  letter. 

3.  \\p  l)elicv(|  that  (hilvcstoii  should  hav.'  steamship  .s<'rvic.',  b.'cause  tributary  to  llii- 
port  IS  th..  t.'iTitory  which  .•ontaiiis  and  produces  c..mm.Kiities  of  .•onim.'rce  which  .an 
and  will  furnish  sum)lics,  mid  which  oMVrs  a  wid-  mark.-t  for  the  .iispositi.)n  of  import-, 
burther,  because  of  the  exten.«ive  and  ivliabl.-  railway  transportation  reachinf,'  this  jwnt 
over  the  .shorti'st  distance  and  in  i  h.'  m.)st  direct  wav  Ac;ain,  because  of  the  line  a'-c'ssible 
harbor  existing;  her.',  with  its  first -, 'lass  an.l  abundant  facility's  for  commerce.  Th.'(ioveni- 
ment  m.)st  wisely  devcio|)ed  (his  port,  and  is  continuing  to  do  so,  and  to  maintain  it  in 
all  respects,  ("onipar.'d  with  other  .s.aithern  ports,  it  .an  b.'  .said.  with. nit  .)ver.statem<'nt 
t.iat  this  is  the  b.'.st  i).)rt,  and  Galv.'ston  is  .'orr.'spondinglv  abl.'  t.)  handle  Panama  (anal 
commerce,  ho  hir  tins  port  has  not  handled  su-h  bti.siness,  becau.s<>  there  has  been  no 
steamer  service,  and  |)rivat.'  st.-amer  .scrvi.'c  .an  hardly  be  establi.shed  .so  lonjr  as  the 
(jovernment  nms  »  steamer  line  from  piiy  other  |)ort  in  competition.  If  the  CJovernmciit 
changes  the  m('.s.-nt  system,  and  runs  steamers  from  oth.-r  ports  t.)  Colon  than  from  .New 
lork   then  this  port  should  have  the  utmost  consid.'iation,  for  the  f.jllowing  rea.sons: 

(Jalve.ston  is  the  only  southern  port  w.'st  of  the  Mississipi)i  Itiver  which  oijcns  tidewat.T 
transportation  t.)  a  larger  natural  territory  than  any  other  port  in  the  United  States.  Tlii- 
port  f\uiu.shes  the  water-rate  basis  for  products  and  commodities  of  commerce  original  in-' 
in  the  tcmtoiy  U'tween  the  Mis.sissippi  River  and  the  Rockies.  The  people  in  said  teiritorv 
mrni.sh  now  a  very  large  share  .)f  the  G.>vertim.'nt  fund.s  ivhich  are  paving  canal  expenses 
and  which  wnll  provide  for  the  creation  of  that  waterway.  They  have  sustained,  and  ar.' 
continuing  to  sustain,  their  due  snare  of  Government  expenses',  .such  as  for  Cuban  war. 


!H!.t9. 
!'.<I0. 
i'Kll. 
I'«I2. 
!'»ia. 
l'KI4. 
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l'liili()pit)c  nDVcnimciii  cspctiHi's,  hihI  (ikIi  himI  i-vi'iv  oIIut  (Mivciriinrnt  «'.\|M-ii(liliirr, 
\Mili(Mr.  M)  far  icccivinji  (ii)V('iniiniii  Inidc  in  rcliiin.  (iiiKcslon  t«'iii(orv  is  fiitill-i:  to 
(i(i\»'iiimfiit  .st<'iiiiislii[)  Mj-rvicc,  if  niiy  Ih  «'NtulliHh('(l,  hikI  n'(|ur.s|,«*  if  in  tt'tiirii,  in  it  nH'iiNurc, 
fill  its  slum-  of  (iuvcinnii'Mi  funds  necessary  fo"-  I  lie  <  until  'Ilii--  port.  Iirinj;  so  rcadilv 
.Mccssihl"  lo  t;!!  I  •III to- y  w'vst  fif  tilt'  liri''  fr«ini  (  liiiM».'(>  to  .\(  \s  ( )i  !<  mis,  will  in  nil  likt'liliood 
(illVr  II  ( oni|H'liliv('  rale  liasis  to  >ln'nntlH'i'  <<iiii|M'tition  and  piodmc  clHupcr  sMpplit'S 
ihaii  hcii'toforc  f;om  castcin  liTiitoi-y.     A  stninis|ii|)  .s.t\  ire  fiom   this  port  to  Colon  viiil 

iM-  li'ilmtiiiy  (.•rrifory  an  opiiorliinity  t«i  fiiriiisji  si;(  h  nuitciiHlH.  r-oniino(lilii's,  and  sii|)pii»'.s 
,i>  aic  prodin'cd  williin  its  < dulinrs. 

We  all'  iTiidv,  and  lunirslly  desire,  to,  Hcioidinn  to  Miiir  vsisjics  and  siiyjicslions,  enter 
into  fiirtlier  diseiissioii  of  this  iniilter,  '.vliicli  is  of  so  niui  li  eoner-n,  not  alone  to  this  port 
Mild  tiie  VHiioi.s  piiMic  interests  ceiiteivd  hen.  Imt  ulK()t«ithe  hi^'hly  inipoitniit,  iiro-iperous 
parts  of  the  I'niled  States  whieh  are  and  slioidd  he  servril  liy  ifiis  ^atewav.  \\('  shall  he 
u'IihI  to  furnish  or  prepare  any  additional  armuiicnts,  statistics,  or  iiifoi  iimtioii  of  what  soever 

iiiiue  and  in  ssliiil-never  form  as  is  possiiile  lor  us  to  supply,  and  we  oiler  voii  our  hearty 


■  Mi|»erHt  Kill 

N'erv  restieitfiillv 


('.  K    l\ii(  iiKl.l.,  Stcritdi;/. 


(JaI.VK.sToN    (llWlllKl;    ii|'    (  ( (M  M  i:i!(K. 

{idlfi  stmi.  I'l.r..  Jinn  M,  I'.ld't. 
coMMKiu  K  OK  (;ai.vi:s)(i.s. 
lion.  ,].  ]j.  Binsrow. 

M>  Dkah  Silt:  Keferrini;  to  our  < onversaliou  when  I  eailcd  on  you  in  Washin/-'ton  last 
inoiilh,  and  to  our  letter  of  I  he  i'llh  ultimo,  iie^'  li'iive  to  say  that  I  did  not  relurr!  direct 
hi  (Iftlveston,  hut  came  home  hy  (  hica^jo.  slojipiuL'  on  the  way,  and  hence  ^oiiie  dcla\'  in 
folluwinj;  out  your  additional  line  of  iiKpiiry. 

I  attacli  a  luief  ciiinparison  of  ficii^'ht   rates  on  some  of  I  he  products  ij  'I'exas. 

')  (111  s|)oivc  (if  the  jitu  rale  .•ij.'iiiiist  river  t  ransjioiiat  ion.  mi  ( dtlon  fimii  Mcniphis  to  N'ew 
( •ileaiis,  the  rale  from  Dallas  I o ( iaiv esiou  lieiiij^  -o  mu'li  hitlher.  In  ^ucji  ca^e  I  he  |)(i\\ciful 
\uifer  factor'  simply  ad'eets  the  \alue  on  the  cotton  in  commerce. 

Records  of  this  ollice  do  not  show  a  cjassidcd  descripl  ion  in  detnii  of  the  coast  w  ise  t  lalhi' 
ihroii^h  this  port,  and  it  is  not  pi-iu  ticahlc  for  mc  lo  si'cmc  and  pivjiaic  the  same  in  proper 
time.  Voii  hint'  heeii  furnislied  wiih  cominclieiisivc  siuiisijcs  of  foicJi^n  commerce  to, 
fiom,  and  thiou^di  ( iaivestoii. 

COAsrWISK     II!  AUK. 

.\n  extensi\('  list  of  commoili'.ics  and  all  kinds  of  mercjiandise  coniprise  llie  coaslwi.so 
mule  tlirouf^h  this  port,  such  as  china.  crocUeiy.  eartliciiware,  hardw  ire,  eif.;ar.s,  t()l)acf'o, 
wine,  machinery,  ammunition,  cotton,  petroleum,  >"^it^.  (ihers,  wool,  su^ar,  rice,  canned 
L''iods,  dry  ^oods.  spelter,  copper  matte,  dried  fruit,  lumlier,  hides,  ilour,  etc.  The  total 
\  iilu(>  of  coast  w  isc  (.'oods  i-eceived  and  forw  ardcd  heic  was  S  |  I7,r)l(>,  HMl  duriii).''  last  calendar 
vcar  J'.KIl. 


LAST  SIX  YEARS  COMl'A  K  K  |i. 


Year. 


!  «K) 
i''0| 

I'lirj 
l'«)4 


Knlcrei 

1. 

No.  ves.sels. 

Tdiis. 

JU 

.'(■t.'.IH.Ii 

\S-2 

■JTS.s.HI 

2Ht 

-i'.Hi.4i;.'i 

;!i:! 

7n.'i..'i().' 

47-' 

l,us.H.i(Hi 

■1-M 

1,0 12,  MO 

Cli'iireil. 


.Nn.  vessels. 


2'JS 

.'«4,37.S 

■M> 

21t.'i,l)il,') 

214 

;r.s,s()4 

2ti7 

.•)(I4,S44 

38.-) 

7<t.s,27il 

:i'i4 

803,208 

The,  area  for  this  coastwise  Ininic  is  Te.xas,  Louisiana,  Arkan.sa.s,  Oklahoma  and  Indian 
Terintorie.s,  Mi.s.souri,  Iowa,  and  the  States  of  the  Mis.souri  N'alley  west  through  the  mountain 
States  to  the  Pacific  coa.st.  I  attach  a  tnhulation  of  .some  figiires.  Plea.se  notice  the 
n  cord  of  coastwise  business  handled  over  the  Galveston  Wharf  Company's  property  for 
liie  fi.scal  year  ending  November  'SO,  1904. 

Outward:  Total  ships,  112;  pound.s,  [^)G,&y2,0'.i2.  This  does  not  include  the  Morgan 
Line  Southern  Pacific  business,  which  was  again  as  much,  and  more. 

Inward:  Similar  record,  not  including  Morgan  Line;  merchandise,  in  pounds,  331,154,958. 

Total,  637,756,990  pounds. 
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Doul.lo  this,  nnd  mor...  i.»  inchido  MoruKti  lAw  hiisinnw. 

hav .  r  m.  o  w.tl.  r,.H,KM  t  (.,  ..<.„.,.....,.,.  of  .1...  ,..xt....siv...  i.-lhu-nliHl.  ami  pmdurtiv.  part  ,'  ,  J 
Uniird  stairs  n.'ar."Mt  .■asl.Tti  ti.lrwat.T  at  ihis  p„it.  |mrn,Mtit 

A  late  report  s,Ah  forlh  llmt  a  linn  in  tl...  .oa.st  .■nuntrv  lu-rn  in  T.-\-n«  hn^  ^rt«-un.<l  nn 
otdor    ro.n  I  h.   I'ana.na  ( •ot.uuis.ion  for  ;i.(H)(.,(HK.  I.ti.ks. '  S.hI.  sl.ipnu'.t  .  ouK  ,  L  I 
much  (•lH.ap..r  ai.d  .,,„rk..r  iImoukI,  ( ialvsto,,.     .\,Mn,.roMs  i,H,uiri,-s  nr.  iM-itm  .na.  <•        n 

witl.  iHilm  lai,  ron.nu.nv.  w  ml.  p..H(,|„.s  ||„.  linn  lM.|i,.f  that.  und.T  favwal.l..  ai.d  at  I  ,'  ? 
p'm  .•ond.l.otH,  .anal  trail),-  will  <,ni.klv  s.-.-k  and  lind  tlu.s  natural  kh  .'vav  a  d  wjl 
larHv  d.n-..|op.  to  tt...  la-n-tit  of  l|,..  propl,.  of  tl„.  conntry 

flnulV      "l'l""l"iat.ons  for  making'  and  inainiaininK  a  deri^soa  .l.antiol  and  harbor  ut 
Galveston  an.  r.-unu-d  inat.y,  n.any  fol.l  loth,,  p.-opl,.  in  ih,.  sa-  in^  in  ...st  of  tra.rs  or  a'i,  , 
of  lh..ir  t.,l...wa.or  romin.uv,  l.olh  fotrip.  an.l  ,|onH.s-i,,  an,i  w..  ar,.  posilivH    ...    , 
wnVpnS'm;;:;::,;!;!'"'""'"^^      ''-^  (•M.v.m.nont  Unwo,..!  thi.sVort  and  .h..  Isth..'.; 

Kt'HIKM'l fully  and  faithfully,  yntirs, 

C.  R.  Ki'i'ciiKM,,  Secretary. 

Cm-lmd  nitfs,  hi  cmts',  j^er  Uh)  /«„/m/,y,  on  products  named  below,  to  Uah-cslon. 


Artie 


Maxlimitti 

nitp.s,  uniil-  Uiiti'sfroin 
\nii  I  low  II         Tex  us 

in  (Ji.statici'  jK.ldls  to 

lii'iTcasfs  ('aliiornln 

friim  'rpxiis  t<'rtiiliiiil,s. 
iHiints. 


liraii 

C'otton 

Corn ■■ 

^\m>> 

Hour 

Lanl ,','_\ 

I'ti.f.'kiiiK-hoini!  proiliicts. 

Oil.cru.fit...... 

Oil,  niim-d 

LllllilxT 

Wheat 


»0. 


i.'; 

$0.  .0.1 

•>r) 

1.  10 

ii'j 

.  .'lO 

49 

2.(11) 

17* 

.(■j 

4-' 

\.::i 

4.' 

1.4() 

loj 

.7H 
.7s 

2H 

(IS! 

.S.-) 

i:. 

.(.J 

IvMiinif  .)    10. 
Copy  afUxt  ,^<imsi;„n  ^  .'uhmiited  to  the  Vh,i  mh,r  of  Com  merce  of  Seattle,  Wash.     .Vo  rcrpon.^e. 

„,,       ,,    ,     ,    ,  .'^KATTi.K,  \VA.<if..  .l/arcAc^O,  .-.m". 

f,).  shhlnu'n!  t'!,l''"^''!   <)rij:inat,.s  in  S-jaltlo  an,l  vi.i.uiy  wiihin  its  ,:oinnunriai  rudi.t. 
I(Ji  ^hipmenl  to  lli,.  castcni  part  ,)f  the  I'nii,-,!  S;ai(.s  and  l!:iin)|u. ' 
.|wtinuit«  tlw  aniount  ,)f  twh  of  the  prin.ipnl  ar.i.'l..s  of  snrl,  fn-hrln 

wl'hir;     '^''^I'^'t  '■;'■(■''•'';'  ^T"'"^^"">'  "•'^"-P<>'-=^"1  •'>■  'l^<^  ^av  of  Panama? 

of  I'm      n  fl-  '"'"'r'         ""■''  '■'■';'-■"    '■  "/'   "   "■■'"'•'  "'"    '^'^  P'-'^<'''<-hM.'  Io  ship    hv  ih,.  WMV 

01  l.inan.i        II  .o,  plnw  nam,,  ih-  artflos  an,J  ih,.  tvason  wi,v  shipment  hv  tl,,.  Panama 
rout,!  would  h,.  impra.  I  icuiili'.  '         ' 

s  tran:,p  u.e.    In  lluit  mu  e   whai  pan  by  th,,  Straits  of  Ma-,.|lan,  and  what"  pari  by  the 
an.,-onlmot,lu!  .,ulroa,l.^     In  amnvorin,,  the  nbovo  ,pi..sti.Mrs  plo,  so  slato,  if  practi.-al    ■ 
tho  per  ,(.m  of  oarh  ar(„-  ,•.  that  is  shipp,.,!  by  the  wav  of  the  variot.s  route.:.     ' 

of  iwuit;::;  tinjii^d' b..  iL!'';:;'  '•'''  '^'^'"  "■" '  '^  '^^^'•"•^^'^■^  ^^  ^^-'^  ^^  ^'"^  -^ 
AiS^;;:,,;  M:i;;;tS''"'  "■''"'" ''  '-^'^''^  ^'^'^'^'^'^  ^'-^"^  ^"'^•"'"  •"  p-^^^  -^  «f  '^^ 

E.stimate  the  amount  of  each  article. 

What  are  the  frei-rhf  rato.s  charoied  by  -he  railroads  on  each  arti.'le? 

VVhat  i,s  the  time  consumed  in  tran.s|.ortin^'  fr,.ijrbt  bv  rail  from  Sca'tle  to  the  lar^ro  Eji^tern 
cities   namelv,  Boston,  New  York,  Phihuielphia,  and  Baltimore? 
ValLy?  ''™        principal  articles  of  freight  that  are  8hip{H3d  from  Seattle  to  the  M.s.sissippi 

E.stimafe  the  amount  of  ea(;h  of  tlic  prin,-ipal  articles  of  such  freight. 
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\yiiHl  nil!  flm  fri'ijjilt  tHN's  (liuijjcil  on  carli  of  ilio  priiiiipHl  nrtidiM  of  smli  (iv'^Ut  i 
Wliiii  H  ilii'  HVt'riijii-  lime  i  nii,,iiiin'(l  in  shippiiij^  liy  mil  i.i  poirns  in  ilu-  MisNiMsipj)!  Viillov? 
U  liny  firit,'lii  Nhi|)p.'i|  fnini  S<>iii  I  !••  lo  ihr  Mi-,>i>-sip|.i  Viilli>y  U\  l\w  wuy  of  I'unaiiiu  or 

flio  S.rui.s  ol  Mu«.'llaii<     If  so,  picuso  smlf  ihf  kiinj  of  ficitrlii,  \\u>  miiouiit,  uiul  lli.-  mlo« 

I  liill>J''cl, 

WIm'  aw  llio  prill,  ipul  ur.irlos  of  ficii;lii  n-ns.d  nt  Sciiillc  from  Kuropo,  llie  oantern 
purl  of  lilt"  Uiii.«'<l  Sidles  iitiil  ili(«  Mississippi  Vuil<'v? 

KHiiiiitt.i'  ilui  uinoniii  of  i'ikIi  of  ilic  print  ipul  ariicit-H  of  .suili  fifi^lit. 

Wlial  |H^r  toni  of  llii.s  fnij^lu  ronif.s  In  llii-  way  of  I'aiinina,  lliii  Si  rails  of  Nfa^'fllftM,  and 
t\w  Iraiiscon.iiittn  ul  railroaijs^ 

Wliai  art'  ilic  frri^^lu  ra  cs  cliar^'cd  on  I  lie  primipal  nil  i(  Ifs  liv  fuih  of  ihcsc  routes* 

Wlial  pari  t)f  llii.s  fivi^rlu  ilial  dots  iioi  -  diiu- hy  llic  way  of  I'anaiiia  would  i:  U- prailit  ablt 
(o  sliip  by  iliai  roii'tH 

If  a  lai^'c  pari  t)f  ibi.  frcii.'lil  tiiu;  loultl  \h>  shipped  l.y  llie  wav  of  I'aiiaina  i,s  shipped  by 
the  oiher  rou.es  plea-so  s,u  c  the  rea-stms  why  sm  h  shi|'>i.ieiil  is  iiiadi'  l.\  other  routes. 

is  ii  essen.ial  lo  i  he  i  (umiiercial  inieifi  s  of  Sea;  lie  I  hut  I  here  should  be  a  liue  of  steamers 
luuUiiif,' if;,'ular  schedule  iiips  be, ween  I'liiiairu  andSeaille^ 

Whfti  Amcriian  stcatiislup  companies  doin>,'  business  on  the  Tad  fie  coast  havo  vesHcl* 
that  Would  Im!  eipiipped  for  handlint,'  e(li(  ieii  ly  car^'o  imkI  |>assenj^'ers  bolwoen  the  Pacific 
ports  of  ilic  IJni.ed  S.acs  and  Panama  < 

Is  iht'ce  any  Aiuericati  S caiiiship  line  that  wttuld  establish  a  re^jular  service  iMJlweea 
I'aiiai'  a  and  the  rarilic  ((uusi  of  the  L'niied  S;a.es  if  it  were  },'iveii  ilu>  same,  privile>,'e  a.s 
to  ilirouj;h  bill«  of  ladiiij,'  now  held  by  the  I'aeitic  Mail  Steamship  Compaiiv  wii  h  the  J'aiiania 
KaiiwatI  Company  <     If  so,  jilease  state  the  line. 

LiitliT  normal  condi.ions,  wiih  ra  es  ti.xed  uj.ini  a  basis  .'f  rea.sonable  i  t)iii|)ensation  for 
Ncrvicc'sniiilered,  would  lliere  l>e  suHiriein  business  lieiwi-en  the  I'acilic  and  Allnniic  ports 
«(  ilui  Uni  ed  S.'aies  to  warrant  the,  es;abli,sbnieiil  of  a  first -c  lass  line  of  steamers  to  make, 
ic^'ular  schedule  trips  weekly  from  I'aeilie.  coast  pons  to  I'miamu;  {'lease  answer  i.hi' 
tjuesiion  in  tlt^lail,  >i;ivini.'  the  coiidi,  ion.-,  under  which,  in  ;  oui-  jiidj.'iiieii! ,  sudi  line  v..  ti 
or  would  not  lx»  siki cssfu!. 

Is  ihciv  any  freif^'ht  ori;.'inir  iii};  elsewhere  than  at  Seat<lt«  niiil  broii^rht  here  bv  steam.sh.p 
n.mpiuiies  thai  is  traiisjioried  to  the  i-astern  i  ii<isi  o|;  the  Ijii-ed  Stales  from  Seattle  b\  railf 
ii  ^<i,  plea.se  stuto  llie  character  of  this  frei^jht,  the  luiioiin;,  where  it  ori>.'iiiaies,  ami  tbi'  rates 
i!ii)r;,'ed  by  the  ruHroail  compiinies  for  iis  triiUspor  la  ion  acro-s  the  coniineiii. 

Jsuiiy  frei^'hi  (if  this  (•handler,  afier  i.  isslii|,|ie(l  across  the  c.pminen;,  reshipped  (nnu  tlio 
liisieru  [)ons  o:*  the  United  ,S  a' cs  lo  Kiirnpe  ; 

Is  there  now  or  ha.s  there  been  in  the  reieiii  jias;  any  freij,'iit  shipped  to  Sciiiije  ficm  the 
iMstcrn  coast  of  the  Uni  ed  S.utcs  via  Europe  i  If  -o,  piease  sia.e  why  such  shipment.-  were 
made  by  that  rouie. 

In  answerinj,'  i  hese  in(|uiries  ii  is  ilc-iicd  ihni  a  lull  di.^i  ii-sion  of  'he  -ubjcvi-niatter  of 
each  t|iiesiioii  1m'  ^'iven,  so  that  each  aiHWc'  will  present  a  cle>w  and  lomprehensivc  state- 
nient  of  all  of  thi>  facts  that  havo  a  direct  or  indirect  bearini.'  on  ili(>  suitjeci. 

State  any  objections  that  the  conimen  iai  iii'eresis  of  Scattii!  max  ha\e  atrain.i  the  [iresetit 
rii;e-niakin<;  .symem  of  the  i'unama  Kiiilfoad  ("ompain  . 

l'lea-;e  niakt<  any  stuit  mem  not  i-overed  hy  tht  above  (]iiesiioiis  that  \  on  think  may  havo 
a  hearin<,'  on  i  he  .subject  of  tninsportaiioti  l)y  the  way  nf  Panama. 

(«'S"0d)  _        ■  ,1.  L.  ]},i,,sT<)W, 

Specifil  Purii.uiii!  ii<i[lio<i(l  C'oiKiniasii  ner. 

To  the  rUF-SlDKNT   OF    IHK  ClIAMBKIl   OF  C'OMMKKCE.j 
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EXHIBIT  K. 

Rcffrenrc  of  h-ftrr  of  Maj.  Gett.  Oroii/c  W.  DaviH,  oovcntor  of  iHthmlan  Canal 
/.one  i'tivUmm,  tnwt  from  report  of  the  Select  Committee  on  Panama  Canal, 
il!^'!.^^  ."''  ''^''♦'"'"^'"P  Company,  and  Panama  Railroad  Cfmpany,  March  3, 
1893,  and  copy  of  mid  Conytrsaionai  report. 

War  Department, 
Office  of  the  Secretary, 

January  11,  1905. 
Meinornnduin  for  the  IIou.  J.  L.  Brlstow.  letter  of  Gen.  (J.  W.  Davis,  dated 
DeceinJter  IT.  10()4.  inclosing  extract  uf  a  report  of  House  ooininlttec  1803 
Hespe<tfiilly  referred  tf)  Mi.  Bri.«t(>w.     • 
By  direction  of  the  Secretary  of  War: 

Fred  W.  Carpenter, 

Private  Secretary. 

Isthmian  Canal  Zone, 

Executive  Office, 
.invoii.  Isthmian  Canal  Zmie.  December  17, 190.^. 
My  Dear  Mr.  Secretary  :  In  ovei-hauliny  some  old  Government  documents.  I 
chanced  uj^n  one  to-day  which  contains  the  re[K)rt  of  a  sfjccial  committee 
appolnte<l  i»y  the  House  of  Representatives  in  the  vear  189.3,  to  Investigate 
oertiiin  matteis  connected  witli  the  I'anama  Canal  an  1  the  Panama  Railroad, 
and  the  iH»rtion  of  this  reiwrt  that  relates  to  the  Panaaia  Railroad  I  have  had 
copied,  and  send  to  you  herewith,  as  it  Is  relevant  to  the  sul)ject  concerning 
which  we  hi'd  a  conversation  vhen  you  were  here. 

You  will  see  that  the  disease  from  which  certain  Interests  are  suff  ring  is  an 
old  one.  and  it  is  cpilte  time  that  some  remedy  should  !)e  applied;  if  necessary  a 
urastic  one.  ' 

I  think  you  will  find  that  the  extract  I  send  to  you  is  worth  the  few  minutes 
It  will  take  to  read  it. 
Sincerely,  yours, 

Geo.  AV.  Davis. 
Hon.  \Vm.  H.  Taft. 

Secretary  of  War,  Wa.Hhinyt  n,D.C. 

[Inclosiire.] 

Rejwrt  of  the   Select  Committee  on  Panama  Canal,   Pacific   Mail   Steamship 
Comi»any,  and  Panama  Railroad  Company,  March  .*j,  1803. 

ReHoired,  That  a  special  conunittee  of  five  be  appointed  by  the  r,f)e'iker  to 
investigate  and  report  as  to  what  sums  of  money,  if  any,  were' expended  by  the 
I'anama  Canal  C-^mpany,  or  its  promoters,  directly  or  indirectly,  for  the  puri)ose 
of  preventing  opimsition  in  this  country  to  the  plans  of  said  company,  or  securing 
acquiescence  in  America  thereto,  and  what  disposition  was  made  of  such  sums ; 
and  generally,  as  to  the  situation»of  affairs  uiK)n  the  Isthmu.s  so  far  as  American 
commerce  seeking  transit  across  the  same  may  be  concerned;  and  also,  as  to  the 
contracts  and  relations  between  the  Pacific  Mail  Steamship  Company  and  the 
Southern  Pacific  Railroad  Company,  the  Transcontinental  Railroad  Association, 
and  other  railroads;  and  as  to  what  contracts  or  other  coUusi  e  arrangements 
have  been  made  by  said  companies  whereby  the  traffic  by  way  of  the  Isth:r)U8  of 
Panama  has  been  suppressed  or  dlminlshetl;  and  as  to  whether  said  steamship 
company,  by  virtue  of  said  contracts  or  otherwise,  has  been  practically  absorbed 
by  or  subjected  to  the  control  of  said  railroad  companies;  and  as  to  whether 
the  business  which  it  was  the  design  of  this  Government  to  ftister  by  the  suras 
granted  to  said  steamship  company,  through  mail  contracts  or  otherwise,  has 
been  thereby  diverted  from  the  Isthmus  of  Panama  and  the  Panama  Railroad 
Company  to  such  transcontinental  companies ;  and  as  to  whether  such  acts  are 
detrimental  to  the  Interests  of  American  maritime  commerce  and  the  producers, 
manufacturers,  and  merchants  of  the  United  States;  and  If  such  abuses  are 
found  to  exist,  by  what  means  the  same  can  or  should  be  suppressed,  and  as  to 
whetJuer  the  further  grant  of  said  sums  to  said  steamship  company  should  be 
withdrawn.  Said  committee  shall  have  the  power  to  send  for  persons  and  papers 
and  administer  oaths,  and  the  expenses  Incurred  in  said  lnvc*;tlgatlon  shall  be 
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l»ald  out  of  the  contingent  fund  of  the  House,  and  said  committee  shall  have 
leave  to  sit  during  the  sesslom*  of  the  House  in  Washington  or  elsewhere. 

As  to  the  second  part  of  the  resolution  »-&ierred  to  jour  couinilttee,  relating 
to  the  situation  in  the  last  few  years  aud  at  present  of  American  commerce 
upon  the  Isthmus,  your  committee  feels  that  It  has  obtained  all  the  evidence 
needed  to  establish  certain  facts  beyond  controversy.  On  the  Ut  of  February, 
1878,  tne  Pacific  Mail  Company,  a  conx>ration  organized  under  the  laws  of  New 
York,  owning  and  running  steamers  l)etweep  New  York  and  Aspinwall  on  the 
Atlantic,  and  between  rwnama  and  San  Francisco  on  the  Pacific,  together  with 
certain  intermediate  Central  American  and  Mexican  imrts,  ma.'e  a  contract  for 
fifteen  years  with  the  Panama  Railroad  Company,  also  a  corix)ratlon  under  the 
laws  of  Nevy  York.  At  that  time  there  was  no  showing  that  there  were  any 
foreign  stockholders  in  either  of  these  two  coriMivatlons. 

This  contract  provided  that  the  Pacific  Mail  should  have  the  exclusive  right 
"  to  bill  freight  through  "  from  New  York  to  San  Frnncisco  and  vice  versa  over 
the  I'aname  Ilailroad,  and  all  freight  offered  by  others  l)etween  these  joints 
could  not  be  "  billed  through."  but  would  have  to  pay  local  rates  on  the  Isthmus 
railway. 

The  sum  paid  for  this  was  to  l)e  a  lutnp  sum  of  $7r».0<)()  a  month  to  the  rail- 
road company,  which,  by  modificav  j",  was  afterwanls  lowered  to  ^.5o,(X)0  a 
month.  A  remarkable  fact  alwut  tn  ;  wntract  Ih  that  it  was  the  result  of  a 
contract  made  before  that  time  between  tlie  Pacific  Mail  Conu>any  and  the 
Transcontinental  Railway  Pool,  as  at  that  date  the  AsstK'iation  of  Transconti- 
nental Railways  was  callwi.  ThJit  was  a  ctnitract  whereby  the  Transcontinental 
Railway  Pool,  embracing  all  of  the  roads  lK;tween  the  Missouri  River  and  the 
Pacific  seaports,  and  covering  entirely  all  railway  traffic  between  the  Atlantic 
and  Pacific  seal)oards,  several  of  which  had  received  largo  donations  of  public 
lands,  and  the  bonds  of  wliich  the  United  States  Goveniineiit  was  guarjiuteeing, 
paid  tlie  Pacific  Mail  the  sum  of  $!M),(X)o  a  montli,  which  was  afterwards  i-educed 
to  $75,000  a  month,  for  the  consideration  tliat  the  Pacific  Mail  would  carry  only 
1,200  tons  of  freight  each  way  ai  month  between  New  York  and  San  Francisco, 
and  on  that  freight  wouI<l  allow  the  transi-itntinental  jm)oI  to  fix  the  j»rioe  and 
rate  to  be  paid.  That  was  the  upshot  of  the  contract,  although  the  form  was  n 
reservation  of  space  f<.r  1.200  tons  a  uuaitli  for  the  exclusive  Itenefit  of  the 
Transcontinental  Railway  roads,  whether  the  steamer  saile»l  full  or  half  emptj-. 

After  the  passage  of  the  interst.ite-connn'.  vce  law  had  comi>elle<l  the  dissolu- 
tion of  the  so-called  "pool,"  a  Transcontineircai  U.iilway  Association  was  fonuHj, 
which,  under  some  name  or  other,  is  still  in  exist enee.  and  down  to  the  present 
time  tlie  I'aciflc  Mail,  subsidized  by  the  (iovernment  in  a  large  amount  each 
year,  has  been  allowing  the  Transcontinental  Railway  to  fix  the  rates  and  limit 
the  traftlc  over  its  lines.  These  two  contracts  were  so  far  practically  i>arts  of 
one  and  the  same  that  the  amount  paid  the  Panama  Raiiroad  montlily  was 
fixed  with  regard  to  that  paid  to  the  Pacific  Mail  l)y  the  transcontinental  "roads, 
and  when  the  latter  was  lowered  from  $90,0<X)  a  nionth  to  $75,000  the  former 
was  lowered  from  $75,000  to  $55,000.  The  object  is  frankly  stated  by  the  officers 
of  both  the  transcontinental  roads  and  the  Pacific  Mail.  It  was  to  maintain 
rates  above  the  level  to  which  they  would  fall  if  free  con»i)etitioa  between  these 
several  routes  had  continued.  It  seems  to  l)e  certain  that  a  very  large  If  not  an 
absolutely  controlling  interest  in  the  stock  and  directory  of  the  Pacific  Mail 
Company  is  owned  by  individuals  and  estates  very  largely  Interestetl  in  tlie  stock 
and  directory  of  the  transcontinental  roads;  and  it  is  proven  that  the  same 
individuals  comiJosing  a  majority  of  the  directory  of  the  Pacific  Mail  com^wsed 
a  majority  of  the  directors  present  at  the  meeting  of  the  Panama  Railroad  Com- 
pany's directory  at  which  the  contract  between  Pacific  Mail  and  the  railroad 
company  of  February  1,  1878,  was  ratified  and  executed.  That  this  system  has 
for  fifteen  years  been  diminishing  commerce  l)etween  New  I'ork  and  San  Fran- 
cisco, across  the  Isthmus,  is  not  denied.  It  is  stated,  as  a  justification,  that  the 
Transcontinental  Railway  Association,  controlling,  as  it  did.  under  these  con- 
tracts, the  prices  and  traflSc  of  the  Pacific  Mall,  used  the  latter  as  an  active 
factor  to  defeat  the  competition  of  sailing  vessels'  traffic  around  Cape  Horn,  and 
thus  were  able  to  maintain  the  rates  of  the  railroad  companies  as  agf  Inst  that 
of  sailing  vessel  competition.  It  is  obvious  that  this  did  not  tend  to  increased 
American  shipping  or  tend  to  the  encouragement  of  the  merchant  marine  or 
the  commerce  of  the  United  States. 
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It  seems  to  your  committee  that  this  state  of  things  can  not  be  beneficial  to 
the  general  Interstate  trade  or  commerce  of  the  United  States,  nor  can  it  spe 
that  It  is  of  any  particular  benefit  to  our  trade  with  foreifti.  countrl^. 

It  is  stated  that  this  arrangement  between  the  Pax-iflc  Mall  and  the  Trans- 
continental Railway  Association  came  to  an  end  in  December  last,  which  Is  Just 
about  the  time  that  negotiations  between  the  Panama  Railroad  Company  and  the 
Pacific  Mall  as  to  a  renewal  of  the  former  ctintract  seems  to  have  fallen  through 
And  It  is  likewise  In  evidence  that  the  final  check  to  the  attempts  at  juaklng  si 
new  contract  between  the  Panama  Railroad  Company  and  the  Pacific  Mail  was 
given  by  the  following  letter  to  the  vice-president  of  the  railroad  company  from 
the  controlling  member  of  the  executive  committee  of  the  Pacific  Mall,  who  is 
also  universally  recognized  as  one  of  the  controlling  influencts  of  the  trans- 
continental railways : 

C.  P.  Huntington,  23  Broad  Street, 

^  yew  York,  December  28,  1892. 

Charles  Coudert,  Esq., 

68-70  William  Street,  New  York. 
My  Dear  Sir  :  Herewith  I  return  memorandum  that  you  gave  me  on  Monday. 
Of  course  this  would  not  do,  but  it  does  seem  to  me  as  though  there  could  be 
such  a  contract  made  as  would  be  largely  beneficial  to  both  interests. 

Yours,  truly, 

C.  P.  Huntington. 

Whatever  be  the  case  in  the  last  sixty  days,  it  is  perfectly  clear  to  your  com- 
mittee that  the  Panama  Railroad  Company  has  for  fifteen  years  been  prevented 
by  these  aiTaugements  from  being  a  competitor  with  the  transcontinental  rail- 
way lines. 

Your  committee  recommends  that  whenever,  under  provisions  of  the  act  of 
March  3,  1891,  "  for  ocean  mail  service  and  to  promote  commerce,"  the  Post- 
master-General shall  enter  into  a  contract  with  any  line  of  vessels,  a  clause  shall 
be  Inserted  in  said  contract  to  the  effect  that  If  said  steamship  line  shall  enter 
Into  any  combination  or  arrangement  with  c>ompeting  lines  of  traffic  the  result 
of  which  Is  to  diminish  traffic  or  raise  or  maintain  rates  of  freight  on  American 
commerce,  foreign  or  domestic,  over  what  free  comi)etitlon  would  effect,  that 
said  contract  may  be  terminated  forthwith  by  the  Postmaster-General. 

Your  committee  regret,  so  far  as  the  owuership  of  nearly  all  the  stock  goes, 
that  the  control  of  any  American  corporation,  as  the  Panama  Railroad  Is 
should  be  held  In  foreign  hands,  particularly  In  the  hands  of  the  liquidator  or 
receiver  of  another  corporation,  also  foreign,  appointed  by  foreign  judicial  au- 
thority and  subject  to  foreign  Judicial  supervision.  It  fails  to  see,  however, 
that  nny  law,  treaty  stipulation,  or  contract  obligation  has  been  violated  by  the 
purchase  of  these  railroad  shares  by  the  Panama  Canal  Company,  or  that  as 
yet  any  discrimination  has  been  attempted  against  American  commerce  or  any 
Injustice  practiced  thereon  on  account  of  such  lorelgn  ownership  of  this  stock. 
The  restrictions  and  injuries  American  trade  and  commerce  have  sustained 
have  been  laid  on  them  by  American  citizens  controlling  various  other  American 
corporations,  and  It  Is  not  a  pleasing  subject  to  contemplate. 

Your  committee  can  not  refrain  from  calling  attention  to  what  seems  to  be 
an  obvious  deduction  from  the  facts  shown,  that  it  is  the  interest  of  the  United 
States  that  the  American  people  should  absolutely  control  wme  outlet  across 
the  Isthmus,  at  some  point  which  shall  be  used  for  the  benefit  of  American 
trade  in  general  as  an  open  and  continuous  competitor,  affording  no  oppor- 
tunity for  entangling  subsidies  from  great  competing  lines  or  chance  of  falling 
Into  the  grasp  of  any  monopoly  through  stock  manipulations. 

(Signed)  John  R.  Fellows,  Chairman. 

T.  J.  Geary. 

JosiAH  Patterson. 

H.  Henby  Powers. 

Bexlamy  Storeb. 
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MarcaiS,  1893.  -Laid  on  the  table  and  ordered  to  be  printed. 
Mr.  W'MlowB,  from  the  Special  Committee  to  Investigate  the  Panama  Canal 
Company,  etc.,  submitted  the  following  report  •        ^*'''"^"'®  ^"^  f  anama  canal 

inuSducTJTv*  Mr  ??oni"'^'  *:?  iS:^T  '^'''^  ''^^^'•'«<^  **^^  resolutions  heretofore 

w^^TtJ^Ji^LZ^^i?^\?^?  ^''  ^®^''^'  respectively,  reported  the  same  back 

niu  theJeJfTvTz  resolution  herewith  submitted  be  adopted  In 

"Beaolved,  That  a  special  committee  of  five  be  appointed  bv  the  Sneaker  to 

Smf  r«n°f  r^^''  ^'  '^  '\^'''  «""•«  •'^  °^«"«y'  '^^y-  were  eiS^nS  by  the 
Panama  Canal  Compary,  or  its  promoters,  directly  or  indirectlyrfor  the  nur- 
pose  of  preventing  opposition  in  this  country  to  the  plan«  oTsafd  Smpany^  or 
securing  acquiescence  in  America  thereto,  and  what  disposition  wTmade  of 
«f  Am^n in ^""^  ^^"^'^"^  ^A  ^^  '^^  ^'*^«t*«°  «^  »ff^i^«  ^l^^  the  IsThmu^  so  far 
«?«f  r.n  .1"''"T^'?  '^J*°«.  ^""^"^^^  ^"'""^^  ^^^  ««^e  may  be  concerned ;  and 
ni^v  L,?  IS!  T^^^t«  «°d  relations  between  the  Pacific  Mall  Steamship  Com- 
?n«J  ^iih,®''"^^®^  ^^""^"^  Rani-oad  Company,  the  Transcontinental  Rall- 
l^fL^^^^^^'''''  ^""^  2^^^""  railroads;  and  as  to  what  contracts  or  other 
collusive  arrangements  have  been  made  by  said  companies  wherebv  the  traffic 

to  Jh?thf/i^^'^*^"\^.^  ^^"^"^  ^^^  ^^'^'°  suppressed  or  diminished;  and  as 
to  whether  said  steamship  company,  by  virtue  of  said  contracts  or  otherwise 
has  been  practically  absorbed  by  or  subjected  to  the  control  of  said  riXold 
companies;  and  as  to  whether  the  business  which  it  was  the  des  gn  of  this 
Snli  onnf?„*  J""  footer  by  the  sums  granted  to  said  steamship  companf  through 
Pnnin  ^ w,""""  ?.t*^«'*w»se,  has  been  thereby  diverted  from  the  Isthmus  of 
nnniP?  nni*^  \^^  ^??f'°^  ".^'^'^^^  Company  to  such  tnm.scontinental  ^m- 
Zrmrnf  .  ''''  ^^  ^^^^ther  such  acts  are  detrimental  to  the  interests  of  American 
maritime  commerce  and  the  producers,  manufacturers,  and  merchants  of  the 
r«n^fhn*n'H""^  ^^  such  abuses  are  found  to  exist,  by  what  means  the  same 
can  or  should  be  suppressed,  and  as  to  whether  the  further  grant  of  sa'd  sums 
to  said  steamship  company  should  be  withdrawn.  Said  committee  shall  have 
the  power  to  send  for  per.son.s  and  papers  and  administer  oaths,  and  the  exnenses 
incurred  in  sa  d  investigation  shall  be  paid  out  of  the  contingent  f^ndStS 
House,  and  said  committee  shall  have  leave  to  sit  during  the  sessions  of  the 
House  in  Washington  or  elsewhere."  sessions  or  tne 

Your  committee,  to  which  was  referred  the  'foregoing  resolution  flnds  itself 
confronted  with  the  fact  that  this  session  will  close  wit WnTfeHa/s  and  that 
some  report  is  demanded  during  the  very  last  week  of  an  expiring  Congress. 
r.^^LTl^^'^Wf^ll^  ^**  ^V^^  resolution  are  so  varied  and  distinct  In  their 
natiire  that  while  the  committee  flnds  itself  able  authoritatively  to  report  on 
f^? H  ""^  *^m'"5?^f'  contained  in  it,  feeling  confident  that  the  true  facte  have 
been  thoroughly  disclosed,  as  to  other  matters  referred  your  committee  does  not 
feel  that  same  confidence;  and  should  the  House  desire  further  investigation  of 
f  ^ffl2J  ^^  subjects  embraced  in  this  resolution,  your  committee  does  not  feel 

i^w^??,i°  fi"^^"^  ^n**,".''  ^'■^"''^  ^""^  ^^^^  ^<^"««  e^'sts.  Your  committee  has 
not  felt  itself  compelled  to  go  through  the  great  mass  of  diplomatic  papers  and 
correspondence  which  has  accumulated  during  the  present  century  between 
various  foreign  powers  and  the  United  States  on  the  subject  of  transit  across 
the  Isthmus  of  Panama.  Your  committee  has  examined  the  matter  sufficiently 
to  be  able  to  say  that  as  far  as  the  treaty  of  1846  with  New  Granada  Is  con- 
cerned, and  so  far  as  the  concession  granted  to  and  contracts  made  with  the 
present  Panama  Railroad  corporation,  there  Is  no  clear  ground  for  the  asser- 
tion that  any  exclusive  right  to  cross  the  Isthmus  was  ever  in  terms  granted 
or  by  implication  secured,  either  to  an  American  corporation  or  to  citizens  of 
the  United  States,  to  the  exclusion  of  citizens  of  anv  other  country 

The  original  concession  to  Howland  and  Asplnwal  was  simply  the  transfer 
of  the  concession  theretofore  given  to  a  French  corporation,  which  concession 
hud  been  surrendered  back  to  the  Government  of  New  Granada.  The  rights  of 
the  Panama  Railroad  Company  are  simply  those  conveyed  to  it  by  Howland 
and  Asplnwall,  affirmed  and  modified  only  by  subsequent  contracts  with  the 
Government  of  New  Granada.  There  does  not  seem  to  be  any  ground  so  far 
as  the  evidence  adduced  before  this  committee  goes,  for  the  claim  that  the 
Government  of  New  Granada  or  the  United  States  of  Colombia  has  ever 
guaranteed  that  the  United  States  shall  control  the  transit,  or  place  any  llml- 
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tntlon  on  tlie  legal  rights  of  shnrehohlers  In  the  railway  company  or  restriction 
In  the  nationality  of  the  owners  of  Its  stock. 

The  Panama  Uullrond  Im  a  cor|K)rHti»)n  an<lcr  the  lawn  of  New  York,  and  Its 
directory  and  the  rights  of  ownership  «)f  Its  shares  are  governed  by  *'ie  laws  of 
that  State. 

Your  committee,  being  Instructed  to  ascertain  whether  any  sums  of  money 
were  expende<l  by  the  I'anania  C;  nal  Company,  or  Its  promoters,  for  the  pur- 
pose of,  preventing  opiwsltlon  In  this  country  to  the  plans  of  said  canal,  has 
done  Its  utmost  in  the  limited  time  Iwfore  the  end  of  fit  fu'w^^nt  Congress  to 
Investigate  this  snatter.  It  has  been  unable  thus  far  to  trace  directly  or  indi- 
rectly the  expenditure  of  any  money  whatever  In  a  corrupt  way  to  Influence 
the  legislative  or  executive  action  of  the  I'nited  States  Government.  It  may  be 
that  no  Investigation,  however  prolonged,  after  this  lapse  of  time  could  be 
efficient  In  making  such  discovery,  even  if  such  cornipt  use  of  numey  was  made, 
but  this  Is  the  subject  of  which  your  conuulttce  does  not  dosire  authoritatively 
to  express  Its  opinion  that  further  Investigation  would  be  entirely  fruitless. 

Certain  facts  in  relatiim  to  the  exiKMiditure  of  money  on  the  part  of  the  canal 
company,  ho\\ever,  are  distinctively  proven. 

In  the  year  1870  the  '^-iginal  subscription  to  the  stock  of  the  Pananja  Com- 
pany wui?  opened  in  France,  of  whici>  country  the  canal  company,  by  Its  tech- 
nical name  of  the  Universal  Inter-Oceanic  Canal  Company,  is  a  corporation. 
The  original  sul)scription  was  an  entire  failure,  and  great  weight  must  be  given 
to  the  opinion  that  it  was  a  failure  itrincipaliy  on  account  of  the  distrust  as 
to  the  attitude  of  the  Unlte<l  States'  toward  his  canal  project,  which  was  uni- 
versally entertained  in  Euroi)e.  It  is  a  fact  too  well  known  to  have  required 
testimony  to  be  offered  that  the  entire  tone  of  the  executive  branch  of  this 
Government  during  the  Administration  of  President  Hayes  and  the  entire  cur- 
rent of  our  diplomatic  corresi>onden(e  was  one  of  Intense  loyalty  to  the  Idea 
that  not  merely  no  foreign  government,  but  no  foreign  corporation  Indirectly 
supported  or  controlled  by  any  foreign  government,  should  ever  obtain  any  right 
to  construct  a  canal  across  the  Isthmus.  In  fact,  during  the  two  years  preced- 
ing the  close  of  the  Hayes  Administration  the  correspondence  of' our  Govern- 
ment was  kept  within  ordinary  dii>lomatic  courtesy  of  protest  on  tills  sultject 
only  by  the  belief,  which  results  h.-jve  provetl  to  be  well  founded,  that  the  canal 
constructed  on  the  plans  and  ideas  of  De  Lesseps  and  his  associates  was  .in 
Idle  dream,  practically  hopeless  of  accomplli^hment. 

It  seems  clear  that  the  promoters  of  the  canal  <'<>mpany  saw  that  no  success 
would  attend  their  efforts  to  oljtain  subscriptions  in  Europe  unless  the  public 
opinion  of  America  on  this  subject  should  either  be  modified  or  that  the  people 
of  Europe  shoind  be  persuaded  that  the  public  opinion  of  the  American  ])eoplo 
had  been  modified.  De  Lesseps  visited  this  country  In  the  winter  of  187i>-80, 
and  a  single  Instance  will  show  how  determined  the  promoters  of  the  canal  were, 
whatever  was  the  popular  opinion  In  this  country,  that  Europe  should  be  per- 
suaded that  It  was  not  hostile  to  the  canal.  On  the  very  day  of  De  Lesseps's 
arrival  in  Washington  President  Hayes  sent  his  message  to  Congress  aflftrming 
in  strong  terms  the  position  of  his  Administration  as  to  the  Monroe  doctrine 
in  its  broadest  acceptation.  That  message  as  It  appeared  In  the  press  was 
translated  to  De  Lesseps,  and  his  answer  was  characteristic  and  hnmedlate. 
To  the  amazement  of  his  American  friends,  who  had  translated  him  this  mes- 
sage, he  at  once  telegraphed  to  Paris  that  the  President's  message  had  guar- 
anteed the  neutrality  of  the  Panama  Canal.  This  seemed  to  be  the  beginning  of 
a  great  change  in  the  tone  of  the  press  of  Paris  arid  of  France,  and  from  the 
time  of  De  Lesseps's  visit  to  this  country  there  seemed  to  he  an  assurance  that 
America  was  not  hostile,  but  on  the  contrary  very  friendly,  to  the  enterprise. 
It  was  after  the  return  of  De  Lesseps  to  France  that  the  decision  was  made  that 
an  American  committee  of  men  of  prominence  whose  solid  names  would  be  a 
guaranty  of  the  financial  stability  of  the  enterprise  should  be  selected. 

The  object  of  this  Is  perfectly  clear.  It  was  to  give  a  widespread  public 
impression  that  American  capital,  In  the  persons  of  some  of  its  most  respectable 
agencies,  with  ramifications,  correspondents,  and  connections  in  every  financial 
center  of  all  localities  in  the  United  States,  was  backing  the  enterprise,  and 
that  Americans^  Intended  to  become  shareholders  in  the  canal.  It  was  intended 
first  by  the  gentlemen  who  were  selected  to  compose  this  committee  to  choose 
General  Grant  to  lend  hlo  name  to  thl>j  enterprise,  to  give  to  this  American  com- 
mittee not  merely  financial  weight  but  the  patriotic  glory  of  a  great  name  at 
the  head  of  it,  so  as  to  impress  the  American  people  with  its  international  or 
binatlonal  character.    General  Grant  having  declined,  it  was  clear  that  the  next 


^^ 


REPORT   OF   JOSEPH   L.  BRISTOW. 


825 


host  thinp  to  do  was  to  stM'iiro  th<v.  nanif,  as  chainnnii  of  this  foininlttw,  of 
soiiio  K«>ntl4Miian  wiilely  known,  of  politioal  oxpcricnce  and  i>osltioti.  and,  if  pos- 
sible. on«»  whose  orthodoxy  in  the  |»ast  In  relation  to  tiie  Monroe  doctrine  would 
make  his  siijsport  of  the  canal  project  all  the  stroiivrer  in  the  eyes  of  the 
American  iK^ople.  The  American  cotiunitte<'.  I>y  nnitual  a>;reenient.  under  sug- 
trestlons  from  the  financial  ag«'nts  of  the  canal  c(»mi)any  in  Paris,  had  already 
Iteen  conirHise<l  of  the  great  hanking  houses  of  .J.  &  W.  Seliginan,  Drexel, 
Morgan  &  Co..  and  Winslow,  Lanier  &  Co..  of  New  York.  Each  of  these  houses 
was  to  designate  one  of  Its  mend)ers  to  form  the  American  committee,  and  the 
then  Secretary  of  the  Navy,  Hon.  H.  W.  'J'hompsoii,  was  de<'lded  upon  as  chair- 
man, and  !n  the  autumn  of  18K()  the  offer  was  made  to  him.  thmugli  J.  &  W. 
Selignian.  to  leave  the  Cabinet  and  assume  the  title  of  the  chairman  of  the 
.Vnierican  connidttee.  with  a  salary  to  be  pai<l  at  n<»t  less  than  r_'."».(Ki(>  fran<'s. 

The  h«)nse  of  Seligman  &  Co..  of  London,  in  which  the  New  York  banking 
tlrni  of  J.  &  W.  Seligman  were  interest<»<l.  had  ix-cn  the  financial  agents  of  the 
Navy  Department  during  the  Hayes  .\dniinlstrafion.  jiiid  pergonal  ac»in:iinlance 
between  the  Seligmans  and  Mr.  Thompson  h:nl  been  ttic  c(Misc(incnce. 

The  only  testimony  obtainable  as  to  the  reas(»ns  wliich  induc«>d  .Mr.  Thom)>son 
to  consent  to  take  tliis  stej»  is  his  own  rei-ojlec  ti<in  of  wiiaf  was  in  his  miiul  at 
that  time.  He  states  that  after  he  decide<l  on  this  step,  lie  notitie<l  the  President 
of  his  intention  and  that  the  President  :ic*|Uies<tMl  in  it:  and  bis  rcsiu'nation, 
under  these  drciunstances.  caused  no  .severance  of  the  personal  friendly  rela- 
tions l)etween  them.  This  may  be  true,  lait  it  is  dilticnlt  to  see  wliaf  the  Presi- 
dent couhl  have  done  to  show  any  want  of  acfpncscence  when  one  of  his 
Cabinet  tendered  his  resignation  and  explained  that  it  was  to  i;s^nn'e  a  itosition 
of  great  apjKirent  financial  resitonsibility  ;iud  iniportaiic*'.  witii  a-  salary  three 
times  greater  than  he  received  as  head  of  the  Navy  Department. 

i'estimony  has  IxH'n  take?)  showing  that  tliis  a<-t;on  on  the  p.irt  of  tlic  Secre- 
tary of  the  Navy  was  a  great  disappointment  and  surprise  to  .Mr.  Hayes,  and  he 
so  expressed  himself  to  others  than  Mr.  Tlioinpsmi. 

H  is  clear  that  the  whole  tone  of  the  administration  bad  l»e<>n  sn>picions  of 
and  hostile  toward  the  enterprise  i!d(»  which  Mr.  Tlioinpson  'v;is  willing  to  go, 

and  it  is  practically  clear  that  had  not  Mr.  'l'li"mpson  been  ji   m I>cr  of  that 

Administration,  no  controlling  reason  existed  for  bis  sclcciiuii  ms  ili.iirnian  of 
a  connnittee  intrusted,  or  supposed  to  lie  intrusted,  with  such  great  financial 
and  connnercial  resjionsibilities. 

Mr.  Thompson  tendered  his  resignation  «'arly  in  Dcccndx'i'.  is.'^d.  and  it  was 
forniaiiy  acc<>pted  by  the  President  a  few  days  tbcn'aftci-.  It  is  sijrniticant  of 
the  controllitig  reasons  for  the  haste  in  wiiicb  this  matter  of  .Mr.  Thomitson's 
resign.ation  from  the  Ciibinet  w.as  conrlndcd  by  him  that  we  find  him  writing,  on 
DecenlMM-  1«!.  that  arrangements  shoidd  lie  made  That  liis  salary  should  begin  on 
the  *.'"ii  of  DectMuber.  in  order  that  bis  friends  miglit  "be  assured  that  his  (xisi- 
ti(m  was  fixed  beyond  a  peradventur<'."'  and  that  a  jiromise  to  tliis  effect  "  would 
satisfy  his  friends  i.nd  lait  the  NlcaragiiaiK  m,  their  backs." 

H  was  at  this  time  that  the  Forty-sixtli  Congicss  iipi"<.iiit»-d  a  specinl  com- 
mittee to  examine  and  report  o!i  intcroceanic  routes.  At  the  same  time  the 
Connnittee  on  Foreign  .\tVairs  was  ciiMr.L'cd  witli  the  cx.iniiMaf ii»n  and  rejiort 
ui)on  the  .so-called  "  Crapo  resolution."  as  to  wlicilier  the  Panama  Canal  proj- 
ect was  a  violation  of  the  Monroe  doctrine  or  w.is  detrimental  t)>  .\nierican 
interests. 

In  the  Senate  the  TJurnside  resolution  to  m  similar  ctTect  was  under  consider- 
ation. 

Your  (HHumittee  rei»eat  that  It  has  not  found  any  evidence  to  show  that  any 
corrupt  or  imi)roper  iiavins  were  used  to  stifle  tlie  in\estigafion  or  the  discus- 
sion of  these  resolutions.  In  fact,  in  sjtite  of  tlie  arguments  of  Mr.  'I'hompson 
and  the  counsel  em)>loyed  by  him  to  assist,  the  <'raiK>  resouition  was  reported 
back  to  the  H(Uise  in  a  somewhat  modified  form,  lait  with  a  report  ringing  with 
true  .\merlcan  patriotism  and  a  matdy,  yet  conservative,  assertion  of  the  Mon- 
roe iloctrine  as  it  is  generally  understood  in  the  I'nited  States. 

The  select  c(miniittee  cm  intenu'eaiiic  routes  also  imnle  a  reitort  strongly  sui)- 
portlng  the  Idea  that  the  United  States  should  control  ill  transit  over  the  Isth- 
niu.s — at  least  in  so  far  as  to  prevent  any  Eur(»pean  or  non-.Vmerican  nation  from 
having  a  pre|K>uderatiug  influen(e.  But  It  will  be  remembered  that  It  was  at 
the  short  session  of  the  Fortieth  Congress,  with  a  change  of  .Vdn ministration 
condng  on  the  4tb  of  March,  that  tliese  reiK)rts  were  made,  as  the  present  one 
will  l>e,  just  at  the  close  of  the  session,  and  your  committee  can  see  re.isonable 
ground  for  the  l>elief  that  these  resolutions  and  reports  were  not  acted  upon 
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8liiii)l.v  frnin  tlio  {joiuM-iil  iiptithy  of  \ho  IIouso  :iii 
at  the  close  of  the  session. 

Your  cominittee  mm  that  for  the  next  three  or  four  years  Colonel  Thompson 
was  exmMlinirly  vijji!«nt  in  watching  the  legislation  of  ConRress  and  most  active 
mul  able  in  his  ettoris  and  in(luen.-e  to  postpone  the  c..nslileratlt.n  of  any  leiclsla- 

!r"'  •'' ,'■  'lln-ctly  ur  indirectly,  tending  to  v>  M-k  an  injury  to  tlie  cau'se  of  the 

lanania  rMiiai  (*oinj)any.  lie  appeared  before  comndttees.  House  ami  Senate 
pors()tia  ly  and  by  printed  arguments  and  briefs.  These,  he  thinks,  had  great 
weiKht  in  the  defeat  of  the  Nicaragua  (Mnnl  F)lans  In  whatever  shape  they  came 
up.  but  it  is  not  clear  that,  outside  of  this,  he  had  anything  directly  to  do  with 
the  shaping  of  public  opiidon  in  this  country  or  brluKinj,'  about  what  seems  to 
nave  been  an  apparent  acfiuiescence.  or  at  least  an  Indifference  on  the  part  of 
the  i>ress  and  the  jh  .,.le.  So  far  as  the  testimony  poes,  the  work  of  the  Ameri- 
can connnittee  was  altogether  done  by  Mr.  Thomj.son.  and  consisted  of  super- 
yisiuK  purchases  f(.r  a  part  of  the  time  for  the  construction  of  the  canal  and 
this  i>ei-sistent.  watchful,  and  successful  supervision  of  the  legislation  of  the 
United  States. 

The  members  of  the  American  connnittee  otiier  than  himself  were  supposed 
b.v  Mr.  Thompson  to  have  received  no  com|>ensation  whatever  except  their  com- 
mission as  bankers  and  bi-okers  in  obtaining  sul)scrlptions  and  furthering  the 
sale  of  the  stocks  and  bonds  of  the  canal  company  and  in  handling  and  transmis- 
sion (»f  tlic  very  large  aniomit  of  money  spent  in  this  c  .nntrv  for  the  purchase  of 
8ur)plies  of  various  kinds.  It  was  tlie  ob.|ect  of  the  eonnnittee  to  see  that  to  as 
great  an  extent  as  possi!)le  the  imrcliase  of  supplies  of  r.iw  material,  of  machin- 
ery, and  tools  should  be  made  in  the  Tnited  States  as  an  aid  to  make  it  appear 
that  America  had  no  hostility  but  every  reason  to  look  with  a  friendly  eye  ..n 
this  enterprise.  The  total  amount  of  money  ^or  purchases  of  this  kincl  pa'sslng 
through  the  single  house  of  J.  &  \V.  Seligman  and  distributeil  to  American  trade 
was  upward  of  $4u.0(>(),0(M).  and  that  hous(.  is  not  al)le  to  sav  that  no  further 
accounts  of  money  came  through  other  banking  houses  to  be  si)ent  in  Amerioa 
for  similar  ends.  This,  however,  was  all  spent  by  j)ur<hasing  ag(Mits  of  the 
canal  comi»aiiy,  and  their  vouchers  for  t!)elr  i)urchases  were  forwarded  t.,  Paris 
for  approval.  There  was  one  thing,  however,  which  struck  the  onlv  three  sai 
aried  officers  of  ti.e  Panama  Canal  Comi»any  whose  tcstinidnv  w('  have  Iteen 
able  to  get  as  an  entire  surprise.  This  fact  is  that  these  three"  banking  houses 
named  al)ove  received,  apparently  lor  the  loan  of  their  names  and  f(,r  nothing 
else  to  this  enterpi-ise.  th;>  innnense  sum  of  ('..(mh».(Xk»  francs,  or  $1.2(M).(»<M> : 
$400,(XK)  apiece,  or  .$,"u.(h»(,' a  year  was  i)aid  tliese  houses  without  the  knowIe<Ige 
of  the  chairman  of  that  connnittee.  -vho  all  the  time  supposed  that  he  was  the 
lmi)ortant  factor  in  this  enterprise  and  was  him.self  receiving  onlv  half  of  that 
sum  annually. 

In  fact,  two  years  before  the  e-mal  company  went  Into  liquidation  It  Is  in 
evidence  that  Mr.  Thompson  voluntarily  reduced  his  salary  by  one-half— that  Is, 
to  $12,r.(WV— remaining  in  complete  ignorance  that  the  (ither  members  of  the 
conunitiw.  of  which  lie  was  still  chairman,  were  still  each  receiving  $50,0(X). 
These  banking  houses  state  that  they  had  no  si^ecitlc  duties  to  render  in  rettirn 
for  these  subsidies ;  that  they  had  no  employment  or  interest  to  effect  the  sale 
of  canal  stock  or  bonds,  and  tha*^,  in  fact,  practically  none  were  sold  in  the 
United  States.  What  influence  was  exercised  upon  the  financial  public  opinion 
of  the  United  States  by  the  names  of  these  three  great  banking  houses;  what 
indirect  crwllt  and  i>oi)ularlty  was  given  to  the  enterprise  through  their  nume- 
rous corr«««pondents  and  connections  throughout  the  country  is  perhaps  impos- 
sible now  to  estiimite.  but  to  effect  this  was  the  object  of  the  formation  of  this 
American  committcH' — a  committee  which  testifies  that  it  had  no  regular  m»^t 
ings,  and  some  members  of  whicli  were  never  preseiit  at  a  meeting  or  knew 
whether  any  minutes  were  ever  kept  by  the  (onunittee,  while  each  of  these 
houses  were  receiving  $400,f)00.  This  fact,  if  it  Is  a  measure  of  the  general 
conduct  and  managment  of  the  Pananm  Canal  Company,  may  possibly  explain 
why  it  was  compelled  to  go  Into  Ihiuidatiou  as  soon  as  it  did.' 

The  only  spe<-lflc  matter  the  three  banking  nienibers  of  the  American  com- 
mittee seem  to  liave  had  in  charge  and  to  have  ac«-omplislied  was  tlie  purchase 
of  the  stock  of  the  Panauui  Hailroad  Company  l>y  the  canal  company  at  a  price 
more  than  double  what  it  h.d  been  quoted  in  the  market  for  two  or  three  years 
previous  to  the  beginning  of  these  negotiations.  This  stock  had  been  selling 
from  $140  to  $150,  and  the  result  of  the  negotiation  and  contract  of  ^aie  was 
that  the  Panama  Canal  Company  purcliased  t)8,»10  shares  out  of  the  70.000 
nbares  of  slock  at  a  price  of  $291— $250  a  share  for  the  stock,  $41  and  some 
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cents  on  oufh  Hharo  for  cortnin  "  nssots  "  of  the  railroad  coniimny,  tlie  nature 
of  wliich  Is  not  very  cU'ar. 

It  may  not  he  out  of  place  to  state  thai  in  pursuance  of  this  purchase  these 
"  assets  "  were  sold  to  he  Itought  hy  a  "  syndicat«',"  and  that  Hyndicate  was  com- 
posed of  Messrs.  .?.  &.  W.  Seli;,'njan,  Winslow,  Laider  &  Co.,  and  Drexel,  Morgan 
(&  Co.,  who  had  heen  managing  the  purchase  of  the  Panama  Railroad  stock  ou 
oehalf  of  tlie  canal  company.  These  negotiations  and  the  |)rico  paifl  for  this 
st<»ck  hy  tlie  canal  company,  however,  may  not  come  within  the  strict  purview 
of  the  resolution  of  Congress. 

A:a  to  the  second  part  of  (he  rcsdhitinn  referred  to  yi»nr  connidttee  relating  to 
the  situation  in  the  past  lew  years  and  at  present  of  American  conimen-e  ui»on 
the  Istlunus,  your  connnirtee  feels  tliat  it  has  obtained  all  tl'.e  evidence  needtMi 
to  estahlisli  certain  facts  heyond  controversy.  On  the  1st  of  i'»,'l)ruary,  1S7H. 
the  I'acltic  Mall  Company,  a  corporation  orgaidzed  \ni(h'r  the  laws  of  New  York, 
owning  and  running  sti-amers  l»etween  New  York  and  Aspimvall  on  the  Atlantic, 
and  between  I'auanni  and  San  Francisco  on  the  Pacific.  tog(Hher  with  certalu 
internuHliate  Central  Ani(M'icaii  and  Mexican  ports,  made  a  contract  f(»r  tlfteeu 
years  with  the  Panama  Railroad  Company,  also  a  corporation  under  the  laws  of 
New  York.  At  that  time  there  was  no  showing  that  there  were  any  foreign 
stockholders  in  either  of  these  two  corporations. 

'i'his  contract  iirovided  tliat  the  Pacific  Mail  sliould  liave  the  exclusive  right 
•'to  bill  freight  through"  from  New  York  to  S;in  Francisco  and  vice  versa  over 
the  Panama  Raiiroiid,  and  all  fnMglit  offered  by  otliers  l)etween  these  points 
could  not  be  •'billed  thnaigh,"  but  would  hav«>  to  pay  local  rates  on  the 
Isthmus  railway.  The  sum  paid  for  tliis  was  to  lie  a  lump  sum  of  .fin.tHM)  a 
month  to  the  railro.id  cnui|»aiiy,  which,  by  moditication,  was  afterwards  lowered 
to  .$r>i..(>00  a  month. 

A  remarkable  fact  about  tliis  contract  is  tliat  it  was  the  result  of  a  contnict 
made  belore  tiial  lime  between  the  Pacitic  Mail  < 'ompaiiy  and  tlie  Transcontinen- 
tal Railway  Pool,  as  at  tliat  date  the  Associjition  of  Transcontinental  Railways 
was  called.  That  was  a  contract  whereby  the  Transcontinental  Railway  I'ool, 
embracing  all  of  tlie  ro.ads  Ix'tween  tiie  Missouri  River  and  the  Pacitic  seajiorts, 
and  covering  entirely  all  railway  trathc  between  the  Atlantic  and  P.acitic  sea- 
lioards.  se\er;il  of  uliicb  bad  i-eceived  iar^'e  donatiims  of  puldic  lands  and  the 
l)onds  of  wliicli  the  Fnited  Slat<>s  (;ovt>rniiient  was  guar.-intceing.  paid  the 
I'acitic  Mail  the  sum  of  $1XMmk)  a  month,  which  was  afterwards  reduced  to 
$7.', 0(10  a  month,  for  the  consich-ration  that  the  Pacitic  Mail  would  carry  only 
1,2(M)  ti>ns  a  month  of  freight  each  way  between  New  York  ;nid  San  Francisco, 
and  on  tli;it  freight  would  allow  the  transcontinental  pool  to  fix  the  price  ami 
rate  to  i)e  paid.  That  w.is  the  upshot  of  the  contract,  although  the  form  was  a 
reservation  of  space  of  1.1.'o0  tons  a  mondi  for  the  exclusive  benefit  of  the  Trans- 
continental Railway  roads-    whetlie:   the  steamer  s.iilt'd  lull  or  half  empty. 

After  the  jtassage  of  the  inter,  late  commerce  law  h:id  compelled  the  dissolu- 
tion of  the  so-callel  "  pool."  a  transcontinental  railway  association  was  formed, 
which,  under  some  name  i>r  other,  is  still  in  existence;  iind  down  to  the  present 
time  the  Pacitic  Mail,  subsidize*:  by  the  (;ov«>nmient  in  a  large  amcmnt  each 
year,  has  been  allowing  the  transcontinental  railways  to  fix  the  rates  and  limit 
the  traflic  over  its  line.  These  two  <'ontracts  were  so  far  practically  parts  of 
one  .and  the  s:ime  that  the  amount  i)aid  the  Panama  Railroad  monthly  was  fixed 
with  rcLcard  to  that  paid  to  the  Pacitic  Mail  l)y  the  ti-anscontineiital  roads,  and 
when  the  latter  was  lowered  from  $!)0,(HM)  a  month  to  .$T.">,(XH>  the  former  was 
lowered  from  .fT.l.tXM)  to  $.").()o< ».  The  object  of  this  is  frankly  -•■tated  by  the 
officers  of  both  the  transcontinental  roads  and  the  Pacitic  Mail:  it  was  to  main- 
tain rates  above  the  level  to  which  (hey  would  fall  if  free  competition  between 
these  several  routes  had  contimuMl. 

It  seems  to  be  certain  that  a  very  large  if  not  an  absolutely  controlling 
interest  in  the  stock  and  directory  of  the  Pacitic  Mail  Company  is  owned  by 
indi\ldHals  and  estates  very  largely  interested  in  the  stock  and  directory  of 
the  transcontinental  roads ;  and  it  is  proven  that  the  same  individuals  compos- 
ing a  majority  of  the  directory  of  tlie  Pacitic  Mail  composed  a  majority  of  the 
dlre<'tors  present  at  the  meeting  of  the  Panama  Railroad  Company's  directory 
at  which  the  contract  between  the  Pacific  Mail  and  the  railroad  company  of 
February  1,  1878,  was  ratified  and  executed.  That  this  system  has  for  fifteen 
years  been  diminishing  commerc>e  between  New  York  and  San  Francisco  across 
the  Isthmus  is  not  denied.  It  is  stattKl  as  a  justification  that  the  Transconti- 
nental Railway  Association,  controlling,  as  it  did,  under  these  contracts,  the 
prices  and  traflftc  of  the  Pacific  Mail,  used  the  latter  as  an  active  factoi  to 
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(U'foiit  tilt-  (oiniK'titloii  of  Hi\\\[uK-yt'HHv\  tniHic  iinmna  Carw  lloni.  ami  thus 
won.  ahl..  t(.  iiinintain  tli.-  iat«'s  „f  tlu  lailn.a.l  .•(.nipaiiU's  aH  aKniiist  that  (.f 
Hnllini,'-v,.HsH  compHlfinn.  it  |m  ol.vlons  that  thlw  did  not  tend  to  Incmis.. 
AiiKTiraii  Nl)i|i|iin^'  (.1-  t(>ii(l  to  the  jMironraKfiiH'iit  of  tlio  iiiH-cliant  marine  of 
the  coiiuiu'iTc  of  tho  ITiiltcd  StatoH. 

It  HoeniH  to  your  coimiiltttM.  that  this  stat.-  .»f  thliiys  can  not  bo  honollclal  \n 
t  i<>  Kon.Tal  Intcrstatt.  tnido  or  cnnmicn-i'  of  tho  rnltod  States,  nor  ran  It  sc- 
that  If  Is  of  any  particular  hcnotU  to  our  trade  witli  foreign  countries  It  is 
stilted  that  this  arranKeinent  between  the  I'acltlc  Mall  and  the  Transcontinental 
KiUlway  Association  came  to  an  end  In  mK-ember  last,  which  Is  )ust  about  the 
time  that  negotiations  betvve<'n  the  I'ananni  It'llroad  Companv  ami  the  I'aclM,. 
-Mall  as  to  a  renewal  of  the  fonner  contnot  seems  to  have  fallen  throuu'h 
Ami  It  Is  hUewlse  In  evidence  that  the  linal  check  to  the  attemj.ls  at  makbiK 
11  new  contract  between  tlie  Panama  Uailroad  Companv  and  the  Pacific  Mall 
was  >,'lven  by  th<'  foll(.wln«  letter  to  the  vice  president  of  tlie  railroad  (ompanv 
from  the  controlling,'  member  of  the  executive  conwulttee  of  the  Pacillc  Mali 
who  IS  also  tiniversally  reco.mdi/.ed  as  one  of  the  controllliiK'  Intluen.-es  of  the 
transc(»ntlnental    railwavs: 


('.   I'.    !Il\TI.\(iTO.N,  2.".  BKO.VI)  Stkkkt. 

■\i'ir    Vorli,  lircrtiiln  r  .is    is!t> 
(  lIAHt.KS   Col  I»K1<T.    Esq., 

as  7i>   William  strn  t.  \.   y. 

My   Dkau  Siu:   Herewith    1    return   meniorMndum   that   von   pive  iii"  ou   Mon- 
day.    Of   course   this   would    nol    do.   l)ut    it   doc-    mcih    to   nie  as   lliou/h   then- 
coidd  be  such  a  contract  made  as  would  be  larp-lv  beneficial  to  both  i'lterests 
\  oiMs.  iruly. 

<'.    l\  Hi  :>  ri.NOTo.N. 


Itracliced   thereon   on   account   of  such   fureifrn   ownership  of   this  sto«'k 
restrictions   and    injuries   American    tra«U>   and   conuuerce   have  sustained    have 
been   laid  on   them   t>y   American   citizens   controlling'  various  other   American 
corp(M-atlons.  and  it  is  not  a  pleasiuj,'  sul>.i«'ct  to  c<»ntenu>liite. 

Ilittr>»>     IMIII      liiif      riit'l-ii  ill      t'i-..iii      /..>ll!>..>     ..»<.,..>! 


John  K.  Fkua>W8,  Vhainnun, 

T.   J.   (iEARY. 
JUMIAil   PaTTKHHON, 

H.  Henby  Puwkrs. 

BeiXAMY  STt>MKR. 


■■ili 
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EXHIBIT  L. 

(Jopy  of  httcr  f<>  Mr.  If.  I'.  Srhirrrin,  rirt-jnrxiilnit  nuil  iirn*inl  maiKtffrr  vf  the 
I'ucific  .Mail  StraniMhiii  CimiiiUHii,  and  kin  r<  i,lfi.  uith  inrlnnurcn. 

San  FKANd.Hco.  Cai..,  March  2-',,  lOOr,. 

'Sly  Dkak  Sik:  Ah  a  result  of  our  couvorHiitlon  ycHterday,  I  will  fie  greatly 
((l»liK«Ml  If  you  will  }i(lviH<«  nw  \\\hi\\  tin?  following: 

If  tlu' '•oiitrart  wliifli  now  t'xhts  l)<'fw<H'n  tli"  Paiiiuna  Itallroarl  riiinpany  ami 
the  Paflflc  Mall  Htcmushli)  Company  Is  cancel**!!  an  1  the  privilege  of  through 
l>llls  «»f  la<llng  given  to  all  reH|K)nsil»l«'  (M-»*an  transiM.rtatitiri  llneM.  would  the  hUH- 
inens  that  your  company  could  He<-ure  in  compotltion  with  the  other  lines  doing 
ItuslncHs  on  the  I'aciflr  coast  Justify  it  in  uialrjtaining  a  regular  weekly  schf?«lule 
from  San  Fr;nicis<()  to  Aiu-on? 

If  the  I'aclMc  Mall  Steamshijt  Compjiny  would  not  Ik-  Justitlnl  In  maintaining 
ItH  regular  weekly  sche<lule.  will  you  jilcase  state  fully  whyV 

If  the  privilege  of  throtigh  bills  of  lailing  were  given  to  all  ships  sjiilinL'  under 
the  Ameri.an  flag  and  withheld  from  ships  sailirtg  undt-r  f<.rel!,'ii  flags,  would  the 
I'acihc  Mail  Steaiiiship  romjtany  maintain  a  regular  \vt-el<ly  sehedul.-  service 
lietwe<'n  San  Fran<isco  and  AneouV 

What  are  the  waires  paid  hy  the  Pacific  Mail  Steamshl{»  Company  on  its 
Panama  line? 

What  are  the  wages  paid  hy  the  Amerlean-Hawaiiaii  liiu-  <>ti  its  shijw  plying 
iietwe^'ii  Hawaii.  San  Fraiwisco.  and  New  York'.' 

What  are  the  wage**  pai<l  l»y  the  Pafitlr-  Coast  St.-amship  Company  on  its  -^hips 
doing  a  coastini;  ImsinessV 

What  are  fh«'  wages  paid  hy  the  Kosmos  line,  the  Chile.in  line.  ar\d  other 
foreign  steamship  lines  (loing  business  on  the  wt'stern  <i)ast  <»f  N'ortii  a  d  South 
America  V 

Are  the  higher  wages  wlii<'h  an  American  steamship  line  is  coni[»elIed  to  pay 
over  tliose  paid  by  t'oreiirii  lines  ftie  only  ditYfrt-nie  in  rh»'  exp^'iise  of  opt-rarlng 
a  8teaiiislii[>  sailiii;,'  iimlef  tiie  Amt'i-iian  or  n   foreiu'ii  tl;i;.''.' 

Can  yim  advise  me  the  difference  in  tlie  cost  of  i>uiidinir  shi[»s  in  tla-  ^iiipyanls 
of  tlie  rnitcil  States,  Crmt  P.ritain.  France,  and  tJermany  -  tliat  is.  if  the  planis 
for  a  ship  were  suiaiiittcd  to  -liipbuilders  in  the  >Muntries  enurnv-rated  altove.  can 
you  estimate  witli  a  lie-^'iee  of  accuracy  wliar  would  Ik-  ttic  difference  in  rla-  ii>st 

of  the  vessel? 

V«'ry  truly.  yonr<.  iSigm^lt  J.  I..  IJri.-<ii)W. 

Sjtf'i'iitl   fii/iniiiit   I'nih't'i'f   f'nmtni.t.%iinifi\ 

Mr.   It.  P.  SciiuKKiN. 

<lrnrriil  Mninui' >   I'niipi-  Muil  .•<ti  miiship  t'oni  ii'tn  ij. 

■V(//»    yrituri.'oii,   <   111 . 


SvN  FkaNcisio.  <'al.,  Aixil  II,  /.'">.". 
Hon.  J.  \..  iUusrou . 

Sfiri-iiil  I'inninni  Uniltoml  « 'ou»//i/.v.v/o'(ff. 

War  IhfKirtmttit.  \Vasbiii(it<>-ii.  /».  ''. 

I>KAK  >'ir:   KetVrring  to  your  letter  d.it«Hl  San  Francisco.  March  'J.': 
Ueirret  n.y  inal»iiity  to  reply  to  you  before.  l>ur  was  calie«l  out  of  town  imme- 
diately after  you   left,   and   this   is  the   first  .{.[xuTunity    I    have  had   to   reply 
eate  riMMcally  to  your  nuf-^tions,  whi<'h  I  tal<e  pleasure  in  doing,  as  follows: 

1.  If  theV-ontract  which  now  exists  t)etweeti  tlie  Panama  Railroad  Company 
and  the  Pacific  Mail  Steamship  Com[)any  is  canceled  and  the  privilege  of  tlinaijih 
bills  of  lading  given  to  all  resiK)nsii)le  ocean  transportation  lines,  would  the 
business  that  your  compiiiiy  could  stnaire'  in  comtK'titiou  with  the  t>«-hei'  lines 
doing  husineiss  on  the  Pacitic  it>ast  .iustify  it  in  maintaining  a  regular  weekly 
sichetlule  fr«.>ui  San  Francisco  to  An«x)n'/ 

Answer.  It  wouKl  not  l>t»  possible  for  the  Pacitic  .Mail  Steamship  Company  to 
maintain  a  regular  wtvkly  s«.hetlule  rn)m  San  Fran«isiM>  to  An«on  uu«ler  the 
alH)ve  wndltlous,  uu  matter  how  much  its  owners  might  desire  t«)  uniintain  the 
integrity  of  the  Hue  and  sustain  the  AmeriOHL-  flag  on  the  Pacific  Oceuu  in  the 
foreign  trade. 

2.  If  the  Paelttc  Mall  Steamship  Ct^myany  would  not  be  justified  in  maiotain- 
iu£  Its  regular  weelily  sohetlule.  will  you  please  state  fully  why? 
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AnHwor.  The  Puciflc  Mail  BteninHhlp  CompHiiy  now  niniiitniiiH  a  regular 
schedulo  between  8nn  Franeinco  and  Ancon.  and  It  requlrps  nine  steaniere  to 
r>erform  the  regular  Horvioe.  aH  the  distance  between  San  Framrlwo  and  Am-on 
l»  8,474  miles.  ThPHe  vesaeln  now  take  freight  from  San  Francisco  to  the  ports 
of  the  following  countries:  Mexico.  Guatemala,  Salvador.  Honduras,  Nini 
ragua,  Costa  Rica,  Colombia,  and  the  west  coast  of  South  America.  Thev  also 
transact  the  local  business  between  the  jKirts  of  these  countries  and  hand'r 
via  the  Isthmus  of  Panama,  freight  'rom  the  west  coast  of  the  United  States 
to  i)ortH  of  the  Atlantic  coast,  ports  of  the  West  Indies,  the  northeast  coast  of 
South  America  and  to  Europe,  including  those  of  the  United  Kingdom,  Franco 
Germany,  and  the  Me<llterranean,  and  the  company  receives  at  An'*on  from' 
Its  connei'tlng  carriers  return  freight  from  the  countries  m.ted  a»M>ve.  and  also 
handles  the  local  business  between  Central  American  and  Mexican  ports. 

South  of  Aeon  on  the  west  coast  of  South  America  two  lines  of  foreign 
steamers  are  In  oi)eration,  the  Pacific  Steam  Navigation  Company,  a  British 
organization  subsidized  by  the  British  Government,  and  tiie  Compniila  Sml 
Americana  de  Vai)ore8.  :<  Chilean  corporation  subsldlzetl  by  the  Chilean  Gov- 
ernment. ThcHo  two  lines  do  not  oiwrate  north  of  Panania.  There  Is  also  a 
German  line  calle<l  the  Kosmos  Steamship  (Company  controlled  largely  by  the 
Interests  of  the  Hamburg-American  Paclcet  Company,  flying  the  German  fli" 
This  line  operates  steamers  from  Hamburg  to  iiorts  on  the  west  coast  of  Soutli 
America,  via  the  Straits  of  Magellan,  touching  at  Central  American  and  Mexi 
can  im'ta.  San  Francisco  and  Puget  Sound  ports,  and  on  the  return  voyage  to 
Hamburg  touches  at  ports  named  In  a  reverse  order.  This  last-mentioned  line  is 
to-day  a  direct  competitor  with  the  Pacific  Mali  Steanjship  lompj'ny  for  nl' 
classes  of  Its  business.  l>otli  north  and  south  bound,  excepting  that  wlilcn  nius*^ 
to  be  exclusively  carried  In  American  bottoms,  I.  e.,  freight  originating  on  the 
Pacific  coast  of  the  United  States  and  destlne<l  to  tue  Atlantic  const  of  the 
United  States  and  carrWHl  via  tlie  Isthmus  or  vice  versa.  Its  steamers  sail  sl<le 
by  side  with  us.  loaded  with  American  (f)mmoditles  for  the  Mexican  iiiid  (^>iitrnl 
American  countries  and  transact  the  local  t)usiness  between  ports  of  Mexico 
and  Central  America.  It  has  to-day  every  advantage  that  the  Pacific  Mall 
Steamship  (^mipany  has  with  the  exception  that  it  talies  l^s  freiglit  through  tiie 
Straits  of  Magellan  an<i  does  not  through  bill  via  tlie  Istlunus.  This  line  carries 
freight  and  passengers.  Their  steamers  are  of  a  lar«e  freight  carrying  cai>acity, 
cheaply  maime<l  and  operated  with  foreign  offlcers  and  Chileno  crews.  The 
oflicers  are  paid  the  wages  out  of  IIaml)urg.  Fronj  Hamburg  to  Valparaiso 
the  crew  i  a  siicieton  German  crew  and  at  the  latter  port  Chilenos  are  taken 
alioard  to  make  up  the  complement  and  they  are  paid  silver  wages. 

The  Pacific  Steam  Navigation  Company  i)ay  tiieir  officers  Britisli  wages  out 
of  tlic  port  of  Liverpool,  and  tlie  crew  are  all  Chilenos  at  silver  wages.  Tl>e 
Cotnpania  Sud-Americana  de  Vai)ore8  pays  Its  officers  and  crew  silver  wages. 

The  service  of  the  Kosmos  Line  luis  been  .somewiiat  irregular,  and  as  we  have 
endeavored  to  operate  our  line  with  the  greatest  po.ssibie  regularity,  we  have  had 
the  advantage  in  tlie  carrying  of  frelgiit  and  passengere  up  to  tlie  pre.sent.  If, 
however,  tlie  Isthmus  Is  thrown  K>\)en  and  the  South  American  ct)mpanles  extend 
their  service  to  San  Francisco  or  Puget  Sound  (and  they  have  l)een  o«feretl  an 
additional  subsidy  by  the  Dominion  government  to  go'  to  British  Columbian 
ports)  ship  for  ship.  It  is  impossible  for  ns  to  carry  freight  and  passengers  In 
competition  witli  these  three  lines  and  live,  as  the  Isthmus  and  the  local  coast 
business  would  i)e  divided  between  four  lines;  and  it  is  manifestly  evident  that 
the  American  line  can  not  continue  to  exist  for  the  reason  that  not  only  is  tliere 
not  enough  business  for  four  lines,  but  v,ith  the  keenest  economv  of  oi)eration 
the  American  line  can  not  comi)ete  with  Its  foreign  competitors  fn  view  of  the 
increased  cost  of  its  operating  expenses. 

During  the  fiscal  year  May  1.  19(W,  to  April  ao,  190i,  the  Pacific  Mail  Steam- 
ship Company  handled  from  all  sources  211,450  tons.  Of  this  70,120  tons  were 
what  is  known  as  purely  American  freight— i.  e.,  freight  between  Atlantic  coast 
and  Pacific  coast  i)orts  of  the  Unittnl  States,  and  which  must  be  carried  In 
American  bottoms.  The  balance  of  141,330  tons  included  all  business  exclusive 
of  American  freight.  The  company's  gross  earnings  on  the  Panama  line, 
passenger  and  freight,  were  $1,548,733.73.  The  gross  earnings  on  the  American 
freight  only  were  $360,303.53.  The  gross  operating  expenses  for  the  above  jierlod 
were  $1,561,908.31.  From  the  alwve  you  can  readily  see  if  we  lost,  say,  60  per 
cent  of  the  competitive  freight  and  passenger  business  and  carried  all  the 
American  freight,  which  gave  us  gross  earnings  of  $360,303.53  during  the  period 
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iihove  irieiitloiied,  uiul  Imd  to  meet  the  o|wruting  exiMMwen  of  n  regui.i  •  weekly 
f'Chedulo  of  *1,5«1.1K>8.;U,  thnt  the  Hituntlon  would  be  ho|)eles8. 
'  3.  If  the  privilege  of  through  hilU  of  Indlng  w»»re  kIvou  to  all  whips  Hnillng 
under  the  Atuerlcan  flag  and  withheld  from  -ihlps  sailing  under  foreign  flags, 
would  the  Paclflc  Mall  Steaninhlp  Company  maintain  a  regular  weekly  Kohedule 
nervlce  tietween  San  Francisco  and  Ancon? 

AnHwer.  If  the  privilege  of  thiough  nils  of  l.idiiig  were  given  to  all  ships 
sailing  under  the  American  flag  and  whhneld  from  ships  sailing  under  /orelgn 
flagu,  the  Paclflc  Mall  Steamship  Company  would  maintain  a  regiilar  weekly 
service  between  San  Francisco  and  Ancon,  and  <'ontlnue  to  do  so,  nuiking  every 
effort  to  Unilld  up  Its  line  by  obtaining  as  fast  as  i>osslble  American  vi-ssels  of 
new  a-  i  modern  construction,  which  could  be  oprrnted  more  economically,  .ind 
of  a  tyi:»e  which  could  be  operated  through  the  raiial  uFM)n  Its  wmpletlon.  ' 

4.  What  ore  the  wages  paid  by  the  Paclflc  Mail  Stoamship  Company  on  Its 
Panama  line? 

Answer.  Please  8«»e  pages  107,  109,  and  111  of  statement  attached  hereto, 
marlcefl  1,  showing  the  wages  paid  on  the  Patltic  Mail  steamers  Avapulco,  City 
of  Sydney,  and  Newport,  o\torntlx\g  between  San  Fritncls^o  and  Ancon. 

5.  What  are  th5  wages  paid  by  the  American  Ifawaiinn  Line  on  its  ships 
plying  between  Hawaii,  Han  Francisco,  and  New  York? 

Answer.  Please  see  statement  hereto  attached,  marked  1.  page  187.  showing 
the  w  iges  paid  on  the  steamship  Texan,  of  the  Amerifati-riavalian  Line. 

0.  ^^'hat  are  the  wages  paid  by  the  Pacific  Coast  Steamship  Company  on  Its 
ships  doing  a  j-oasting  business? 

An  .wer.  Please  see  statement  hereto  attached,  marked  1,  page  187,  showing 
the  rages  paid  on  the  steamship  Citii  of  Pitrbia  .ind  the  st.Minship  Umatilla,  of 
the  Paclflc  Coast  Steamship  Com|>aiiv. 

7.  What  are  the  wages  paid  by  the  Kosmos  Line,  thp  Cliilean  Line,  and  other 
foreign  stcnmsliip  lines  doiug  business  o;i  tli.'  \\ fstf rii  foMst  or"  Nortli  and  South 
America  ? 

Answer.  Plea.se  see  book  hereto  attacheil,  niarked  1,  pages  l(t7,  100.  and  111, 
showing  wages  paid  on  the  Compania  Sud-Amcrican  de  Vapores  steamers 
Pohnu.  Aroncii(/iin.  and  Limari,  and  pnue  i;.*?,  sbowimj  wa^es  paid  <^n  the 
steamship  AVim.icv.  of  the  Kosmos  Line;  also  statement  hereto  attached, 
marked  2,  showing  wages  paid  on  the  Pacitte  Steam  Navigation  (^ompany'i? 
steanu'r  Matutri. 

8.  .\re  tiie  higher  wages  which  an  American  steamship  iitie  is  compelled  to 
pay  over  those  iiaid  by  foreign  lines  the  only  difference  in  the  e\i)ense  of  oper- 
ating a  steamship  sailing  under  the  American  or  a  foreign  flag? 

Answer.  No;  the  cost  of  feeiling  Is  higher,  the  cost  of  repairs  is  higher,  the 
cost  of  fuel  Is  higher,  expense  of  docking  for  cleaning  and  paiating  is  liiglier. 
and  the  taxes  are  higher.  Our  repairs  must  neces'^ariiy  l)e  made  here  at  tl\e 
home  port.  The  Kosmos  Line,  for  the  same  re:ison.  repairs  Its  vessels  in  Ham- 
burg, and  the  Paclflc  Steanj  Navigation  Company  and  the  Compania  Snd- 
Anierleana  de  Vapores  in  Valparaiso.  It  is  not  necessary  I'or  me  to  call  your 
attention  to  the  fact  that  we  »'an  not  do  repairs  at  San  Francisco  as  dieaply 
as  they  can  be  done  either  In  Hamburg  or  Vali)araiso.  Repairs  nuist  be  done 
at  the  home  i)ort.  where  the  ship  Is  empty  of  |)assem;ers  and  cargo.  The  South 
American  Company  at  one  time  ran  to  San  Francisw.  Yon  will  have  no  diffi- 
culty In  obtaining  from  the  shops  here  statements  to  the  effect  that  they  made 
practically  no  repairs  at  this  port,  whereas  *he  repairs  of  Pacific  Mall  Steamship 
Company  run  as  high  as  $100,000  to  .$150.0<X)  per  annum  here.  Foreign  lines 
will  have  no  connection  of  that  kind.  Their  business  will  be  tratisacted  by 
foreign  Arms  at  this  port.  During  the  fiscal  year  above  noted  we  paid  for 
repairs  In  San  Fraticisco  $137,755.t38. 

9.  Can  you  advise  me  of  the  difference  In  the  cost  of  l>uilding  ships  in  the  ship- 
yards of  the  United  States,  Great  Britain,  France,  and  (3ermany — that  is,  if 
the  plans  for  a  ship  were  submitted  to  shipbuilders  in  the  wuntrles  enumerated 
above — can  you  estimate  with  a  degre<i  of  accuracy  what  would  be  the  difference 
in  the  cost  of  the  vessel? 

Answer.    Please  see  pages  34  to  38,  inclusive,  of  statement  hereto  attached, 
marked  1,  and  also  refer  to  the  other  statements  made  during  the  investigations 
of  the  Merchant  Marine  Commission,  which  will  probably  reply  to  your  query 
better  than  it  could  be  replied  to  in  any  other  manner, 
yours,  truly, 

R.   P.    SCHWEBIN, 

Vice-President  and  (General  Manager. 
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Pttrijic  Mail  SUiwii>hin  Onmimnif-Slnifmfnt  of  Innmge  hnniiUd  on  the  htiuvnn  line  dur- 
itiff  the pml year  ctmmeniHng  May  1,  I90S,  and  ending  April  SO,  1904. 

ip«.V'.rJ"*'  '"'{l'«"*""'  "'  thrtHjgh  fr».||rht  (I.  ..    IMmhi  toiuiHRe  tniniiK.rtwl  frcm  N<>w  York  to  H«ri 
FranctwruiiiKJ  vine  vt-nw)  to  »,ll  freight  tonniiK*!  fmiidlwl. 

h.nVn!lrK„"."Kl?**  »V;t«'*'t'"  N*^^'*  Vork  Hn.l  Man  Kraiulwo,  iiiider  I'nMw!  8t«u>ii  Uw.  can  only  \m 
nanaleil  by  flhliNi  milium  iuhUt  Atnorlean  IIkk.  ' 


Date. 


Thruuch  tfJiinage^- 

H«n  I'ran- 1  New  York 

cIm'o  to    [     to  Bnn 
New  York. ,  FninelBfu. 


May,  1908 

Juno,  Wm 

July,  190a 

Auguflt,  I9U8.... 
Beptombtr,  1908 
Oftober,  JWM  . . , 
NoTemtMT.  1908. 
December,  1908. 
January,  1904... 
Febniary,  1904.. 

March,  19(M 

April.  1904 , 


2,787 
2,4M 
U,304 
»,2«1 

4,184 
;2,A44 
1,04^ 
2, 160 
1.7!S7 
t.WW 
ft.  10,; 


4,.'<M 
8.97H 
2,648 
3,877 
2, 707 
2,579 
2,899 
2, 270 
3,401 
2,811 
1,7«10 
0,697 


Through  tonnage. 
All  other  Mjotage. 


.|K'r  cent..!. 
ao....i. 


81,087 


89. 088 


Correct: 

8an  FRANflsco,  Cau,  April  it,  lim. 


Total. 


7, 292 

4,K47 
«,«♦» 
5.MJ7 
0,718 
5,048 
8,91H 
ft,  Ml 
4,MH 
3,628 
9,HA9 


All  other 
tonnaire. 


ToUl 
tonnaire. 


9,54< 

10,88A  , 
8,667  I 
10,  OM 
7,942  ' 
10,089  \ 
10.421  1 
10,060  I 
17,S21  ; 
19,  (17  I 
18,(02  ! 
12,  iW  I 


16,888 
16,8-21 
18,604 

l6,r>U'2 

18,frJ9 
16, 762 
16,464 
13,968 
23,  .M82 
24,486 
17.230 
2/. 786 


70,120 


141,880 


21), 460 
;W.  16 

f.6.84 


H.  K.  A.  ("AHi,TON,  Auditor. 
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Shipments  by  steamers  of  the  Pacific  Mail  Steamship  Company  from  San  Francisco,  March  1, 

1904,  to  March  1,  1906. 


Articles. 


Number  of  packages  from- 


Wine bbls. . 

Asphaltum do. . . 

Wool bales. 

Rasrs  niid  ro]:>e  {old) do... 

Hides do... 

Canned  goods cases. 

Oils,  lubricating '. . bbls. 

Le*d tons. 

Fruit,  dried bags. 

Fruit,  dried cases. 

Bone  black bags. 

Horns  and  bones do. . . 

Quicksilver flasks. 

Cattle  hair bales. 

Beans : bags. 


San  Fran- 
cisco to  New 
York  and  in- 
terior points 
beyond. 


San  Fran- 
cisco to  West 
Indies. 


7'J,  2.S;f 


3. 
1, 
16, 
1. 
6, 


76a 

641 

897 

S)Ab 
1H3 
325 

780 
473 
386 
492 
693 
202 


4,447 


8an  Fran- 
cisco to 
Europe, 


4,887 


3, 422 
5,a57 


■■■■■I 

..I'll  wi'vpwmniip 


-f^mmimmmm 


mmmm 


'"m 


OVERSIZE  FOLDOUTIS)  FOUND  HERE  IN 
THE  PRINTED  EDITION  OF  THIS  VOLUME 
ARE  FOUND  FOLLOWING  THE  LAST  PAGE 
OF  TEXT  IN  THIS  MICROFICHE  EDITION. 


SEE  FOLDOUT  NO 
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Statement  iihoimng  rale  of  wages  paid  out  of  the  port  of  San  FrancLco — Steamers. 


Rating. 

Pacific  Orjast 
Steamship  Com- 
pany, Cityof  Pue- 
bla,  2,624   tons, 
operating  San 
Francisco    and 
Victoria. 

American-Ha- 
waiian Steamship 
Company,  Texan, 
8,615  t^ns,  oper- 
ating  ban    Fran- 
cisco and  New 
York. 

Pacific  Coast 
Steamship  Com- 
pany, Uma- 
tilla. 3,070  tons, 
operating  San 
Francisco    and 
Victoria. 

No. 

12 
1 

6 
9 

1 

Rate  per 
month. 

S200.00 
90.00 
150. 00 
90.00 
70.00 
60.00 
75.00 
60.00 
.55. 00 
.50.00 
4.5.00 
180.00 
.540.00 
.50.00 
60.00 
90.00 
7.5.00 
70.00 
110.00 
KO.OO 
4.50.00 
360.00 
90.00 
.50. 00 
40.00 
25. 00 
7.5.00 
30.00 
30.00 
40.00 
40.00 
2.5.00 
7.5.00 
.50.00 
40.00 
30.00 
30.00 
.50.00 
ISO. 00 
225. 00 
1.5.00 

No. 

Rate  per 
month. 

No. 

Rate  per 
month. 

Captain 

1 
1 
1 

9200.00 

80.00 

150.00 

9200.00 

First  officer , 

90.00 

(Uiief  engineer 

1.50. 00 

Purser 

1               90.00 

First  clerk 



70.00 

Second  clerk 

60.00 

St^uOnd  officer 

i 

1 

5.5.66 
40.90 

7.5.00 

Third  officer 

60.00 

Fourth  officer 

.5,5.00 

C'lrpenter 

1 

40.00 

50.00 

Mdin-de<'k  watchman 

45.00 

Quartermasters 

2 

« 

1 

60.00 

200.00 

30.00 

180.00 

Seamen 

12  !           360.00 

Boatswain 

1  !             .50.00 

Deck  Iwvs 

2  !             50.00 

First  a-iwistant  engineer 

1 
1 
1 
3 
6 
12 
6 
1 

90.00 

SO.OO 

70.00 

135.00 

270.00 

420.00 

150.00 

fiO.OO 

1  !             90.00 

Second  assi.stnnt  engineer 

1  !             75.00 

Third  assi.'jiant  engineer 

1                70.00 

Water  tenders 

2  !           110.00 

Oilers 

2  i             HO.OO 

Firemen 

460.00 

Coal  passers 

Steward 

240.00 
90.00 

Second  ste wh  rd 

)                50.00 

Steerage  steward  ..             ....             ... 

1                 40.00 

Stewardess.. 

1  .              2.5.00 

Baker 

1                 75. 00 

Scond  baker 

1  1              30.  IX) 

Porter 

.      .       . 

1  !              30.00 

Barkeeper 

1  i              40.00 

First  pantrvman 

1 

35.66 

1  ;              40.00 

Second  pimiryman 

Chief  cook 

1  !              25.00 

1              .50.00 
1               40.00 

2 

6 

10 

1 

75. 00 

Second  cfjok 

.50.00 

Third  cook 

40.00 

Fourth  cook 

30.00 

Mess  man 

1 

3.5.00 

30.00 

Mess  bo V 

1               15.00 

.50.00 

Waiters 

180.00 

Do    

250.00 

Bell  hov 

1.5.00 

SciiUervinftn 



Total 

88 

4.  !40. 00 

.53         2.305.00 

86 

3,865.00 

Warfcft  paid  by  the  Pacific  Steam  l^avifiation  Company  on  the  steamer  "  Ulanavi." 

Captain    per    annum__  £2.50  0  0 

Captain    (safe  nav.    money) do 120  0  0 

Captain    (wine  money) per  day —  4  0 

First  officer   (senior  second  acting  chief  officer) per  month-.  1§  {^  JJ 

Second  officer  (senior  third  acting  second) do **     ^S 

Boatswain   (boatswain  stands  third  oflUcer's  watch) soles  month —  *"*^- 92 

Carpenter    do 5.'*.  00 

Four   quartermasters,    each do 20.00 

Two  winch  boys,  each do ^'^'n 

Twelve  seamen,   each - do 22.00 

Purser  per  month £10  0  0 

Purser    clerk do 6  0  0 

Chief    steward do 12  0  0 

Pantryman    soles    month..-  $26.00 

Seven'  servants,   each do 19.00 

First    cook do-'---  60.  00 

Second   cook do .'lO.  00 

Chief  engineer  (first  assistant  acting  chief) per  month__  £19  0  0 

Second  engineer  (third  assistant  acting  second) do 12  0  0 

Third  engineer   (donkeyman  stands  the  watch) do Y  0  0 

Six  firemen,  each soles  month  $30.00 

Four   trimmers,   each do 19.  00 

AH    boys — __do 19.  00 

P.  8. — Dollars  are  Chilean  currency,  which,  at  the  ruling  rate  of  exchange,  are  worth 
40  cents  United  States  gold. 


~  '.IV-li'-'^^'l  'WWllI  'A"  Vj  J*  *'«■•-  TPTT' 


REPORT   OF   JOSET'H   L.  BRISTOW. 


347 


Extracts  from  utatement  of  Ji.  P.  Schwerin  before  the  Meichant  Marine 

Commission. 

The  Senator  asked  me  a  little  while  ago  alwut  the  cost  of  construction  in  the 
American  shipyard.  The  American  shipyard  is  not  a  cheap  shipyard  to  build 
in.  This  is  not  because  the  American  builder  is  not  just  as  desirous  to  work  as 
economically  here  as  they  do  abroad,  but  because  he  can  not.  Labor  enters 
very  largely  in  the  Item  of  cost  of  construction  of  a  ship.  Raw  raateT-inl  is  a 
secondary  consideration,  but  the  labor  outside  of  the  shipyard  that  fashions  the 
raw  material  Into  plates  and  shapes  the  other  accessories  that  go  toward  the 
completion  of  this  most  complicated  fabric  has  all  got  to  be  reckoned  with  in  the 
final  cost  of  construction.  The  labor  will  amount  to  at  least  75  per  cent  of  the 
cost ;  the  material  should  not  exceed  more  than  25  per  cent 

As  to  the  comparative  cost  of  work  in  the  sliipyards  of  this  counti'y  versus 
those  abroad,  I  would  call  your  attention  to  the  case  of  one  of  our  ships  which 
was  unfortunate  enough  a  short  time  ago  to  g»t  on  the  beach  off  Point  Bonita  com- 
ing into  the  harbor  of  San  Francisco,  and  received  serious  damage.  Foreign  un- 
derwriters have  claimed  that  this  is  an  unfair  port  in  that  its  shipyards  take 
advantage  of  marine  disasters  to  make  the  underwriters  pay  dearly  for  the  cost 
of  repairs.  They  have  complained  that  when  work  was  done  for  their  account 
they  have  been  compelled  to  pay  more  for  it  than  a  shipping  firm  would  have 
had  to  pay.  In  this  case  they  asked  me  to  obtain  tenders  from  ail  of  the  ship- 
yards on  the  Pacific  coast,  and  I  complied  with  their  request  We  received  bids 
from  Victoria,  Puget  Sound,  and  San  Francisco.  The  highest  bid  was  from 
San  Francisco,  aniounting  to  about  .$1()8.f)(K),  and  the  lowest  bid  was  from  Vic- 
toria, about  $42,CK)0,  and  this  would  show  that  tliey  b"d  some  reason  for 
complaining. 
RepresentiitiA-e  IIuMriiREY.  What  was  the  first? 

Mr.  ScHWERiN.  .$108,000  In  San  Francisco.  The  lowest  i>id  in  San  Francisco 
was  alK^ut  $08.0(M».  I  learned  that  the  British  naval  authorities,  in  order  to 
obtain  that  joi)  for  Victoria,  offered  tlie  use  of  the  naval  dry  dock  at  Esqulmalt 
for  about  $0,000,  whereas  the  dockage  at  this  jiort  of  the  same  ship  was  over 
$35,000.  By  getting  the  San  Francisco  p(H)ple  interested  in  this  particular  class 
of  work  together,  and  showing  them  what  it  meant  to  this  port  if  the  work  wen* 
away,  the  lowest  l)id  from  San  Francisco  was  modified  so  that  tlie  cost  was 
fixed  at  about  wliat  the  cost  would  be  in  Victoria  plus  the  cost  of  taking  the 
sliip  from  San  Francisco  to  Victoria  and  returning  her  to  this  port.  I  do  not 
suppose  that  the  job  was  taken  here  at  a  loss. 

As  we  can  not  get  our  ships  built  clieaply  in  America,  wc  are  not  only 
compelled  to  pay  the  large  first  cost,  but  from  the  very  day  tlie  first  payment 
is  due  at  the  signing  of  the  contract,  the  interest  account  connnence:-  and  runs 
along  until  the  final  delivery  of,  :ind  payment  for.  tlie  ship.  If  you  ai-e  Ituilding 
a  vessel  <'osting  $2,000,000,  covei-ing  a  perio<l  of  two  or  three  years,  you  will  have 
a  large  interest  account  to  add  to  the  first  cost.  If  you  can  liuild  such  a  ship 
in  England  for  $1,200,000,  you  will  save  not  only  $800,000  in  the  first  cost,  but 
a  very  large  interest  account,  whicli  nnist  be  considered  in  the  final  cost  of  that 
ship ;  and  when  the  final  cost  is  less  you  can  arrange  for  a  smaller  depreciation 
charge  i>er  annum,  a  smaller  amount  for  underwriting,  and  ol>tain  a  larger 
•gross  revenue  on  the  capital  invested  on  the  British-built  ship  over  the  American- 
built  ship. 

The  Chairman.  I  asked  you  the  question  as  to  the  comparative  cost  of  build- 
ing ships  here  and  abroad  for  the  reason  that  we  have  had  a  great  discrepancy 
of  testimony  on  that  i)oint.  I  think  it  is  safe  for  me  to  say  that  it  hns  ranged 
from  85  per  cent  to  GO  and  65  {)er  cent.  The  ('unnnission  is  very  desirous,  if  it 
is  possil)le,  to  get  approximately  the  difference  in  cost.  We  do  not  expect  that 
11  can  be  given  accurately,  but  approximately.  I- 'or  tli.'it  reason  I  asked  .vou  the 
question. 

Mr.  SciiWERiN.  Senator,  I  have  i»een  in  tlie  British  market  for  the  last  five 
years,  from  time  to  time,  as  to  the  cost  of  building  ships  there,  in  order  to  get 
a  comparative  idea  as  to  what  it  would  cost  us  to  obtain  British  vessels,  as  we 
have  considered  putting  our  present  American  flet^t  under  the  British  flag,  and 
also  obtain  additional  vessels  in  the  Britisli  market,  for  at  times  we  grew  tired 
of  the  interference  with  the  operation  of  our  vessels  in  this  port  by  labor 
agitators  and  misguided  people  who  felt  that  they  understood  how  we  should 
conduct  our  business,  and  attempted  to  influence  legislation  accordingly.  I  am 
operating  a  company,  called  the  Occidental  and  Oriental  Steamship  Company,  of 
British  vessels  belonging  to  the  White  Star  Company  of  Liverpool,  England, 
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f™  III-  \Z"rZ,.:TT  '"■ '"  ';',"""""•  '"• "« "''"■"••»'■  "1  lion,  'i 

li  hf,    \  .     M  "■'  "  "'*'  '"'*'"''^  "■'"'  ''''^'KHHl  niHl  coinpHlea  tJm  Union  fron  Workw 

ir  tl.o  /  'n/  hill  iK'tMi  .U'slKiiod  in  jili  rci^p.  ,(„  Hinillar  to  th.'  f  •////;«    ^-1      uoi.t 

h.n^  ms    in  this  nmntpy,  nt  that  tinu.   nm  less  than  il.KK.'VK;  '      "    '"""•' 

W  iHMi  tlio  c.nstiu.'tlon  of  tUo  Kortu  and  .s'/hmV/  was  uiidor  discnssion   «..  hn.i 

ml  tho  NowiMM-t  Nows  ShiphnildinK  and  Dry  Dock  C.m.iMinv    in     I  is  ,.,,,,    rv 

was    I    ISO...      1  ho  lowest  hid  we  had  in  Knyland  for  these  ships  was  $M(¥)(KH) 

Newport  News  Shiphuildinf  and  Dry  D.xk  Company  was  $;i.r.<;.W>  for  iK^t 
to  5^0  iel^'nnd'r-o''^^^^    the  din,ensior.s  fron.  52."  feet  hetween   perpemli. uh    s 
to  .>.»()  teet  and  ThO  over  all.  and  in(reas«.d   the  speed,  and  the  i-ontract  was 

Mn'n'The'h^  ""'V'^l  *^""^  '^"'•"•»"<"n«  n.ul  Dry  Do.-U  (VM..p..ny'tc>  "  n 

stUKt  ihe  sliips  to  cost  not  to  exceed  a  speciti»^l  upset  price.     With  extras  and 
intm^st  ac.ount  these  ships  stand  on  our  lH.oks  at  .$:iH:iS.fr,7.1«^  o,  .il.OloimOO 

The  Cu.MKM.vN.  Allow  me  to  a.sk  .just  one  more  question.     Do  I   understand 
>ou  to  say  tliat  the  lowest  resix.nsible  bid  in  Hngland  was  $8<mmmmC' 
Mr.  Scic\VKKr\.   Yes.  sir.  t       .        . 

The  Cn.AiKMAN.  And  the  Ih.I  of  the  Cnic.n  Iron  Works  SI  :\-,(tiHK)'' 

Mr.  ScHWKKi.N.  The  best  bid  in  En«land  was  .i;i.2(M)(MH) 

1  he  Chaju.man.  You  say  the  best  bid.     You  mean  the  highest  biiP 

Mr.  ScHWKKiN    Yes.  sir.     The  specifications  .-ailed  for  a  high  tvi^^  passci.L'er 

bu  IdiMK  shij.s.  this  firm  had  never  tackle<l  such  a  lar>je  and  hi«h-class  p.Msseiitfer 
ship  and  i)erhaps  had  umlerbld  the  higlier  bidder,  who  were  i>eopie  tlioroughlv 
e.v5M>r:emHMi  in  this  class  of  (H,nstnution.  It  is  a  well-known  fact  that  vards  in 
different  parts  of  England  an.l  Scotland  very  materially  underbid  each  other 
am  that  this  is  very  manifest  in  those  yards  that  hav,  a  great  deal  of  what  Is 
called  special  work.  The  yard  that  devotes  itself  entirely  to  the  construction 
of  high-class  (.overnment  cruisers  and  battle  ships  can  not  take  a  contract  on 
a  tramp  steamer  as  cheaply  as  a  yard  that  devotes  Itself  entirelv  to  that  con 
struct  on.  a n<l  the  vice  versa  hohls  g(M.d.  The  Hrm  whose  bid  was  .f;i  '()«).««) 
said  that  it  we  entered  into  negotiations  for  the  construction  of  the  ships  thev 
would  be  able  to  name  t\  better  figure,  but  tliey  did  not  like  to  give  a  detailed 
price  to  close  on  unless  they  might  consider  the  proposition  as  actual  business 
and  we  consider  that  their  letter  implied  th.it  the  priiV  woubl  have  materially 
8ha<led  had  we  agiml  to  enter  int.)  actual  neg  -tiations  for  the  ships,  and  not 
merely  asked  them  to  name  a  price  on  the  general  siiecitieatlons  of  the  ships. 
Therefore  it  Is  hardly  fair  to  this  builder  to  compare  his  Hgures  with  the  fig- 
ures which  the  rnion  Iron  Works  gave,  but  for  compnraiive  punH.ses  it  -ives 
KCiierally  what  .vou  wish  to  ascertain.  i      i  >  «i>ts 

The  ('H.YU.MAN.  I  wish  to  ask  one  (|uestii>n  further  to  illustrate  this  point 
because  I  tnlnk  it  is  of  some  consequence.     That  was  In  1f<!>5"' 

Mr.  SciiwKHi.N.  Yes.  sir. 

The  Chaiuman.  Would  the  difference  be  greater  to-dav  than  it  was  nine 
j-ears  ago? 

Mr.  S(  H\VKUi.\.  1  was  going  to  state  that  1  believe  there  have  Uvn  two  changes 

n  the  maximum  cost  of  construction  in  (Jreat  IJritain  since  that  |H'rii>d    that 

1«,    he  cost  of  constrm'tlon  has  gone  d..wn.  then  up.  autl  Is  now  going  down 

again    wh   e  since  that  time  the  cost  of  labor,  shapes,  ami  plates  In  this  i-ouutrv 

ban  steiHllly  advaacwl  uml  lalmr  gives  even  less  results  for  the  higher  wages 
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paid.     Tho  in<»st  .ulvantHKfdns  eonstnu-tion  (Ic.-il  ever  made  in  tliis  .•onntrv  for 

(osj  to  IriM  their  men  and  property  roKeth.M-.     Thosp  «hips  were  t lie  ehe-mest 

and  the  be.-  for  the  money  ever  built  in  the  wori<i  '  ^"     "^^''^'^^t 

It  is  df.nt.tfni   if  to-day  you  eould  yet  a  pood  shipbuilder  to  dnplir-nt.'  them 

me  that  ttiey  lost  money  ni  their  constrnctioii 

.hills' mpnltnlu"^;""  """  ^""'''f"";!''  ^^^•'•*'  '-"traeted  f..r  in  thin  countrv.  two 

f  V  ro?tbrF;'/';r'r\   ^   ';"'•"'''""•'  '""'■"  ""^  ^  ""^^''•'••"-  ^-f  .ome  $Simm 
in  ravoror  ttie  hiii^lish  builder. 

The  CfiAiK.VA.v.   What  was  the  agyref^Mte  cost? 

Mr.  S<nwfRi.\.  Ttie  fontraet  price  for  these  .^'hips  was  .i;i.K.-,<i  (lOo  oarii 
the  twov'""^''^''"''   ^'^  •''*'"*'^^-  '^^'-''^  ''-''^  ■•'  'liff.-reiH-e  of  ^sm.uuu  in   the  'rost  of 

Mr.  ScHWKRi.N.  A  difference  of  .i;,s0(i.(K)O  f„r  tlie  tw...  „r  UtMUHM)  emh 

The  (  ff.MR.\fA.\.  The  F5rifish  bid  was  .$,S< M ».< (fK)  less'> 

.Mr.  SerrwKRi.N'.   Yes.  sir:  for  the  two. 

iJegardin-  the  construction  of  tramp  steamers.  w(^  paid  .SCinO.dOO  f,.r  the  \l„na 
\\e  tried  to  get  her  dupli.-ate;l  abroa.l  and  they  offeivd  t.,  do  it  for  .iJ-tr.-' (iCX)' 
Mr  wa.s  in  ]M^u.  WV  obtained  ti^-ures  in  this  .-ountry  for  the  bniidinjr  of 'two 
-mps  of  this  type  aiul  the  .ost  was  .iidiM.tMiO  apiece,  or  ."id.lT.tMMiO  for  the  two 
n  ^^in  'l  f^'^'^PY  'Y  ''  ft""''  '"'''^"  ''"i-'xity  earrier,  for  she  has  a.-tnally  .-arriert 
}}".f\^'T  f  «1^^!'<  weight  cargo  fr.,m  p-rts  on  Pug.M  Sound  p.  ports  of  the 
f'nited  Kingdom:  this  in  additi.m  to  iier  fuel. 

Itepresentative  Hi mpukky.  There  is.  then,  more  .lifference  In  r!ie  .'ost  o^'  roxx- 
strncting  a  tnimp  steamer  here  and  in  Knglan.l  than  in  tlie  c„ustrn<-tion  of 
ships  of  the  typ.>  ..f  rlie  l/,/«fV/«rm.' 

Mr.  SdrwKKi.N.  No:  j  .lor.'t  believe  that  fliat  follows.  There  .-ould  iiardlv  be 
;'ny  compari.son  made  ,is  y..u  suggest.  Kadi  type  must  i>e  conn)ared  separately 
m  order  to  obtain  the  comparative  cost  here  and  abroad.  .Ships  mii,dit  cost  more 
IP  Kngland  than  they  d<.  iu  this  country  for  this  reason.  If  the  English  vards 
are  hungry  for  work,  you  can  make  almost  anv  kind  of  a  de.al  with  them  If 
the  Amerb-an  yards  are  hungry  for  work  tlie  une  thing  follows;  and  if  the 
Knglish  yards  are  full  of  work  at  a  time  when  the  Ai  "rlean  vards  are  hungry 
for  work  and  delivery  could  not  be  guaninteed.  then  .nsidering  the  period  of 
delivery  and  the  interest  account,  the  ships  might  he  laid  down  here  for  less 
than  111  f.ngland.  though  [  am  considering  an  extreme  case.  For  instance  if  -i 
r.ritish  shipyard  is  full  of  work,  and  I  want  to  build  a  ship  worth,  sav  ?l!r,0(MH)  ■ 
the  probabilities  are  That  the  buihlers  would  not  look  at  me  for"  less  than 
•MlKMMM).  but  If  the  Knglish  yard  were  hungry  for  work  and  at  the  same  time  the 
American  yanl  was  hungry  for  work,  the  American  yar<l  would  probably  take 
the  ship  f<.r  .$i:2.-.,0«x».  Vou  will  find  thai  this  condithm  will  prevail  in"  til  of 
the  shipyards  the  worl.l  over.  It  prevailed  here  when  the  .Vmeriean-llawaiian 
ships  were  built,  and  I  doubt  if  fliey  could  have  been  built  and  delivered  at 
that  tiiie  in  England  at  the  price  paid  and  within  the  deliven-  period  called  for 

The  p'rice  of  material  rh.Mt  goes  into  a  ship  is  the  small  end  "of  the  constructive 
«ost.  It  is  the  <'ost  of  ot)erating  the  plant  and  the  co.st  of  labor  tl.ut  must  be 
mauUy  considered.  LaJJor.  however,  is  the  main  item  of  expen.se  which  tends 
toward  high  cost  of  construction,  and  as  we  have  the  highest-priced  labor 
HI  the  worUi  in  this  country  in  ship  construction,  we  must  pav  the  highest  price 
for  our  slii[)s  exce[>t  under  tJie  abnormal  conditions  stated. 

Furthermore,  the  following  conditions  have  and  will  hurt  us  in  ship  construc- 
tion.     It  may  be  i'onsidere<l  a  personal  criticism,  but   I  believe  it  is  true the 

(Jovernment  ha.s  carried  its  si»ecifications  for  the  (Government  work  to  such  an 
elastic  limit  and  its  i!isi.e<-tions  to  such  .1  high  degree,  and  as  in<»st  of  the 
important  shij)  .onstrnction  in  this  country  in  <  ur  siiipy.ards  has  been  on  naval 
work.  t^.e  builder  and  workmen  have  be«Mi  trained  to  [»roduce  a  thiishetl  fabric 
very  much  finer  and  very  much  more  costly  than  is  absolutely  recpiired  in  the 
mercantile  service.  The  shipyard  draftsmen  and  designei-s  are  almost  solely 
trained  in  the  detail  of  this  naval  c  nstruction,  imd  in  coustniuence  when  wo  -  . 
to  them  to  have  speciflcatioMH  and  bids  prepared  or  to  have  repair  work  done, 
Ihey  beiHciii  to  figure  on  mercantile  work  as  tfiougli  it  was  inteiide<I  for  tlie 
Uovenunetit  under  government  sitecitleatitms  ami  inspection.  And  in  c<u>se- 
Mueuce  the  work  produced  or  estimated  u|n)ii  is  nunli  better  than  we  oiiglit  to 
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bave.  and  yet  the  ship  <,r  the  work  upon  the  ship  which  we  wnnt  to  have  pfr 
forinetl  Is  to  wnipete  with  those  built  abroad,  which  are  In  all  respects  an  piv 
able  to  meet  all  re(,ulremeutH,  although  constructed  and  repaired  with  much  less 
lalM)r  and  therefore  at  less  cost.     For  instance,  we  previously  nuide  n.anv  of 
our  repairs  in  Hongkong.  China.     We  ,.ouId  do  it  as  well  in  Hongkong  as  In  San 

l^T'  '"1^  ^  T^r  ^'T  ^'''  *^  '^"^^  ^'^'  ^"^"^  '*"^«-  'fhe  cost  of  lab^r  In  Hong 
kong  has  materially  risen  since  the  American-Spanish  war,  and  the  difference  In 
cost  of  rei.airs  Is  now  alK)ut  :5o  to  40  per  cent.  We  are  now  doing  the  most  of 
our  repair  Nvork  In  San  Francisco,  and  this  Is  not  alone  on  patriotic  grounds  but 
Is  fl„enc<M  to  great  extent  by  the  following  facts:  When  we  huilt  the  Mm- 
volta  and  StarnhHua  there  wn;?  no  dry  dock  tributary  to  the  Podtl.-  Ocean 
Where  we  <(»nld  dock  these  ships.  We  required  a  dry  dock  over  00()  feet  long 
I  he  S.in  1-nuicisco  Dry  Dock  Company  agreed  If  we  would  give  them  all  the 
d(MkMK«w>f  our  rt(vt  they  would  build  a  new  dock  in  San  Francisco,  and  thev 
have  sTfrtv  n.mi.Ictci  on.-  over  7<M>  feet  long.  This  was  agreed  tr  and  we  hav'e 
placed  our  work  lu're.  Still  it  remains  true  that  we  can  dock  and  paint  and 
repair  our  ships  in  n..i,;,'kong  from  .'SO  to  40  per  c-nt  less  than  it  costs  here  and 
on  painting  tln>  sliip's  l)ottom  we  really  get  a  better  j(.l)  there  than  here  for  it 
seems  liiat  a  Cliincse  workman  there  will  put  up  a  more  conscientious  class  of 
work  tlian  the  American  workman  here. 

The  Pacltic  Mail  Steamship  Company  is  an  Anjerican  institution,  one  of  the 
oldest  n  the  foreign  sea  trade  of  the  world,  and  it  is  KtHl  patriotic  in  its  ideas 
and  i)oiicies,  and  it  is  with  i)leasure  it  states  that  so  large  a  portlcm  of  its  work 
is  done  in  American  yards.  This  may  seem  somewliat  in.-otisistent  with  the 
fact  tliat  we  carry  Chinese  crews,  hut  we  ar(>  c<.mi>el!ed  to  carrv  these  crews  in 
the  irans  racific  trade  because  ciimpetition  compels  us  to  carrv  them  and  if  we 
did  not.  we  would  be  unable  to  op.M-ate  this  hrancb  of  our  'service  Wi^n  in 
mind,  however,  that  a  portion  of  the  saving  due  to  the  carrving  of  CliJTiese  crews 
go  to  the  American  sliiiAard  in  repairing  these  ships.  Tlie  figures  1  liave  pre- 
sented here  to-day  show  ooiiclusjvcly  our  inKl)ility  to  oi.erate  \inless  we  u 'e  the 
Chinese  crews,  and  if  we  did  not  operate  tlie  American  sliipvards  would  not  get 
the  work  we  are  now  giving  tliem.  as  we  would  i»e  forced  out  of  business  as  the 
American  ship  in  this  trade  could  easily  J)e  rei»la<-ed  l.v  a  foreign  one  wliich 
would  certjiiidy  liave  its  work  and  repairs  done  al)roa(l.  In  view  of  this  it 
nuglit  be  inr.-resting  to  state  the  earnings  of  the  Pacific  Mail  StcamsliJi)  Com- 
pany at  the  close  of  the  fiscal  year  VMH. 

The  CiiAiKMAN.  Please  state  it  so  that  it  may  go  into  the  record. 

Mr.  S(  irwKUJN.  Our  net  earnings  were  .HL'-KLMlCiM*. 

The  CiiAia.M.w.  Before  you  c<»nie  to  that,  tlie  two  illustrations  vou  gave  show 
that  it  would  cost  about  40  per  cent  more  to  l)uiid  sliips  in  tiiis  couiitrv  liiiu 
abroad. 

Mr.  ScuwKRi.N.  I  don't  think  so.  In  one  case.  y».s.  I  luive  figured  it  out  in  i 
numf>er  of  cases,  and  it  varies  generally  fi-om  LIO  t(»  :?,"»  per  cent. 

The  CiiAiKMA.N.  Have  you  given  any"  consideration  to  tlic  .><c  .  alid  l,i\v.n,;,sli 
bill  which  was  introduced  in  Congress  at  tlie  last  sc.s.sjouv 

Mr.  ScuwKRiN.  No,  sir. 


Exhibit   LI. 

Letter  of  Mr.  Schircrhi.  inrlos-im/  our  (nun   Mr.  I',   /'rtirm;  o;iri,t  of  the  I'nrifU: 

Mail  .S7c(/;/(.v ///■/»  Coniimnji  nt   I'nintiim. 

,    ,     „  '*^A.\  1"KA.\(  lS(o.  Cai..    Xinil  .!7.  lUor,. 

Hon.  .7.  L.  Bristow, 

Special  PatiUDiti  UoHroad  ('o'*nnis:si<..,,  r,  Washitit/toii.  /*.  C. 
Dkar  Mr.  Bri.stow:  fn  ord.r  that  you  may  know  the  ditficnlties  we  have  to 
contend  with  on  the  Isthmus  on  account  of  the  lnmle«iu»te  facilities  of  the  Pan- 
ama Railroad  Comi>any  for  transporting  «argo  across  the  Istlimus.  inclose  vou 
herewith  a  coi>y  of  a  letter  received  fr.>m  our  agent  at  Panama.  Mr  F  Pearne 
under  date  of  April  1.  1/1440. 

Yours,  truly,  i{.  p.  Scmwkri.v. 

Vice-Pre»ident  crul  Oe-ncral  Mnnaoer. 


aM_ 


T>iyp/\l>fn     /^la      -r^^t^m-r^f^ 


*-»•■•*  ^  *^ '■^  ■—■  «— 


:-'Jgm''?TOT'fgWpg 
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SuhjfHts:    Disimtfh  of  HteiiuuMH  at   I'aiuuna. 

1/J44«1.  E'AciKic  Mail  Steamship  Comi'a.vv, 

Puniiina  Ai/cncy,  A/n-il  /,  lfHh'}. 
K.  P.  SrHWKniN.  Esq., 

Vii:e-I'rr»iih')it  and  Gnieral  Manayn-  Pacific  Mail  Steamahip  Com/tanu, 

San  Franclfif^j. 

Dkar  Sir:  RoforririK  to  your  iKter  of  2«1  ultimo,  No.  I'M  77: 

liOf?  to  S!iy  thiit  my  letter  No.  1/I42f5  of  2")  _'/(>fV  rovers  tin-  sul).i«'<t-iuatter 
pretty  well.  Ah  before  stnted,  the  ImrichiiiK  of  the  extra  sliii)s  here,  mixI  the  late 
arrival  of  Vitu  of  J'ara,  V.  40,  were  two  of  the  prinripa!  causes  of  the  diffleultles 
here.  A  Hlniilar  l)un'_'hiiiK  of  the  extras  has  occuri-etl  ajjjain.  The  evtra  steam- 
Hhip  Neirport,  V.  '2  ('.  A.,  arrivt'd  at  Ancoii  Manh  H". ;  the  throuRh  steamshli) 
C'o.sta  Rica,  March  14;  V/O  I'ckitifi,  Mareh  21!:  .\ztcc,  Mar<'h  2'.\;  San  Jo^r, 
March  :\{);  San  Ma  fro,  April  1,  and  the  Barracouta.  March  1.'}.  With  so  many 
steamers  eomiiiK  in  so  near  toj,'<'t,lier.  and  tal;in^'  into  consideration  the  south 
boats,  I'aiKima  Railroad  <'om|>any,  with  its  facilities  and  material  on  hand. 
havf;  done  very  ueH  lo  jvcep  ilie  car;,'o  inovini:  and  not  «et  entirely  blocla'd. 
Their  I. a  Hoca  pier  handicaps  matters  in.  handling  caryo,  for  it  is  not  long 
(>nouKh  and  too  narn)w.  It  has  been  a  failure  «'ver  since  o!)erat!ons  beican  on  it 
seven  ye.-irs  a;,'o.  ranama  Railroad  Company  lias  lately  iieen  sliowin-.'  prefer- 
en(e  to  us  in  the  us)>  of  the  jtier :  in  fact,  we  have  almost  monopolized  it,  as  we 
have  worked   the  following  steamers   lliere : 

ISarraronfa.  V.  Ks  ( '.  .\..  in:  CO  Sydneii.  V.  SI;  Ncirjiorf.  V.  .'i'.).  ui» :  Cosfd 
idea.   V.  7:    C;<)  I'chiim.  V.  7:    Aztec,  V.  8  S/F.;    San  . I  one,  V.   ]o<). 

Again,  as  before^  stated,  if  Para.  4<t.  had  not  been  so  late  the  dittteultics  exi  ri- 
enced  would  not  have  been  so  great,  for  four  or  live  days  prior  to  arrival  of 
Para  there  were  two  v.icant  berths  at  i.'.'er. 

It  is  also  to  be  n<»ted  lluil  the  Ijiborers  are  doing  20  pei"  cent  b  ss  work  than 
last  year.  They  move  around  as  though  half  d(!ad.  This  makes  overtime  and 
<'XtrM  work  for  the  ch<>ckers 

Also  beg  to  repeat  that  the  t>quipmeii|  nC  l'anam;i  Railroinl  is  rcsponsilile 
llkev.-ise  for  the  dillicultie^.  They  have  not  enough  <'ars.  Tanama  Mailroad 
made  no  jirox  isioiis  ;it  ail  for  tiu^  incrt^ascd  volume  of  business  which  the  can;il 
wouh'  bring. 

1   und«Mstanil  that  ;in  entire 
for  the  Panama  K;iilroa»i. 

roI)n  is  in  the  same  predicament  as  Panama,  viz,  insulli«-ient  wharf  facilities. 
Steal  iship  r/7//  of  Washiiniton,  from  .\<>-,v  York,  arrivecl  Tliui'sda>-  last,  and  her 
disch;'rge  only  commenced  yesterday.  ( '.  (J.  T.  steamship  ]tisaillrx  arrived 
.')Oth  uK'mo,  and  she  is  not  yet  docke<l. 

Panama  Railroad  Company  has  nine  cargo  l;innclu>s.  If  there  should  be.  as 
has  be<'n  the  case  during  the  past  week,  two  I'acillc  Mail  stcimships  at  dock  and 
a  Coniiiania  Sud-.Vniericaiia  de  Va[iores  ship  .also  in  port.  Panama  Railroad 
could  not  handli'  m(»re  than  the  three  ships  at  a  time:  but  if  it  sliould  happen 
to  be  ;i  Pacifi  '  Steam  Navigati(»n  boat  in  port  instead,  then  th«\v  coultl  h.ndle 
one  more  ship,  for  the  reason  that  the  Pacific  Steam  .Navigation  <'ompany  has 
its  own  launches.  During  the  i)ast  week  the  Compania  Sud-Americaiia  de 
N'ajiores  steamshi|)  Tiicap'l  was  in  port.  .l:7cc  and  .s'(//(  .lose  were  worked  at 
pier,  and  7  ■■ujn'l  l»y  launches  down  bay.  'I'lictiiirl  sailed  on  .Vpril  1.  date  of 
arrival  of  the  San  Mateo,  and  Panama  Railroad  Company  were  ready  to  send 
the  same  men  they  had  working  on  'iiti-itjtrl  over  to  San  Matro.  \n\i  the  men 
refused  to  go  ovc  r  at  the  time,  which  caused  a  little  d»'lay. 
Yours,  faithfully, 

(Signed)  F.  Pkau.nk.  Aiiriit. 


new  eipiipnieiit  of  rolling  stuck  has  been  ordered 
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>l>i(\s  nf  Irttrrs  fn»ii  S.  Siindlnrii.  <-(ii,taii)  of  thr  I'licific  Mail  strniiisliii)  "(,'//// 
of  PanaiiKi."  tmd  (Iroifjc  W.  Ilnmii,  viiitUiiii  nf  tlic  I'arifl,-  Mail  stciniishii) 
"  Citi)  of  I'tiid." 


SiKAMsirir  "('iTV  OK  I'a.nama."  Voy.  .VI.  at 

So, I  J'nincisco,  Muji  .n    JItii.'t, 
1£.  I'.  S(  n\\  i:i!i.\.  i:s.,.. 

yivr-rrrsiilcnt   (iiiit  (,'iniriil  Mniuif.-rr 

I'lici/ic  Mail  stiiinishii)  roiiipuiii/,  CH)i. 

Dkak  Siu:  Ucfcn-iiiK  to  the  coiivcrsiitioii  of  ycsfcniiiy  relative  ti»  coiiditidn  on 
the  Istlihius  (»f  I'iiiiiiiiiii  jiiid  vdiif  i-equest  tliiil  I  suhinit  a  n^poi't  of  same,  so 
far  ns  my  oIiscvn  ations  weiil.  I  lie;:  to  snltinit  Hie  following: 

As  re-anlH  dischart,'iii>;  and  loadintr  of  the  Vitii  of  I'linaimt  at  Ancoii.  T  \v(.uM 
res|»ecl fully  rei>ort  that  [  arrived  at  Aiicoii  on  April  IS  at  S.;;o  a.  ni..  havinj; 
on  hoard  I.HOS  tons:  at  1.:?(i  p.  \u..  same  <late.  I  was  tied  ui»  at  La  Hoca  pier, 
ready  to  dischai-ye,  Ittit  foninl  tliat  the  i:iiIroad  compaiiy  hail  no  empty  cars  t<> 
reeeive  my  cariio  oi-  jiiiy  men  to  hamlle  snuie. 

At  *_'.:!<»  i».  m..  same  date,  tlu*  electric  cranes  nsed  on  the  CHii  of  I'unt  were 
disalded.  so  tliey  sent  the  «an.!;  from  that  ship  to  heirin  taldfif,'  out  om-  deciv 
car;ro  and  some  of  the  nihl.er  tliat   !  !ia<l  locked  up  in  the  women's  sfeei-a;.:e. 

At  -l..".(i  p.  m.  the  ;,'ani,'  were  tal<cn  h.-icii,  as  I  lie  cranes  were  ay.iin  in  order, 
so  all  worls  on  m.\-  vessel  was  suspended  for  the  (i;iy. 

On  April  lit.  !»  a.  m..  renewed  work  on  car^'o  aft:  10  a.  m.,  susjieiKhvl  work, 
as  they  were  unahie  to  receiv(>  any  tnore  car^o  on  dock,  having  no  empty  cars. 

1"  'his  ( lection  1  would  respectfully  s'ihniit  herewith  a  detailed  report  that 

I   had  the  chief  ollirci-  write  me,   fully  coverinjj;  the  way  work   was  carried  on 
(hn-inj:  our  stay  at  La  Loca  pier. 

Smiday.  April  2:{.  made  a  trip  to  Colon,  and  en  route  noticed  a  numher  of  flat 
cars  load(>d  with  coal  and  sid(>-tracked  at  tiie  various  sidinj^s;  this  heini;  for  the 
n.se  of  Ciinal  ( "onmiission  :  also  a  lar'e  numher  of  hox  cars  (ille<l  with  i-upplies 
and  materials  for  the  canal  awaitim;  uidoadinj,'.  While  at  Colon  visited  the 
Panama  Railroad  Company  wharf  and  found  same  completely  choked  and 
hlocked  with  cargo  destined  for  Pacific  side  of  Isthmus,  no  apparent  attempt 
heiiifr  made  to  i>ile  or  sort  same:  in  fact,  found  no  pile  any  higher  than  my  head. 
Shoidd  .iudjie  if  the  amount  of  freight  I  saw  was  properly  stowed  aiul  piled 
u|),  same  wo  \h\  not  re<iuire  any  more  than  one-tliird  of  space  it  occujaed. 

The  steanur  (hizuhn  was  lying  at  the  wharf  in  Colon,  and  I  went  on  hoard 
and  interviewed  the  captain.  We  talked  over  affairs  on  the  Isthmus,  an<l  he 
tohl  me  he  had  arrived  at  Colon  on  the  morning  of  .Vpril  P.),  ami  it  was  then 
Stuuhiy,  April  !>:!,  :?.:!(•  p.  m..  and  his  hatches  had  not  y<'t  heen  taken  otT. 

He  had  2,.'?(K)  tons  of  cargo  on  hoard,  and  the  steamshij)  Kef/iirnura  was  due 
tlH>  next  day  with  2,.">()0  tons  of  cargo. 

In  conclusion.  I  would  state  that  the  ncH-essities  of  the  ('anal  Zone  in  the  mat- 
ters of  freight  and  the  transportation  of  niat(>rials  have  practically  resnlttnl  in 
withdrawing  ahout  on<<  half  of  the  rolling  stock,  formei-lv  availaltl<>  ,  i-  Iimu- 
dling  cargo  across  the  Isthmus,  with  the  result  that  the  Pjuiama  Railroad  Com- 
pany are  utterly  unable  to  furnish  th(>  service  we  re(piin>  in  order  to  dispatch 
one  of  our  shi])s  every  week. 

I  fiu'ther  heg  to  state  that  I  have  never  seen  cargo  mixed  together  as  the  way 
it  was  delivered  to  my  ship  this  time. 

Hoping  that  this  exidanation  may  he  satisfactory  to  you. 

Respectfully  suhniitled. 

(Signed)  S.  Sa-ndhkui;,  CoiiDinuulir. 


Stkamshu'  City  of  Panama,  .ip///  .I'K  1905. 
Ca|»t.  S.  Sanohkko. 

CohiUKindcr  Stramshif)  City  of  I'uiiuma. 

Sm:  Att.iched  is  a  scrap  log  of  the  work  performed  on  this  ship  while  at 
La  Boca,  starting  from  April  IS,  \m5,  to  Ai>ril  20.  intlo, 
Respectfully, 

iSlgne<])  James  J.  Hidden, 

First  Officer  SteumHhip  VHy  of  Panama. 
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!*•  S. — Hiihber  fiom  the  coast  for  voyage  No.  54.  down,  turiu'd  out  complete 
liy  raiiaina  IJailroad  check.  This  was  checked  by  purser,  first  olflcer,  and  third 
ollicer.  also  ^^'i^;lM  I'Icrk. 

Hespect fully,  (Signed)  .J a  ,.  Uudoen. 


I.(H;    ok    STKAMHUll'    CIIY    OK    I'.WAMA. 

April  IS,  1!Kt.-»: 
Steamship  r////  of  lUimiiiia  was  alongside  of  .-a  Boca  pier  at   l..">o  ii.  m.  .\pril 
18.   llMt.-., 
.i.iio  ft.  III. — Started  to  work  two  gangs  ch'aring  up  deck  cargo. 
'iJ}fi  I).  (/(.Men  kn(M'kcd  off  i  nd  were  taki'U  Id  steamship  Citii  nj  I'mn.     No 
more  work  this  day. 
.V|.ril  1!).  1!M».-. : 
!)  u.  //(.—  ( 'rew  started  aft  to  take  out  coffee. 
II  (I.  III. — Knocketl  off  work  on  dock. 

iJ../"  />.  ///.  -Discharged  (!0  boxes  spuds  for  I'acilic  Steam  Navigation  <'oiiii>any 
into  company's  launch  Nn.  ■">. 

J  I).  III. — Started  crew  on  colTcc  again  and  lliMshcd  at  tl  p.  m. 
No  shor(>  gangs  this  da  v. 

April  L'O,  I'.MC, : 
f!  a.  (/(.-Started  witli  ci-cw  aft  to  discharge  cargo  ;uiil  coiitimicd  rest  nf  day. 
No  sliorc  gangs  tliis  day. 
April  21.  l!Mi.->: 
No  work  on  cargo.  IxMiig  <!ood  Kridav.     Crew  readv  to  work,  lint  no  deck  men. 
April  '2-2.  IPiC: 
I)  II.  III. — Started  two  g;ings  aft  of  the  crew,  one  on  luniiici-,  one  on  cargo. 
(J  (J.  //(.  -  Shore  g.ing  forward. 
Jo  a.  //(.-Put  South  Pacific  cargo  out  wiMi  crew  witli  laiiu<'li  No.  ."i. 

6  //.  ///. — Shore  gang  knocked  otT,  no  men  on  [)ier  (no  carsi. 

7  /).  III. — Ci-ew  started  on  iuniher,  "  Panama  local." 
J..'  iniiliiiiilit.     Crew  stopped  work  foi'  the  night. 

A I  ail  J;i.  P.Hi.-): 
a  II.  //(. --Starteii  three  gangs  t'or  shore,  out'  lumlier,  t\\(t  mcrcjiandise.     Cr(>w 
assisted. 

6  fi.  III.     l-"inished  for  the  night.     This  d;iy  took  in  2.">  tons  (tf  La  l,"nion  cargo. 

.Vpril  24.  P.iitr. : 

(>  a.  //(.    -Started  three  shore  gantrs  on  cargo. 

S.:iii  It.  III. — Crane  No.  10  at  forward  hatch  in'oke  dcnvn  :  sliifted  gang  to  for- 
ward port,  taking  (ad  c.irgo. 

!'■■<"  II.  '.  Cargo  all  out  aft  and  starte<l  to  take  in  cargo  with  two  g.angs,  L.'i 
i'nion  c;irix(i. 

/  //.  ///. — Cr.-ine  ;ig!iin  in  order,  and  started  two  trangs  taking  out  cargo  for- 
ward ;  one  g:ini,'  taking  in  San  I'^rancisco  merchandise,  crew  mixed  with  gangs. 
Iron  r.>ady.  hut  no  men  could  he  secured. 

^.3<i  to  .i.l'i  //.  //(. — Heavy  rain;  li.ad  to  stop  work  till  shower  ftassed. 

6*  n.  III. — Knocked  otf  for  supper. 

7  //.  III. —  Ilesnnied  work  witli  four  gangs,  one  of  wliich  w.is  on  iron. 
//  //.  ///.- Kiiushed  for  the  niirht. 

April  2,-.,  I'MC: 
-)■  II    III.     Started  four  gangs  on  cargo;  crew  mixed  wiili  L'.imrs. 
/'/  (/.  (/(.      Ir-on  from  l.iunch  all  in. 
■'>..pi  II.  III.     ( "argo  all  out. 

.".}(/  /*.  ///.     .»<tiirted  Corinto  cargo  forward.     Ilokl  insiiected  by  captain. 
t)  II.  III.   KutM'ktHl  off  for  sup[>er. 

7  /J.  //(. —  Starte<1  work  again,  two  ^'jiiigs  oii  cargo,  one  gam:  on  co.il. 
//  /».  HI. — Knocked  off  for  the  night. 

April  2t;.  p.«r.  • 
G  a.  //(.    -StartfHl  work  on  cargo,  tliree  gangs,  and  one  gang  on  co.al. 

6  p.  III. — Knockeil  off  for  supiier. 

7  p.  til. — Resumed  work,  fonr  gangs  on  cargo  and  one  gang  on  coal. 
11  p.  HI. — KiKtcked  off  for  the  night. 

April  27,  P.Mtr): 
6  a.  ///.   -StarttHl  three  gangs  on  cargo  aud  one  i:ang  on  coal. 
5..)0  p.  Ml. — Coal  all  in. 
6'  p.  //(.-  -Knock tMl  off  for  sup|>er. 

S.  I>oe.  420.  r>0-l 23 
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7  /».  HI.  Htiiftivl  fMiir  jjimjfM  on  riirKii. 

.''  /».  III.  KiiihIumI  mIT  DIM'  miMn,  nillrotHl  could  ii<»t  rIvp  nny  iiioro  cnruo. 

II  /».  Ml.     I'l.'.is|it>(|  for  llif  iilulit. 

April  -JM.    MMiri; 

()'  <i.  III.  Stiiil<'<l  Inn.'  i:'iiit.'s  nil  ciiriio. 
It  II.  III.     <  'iiru'o  iill  III  lift. 
//  (/.  ?)(.     I>t'i  u  riirj.'o  all  III. 

/  /».  III.      Ulilv  one  milin  oil  fiirifo. 

a  )).  HI.     Kiiin  Uod  (ilT  fur  siipiit'i, 

7  /».  HI.     I{t'«iiiin'(|  work,  mih'  miim. 

/'  /».  )/(.     Ciiryo  ill!  ill  ship  "nd  IviioiUod  o(T  \vi  rk. 

.\prll  1211.  llMir.: 
ri.l.'i  II.  III.     l,ot  no  frmn  l.ii  l!o"ii  pior  mid  licndt'd  for  mom. 

UospctI  fully, 

(  SiiriK'd  (   ,  ,Fas.  Hfr»t»F.N. 


BTKAM^IMI'    "I'm     (II     I'ARA."    \'OY.     M.    AT 

N«n/  I'l  iniri»rn.  Cil.,   Moil  ."f,   Uid'}. 

Snlt,|oi(      I'iciylit  i<'m;iliiiii^' on  Isllnims;. 

U.  I'.  Sriiu  I  ui  N.  lv'<i|  • 

I  iti'l'nsiihHt  mill  iinuriil  Minniiirr  I'm  ifh    Mail  Stniiiinliiii  (''iiiijuiini. 

1H:ak  Siii:  In  roply  to  your  I'M  77  ro  iiliov*- iiiiiiicd  >;ul>,itv  t.  I  wili  stiito  I'np 
tain  Sandhcrn  and  "iiiyHclf  \vt«nt  lo  i 'oloii,  Suiiday,  .April  J'$.  We  found  tlu" 
fvi'U'lit  on  1li(>  railiojid  pier  pilod  frmn  \  to  S  foot  hit'li  tlio  oiitiro  lonu'th  of  the 
pier,  holwoon  llio  iioilli  and  siailli  c'lr  tracks;.  On  tlic  noith  side  of  the  pier 
tli<M-(>  was  very  littlo  frol^lit.  'I'lio  froitrlit  was  not  piled  in  tcood  order.  t>ut 
most  of  it  llirow  n  down  on  tlooi'  and  n|»  <ai  toji  of  tli«»  pile.  .\ll  freivrld  vvas  piled 
in  one  idli>,  reunrdless  of  eitlier  marks  or  destinations.  In  other  words,  we  saw 
freiirlit  in  the  jiile  fcr  every  port  on  the  coast  heiween  I'anmiia  and  Sfin 
Francisco,  im  hidini:  through  fr(Mt,dii.  I  iii.ide  llie  stntenient  to  Mr.  I'e;iri.e,  I 
eonid  takt>  a  u;ini:  of  men.  pile  that  freight,  each  ilestination  separate,  and 
jiiiMr.'intee  nut   \i<  t.-d^e  Up  not  over  one  litiif  llie  space  in  which  it  was  iiilfnl. 

Consideralile  freiuht  was  sent  to  Ln  I5oca  jiier  for  the  ship  without  cithfr 
papers  or  check  hooks.  'This  was  raused  by  t  lie  delay  in  not  sendini;  the  mani- 
tests  from  ("olon.  so  the  resjiective  companies'  clerks  cuidd  make  out  the  clu-^k 
hooks  to  check  e.ich  carp*  hy.  Caruo  was  sent  to  I. a  Uoca  pier  which  had  tteeu 
or(h>red  forward  hy  .Mr.  I'earMe  for  the  lUiiincoiitn  and  should  hilve  tcone  to 
the  old  .\iiicrican  pier  at  I'.anama,  where  the  outward  wms  heint;  loaded  info 
liixhters  fia-  thi>  Ihirracnutn.  which  was  hein^  load<'d  down  the  hay.  f'ariro  was 
also  sent  tn  the  American  i>i(>r  which  should  have  he<'n  sent  to  !<a  I'.oca  for  this 
slii{>.  The  day  I  was  at  ("oam,  the  (hi.:iiha  had  heen  in  iiort  four  dayj<  and  not 
one  packniie  o'l"  freit^ht  discharLced.  Vet  the  railroad  officials  wanted  her  frei!J:hr 
t(t  come  forwai'd  in  this  ship. 

In  conclusion.  1  will  state  never  lK>foi'e  since  I  hav»'  been  in  the  emfdoy  of 
the  Vi\<  itic  .Mail  Company  have  1  evei-  seen  or  heard  o?  such  a  terrible  mixed-up 
mess  in  fi-ei^ht  on  the  Isthmus  as  1  saw  last  A|iril.  thiriui:  the  two  wet?ki'  -tay 
at  l.a  Hoca  pier. 

Hespect  fully. 

(Signed  I  (Jtx*.  W.  Kkow.n.  Commander. 
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EXHIBIT  M 

FlMilitri    .\r   1. 

f'fiiriif  of  fftnrrnlhttt  hrf/rfrn  the  (  riitrif  Stntri  ninl  tlir  Rri)\ihlic  of  rnnnitiu  for 
thr  rnnxtniction  i,(  a  ship  cinidl  fn  t(fH)Hrt  fhr  inttrrs  nf  thr  \tloiitir  mitt 
Pacific  Ocmny. 

I'AN  AM  A         Sliir     (  '  \.VAI  . 

(oyve.srios  hki-wkkv  riiK  i  MrKn  statkh  a\i>  fuk  iiKprm.ic  m.-  i'a.vama  von  iitk 
fONSTRrrnoN  uv  \  snii'  (  a\ai.  ro  coNVifrT  imik  watkkm  ok  ikk  ati. antic  avi> 

PVf  rFTf     (If  KAVS. 

Sti/nrd  lit    \Viixlii!)</ton.   \ oreiiihrr  /V.   /.')0,f. 

Rdtificafiun  oflrlMCit  hy  the  Semite,  l-'elinturi/  i.l.  I'.Ki;. 

Riififtril  I, It  the  rreMidcnt.  Fiiifintrit  i.'i.  I'M)',. 

ft'iififlrii  tni  f'linnnia.  Deroiiher  >.  IflOS. 

f'<itifiriiti<riiH  rrel.'mioril  lit   Wnahinijtttii.  Frhvudrii  ti\.  IDO). 

fi'itlniitieil.  Frhniiirti   'jl,  lUd). 

P.V    Till'"    I'lU'SlllK.X'l'   i)F    rHK    [    VMKI>    Stai'ks   of    Amiuii  a. 

A    riJorl.AMA  I'loN. 

Wlu'i't'iis.  ;i  ( '(iiiv(Miti.>n  h(>r\\(M>n  Mu>  r"nit<><|  Sliitt's  i>C  Aiiicric!!  mid  tin-  lU'puh- 
lic  of  I'itniunM  ro  instu'c  ttii>  ronsmiii ion  of  ,i  ship  ciinMl  iktoss  ih*.  Isllumis  of 
f'.MiiiiniM  to  connocl  lln>  Atliiiiti.'  ;uiil  P.tt'ific  t  i<'(>;ms,  \v:im  .•(tiu'lu(l<>il  imd  siiriu'd  liy 
thoir  rcspi'i-rivo  ['louipoltMUhtrlt's  m1  AVasMinLCtoii,  (Ui  ilic  ciirlili'i'tiih  diiv  of 
.\(>vfinlu>r.  <ino  rhousjind  iiint*  liniidi'od  mid  ilii-oo,  tlio  orliriiiiil  of  wldcli  Cm- 
\tnuioii.  lii'iiiLT  in  i!ii^  l-ln^dish  !;in,u:iiiiL'i',  is  Aurd  Toi-  wofil  :i<  follows: 


iSTH  \(  I  A  V  '■  \  \  \l      1  OWI-'NTION. 

Tlio  fnir.Ml  Sl;ii(>s  of  AiiiiM'ii';'  ;ind  'In-  l{t'imhlir  'if  I'iiiiiiii.m  lioinir  dosiroiis  to 
irisuro  tlu>  i-oiist  nictioii  of  ,i  <liip  i-.-uimI  ;icross  ilu'  Isthmus  of  I'^iijuiim  to  I'oniifct: 
t\\f>  Arinntif  :ind  I'.ictit'  n<M';ins.  .nid  tht>  Coimi't'ss  of  ih<>  riutcd  Siiitcs  of 
AnierirM  !i;ivini;  |i;issi><l  an  arr  appro-'od  .hiiw  2S.  HM)2.  in  riifthcrani-p  nf  rhnt 
i.lijt^ct',  liy  \vlu<'h  t!)(>  i'i-i>sidt'Ht  of  th"  i'liitcd  States  is  authorized  td  ai-ipnro 
vviriiin  a  r<>;tson)dtl»>  time  rlic  rmurol  of  i!ii>  luvossary  lorritory  of  ilie  l{o|)uhHi-  of 
('olriuihia.  ami  ihc  sovi'i-eimuy  of  such  teiTitory  heiiiir  acruMllv  \-ost(>d  in  tlie 
lief)ut)lic  of  I'anama.  t!ie  hii:l\  i-ontractini:  parties  have  resolved  tor  ihat  purpose 
to  cotu-hide  a  convention  and  iun'o  aecordiufrly  ap|)ointed  as  their  iilenipoten- 
rlaries. 

Tile  Pn'sidiMit  of  the  Inlted  States  of  America,  lojui  liay.  Sei'retar\-  of  Stale, 
and 

The  (Jovernmenr  of  the  Uepulilic  of  I*aiiania.  I'hiiippe  liunan- Vaialla.  Knvoy 
Extraordinary  and  Minister  Plenipotentiary  of  the  Refiuhlic  of  Panama,  rliero- 
iinto  sjieeially  empowei-ed  hy  said  L:o\-ei-iimetit.  who  ifter  conimuiiicatiim'  with 
each  other  ilieir  respe.'ti\'e  full  powei-s.  found  to  lie  'n  :.,'ood  and  due  form,  have 
airreed  upon  and  coneluded  rlie  followim:    ii'tides: 

AIMICI.K    I. 

TlH'  I'nited  Stales  'jcuaraiUees  \\n\  will  inainiain  the  iiidepeiuieiice  of  rlie 
Repuhlic  of  I'anama. 

AUTKi.E    IT. 

Th«  Uepuhlic  of  Pfiutumi  i^rants  to  tlie  rnited  States  in  perpetuity  the  u.se. 
oc<'U|)aviou  and  control  of  a  y.onv  of  luud  and  hnul  under  w.-iter  for  the  con- 
struction, maintenance,  operation,  sanitation  and  protection  of  said  Canal  of 
the  widtli  of  ten  ndles  exteiullnK  to  the  dlsttuue  of  five  miles  on  each  side  of 
the  center  line  of  the  route  of  the  <''anal  to  ))e  constructed}  •  the  said  zone  hegin- 
uiuj?  in  the  Carihbean  Sea  three  marine  miles  from  liiean  low  water  mark 
and  extending  to  and  across  the  Isthmus  of  Panama  into  the  Paoiflc  Ocean  to  a 
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(llHtnni'o  of  tlir«M>  iimrliic  iiiIIoh  from  nifnn  Inw  wnti-r  iiiiirU  vvllli  »lic  pruvho 
tlmt  (In-  .IlicM  iif  I'.iiiiiiiiii  ninl  Culdii  mill  IIh-  Imrhi.rx  mllim'iif  tn  mild  rltli's, 
ulilih  MIC  ltii'liii|i><|  ultliiii  flu'  liniiiKlnrii'M  uf  tht>  y.itiw  iiImim-  ilcs«rili»Ml.  slmll 
not  lH>  liK  ln«!«'<l  wMliiii  this  uniiit.  'I'Im'  Ht'imhllr  i>\'  I'midiiiih  fiutluT  um-iiiiIn 
to  tlio  I'nlttHl  Stnt««<«  In  |H'r|)«'tuU.v  th<'  iikc,  (MitipiiHoii  mimI  ••oiilrol  of  jiny  ofh»'r 
lanils  mihI  vmIits  inilsldc  nf  (lie  v.uuv  iiIm»\"  iIj'mi  ilicd  ulilch  mny  ho  iifrMssnry 
iiiid  coiivfiili'iil  for  IIh'  cniislnirilnii,  miiiiili'iiiiiii*',  opcnilioii.  sniiltiif ion  tiiid 
pn>t<'<tli)ii  ot'  till-  snid  «';ii\til  or  of  niiy  niisiliiiry  niiiiiN  or  dthfc  wurkH  rn'ci-sHiuy 
and  ••((iivoiiicnl  for  tlu'  coiislnictiitn,  iiiniiitciiitiKi'.  (i|(fnili<tii,  sniilliilion  i^nd  pro 
loctlon  of  l!it»  snid  ciilcrprlsi'. 

TIm'  Ih'p"''"''  •••'  riiimiiiii  Ciirthcr  -.'i-Miits  in  like  iiiMimi'i-  In  tlio  I'tiitfd  Mtiiti-s 
111  |M-rp«'tiiil.\  I'll  Ishinds  within  the  limits  of  tin-  /inu-  .•iIk.sp  dfscill.cd  mid  in 
nddltloii  tlwroiu  till'  urnmi  of  hhuiII  l«liiiids  in  tin-  Mii\  of  I'miiiiiui,  iiiiiiu'M 
TVi'h  o,   Nnos,  Ciilchni   Miid   l-'ImiMMn-o. 

Am  n  M    III. 

'I'ht>  IJop"''"''  "•'  I'Jiiimiui  uM-mils  to  tlif  I'liltOd  St;itfs  nil  tln'  i-IkIiIs.  power 
luul  aiitliorily  within  thr  /one  nifiitioiicd  mid  di'sciilifil  In  Article  ||  of  this 
asn*«^"i«'"t  i'tid  within  the  limits  of  all  mixlllim\v  lands  and  waters  iiifiitioiKMl 
mid  des.rihed  ill  said  Artich-  II  nlii.h  IIh"  I'nlted  Statev  would  posscsH  mid  cxer 
else  if  It  were  the  sovereimi  of  the  territory  within  wlihii  snld  lands  mid  wnfcrs 
nrc  located  to  the  entire  eN'iiision  of  tlie  exercise  hy  the  Hepnhlle  of  I'mimna 
of  any  siuh  sovereii;n  rights,  jtower  or  authority. 

.Sum  1 1    l\'. 

.Vs  rl'^'hts  snhsidiiiry  to  the  ;iho\e  urant-«  the  Uepnldie  of  ranania  ttrants  in 
jierpotuily  to  the  I'nited  Stales  the  riL'hl  lo  use  the  rivers  streams,  lakes  and 
other  bo,!tes  of  w.ater  within  its  limits  t'or  na\i>rati<»ti.  the  >'iipr»ly  of  water  or 
water  pown-  or  oilier  itiirjioses,  so  f;ir  ;is  the  use  of  said  rivers,  sfreiinis,  Inkes 
and  iM.dies  of  water  and  the  waters  tlu'reof  may  he  neeess.-iry  and  rorivenient 
for  the  ronstriKtioii,  mainteii:ince.  operation,  sanitation  mid  p  tteifioii  of  the 
said  <'anal. 

Art  If  J. E  V. 

The  llepnhlic  of  Paiimiia  irrants  ti>  the  rnite<l  States  in  per]W'tnity  a  nionop 
oly  for  the  foiistinction,  niaintenanre  and  (.i)4'ration  of  any  system  of  eommmii 
ideation  by  r.ieans  of  canal  or  railroad  across  its  territory  h«'tween  the  ('nrib- 
bean  Sea  and  the  Pacific  Ocoan. 

.\kti»  I  i    VI. 


The  >Trants  horcln  ooiitainod  shall  in  no  i  •ann<>r  invalidato  th«'  titles  or  righta 
of  private  land  hoh'ors  or  ounor  of  private  property  In  tho  said  /otie  or  In  or 
to  jihv  of  the  lands  or  waters  Kn.ated  to  the  Inited  States  hy  ttie  provisions  of 
any  Article  of  this  treaty,  nor  shall  they  Interfere  with  the  rights  of  way  over 
the  public  roa<ls  passing  tbrouKh  the  said  zone  or  over  any  of  the  said  lands  or 
waters  unless  sai<l  .i^lits  of  way  or  pri\ate  rights  shall  eonfllet  with  rights 
herein  granted  to  the  I'nited  States  in  which  ca.se  the  rights  of  the  Unltnl  States 
shall  Ik*  superior.  All  damages  <'ause<l  to  the  owners  of  private  lands  or  private 
projK-rty  of  any  kind  by  reason  of  the  grants  »-ontaiiuMl  in  this  treaty  or  by  rea- 
son of  the  operations  ot  the  TJuittnl  States.  Its  agents  or  employees,  or  by  rea.soa 
of  the  construction,  maintenance.  oi)eration,  sanitation  antl  prottH-tion  of  the 
BHid  Canal  or  of  the  works  of  sanitation  and  prote<'tion  herein  prov'dtMl  for, 
shall  lie  Hpiiralsed  and  settled  by  a  .loint  Conunlssion  appointe<l  t)y  the  (^.overn- 
ments  of  the  Tnlteil  States  an<l  the  ItepunUo  of  I'annina.  whose  deeislons  as  to 
«u<-h  damages  shall  l)e  final  and  whose  awards  as  to  such  danuiges  shall  be  paid 
«*olely  by  the  Itdteil  Stut««H.  No  pwrt  of  ihe  work  on  said  Canal  or  the  Pauanui 
Railroad  or  on  any  auxiliary  worwH  relating  thereto  and  authorize*!  by  the 
terms  of  this  treaty  shull  be  i)revente«l.  tielayetl  or  UuikhUhI  l>y  or  ^H'ndlng  such 
prtK-eedingt*  to  ascertain  Huch  danjug*'**-  The  apprulsal  of  said  private  lauds 
and  private  proinrty  and  the  assesHnient  t»f  danuiges  to  theiu  stmll  be  based 
upon  their  value  before  the  date  of  thin  convention. 
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AiiTi<r,K  vrr. 

Th<>  f{/»pii>>||f  of  «',innni,i  j^rnrifM  tf»  thf  I  iilt.-d  Stjif.'s  vvifhlii  fhr*  liinlfi*  of  th« 
r\t\<>H  of  I'.irifiiiiM  Mini  «  olon  (iihI  tliflr  ;i<l,|)i(f' Mt  h.irhorH  iind  wltliln  fh«  t»»rrlttiry 
ixlJjHont;  fh^H'to  fh#>  risfht  to  nfipiirp  f»y  ptiri-hnso  or  r>.v  fhf  pXfrHw  of  fhe 
rl^Mt  of  ♦•iiilrit'tif  <lotn)iin.  uny  liiruls,  lMiil<liiiKH.  wurcr  rlirhtn  or  oti'or  proftcrfiofi 
iif'<«'Hy)iry  iiriil  convftiit-nf  for  thf  <'oiiHtrn''tioii,  iiiiiiiir«»Miincf'.  »|M'r;ition  and 
I.rotf(f!(.ti  of  fho  riitiiil  jiikI  of  iiny  works  r,f  simitiition.  Hiich  an  lh«  collwtlon 
.iikI  tlisfKHition  of  -if>\vaj<f»  and  rfm  dUfrihiifion  of  watf-r  In  tho  xald  rltipH  of 
I'aiiarim  and  Colon,  vvhirh.  in  Mw  dlsrn>fion  oi"  rli»>  fiiifwl  Staf«'M  may  Iw  iit'cen- 
■'MPy  and  >  ofivcnifnt  fop  rht-  fniisfnntioii.  iiiainhMiaru-i',  o|MMMfIon,  sauitalion 
:tiu\  (»rr»tH«tion  of  rh<>  said  rumil  und  railpoad.  All  mmcIi  work'^  oC  sanitation,  col- 
iwt'<»n  arm  (lisiM.sifion  of  spwa^p  and  dhtrllaitlon  of  water  In  thP  o\t\on  of 
f'anaina  and  rfdon  shall  Uo  mado  :\t  tlif  cxikmisp  af  tlu»  (nifi'd  Stat*-s.  and  thf» 
« rovfiMunfnt  of  rh»'  r'nitod  States,  its  ay:«'iits  or  iioiniii»'t>s  shall  he  anfhorl/rd  to 
inipoHo  ;ind  collort  \vi<t»'r  ratos  and  sowfraj,'!'  rates  vvhi.li  stmll  ho  siiillch'nt  to 
provide  for  t':f>  paynif'iit  of  interest  and  the  aniort  ization  of  the  (trineipal  of  the 
eost  of  ^s\h\  wftrks  within  n  [wrIfKl  of  tlfty  years  and  a|Kin  the  e\piration  of  said 
term  of  fifty  years  the  system  of  sev- t>rs  and  w.ater  works  shall  ivvert  to  and 
;>e<(,iiie  the  properties  of  the  cities  of  Panama  and  <  olon  respe-tively,  and  the 
use  of  the  water  shall  i>e  fi't'c  to  the  inliahitaiits  of  Panama  and  (  olon,  exeept- 
to  file  t'.xtent  that  water  rates  may  i>e  necessary  for  the  operation  and  maln- 
ten.ince  of  said  system  of  sewers  and  water. 

The  rtepnhlic  of  F'anima  a^n'es  that  the  cities  of  I'aiiama  iiid  <  'olon  shall  comply 
ifi  perpetuity  with  the  sanitary  ordinances  whetlier  of  a  preventive  or  c-iirative 
character  prescribed  hy  the  fnited  States  and  In  case  rhe  (iovermiient  of 
Panama  Is  iniahle  or  fails  in  its  duty  to  enforce  this  complianee  hy  th»»  cities  of 
F'anama  and  Colon  with  the  sanitary  ordinances  of  the  F.'nlfed  States  the 
Pejiilldic  i>,  Panama  .^ranls  to  llie  I  iiited  Stales  ilu*  riudit  and  authority  to 
cnfor<e  the  same. 

The  same  riixht  an<l  authority  are  Lcranted  to  the  liiited  Slates  for  ilie  main- 
tenance of  (aililic  order  in  the  cities  of  Pananiu  and  Colon  and  the  territories 
.and  harhors  ad,|acent  thereto  in  case  the  Uepnidic  of  p;m;ima  -ahotild  not  l»e.  in 
the  .jndirnient  of  tlie  [iiiied  states,  alile  to  malntjiin  such  order. 

AHTK'T.K    \I  1 1. 

riie  Itepulilic  of  Panama  irraiits  to  the  I'nited  States  ail  riu'hts  which  it  now 
h:is  (a*  hereafter  may  acipjire  to  the  property  of  the  New  Panama  Cami!  Com- 
pany and  the  Paiiiima  Uailroad  t'otnpany  as  a  n'suir  of  the  transfer  of  sover- 
ei-^nty  from  the  Kepnhlic  of  Colomhia  tt>  the  Uepuhlic  of  Panama  over  the 
rsthmi]s  of  Panama  and  authorizes  the  .New  Panama  ('anal  t'ompany  to  -^ell  and 
tr.iusfer  to  the  Inited  States  its  ri;;hts.  privile!.;es.  properties  .iiid  concessions 
as  well  a.s  the  k*aiiam;i  Kaihoad  and  all  the  -hares  or  part  of  tlie  slmres  of  that 
•  •onipany;  tait  the  [jnhlic  l.a'.ids  situiited  mitside  of  the  /.one  descril)e<l  in  .\rtic|e 
II  of  this  treaty  now  included  in  the  concessions  to  ImmIi  s.ald  enterprises  and  not 
tHpiired  in  the  i-()nstnic:io;i  or  operation  i>f  the  <';irial  -ihall  revert  to  ihe 
Republic  of  Pan.ama  except  any  pniperty  now  owned  i)y  or  in  the  (lossi^sion  uf 
««aid  companies  within  Panama  or  < 'oJon  or  ilie  (torts  or  terminals  thereof. 

ABTICl.li    IX. 


The  United  States  atrrees  that  the  [xirts  at  eltlu-r  entrance  of  the  '"anal  an«l  the 
waters  thereof,  and  the  Uepultlie  of  Panama  agrees  that  the  towns  of  Panama 
and  Colon  shall  be  free  f<a"  all  time  so  thai  iliere  shal!  not  lie  imjMtsed  or  col- 
lected cuHfom  hiaise  t(dLs.  ro)inaf.'e.  ;mchorai;e,  lii^titluiuse.  wharf.  pi!i>f.  (»r 
((uarantine  dues  or  any  other  cliar'.ies  or  t.ixes  i)f  any  kind  upon  any  sessel 
UHiny:  or  passiii«  through  the  Canal  or  helon^rinj,;  to  or  employetl  by  the  I'aited 
States,  directly  or  indirectly,  in  eonneetiou  with  the  I'orstriictlcMi.  maintenance, 
(operation,  sanitation  and  [irotection  of  tfie  lusiin  t'anal.  or  auxiliary  works,  or 
upon  the  ctirgo.  otticers,  crew,  or  pa.sseuifers  <if  any  siu-h  vessels,  except  such 
tolls  and  charges  .is  may  be  iuipose«l  hy  the  I'niteil  states  for  the  use  of  the 
Canal  and  other  works,  and  except  toils  and  clnirKes  inipt)8e4l  hy  ^^he  Itepuhlio 
of  P'  nanm  u|x>u  inerehaudlse  destined  to  l>e  introduced  for  the  consumj)tiou  of 
ttie  rest  of  the  Uepubli*;  of  Punaum.  ana  ufjon  vessels  touching  .it  the  iKjrts  of 
Colon  and  Panama  ami  which  do  not  crosH  the  <.'anal. 


ans 
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Tlio  UovoniiiHMif  of  1h»'  Kritiitillr  of  I'niiiiiiMi  nIimII  Iimvi'  (Im>  r\ttU\  •«•  «>NtHhlhli 

In    MH'h    |Hl|tH   1111*1    III    fh«'   lllUIIM   of    I'lltllllllll    mill    ('ololl    Nlllll    hoilHfM    Mllll    KMlinlH    IIH 

It  niiiy  iUH'iu  \\vrv<*Hnry  to  ctlJiMf  ilnni>M  on  Inipoi-ltitloiiH  (I<>h(Iii«>(|  to  otln'C  por 
floiiM  of  Piiiiiiiiin  imhI  to  pn'vi'iit  •'oiitrnliiiinl  tniil«>.  I'll*'  Hiilli'tl  HtiitcM  xlinll  litivo 
tilt'  rl|*lil  to  itiiikt'  UH«>  of  tli«<  towiiM  iiiHJ  liiirlioiM  of  pniiHina  iiimI  ToIoii  mm  phofM 
of  Miirhoirnr''.  mill  for  in.MkliiK  n'pnliM.  for  loiolliitr.  iiiiIoiiiIIiik.  ili>poMltli(i;  or 
tnniMHlilppiiiK  niiKooN  oltlM-r  In  IniiiNlt  or  iI«'kIIiu«iI  (i.r  llio  Morvln.  of  ||m.  funiil 
iiiiil  (or  otiiiM-  workH  piM-tnliiliiK  (o  tlio  rmiiil. 

Amnir  X, 

Till'  Hopiiblli'  of  Piiiiiiiiiii  MKri'OM  thiit  thi-n'  hIiiiII  ii.it  l.o  ltii|NiK4>i|  nny  inxtft, 
nntlonnl.  iiiitnlrlpnl,  il«>pnrtini>iitMl.  or  of  nny  othi'r  iIumm.  upon  i)\v  rtuml.  tu»> 
rnllwnyw  iniil  inixllliiry  worUs.  iugn  mimI  otlii-r  vi-shoIm  I'lnployi.il  in  th«'  wrvlii-  of 
tho  Cniiiil.  Mtoro  hoiiNOH.  work  Hliops,  odl. •••>,.  ipuirtrrix  for  IiiImmimh,  fnctorli-K  of  nil 
kInilM.  wiiri'lioiiscM,  wliiirvPM.  inmhliM-ry,  mihI  othor  uorkH,  (iropiMty.  mimI  «'ffi'(tH 
appiTtnlnlint  t«t  tlii>  Cnntil  o,  "iillroiK!  hihI  iiuxlllnry  workM.  or  thi«ir  otllci-rM  or 
(MnployiM'H.  mKuiiIiv!  wllliin  tin-  .Itli'M  of  I'imi.iimii  inn)  lolon,  nml  tliiil  tlu-ri'  hIimI! 
not  Ih'  lin|)oNi>i|  .oiitrlhntloiiH  or  ilpirwoN  of  n  immmohhI  rlinriicii.r  of  imv  kind  upon 
oHIiors.  omployiMM.  liihoroiM.  iiml  ojicr  Imllvh'nnlH  In  tlii>  Hi-rvlii'  of  tlio  rjiinil 
nnil  r«lln>n(|  luul  injxilliiry  workw. 

Amu  ! >    \f, 

Tlio  I'nifoil  Stnt(>H  ii^M-oivM  fliiil  llio  oill.jjil  illMpnlrhi'M  of  (ho  «;ovi'riinii'n(  of  thp 
Uopiibii.'  of  PniiMinii  hIimII  ho  trnnsniitliMl  ovor  any  (floyniph  iiimI  ti'lof.hono  linis 
«»K(;ihliHlii'il  for  Cnniil  |tiirposrs  jiiiil  iis,m|  for  piihlh'  tiixl  piivnto  iMisiiicss  nt  nid-M 
iio<  hlphor  thiin  (hoso  r<«<inlroil  from  ofHrlnh  In  (ho  Morvloo  of  flu'  InKi'd  St)i(fH. 

Airni  ii:  \ll. 

TluMJovorninoiit  of  tho  IN'piihil.'  of  rjiiiinnti  ^hiill  ponnit  tlio  hiiniiKraOon  aiid 
fnv  a.-oi'ss  to  (he  hnnh  anil  workshopN  tiC  tho  ('anal  anil  Itn  auxllhiry  workM  of 
nil  oniployoos  ami  worknion  of  whatovor  iiiilionalKy  iimlor  ron(ra((  to'vvork  ii|ton 
or  soi'kiiiK  omploynioiit  n|)on  or  In  any  wlso  <uiinrrti'il  svHh  tho  said  rjuial  find 
Its  auxiliary  works,  with  tla'ii-  rospoclivo  fimilios,  .uid  all  sii<  h  pi-rsons  siuill 
l>f»  friM'  and  oxoinpt  from  (lie  nillilary  sorvliH'  of  Iho  Ui-puhli*'  of  Panama. 

AirnciK  Xin. 

Tho  rnitod  Statos  may  imiKirt  at  any  timo  Into  tho  snld  /ono  and  auxiliary 
huKls,  fr<>o  (if  iMistom  dntios.  imposts,  taxos.  or  othor  rhar«i's.  and  wlthont  anv 
rostrii-tions.  any  and  all  vossols.  drodu'cs.  on;,'inos.  cars,  marhincry.  tiwils.  ox[>lo- 
kIvos.  matorials.  supplios.  and  othor  artidos  no<ossary  and  ooiivonionf  in  tho 
instruction,  maintonam-o.  oporation.  sanitation  and  protoctloti  of  tho  ("anal  ami 
Huxiliary  work.s.  and  all  iirovisioiiH.  modicim's.  I'lothliiK,  suppiios  and  othor  tiiinu's 
nw<>ssary  and  lonvoniont  for  tho  odicors,  omployoos.  workmon  and  laborors  in 
tho  Korvico  and  omploy  of  tho  Iiiitod  Statos  and  for  thoir  famiii"s.  If  any  smh 
artidos  aro  disiM.sod  of  for  nso  oul^ido  of  tho  zcno  and  auxilhiry  hmd.s  yVantod 
to  Iho  I'l.itoil  Statos  and  within  tlio  torritory  of  tho  Hoimliilc  thoy  shall  Iw  suh- 
jef't  to  tho  Kamo  iniixtrt  or  othor  dniios  as  liko  articles  lni|M»rtod  undor  tho  laws 
<)t  tho  Kopuhlic  of  Panama. 

Article  XIV. 

As  tho  prico  or  oomponsntiiMi  for  tho  rights,  powers  and  priviloKos  jirantod  in 
thlK  coiivoiition  hy  tho  IJopuhlii-  of  Panama  to  the  ['nlted  States,  tho  fJovernmeut 
of  the  T'nltHl  States  a;.'re<'s  (o  pay  to  the  Kopuhlic  of  Panama  the  sani  of  ten 
iJiilJion  dollars  ($l(),()()(l.O(K))  In  yidd  coin  of  the  United  States  on  the  exchaiiKo 
of  the  ratiflcation  of  thin  i-onventlon  and  also  an  annual  payment  t'.uriuK  the 
life  of  this  convention  of  two  luuulrcHl  and  fifty  thoiwand  dollars  ($2,V,(MX>)  In 
like  gold  coin.  l>eglnnln«  nine  years  after  the  date  aforesaid. 

The  provisions  of  this  Article  Hiiall  he  In  addition  to  all  otb«r  benefits  assured 
to  the  llepuhlic  of  I'ananm  under  thiK  convention. 

But  no  delay  or  dltTerence  of  oplidon  luider  this  Article  or  »\nv  other  provi 
«ion»  of  this  treaty  shall  affect  or  Interruiit  the  full  oiK'nition  mA  offtHt  of  this 
convention  lu  all  other  reniKJcts. 
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Awtict.t  XV. 

'rh#»  Joint  fornml"*-*    ti  lofr-rroM  fo  In  Artlrl.'  Vf  ^hiill  h«»  oHfiihli-*t»o«l    h  follows; 

Tho  f'r"rti(|f?(f  f»f  Hio  f;iiit*Hl  StrttOM  Mhidl  nomlnnfo  two  |(f»i"4«>iiM  iiiM  th«'  I'ivhI- 
(l*»iit  (,t  rhft  ftMpnhllc  of  f'HfiHfna  «hall  nomlnrtr*»  two  p*»P)*f,nM  iMut  rhf.v  Mhrttl 
,;ror»>f>f|  to  II  (lofi^lon  ;  hut  In  rnno  of  (INnifr*»«Mnont  >.f  tlK<  «'<>nintiHnion  ( i»y  r«»ii- 
''on  of  th«'ir  hplrisr  fH|iifilly  .livWh^d  In  rf.n.|iiMl<.n ,  mii  umplr.'  -hull  l>«>  ,ip|M>lnt»«(l 
>>>'  th*'  fwo  ff'.voriiiiiontH  who  ^hiiil  roiidor  llm  i|»»fln|oii.  In  tlu»  t»v«'iit  of  fho 
(U'Hth,  n\mftuf.  <.i'  incjipiiflty  of  »i  < 'onniiii4Mion«>i'  or  I  in|>lc,»,  ,,r  i,f  Ihm  otiiltHnjc, 
♦  lofiinlnjc  or  fPHHlnsc  fo  tut,  bin  plHr*>  chilli  1k»  iIII.mI  hy  th«'  iipiK)lnim»»ni  of  iin- 
(•thfp  f»#'r.«»on  in  tho  mannoi-  nt^.v**  liidliiitod.  All  .lorNlonM  l»y  ,i  niiijorlty  of  tho 
<  oiiiihlxHlon  f»r  Ity  th«'  uinplrp  mIiiiII  ho  llnnl 

artjo.k  xvr. 


AiiTiriK  xvrr. 

Tho  fjopiililic  -if  P.iiiiiinii  ;;nintM  lo  ilic  I'nitt'd  SlatoH  ili.'  nsf  uf  ,ill  |||«>  portH 
of  tlio  K.^prihlii'  opoii  to  ••(inini«»r<'»»  ;ih  pliici»M  of  rofiitfo  lor  ,iny  \<'^^s»•l^  ruiplovod 
in  rh<»  r'liiiHl  »»nr«M'pr!K»».  and  for  :ill  vohnj^Im  pnnHlnu  or  lioinid  to  pass  flinmyh 
th»^  ('anal  wlihMi  niay  lio  m  dlsti-osM  and  ho  drlvon  lo  -n'i>U  rornuo  ii  -taid  porlK. 
Sn<  It  V('Hs«ds  ^liali  ho  rxouipt  fi-oin  anr-lioraiio  and  (nnnaKo  duos  mii  ilio  nart  o*" 
the  Uopahlir  of  ranaiiui. 

AiiTirt.K  XVI  If. 

Tho  <'aiial,  whoii  (vaist iMictod.  and  ilio  .'nirani'i's  ilioi-i'to  ^hill  ho  noiilral  in 
[lorpofnify.  and  ><liall  ho  opoiiod  ni)o:i  iho  tornH  provldod  I'm-  l.y  Socfion  |  of 
Arri.-lo  tiiroo  of,  and  in  I'lail'onnity  with  all  iho  ^tipniaiions  nf.  ilio  ti-oaly  on- 
torod  into  hy  iho  <iovornnioni;-<  of  \\u'  Inltod  >Uatos  oid  (.ifai  Hrltiiin  on 
Novonihot   m.  inoi. 

AUTICI.K    XIX. 

Tlio  CJovoniniont  of  tlio  [lopiil»lio  of  I'anania  ^hall  Iiavo  tiio  rii,'lit  to  iiansiK»rt 
ovor  rlio  t'anal  itx  vossoN  and  its  troops  an<l  innniiions  of  war  in  -initi  vossois 
at  ail  rinios  wiiliont  pnyini,'  diaruos  of  any  kind.  Plic  'voi.iption  is  lo  iio  ox- 
tondwl  to  Iho  anxiliary  railway  fir  ilio  transportation  of  porsnns  in  tlio  -orvico 
of  tho  Ro|)uhlio  of  Paminia.  or  oi  iho  polioo  t'oroo  chartrcd  with  tho  prosorvntlon 
of  puhlif  ordor  oiitsido  oi'  said  /ono.  as  woll  .is  lo  thoir  !iiu«.ii,'o.  mniiitlons  of 
war  and  sni)pllos. 

AirruLK  XX. 

If  by  'Mrtiio  of  any  oxistinu'  iroaly  in  roliition  to  iho  lorritorv  oi  tlip  Isthnnis 
of  raiiiiiriu,  wliorxtf  rho  oh!ij,'iitit..iH  •^iiail  dosrcnd  or  he  a,ssnnio<l  iiy  tho  Uopnblio 
of  Ptinania.  Mioro  may  he  any  pri\iloj(o  or  ooncosslon  in  lavor  of  tlio  (Jovornniont 
or  tho  'itizoiiH  and  suh.i«'«'ts  of  ,i  third  powor  rtMatlvo  to  an  inlororoanio  iiioMns 
of  oonininnio.'ifion  which  in  any  (^f  it.s  forms  may  ho  incoiripatihh-  with  the 
teruiH  of  tho  proHont  '-onvontion.  tlio  llopuhllc  <if  L'anama  ayroos  to  cancel  or 
modify  such  rroafy  in  dtie  form,  tor  svhich  inu'fuise  it  shall  jxivo  to  tho  said 
third  f)owor  tho  ri'.piisito  iiotilication  within  the  torni  of  I'onr  months  from 
tho  dulo  of  tho  iirosont  convontion.  antl  in  ctiso  tho  oxistins  ttoaty  roniains 
no  cluiiKe  proniittinK  its  iiiodinoatlons  or  annnlmwit.  the  [{epnhllc  of  I'anama 
agroo«  to  procuro  its  tnodIlk-ati(;n  or  annulment  in  sii<h  form  that  there  sJiall 
not  exiHt  any  <'ontll(;t  with  the  silpulations  of  the  [u-osont  convontion. 

AlfflOLE  XXI. 

The  rights  and  privileges  granted  hy  the  Hepubllc  of  Panama  (o  the  United 
StateH  in  the  preceding  Articles  are  imderetood  to  be  free  of  all  anterior  debts, 
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Hens,  trusts,  or  liabilities,  or  concessions  or  privileges  to  other  Governments, 
corporations,  syndicates  or  individuals,  and  consequently,  if  there  should 
arise  any  claims  on  account  of  the  present  concessions  and  privileges  or  other- 
wise, the  claimants  shall  resort  to  the  Government  of  the  Republic  of  Panama 
and  not  to  the  United  States  for  any  indemnity  or  compromise  which  may  be 
required. 

Article  XXII, 

The  Republic  of  Panama  renounces  and  grants  to  the  United  States  the  par- 
ticipation to  which  it  might  be  entitled  in  the  future  earnings  of  the  Canal 
under  Article  XV  of  the  concessionary  contract  with  Lucien  N.  B.  Wyse  now 
owned  l)y  tlie  New  Panama  Canal  ("onipaiiy  and  any  atui  all  other  rights  or 
claims  of  a  i>ccuniary  nuture  arising  under  or  relating  to  said  concession,  or 
arisMig  under  or  relating  to  the  concessions  to  the  Panama  Railroad  Company 
or  any  extension  or  modification  thereof;  and  it  likewise  renounces,  confirms, 
and  grants  to  the  United  States,  now  and  hereafter,  all  the  rights  and  property 
reserved  in  tlie  .said  concessions  wliich  otherwise  would  l)elong  to  Panama 
at  or  before  ihe  expiration  o+'  tlie  terms  of  ninety-nine  years  of  the  conces- 
sions granted  to  or  held  by  the  al)ove  mentioned  party  and  companies,  and 
ail  right,  title  and  interest  which  it  now  has  or  may  hereafter  have,  in  and  to 
the  lands,  canal,  works,  property  and  rights  held  by  the  said  companies  under 
said^concessious  or  ntlicrwise.  and  acquired  or  to  l)e  ac(iuired  by  the  United 
States  from  or  througli  the  \e\v  Panama  Canal  Company,  including  any  prop- 
erty and  rights  whicli  might  or  may  in  the  future  either  by  lapse  of  time,  for- 
feiture or  otliei-wise.  revert  to  the  Rei)ublic  of  Panama  under  any  contracts  or 
concessions,  with  sair!  "'.'yse.  the  Universal  Panama  Canal  ("oinpaiiy.  the 
Panani.i  Railroad  Coniix  ,  ;  and  tlie  Xew  Panama  Can^l  Conii)any. 

ii<1  property  shall  be  and  a-e  free  and  released  from 
try  interest  in  or  claims  of  Panama  and  the  title  of 
!.  noon  consummation  of  tlie  contemplated  purchase 
by  tlie  United  States  from  I'e  Xew  Panama  Canal  Company,  shall  he  al)solute, 
so  far  ;is  coiiccnis  the  Itepi.olic  of  Panama,  excepting  always  the  rights  of  the 
Repulilic  s|)(M'iti(;tIly  se<-',ued  under  tliis  trejity. 


'i'lie  aforesaid  righ< 

any  present  or  rever-^iu, 

the  United   States   tlu'n 


AlMICLK   XXlll. 

If  it  sliouhi  i.ecoiiic  nccessiiry  at  :iiiy  time  t(t  employ  armed  forces  for  the 
safety  or  prolrction  of  the  C;inal,  (»r  of  the  ships  that  make  use  of  tlie  sr.iiie,  or 
tlie  railways  and  auxiliary  .vorks.  the  United  States  shall  have  tlie  right,  at 
ail  times  and  in  its  discretii  a.  to  u>;e  its  police  and  lis  land  and  naval  forces  or 
to  establish  fortifications  lor  tliese  imrposcs. 

Aktum:  XXIV. 

Xo  <'hange  dtiier  in  the  Covernment  or  in  the  laws  and  treaties  of  tlie  Re- 
j)ul)lic  of  I\inani:i  shall,  with. ait  the  consent  of  the  United  States,  affect  any 
right  of  the  United  States  uiaicr  the  present  convention.  f)r  under  any  treaty 
sti[)\dation  l)et\,ceii  tlie  two  counti'ies  tliat  now  exist  or  ni:.y  hereafter  exist 
touching  the  subject  matter  of  this  convenion. 

'f  tlie  Rei)uI)licof  Panama  sliall  hereafter  enter  as  a  constituent  into  any  other 
(iovernment  oi-  into  any  union  or  confederation  of  states,  so  as  to  merge  her 
sovereignty  or  indeix'iidence  in  such  Oovermiieiit,  union  or  confederation,  the 
rights  of  the  Cnited  Stages  uruler  this  «''ivention  shall  not  be  in  any  respect 
lessened  or  imi)aired. 

Article  XXV. 

For  the  better  j)erf(aii  aiK-e  of  the  engagements  of  this  convention  and  to  the 
end  of  the  ettic-iiMit  protection  of  the  Canal  and  the  preservation  of  its  neutrality, 
the  (i<tv(>rnment  of  the  Republic  of  Panama  will  sell  or  lease  to  the  United 
States  lands  ade(|uate  a:id  necessary  for  naval  or  coaling  stations  on  the  I'aciflc 
Coast  and  on  the  Western  Cilribltean  Coast  of  the  Re[)ut)lic  at  certain  points  to 
be  agreed  upon  with  the  I'resident  of  the  United  States. 

Article  XXVI. 

This  convention  when  signed  by  the  Plenipotentiaries  of  the  Contracting 
Parties  shall  he  ratified  by  the  respective  Governments  and  the  ratifications 
shall  be  exchanged  at  Washington  at  the  earliest  date  possible. 
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In  faith  whereof  tlie  respective  Plenipotentiaries  have  signed  the  present  con- 
vention in  ilviplicate  and  have  hereunto  nlfixed  tiieir  respective  seals. 

Done  at  the  City  of  Washington  the  18th  day  of  November  in  the  year  of  our 
Ijord  nineteen  hundred  and  three. 

John  Hay  [seal! 

P.     BUNAU    VARILLA       [seal] 

And  whereas  the  said  Convention  has  been  duly  ratified  on  both  part",  and 
the  ratifications  of  the  two  governments  were  exchanged  in  the  City  of  Wash- 
ington, on  the  twenty-sixth  day  of  February,  one  thousand  nine  hundred  and 
four ; 

Now,  therefore,  be  it  known  that  I,  Theodore  Roosevelt,  President  of  the 
United  States  of  America.  ha\e  caused  the  said  Convention  to  be  made  public, 
to  the  end  tliat  the  same  and  every  article  and  clause  thereof,  may  be  observed 
and  fulfilled  with  good  faith  l)y  the  United  States  and  the  citizens  thereof. 

In  testimony  when^f,  I  have  hereunto  set  my  hand  and  caused  the  seal  of 
the  United  States  of  America  to  be  afiixed. 

Done  at  the  City  of  Washington,  this  twenty-sixth  day  of  February,  in  the 
year  of  our  Lord  <tne  thousand  nine  hundred  and  four,  and  of  the  Independence 
of  the  United  States  the  one  hundred  and  twenty -eighth. 

r SEAL  I  TlIEOnOHE    ROOSEVELT. 

P>y  tlie  President : 

John  Ma  v. 

Secretary  of  State. 


ExiiiiuT  M  2. 

Co/f//  "/  treatji  lietira  ii   tlie   fruited  Stalex  and  (ireat  Britain   to  facilitate  the 

einistriiction  of  a  sliip  canal. 

(iHi:A  1     liKITAIN  —  IN'  ':I!0(I:AN[C    Canai.. 


TUKATV    ItKIWKKN 


TIfK    I  MTKl)    SIATKS    AND   OKKAT    ItKllAIN     lO    FAcri.!  I'Ai'K     llIK    CON- 
STKICI'ION    OK    A    SHI1>    CANAI,. 


Si</}ied  at  \Vasliin(/ton.  Xorcnilier  is.  V.IHI. 

l'ati/iC(itio)i  advised  /*//  the  Senate.  I)ci(inl>er  J6,  1901. 

Ratified  hi/  the  President.  Deceinlier  20,  1!>ni. 

Ratified  liji  (Jrc.'t  Britain,  .lanuanj  .in.  I'.ni.l. 

Ratifications  <\rclian>/ed  at  ll*/.s7///////o//.  I'etiriiari/  21.  Jf)02. 

J'rocloinied.  Feliruarn  22.  1902. 

PY     riU;    PKKSIDE^r    of    the    rMTKO    StAIKS    OK    A.MEUICA. 

A  PROCLAMATION. 

Whereas,  a  Convv>ntioii  l)etween  the  United  States  of  America  and  the  United 
Kingdom  of  Great  Britain  and  Ireland,  to  facilitate  the  constructi(»n  of  a  ship 
canal  to  connect  the  Atlantic  and  Picific  Oceans.  l)y  whatever  route  may  ttc  con- 
sidered expedient,  and  to  that  end  to  remove  any  oltjection  which  may  arise  out 
of  the  Convention  of  the  10th  April.  1850.  commonly  called  the  Clayton-P>ulwer 
tre.'ity,  to  the  construct^lon  of  such  canal  under  tiie  auspices  of  the  Government 
of  the  United  States,  without  impairing  the  "general  principle"  of  neuti'aliza- 
tion  established  in  Article  ^'1II  of  that  Convention,  was  concluded  and  signed 
by  their  respective  plenii'otentiaries  at  the  city  of  Washington  on  the  18th  day 
of  November,  1901,  tlie  original  of  which  Convention  is  word  for  word  as  follows: 

The  United  States  of  America  and  His  Majesty  Edward  the  Seventh,  of  the 
United  Kingdom  of  Great  Britain  and  Ireland,  and  of  the  British  Dominions 
beyond  the  Seas,  King,  and  Emperor  of  India,  being  desirous  to  facilitate  the 
construction  of  a  ship  canal  to  connect  the  Atlantic  and  Pacific  Oceans,  by  what- 
ever route  may  be  considered  expedient,  and  to  that  end  to  remove  any  objec- 
tion which  may  arise  out  of  the  Convention  of  the  19th  April,  1850,  commonly 
called  the  Clayton-Bulwer  Treaty,  to  the  construction  of  such  canal  under  the 
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erni  prinr  pie"  of  neutrr.llznHon  entuhlMhcd  In  Article  VHI  of  tlmt  Convention 
have  for  tlmt  pur|K,He  .ipiK>lnt»Hl  m  their  I'lenlpotenllHrleH:  Convention. 

Tinll;:,  HtSf  of  A'LIS.,?"'^"'  «^"*^'^-  -^''^^  "«^'  ««^-^«*-y  "'  ^f't*^  "^  the 
And   HlH  ?.:nJeH(.y   Kdward   the  Seventh,  of  the  United   Kingdom   of  (Jreet 
Britain  n.id  rM,„„i    „,„,  .,f  t\w  Hrltlsli  Don.lnlonM  iK.yond  the  h".s   kL   and 
K  np..ror  of  i„,||n.  the  IllKht  llononrahl,.  lA,rd  Pann.efote.  (}.  C.B.   G  ('    M  O 
8tat««'  AmlwiKHador   KxtracTdlnary   and   I'lenliK.tentlHry  to  tiieUnlteii 

Who.  hHvlnir  prinimnnlmtiHl  to  earh  other  their  full  \unswH  whirl,  were  f<,nnd 
to  he  in  dne  and  f.roper  forn.,  have  agreed  uiH>n  tla-  followioK  ArH<Ie«; 


AUTKI.K    I. 


he  afon-iii»>iiti(.itt«<I  ('(,nv«.iiti(iii  of  t|,<.  uMh  April,   l,sr,<». 


AurtriK  II. 


AuiK  IK  n  I. 

The  [Tnit.Ml  SfUos  adopts.  ,is  llic  l.j.sis  <.f  (|„.  n.MilraIi/.i.ti..i!  of  sikIi  Hhlr.  mn-jl 
the  following  IMI.'s.  snhsfMnti.-illy  ns  on.l.odird  in  tho  ronv-ntio,,  of  Co  Htnnfi- 
Mo,.  o    siKno.1  th..  L'Sth  U.-tolKM-.   l,S.s.s.  for  tlio  fro,-  i:,,viunt i.m  of  tlw  Su.-z  (V,„al 
that    Is   to  s;!y  : 

1.  Ttie  .•.•..ml  shall  Im-  froo  and  .»p<.i,  to  tiio  wssi-ls  of  fonmion'.-  and  of  war 
of  a  !  nations  ohsorvin-  tlu'so  Kulcs,  on  (Vrn.s  of  ontin-  •Mpiaiifv,  so  that  tla-re 
snail  !>,.  no  discrimination  aKainst  any  such  nation.  ..r  its  citi/.-ns  or  sniiJf.tH' 
in  ivspe<-t  of  the  .-onditions  or  charKos  of  traffic,  or  otherwise.  .Such  .•r.ndltions 
and  charKcs  of  trallic  shall  ho  just  and  CMUitahlc. 

•-'.The  c.'inal  sliall  never  Ik-  hlockadtnl.  nor  sliiiil  anv  ri«ht  of  war  he  exf-r- 
cis»«d    nor  any   act    of   hostility    he   connnittcd    within  "it.     The    Cnifed    state'* 
however,  sliall  he  at  liherty  to  maintain  snd,  military  police  al.tni,'  the  canal  as 
may  he  necessary  to  protect  it  ayainst  lawlessness  and  disorder. 

:{.  Ve.^sels  (,f  war  of  a  helllKereiit  shall  ni.t  r<-victnal  nor  take  any  stores  in  the 
canal  e.xcept  so  f:.r  as  may  he  strictly  necessary:  and  the  transit  of  such  ves-.ls 
throuKh  the  can;il  sh,.ll  he  effected  with  the  least  possil.le  delav  in  accordance 
with  the  He^fidations  in  force,  and  with  oidy  .such  int.-rmissioii  as  m;iv  re<:ult 
from  the  neces-dties  of  the  .service. 

I'rl/eH  shall  he  in  all  respects  suhject  to  the  .same  Rules  as  vessels  of  war  of 
the  l)el liferents. 

4.  No  hellifjerent  shall  emhark  or  disemhark  troops,  nnuiitions  of  war  or  war- 
like materials  in  the  canal,  e.xcept  in  case  of  accidental  hindran.e  of  the  transit 
and  In  such  vnno  the  transit  shall  he  resumed  with  all  jjossihle  disvi.itch 

r..  The  provisions  of  this  Article  shall  apply  t(.  waters  adjacent  to  the  canal 
within  .\  marine  ndles  of  either  end.  Vessels  of  war  of  a  helllRerent  shall  not 
remain  in  stich  waters  lon««>r  than  twenty-four  hours  at  nnv  one  tinw  except  in 
case  of  distress,  and  in  sucn  case,  shall  depart  as  .soon  as  possihle;  hut  a  ves.sel 
of  war  of  one  helllRerent  shall  not  depart  within  twentv-four  hours  from  the 
dejMirture  of  a  vessel  of  war  of  the  other  helUgerent. 

«.  The  plant.  eHtahllHhments.  hulldinjjs.  and  all  works  neees.sarv  to  the  con- 
Mtructlon,  maintenance,  and  operation  of  the  canal  shall  l)e  dwmeil  to  be  part 
themif.  for  the  purixmes  of  thlH  Tr  nty,  and  in  thne  of  war,  as  in  time  of  peace 
Bhall  enjoy  complete  Immunity  fnan  attack  or  Injury  hv  l^dllgerents,  and  from 
acta  calculated  to  Impair  their  usefidnesH  as  part  of  tlie  canal. 
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AJmrfl*  JV. 

It  M  ngrcf'i]  th>it  iif>  ffijiriK«>  f»f  t»Trlfr>ri>il  *iov«T«'ijfr«t.v  or  of  th<'  ii!t»Tn«fionrtl 
rf'Jfltioum  r»f  fh*'  <f»niifry  or  coiintrif^  truvfrs^fl  hy  fli*'  l<*«forf  in^ntioti^-fl  chuhI 
shnll  /ifffft  th<'  KciUTftI  prifn  l[»|p  ,>f  nwifralizrtfif»i)  or  fh<-  oMiUfitiofi  of  th*-  HiKb 
roritrjKtiriir  I'nrtW-s  iiruW-r  tJu-  pr<>wnt  Tr«'«t.v. 

Arth  LE  V. 

Thf>  prf's^'fit  Tffaty  >*rmU  U-  n\t\f\ci\  by  fh*>  I'rfwuU'nt  of  tfif  rrnifwl  Sfatfs.  by 
-■ifKl  with  thf  fulviff  )irwl  ^(>1l»t^^tt  of  fhf  S*>nar*'  fh<T»-of.  arni  f>^'  UN  Brirannlc 
M fljfsfy  ;  find  tfw  niHfWnf ioriH  shall  U-  <=-.^.-hfinirf*l  at  WHshlnsfton  or  ar  U>n(\(in 
at  th<'  ffirli#"«r  fK)>»Mihif'  tirri*'  witriin  six  months  from  fh*'  <litff  hfrfr»f. 

In  faith  whfr»'f»f  th.-'  rfsfi*»<tivf  I'l^-nifK.t^Titiftri^'H  hi\v(>  sian^l  thl«  Tr»-atv  ami 
thfr^nritf.  affixfd  ttifir  sfiils. 

Jhtut'  in  fhi|.Ii^-at»'  at   Washington,  thf   ]Mth  May 
Our  f,<)ril  orir  tJKtnsanfl  nint'  hiiiulrffl  and  onf. 


of  \.»v«'UiUt.   in   fh»'  yf-nr  of 


li'i.  (    \i  KFOTK. 


f  HKAf,.  ) 

fsjCAf..  I 


And  Wh*T»>as  th*-  snid  CouvcutUm  has  t.*'*.ri  duly  iMtifiod  on  hoth  purr.-s,  ami 
the  ratifUatjoTi  (>f  t\ic  two  (rovfrrniif-nrs  vvfrf  f'Xi  hanirrd  in  rlu-  i-jt-v  of  Wash- 
inictf>n  on  tho  tw^'iity  tirst  flay  of  F>l.niary.  one  thousand  lunf  luindroil  and  two: 

Now.  ttwTfi'or*',  he  it  known  that  f,  Thofidure  R4K.sfn-i>lf,  frfsifl^-nr  uf  rh»» 
Cnitrd  Staffs  of  Anifrifa.  havf  'aus.Ml  thf  said  fonvf-ntion  to  hf  mad*"  r"i''li«-. 
to  th*'  pml  that  tftf  samf  and  evfry  ar-ii«-lf>  and  .lansH  itifn-of  may  bv  .,t,s..r\>-(i 
and  fnlfilh'd  with  ifct^Ml  faith  hy  th*-'  fnit^'d  States  and  th.'  .-ifi-/.-ns  th.'r.H.f, 

In  wirn»ss  wh^-rc-cf  I  liavp  h^'.'i'unf!>  sft  my  hand  and  .aiisfd  the  sts-U  ,,f  fh*» 
fnifrd  Sratf's  to  ix-  affixwl. 

I>on<:'  at  th»'  riiy  of 
yf'ixr  of  <nir  f>ord  on*'  thousand  nin^  hundred  and  two, 
of  tht'  f'nitfil  Starts  thi-  oiif  hun<lrwi  iiwi]  twenty  sixth, 

TfiKoiMjUK   h'oosfv!  r  r 
By  tho  F'residfnt  : 

John   Ifw 

Strntarif  of  Stuli  . 


at  th»'  riiy  of  Washinston.  tliis  twfiity  second  day  of  l-i'lmiary.   i--.  thi* 


ind  of  rln>  1  ndi'!it<nd»Mii>f» 


EXHIBIT   N 

M  iS(  KI  I.A  NKOI    S     K,XMllMr>4. 

Rx.'TriUT  V  1. 

r>l"l' AIllMKNT    or    t'OMMKIUK     \  N;n     l,.\i!i.ii 

(  tFIIiK    UK     I'liK     StM  Hi    1    xili  . 

WnnhittfiUtn   Muroh   J'.l.   I'Mi,, 
Sia:   [ieferrinir   to   tht*   convenfion    i-i'ciMitiy   '■ont-iudcd    beiweiMi    tills   rounti-y 
and   tht*  [:.'iMil)li.-  of  I'anania.    f   h»>ii  ro   invite  \-<n\v  atteniiou   U)   rhe   foilo'vini; 
statements,  witli  a  view  t-o  their  investiu:nfion  and  Mie  enrrecti(»n  of    inv  .iliusen 
whieh  may  h«'  .('ound  ro  exist. 

If  is  said  that  the  Panama  Uailrond  <'om|)any  lias  made  periodie;!!  arranat'- 
nierifs  with  cerrain  steamshi|.  .-ompanies  on  iioili  -<ides  ot'  the  Istlimus.  and  hy 
its  refusal  to  faeilirate  trallie  in  rlx*  rreiuiit  Itnamhi  hy  rival  lines  inis  ju-ai"'- 
tiejiily  created  mono[)nlies  for  the  Tavore*!!  lines:  that  s<»  many  have  he^-n  the 
obHtaiies  presented  to  eoiiunen  iai  traffic  .leross  the  rstlmui.s  that,  in  sfiite  of  fli« 
nnufiaratively  short  ilistanee  se|)arariim  .N<'w  Yorl;  from  (alhio  (:',.2iN  uiilfsi, 
the  hulk  of  rouuiieree  has  hwu  carriwl  ou  via  'he  Strait.s  of  Mairellaii  iS.iwH 
miles  I.  and  that  the  main  ohstaeh^n  have  Imhmi  iii;:h  rates  on  the  iHthmiaii  rail- 
road and  thH  monopolies  that  the  eouipiiuy  owniiiu  the  road  huH  estahilslu'd  or 
eueourajred. 

It  is  further  alleged  that  rhe  freitfht  rate  on  eommudltie.s  piiHHinjj  aer«»MH  the 
IstJlHJUH  is  divided  into  three  e(|unl  |,>artH.  oue-thini  iroiim  t«»  the  two  (•oiuliiiHHl 
P'ui'iHe  »r";3iiiHhi[)  e.)mpanieM,  .me-third  to  the  ranauia  Uailroad  Stoam.ship  < 'oiii- 
pajuy,  ami  die  reumiuder  to  tile  Pauaiuu  Uailroad  Couiianiy,  so  that  the  railroad 
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trnnsTKn-tatloii  rnte  for  n  service  of  nlK)ut  40  miles  equalH  the  rate  i.aUl  to  tlie 
Paoific  steamship  «otnj>anIeH  for  a  service  of  l.:{.'{7  miles 

«.iil"/r^''.TV""''*'""*'''"  ""^  •*'''  ''''"^  ^••>»»P,l"l"ed  of.  the  statement  is  made  that. 
l!l  ,  ^ji^^'^ft^''^^'^  '•'»•«  very  nearly  tlie  same,  a  trip  from  New  York  to  Europe 
ror  a  first-ciass  passeriKer  costs  an  average  of  $(50  and  consumes  seven  days 
whereas  a  trip  from  New  York  to  Callao  costs  about  .$200  and  requires,  when 
g(M)d  connections  ar<'  made  at  the  Isthmus.  alK)ut  sixt«M}n  days.  Attention  has 
also  been  drawn  to  the  alleged  excessive  charRes  made  by  the  Panama  Railroad 
rompany  for  the  transportation  of  luwifje  in  excess  of  the  limit  of  1.50  pounds 
allowed  each  passenger. 

If  the  above-mentioned  alleRations  are  found  to  be  in  at rdanco  with  the 

facts,  and  if.  when  tlds  Covernment  comes  into  possession  of  the  railroad  line 
In  (luestion.   these  ol)stacles   to  commerce  may   i>e   removed   and   uniform   and 
reas()nal)le  rates  estnblished.  some  of  the  benefits  to  be  drrivtHi  from  the  treatv 
will  be  secured  even  iM'tore  the  completion  of  the  canal. 
Very  resj)ecl  fully,  yours, 

r„    .,     ,.  (SifTiied)  Gko.  R.  C'ORTKl.vot'.  hm-rtary. 

To  the  PUKHIDK.NT. 


Ex  M  in  IT  N  2. 

P.\XAM A  liAri.KOAi)  Company. 

Panama  Haii.h<)ai>. 
Panama  KAii-iioAf)  Si-kamsiiic  Link. 

A'cfr  Yark.    Xunuxt  7.  VJD'i. 
Mr.  R  I.  MntiMiY. 

Sccrcliiri/  /sflnnifui  Caniil  CiDiniiissinv, 

h'rrtiini/  Star  niiildin;/,  \V(is/iin(;t(ni,  D.  ('. 
Dear  Sik:  I  acknowledge  receipt  of  your  telegram  of  this  date,  tims. 
"Please  wire  immediately  djite  of  cxi>ir:ition  contract  between   P.inania   Rail- 
road Company  and  Pacific  M^ii  .^tciniship  Conijiiinv." 
and  coidirm  my  reply  of  tlie  same  dat(>.  thus: 

"The  contract  continues  until  .Tunc  11.  1<)0T.  but  <-ontains  a  prf.vision  in  sup- 
plemental agreement  nf  same  date  tli.at  it  may  l)e  terminated  niK»n  six  iiiontlis' 
notic..  In  writing,  by  either  party  in  the  event  that  the  T'nited  St.ates  (^.overn- 
nient  l)econies  tlie  owner  of  ii  majority  of  tlie  sh;ires  of  tlie  railroad  Coriv  of 
<'ontr;ict  follows  liy  iiiiiil." 

I  inclose  berewi;li  copies  of  the  contracts  referred  to. 
Yours,  truly. 

(Sign.'d)  K.  A.  Dkaki:. 

S'ccnr  .'    V irr-l'ycsiilnil. 


EXIIIIIIT   \   ?,. 
!ToI"crnm.l 


Pouri.AM),  ()kk(;..  Aiifnist  !).   1'.)0'i. 
To  ChainiKiii  lUnxnna  (UdkiI  Com  mission,  Wnshinf/fon.  /).  C; 

Chamber  of  commen-e  is  against  renewjil  of  contract  P.-inaiiia  C(Miipany  and 
Pacific  Mail  Stc.-imsliip  Comjiany  as  lieing  detrimental  to  interests  of  ii»^)j)le  west 
of  Ro<-kies.     Resolutions  follow.  , 

W.  .1.  RiRNS. 
I'rcsiiU'ut  ('iKDiihrr  nf  C'liiiiiirrcr. 


Exiinnr  N  4. 

[Telcffram.] 

TSTIl.MIAN   CaNAI,  CONfMISHIOX,   Auoiisf    ID^    WO'i. 
To  W.  J.   RlRNS. 

Prpsuletit  Chamber  of  Couimercc,  Porthwd.  Orrff.:  '     - 

As   Panama   Railroad    is    not   yet   under   governmental    control,   contract    in 
questiou  can  not  now  be  terndnated.     Isthmian  Canal  Commission  will  regulate 


KEPORT    OF   JOSEPH    L.  BRISTOW. 


365 


|)<)ii.-y  ot  railn.ail  when  tliey  an-  constituted  niajorilv  of  bojinl  of  .lirectorH  by 
election  (irst  Monday  in  April  next,  aller  wliirli  due  notic<'  will  1.,.  u'lven  all 
parties  in  interest  witli  view  <.f  terndnation. 

— -,  Hccrrlttiji. 


ExuiHiT  N  r>. 

IJmtki)  Statks  Sknate, 

COMMITTKK    ON    CANADIAN    KfLATTON.'^'. 

„„     ,.  A.storiii,  0/cf/.,  AiKjiiHt  S,  inn',. 

The  PUKSIOKNT. 

The  White  House,  Washiinitnii,  D.  0, 
My  Dkak  Afif.  I'HKSiDKNT  :  Pardon  nie  for  intrndin^  on  vour  time  when  you 
should  he  jiennitted  to  enjoy  a  va<'ation.  Tliere  is  a  matter  in  wliich  all  of  "the 
people  on  t!ie  Pacific  cojist  are  <!eeply  interested,  and  ahout  which  niauy  of 
them  are  very  nnidi  concerned;  that  is,  whether  or  not  tlie  contract  which 
the  Pacific  Mail  Steainshi|)  ('omi>any  had  with  tlie  I'anama  Railroad  Company 
at  the  time  tlie  I'nited  Stat's  ac((nired  contrfd  of  said  railroad  company  is  to  l)e 
renewed.  It  lias  donlitless  heen  called  to  your  attention  that  a  contract  existed 
between  .said  st(>amsliip  conijiany  and  the  railroad  companv  at  tiie  time  the 
(ieneral  <;overnnient  acquired  the  railroad,  which  practically  ^ave  to  the 
Pacific  Mail  Steamship  Company  the  exclusive  handlin;,'  of  all  freight  and  trafhc 
that  crossed  tlie  Isthmus.  It  is  rumored  that  the  Paiiaiiia  Canal  Commission 
contemi)lates  ent-'rin^'  iiilo  a  similar  contract  with  the  Pacific  Mail  Steamship 
Company.  <Jf  course.  th(>  sliippers,  and  indeed  the  consumers,  so  tar  as  I  umhT- 
Rtand  the  matter,  are  opposed  to  any  preference  whatever  beinj?  ^iveii  to  any 
line  or  comiiany.  for  sliouid  tlu'  contract  not  »)e  renewed,  a  fleet  of  independent 
vessels  woidd  umiueslioiialily  ap])ear  l)etw(>en  New  Yori<  and  Colon  and  between 
I'anama  and  ports  on  tlie  Pacilic.  It  is  very  important  tliat  such  conditi'Uis 
sliould  tie  iH'ou^'lit  aliout.  foi-  wlien  tliere  was  comiietition  via  tlie  Istlimus 
irei^'lits  wlii<'h  are  now  $1  pei-  liuiKlredwei^ht  were  then  ;{."•  cents  i»er  hundred- 


secure   (Competition    a)a;ain, 


weight,   and   tliere   is   no   reason   why,    if  we   shall 

freights  will  not  be  correspond iiifrly  reduced.  We  on  tlie  Pacific  (-oast  are 
therefore  very  deeply  interested  in  iireventiiiK  any  preference  wlintover  t)eing 
given  to  any  steamship  line  on  either  side  of  the  Isthmus.  7  do  not  know,  of 
course,  and  do  not  pretend  to  say  that  the  Commission  cor. templates  entering 
into  any  such  contract.  Imt  .•issume  that  nothing  of  tlie  Icind  will  be  done  without 
consulting  y<;u.  and  therefore  have  presumed  to  address  y((U  on  the  sub.1ect. 
Very  respectfully, 

(Signetl)  C.  W.  Fim.to.n. 


EXIIIHIT   N   C. 

White  House,  Wdshinijlon.  Aiifiiist  >S,  IDOf,. 
Gentlemen:  The  I'resident  directs  me  to  ask  you  lo  be  good  enough  to  send 
him  a   report  on   the  matter   referred   to   in   the   indosetl  letter  from    Senator 
Fulton,  dated  the  Md  instant. 

\ery  truly,  yours,  (Signed)  W.m.  Loeh.  Jr., 

Hccretaru  to  the  Prrxhient. 
Isthmian  Canai,  Co.m .mission. 

Washington,  D.  C. 


Exhibit  N  7. 

August  10.  10(11. 
Mu.  Pkesident:  I  have  the  honor  to  acknowledge  the  receipt  of  your  note  of 
the  8th  instant,  addressed  to  the  cliairman  of  the  Commission,  asking  for  a 
refK>rt  in  tlie  matter  of  contracts  between  the  Panama  Railroad  Company  and 
the  Pacific  Mail  Steanii'hip  Company,  and  Inclosing  a  letter  from  Senator  Fulton, 
of  Oregon,  of  date  of  August  3.  1904. 

In  the  absence  of  the  chairman.  I  beg  to  state  that  on  the  11th  day  of  June, 
1902,  a  contract  was  entered  Into  between  the  two  corporations  mentioned,  the 
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Intont  nnil  iMirposo  l«rlii«,  as  w>t  forth  in  ArtU-le  III  cf  tli.it  instrumciit  tn 
ohtiilM  for  the  "  I'aimiiia  route  all  of  tho  fn>l>?!it  business  possilil,^  tlmt  ,j,ii  I... 
s<M-nrwl  at  rcasonahh'  and  ronmncratlve  rates."  I  lux  to  transmit  herewith 
eopy  of  tliat  «'ontract  and  also  copy  of  supplemental  aKreenient  of  the  same  (hite. 
Artieic  XXI  (»f  the  contract  pn»vl(leH  that : 

'■  Subject  to  the  provisions  of  a  (•oiiieniiM)raneo\iH  ayrwuient  l)et\veen  the 
parties  hen'to  of  even  date  herewith,  this  contract  *  •  •  sliail  remain  in 
force  for  three  years  rr..ni  the  eleventh  day  of  June.  ItKiu.  and  for  the  further 
peri(»d  of  two  years,  if  either  party  sliall  so  elect,  and  if  such  party  sliall  have 
Kiven  notice  of  siidi  eiecti(»n  to  the  other  party  at  least  ninetv  ('.((Mdavs  t»efore 
the  «'Xpiration  of  the  first  term  of  three  years." 

To  he  ahi<'  to  iinswer  intelliu'ently  the'  many  ln.|niries  fr.jni  tlie  P.-icific  coast 
In  regard  to  this  juatter.  I  teleKra|.lied  .Mr.  K.  A.  Dndie.  vi.-e-pre.si,lei.t  I'anama 
Kailroad  <*om|)iiny,  for  information.  !>nd  under  date  of  the  r.ih  instant  he  wireil 
the  following : 

"The  c<aitract  <-onti  uies  until  June  11.  1!K>T.  hut  c<aitains  a  provision  in 
sui)p!»Mnentai  aKreena-.it  of  sanu'  date  that  it  may  he  terminated  upon  six 
nioidhs'  notice  in  writing;  h.y  either  lairty  in  the  event  that  tlie  rnlted  Slates 
Government  hecouie.s  the  owner  of  the  m;..|ority  of  the  shares  of  the  liiilroad  " 

I'nder  date  of  the  Slh  Mr,  Drake  advised  me  l.y  Icier  "of  .in  understaiaiin" 
had  witli  Adnural  \Vjilk«'r.  i»ri  a-  to  his  ilep.-irtur*'.  .mi  the  has!  meeting  of  eur 
board  of  directors  to  which  he  had  Just  !)een  elected,  that  no  stei.s  shonld  he 
taken  to  in  any  wav  iiapair  il.e  value  to  this  com|>anv  of  its  contract  with  the 
racific  .Mail  Sle:imshi|.  Compiiny.  until  a  tliorom.'h  exiiminiition  liad  been  made 
Into  the  motives  lor  iis  conclusion." 

In  the  siime  l,.ti(.r  Air.  Dr.ike  advised  me  that  "Ihe  coastwise  |»nsiness  cjir- 
ried  on  nnder  tlait  contra,  t.  constitutes  ai.proximati-ly  \sh  per  cent  of  tlie'iotal 
busiiu'ss  of  the  comi.any.  cov.-rin^  earnin^js  wliicli  d.termfne  wlietliei-  ;iiiv  v.-ir's 
business  is  prolitable  or  not."  '    " 

Mr.  ])rake"s  letter  ctaicludes  as  follows: 

"  WitlKuit  advice  .-is  to  the  motive  of  your  inquiry,  I  volunteer  this  infonna- 
tion  to.  II  possible.  pr..veiit  ;iiiy  hurried  action  in  the  direction  ,,f  ,.aiiplvin« 
with  re(|uests  ol  parties  not  interested  in  tlie  '  Istlimus  riaite-  tlmt  .air  contract 
with  Ihe  I'acilic  Mail  Steamshiit  Comitany  be  abrogated  forlliwitli. " 

Keferring  to  the  sni.i.b'nu'iital  agreem.Mit.  I  respectfullv  invite  v.mr  notice 
to  the  hawth  article,  wlaa-ein  it  is  provided  ih.it 

"  If  at  any  time  during  the  continmin.e  of  said  trallic  agre«-ment  :i  majorl'v 
of  the  shan>s  of  the  I'.ailroa.l  c.anpany  .a-  its  riiilroji.l  oropertv  shall  be  pur- 
chased or  ;M-quired  by  tla-  i  iiit.-.l  St:ilesof  Ameri.-a.  .a-  bv  anv  p.-rs.ai  or  iiers.ais 
re|)reseiiting  It,  (a-  acMng  in  its  behalf,  then  either  partv  lieivt.)  m.iv  givi«  n.aice 
in  writing  to  the  oUier  of  its  'ntenti.ai  to  terminate  said  tralli."'  .igreement 
and  at  the  e.x,  iration  of  six  months  from  tli(>  giving  ,.f  such  notice  the  said  Iratli.' 
ngreenieiit  and  the  previous  arti.-les  of  this  agreeiiu-nt  shall  terminate  .•.aae  to 
an  end,  and  be  uttca-ly  null  and  void  tlaaicefortb,  ;invtliing  In  .sai.l  trallic  ;igr»'e- 
mont  or  herein  c-ailalned  to  the  contrary  notwithstanding." 

I    iK.te  Seiiat.a-   l-'nlton's   remarks   regarding   the   in.'re.-ise   in    fr<>ight   cliai s 

presuiiiably  because  of  the  .MMitni.t  between  tlu>  two  .•oip.a-ati..ns-  mentioned' 
II lid  1  iH-heve  I  am  not  misstating  the  ideas  ..f  tlie  .•hairinan  an.l  the  members 
«)1  the  (  .anmission  (all  of  whom,  with  one  ex.ei)ti.ai,  are  now  on  the  Istinmis) 
in  .saying  that  when  they  constjtuie  a  majority  of  the  board  of  directors  of 
the  I'aiiam;i  Kailnaid  Company  ii  ..-onopoly  of  fi-eii;bt  .arrving  will  not  be 
tolerated. 

It  Is  la-oper  to  state  that  there  are  now  but  three  members  of  this  <'..nmiission 
In  the  directorate  of  the  Panama  iJailr.aid  (".anpinv.  vi/,  Adminil  NV.ilk.a-  Mr 
Hurr,  and  .Mr.  (irun.sky,  and  they  were  electei'.  <mlv  recentlv  to  till  existing 
vacancies.  Tlier<'  are  thirteen  din-ctors  .»f  the  ■  ri.oration.  and  1  lind  that  the 
iie.vt  meeting  to  elect  directors  will  not  be  held  until  the  lirst  .Monday  in  April, 

I  have  the  iDiior  t(.  stat.'  in  c<aicbisi«»n  that  1  will  transmit,  bv  tla«  next  mail 
to  the  iHthnui.H,  to  the  chairman  <>♦•  the  C.anmi.sslon  copv  of  voui-  note  aial  coi.v 
of  Sonat(M- Fulbai's  left -r.  '         " 

I  am,  Mr.  President,  with  gri'iit  resi>eet, 

The  Pkehidknt,  White  Uousv.  '  '^''<''*'''"''- 
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Prof.    \V,M.,.VM    H.    lUHH.   \r,r    V,„L:  St;P,K.MHKK  li.    li.M. 

I)K.\i{  Sih:   (■(.iiii)lyiiiy:  witii  .Vi.iir  nM|ii,.st   for  m   .sviion^i^  ,,f  .1...   r.v..!ni..   fr.,.,. 

!r  •;r;i;.,;;:j^:;,';r;";:,'^f' i"""  '■ ' - ' '"-  '""■■  --i™  -t,,.!';;;;' 

I'rriuiit,  Cull, 11  In  I'nniDiiii. 
1U<».M  i;i  ijoi'i: 


For 


PunaiiiH 

Cent  nil  AinoiMcH .'...'. 

Mt'Xicu ....'.         

Sun  Fniiici.sccj ..  .\ 

Tmna-o,  Hu.njtveutum,  EhiiieraldiiM,  fJahuii  Htid 

Muiita    

(iimyHqiiil .'  

Other  .'■ii  Hit  hern  Pacific  p'.n-t.^^ 


Tutiil 


T',ti- 


I'.i.dIV) 
1.:<1! 
1 .  ns\ 

5, 2<.tl 

m.s-i 


Hfvi-nui 


tC.Hiii"..:^ 
4.M7  l.i 

r.'.'.il.')  ::.' 
44.T:«).21 
4T,«i«*.v»T 


jHTturi     ""•■'"Kb 


:t  trr 
:)  2s 

.1.  1!» 
M  25 


•m 

25 
24; 

25 
25 
25 


24M,'.»r:  Ki 


1  I  r.' 


FK<  'M   NF.W   VoJiK 


For- 


Piiimrria       

I  "''iitriil  Aiinricii    ... 

Mcxi.-,,         ;      ;;; 

Snii  Francisco  .  /.WW'. 

Tuniiic,.  Bufiiavi-nrum,  F-meralrla.s.'  fiihia    ami 

Mitiiia 
(tiiayaqui!. . . 
•  >tluM- M.iitlifni  J'ucitI  ■  iH.rts 


Total 


T.'.'V) 

12.  12!t 

1.2X7 

:t'».  N2:« 

5I.70I   i> 

.'>.'.<lii.:fr 

m.o'.H.  ."lO 

*.  »7:, 
7,:t\-> 
ti.  '.)6») 

l-*.l44.»i»i 
22.  !«<(.,  .Vi 

21..'>:-ti.:»i 

7)),();«) 

25H.,H71.i: 

♦  27 

4.  HO 
2  W 

4  iKi 

:<  11 
:i  («t 

a  4<l 


27. » 


I'nii/fit,  I'liiniina  to  C<>b>n. 
FOR   EUROPE. 


From 

I'aiiaiua     

( 't'lit  rul  .ViiRTJca   

Mexico    . , . .    "' 

San  Frani'is<-i) 

TiimacoaKil  Huonavcntura 

ttiiayaiiuil 

OtluT  southern  Paciflo  ports*. 


Tt)tal 


FOR   NEW  YORK. 


From 

Panama 

CVntral  America 

Mexivo    

S«u  FraucisH'o " . ' . . 

TuuiHio  and  Buoiiavwntura  . . 

Oiiayaciull 

Othor  t*outhorn  Paciflo  iiorti*. 

Total 

Bananas 


Kcvijuut 


i-atc     '    "-^'^t 
per  ton.     ttii-''UKh 
rate. 


l.iM.'-  ^i.s7.-,  -,1)  ^i.,-^i 

Ki.fK't;  112,  KH  ti.H  ;<,:„)  *u 

1.714  ti.OlKt  t;.v  ;(,-,;  ^,- 

2. 17ti  7.'.iM  r.l)  ;(  f,;  -Tj^ 

:<.'.» i:i  20,:^7  'rfs  .-,  ;'i 

u.iin  4.-<.;.ii:.'.  Is  n)2  •i'-,' 

I'i.l^ix  :fti,4o;(  2ti  li.r.l)  liS 

71. 576  2«H.  Uy*.  17  :t.  Hi)  ~.    ~ 

4.71)2  ilt},7l;j.2i)  iij.r.l  .     . 

5.  ll«  24..H«;{.42  \.m  27" ' 

2N1  2,»<o.9ti  7  9«  ;  -r; 

.'h.NSl  «5.415,.ii>  2.2T  i  2*2  5 

;<.  I<)7  15,9B8.i:j  5.14' 

4.t<»4  20.5Ja.5i<  ,  4.19  ^7"<j 

i:il,H<il  47.r,H(),:J0  :i48  27.9 

«o,7(r7  iaa.;iA).  w:  iTiH 

11,38a  l«.ttW).80;  1.4»    80" 
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8r»8  MKI'Hltl     nK    .K.SKI'll     I,.    ISKISThW. 

Wni/  firii/ht    i  I'ltinitnit    I'dilmilil   nml   ('iiinil  frriulil   >  nhnli'h. 


Toll*  U"'\''in(<'        riili'|MT 

ton 


Tnwnnl 
j'liiiKiiin 

Culcll 


M  \II.S 


Tiiwiird 

I'linaiiiit.  |inurii 
CdIoii,  jiiiiiiiils 


•lur.Asi  i!i': 


'I'liiiM  Kt'Vi'iiue. 


'.cm.  1177      j."p(i.;.iHi.  41 


Tuwtini 

i'ltlllllllll  '  V  llllll' 

Colon  ( \iiliii'  I . 


:.'  .M.i.  t:Ki        *7'  '.t«i<i  1* 
.■..;i74,Mai         l.'i.lir,  C 


Itx 


i!.\<;<;.\t;i; 


Tdwiird 

I'anuiMu.  i>iiini(l 
( 'iilon,  puuiids 


:Mhi,  HM  .*> .•t!k">.t;4 

:>.ir,.:>in\         7.r.ii  4:i 


i'.\ssi;\(;i;i;s. 


T..wiii-<1 

I'liniiinii,  juTHuTi-t 
Colon.  jJorHoriH  - .. 


s'n;.\Msii!i'  i.iNi;. 


Frt'iKlit,  N«w  York  to  Colon  . 
I''r(>i)<lit,  Coloii  to  Ni^w  Yoi-k 
Ti'i'ii.'^iirt' 

Mails  

Extra  l)ll^;^;rtKo 

I'llHHCIIKl'I'S 


.sI.u|.-,.;m 

1.'.»I|").1MI 

I    l.M.ii-.fe-.  .x',1 


I'MUST   (lltol   !•       IiU).\l    KUHOPK. 

Tl'.is  rcvcir.ic  uii.s  produced  hy  rales  of  the  sovor.-il  linos,  practically  the  same 
IIS  ihosc  siiowM  ill  1lu>  inclosed  tnritTs  of  the  f.eyliind  Line  dated  Noveinlier  and 
I>eceiiilier,  1!M(2.  (Exiiiliits  A  and  15,  the  former  for  San  Francisco.)  'I'he  only 
iiiMlerial  clijinvc<'s  in  these  rates  are  an  advance  of  "i  sliillinj.;s  per  ton  to  Tunama, 
Jiiiidc^  hy  tfie  sl(>aiiishi|)  lines  In  Novonil  i>r,  1tK)3  (llaiul>nrj;  Ameriea  Line  tariff. 
March  lo,  l!Ki.|,  llxhlhit  l^  Xo.  2),  hecatise  of  the  vaiious  eliar:j:es  ti.xed  upon  tlie 
sleamsiiii)  lines  hy  the  (Joverniiieiit  of  ( "oloie.hia  ;  and  a  reduction  of  the  fourth- 
class  rate.  Liverpool  (o  Ma/.atlan  now  .".n  shillin<js.  All  of  the  rates  In  the 
tariffs  have  heeii  nuide  to  compete  with  the  st(>aniship  lines  from  10uro[)e  vlii 
.Miif,'ellaii,  saillnj?  vess<'ls  via  Cape  Horn,  and,  in  the  <'ase  of  San  Francisco,  the 
steamers  lransshl])pln>f  at  New  Orleans. 

lUinama.  Tlie  throu^'h  rates  have  heen  divided  hy  a  difl'enMit  pereontajje  for 
each  class,  hut  we  recently  iiKn-ed  with  tlie  steanishli)  lines  that  wo  would 
accept  Tif)  per  c(Mit  of  tlie  through  rat«'s  The  hl>;h  averase  rate  Is  manifestly 
due  to  the  hlKher  chiKseH  of  car^jo  jjoiim  fi'om  Furope,  while  I'anama  looks  to 
New  York  for  most  staples,  takln>{  lower  rates  of  frelgh.t. 
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\.M>    lilt     I'ours   (./■    I'Klil      AM)   .  II  U.K. 


>.-n..iv,.:  MO  fl.    '  I  !r.V.         ''',.;'•''  ''"'!""'  '''':"  ';"""•'  "'-  "'"'i''  ""■•'•...„- 

......lifion.. /,      .u,    .,.,;,<•       Tl  u'u.'     '    '"";  "';*  •'"^"'"'■"'  """^  """^"'^'  '^ 

till,    n-snh     <  .Mi,i  iir.(i((.       lids  wt-  khv«-  in  July,  it  In-iiiu  tl.o.i.'lit  lliif 

to   Vnl„,.r:,is...  M         ,.,       i   :  V         f    .r.r'''''''    '"^""V"''  "-IvnntM.'OM  in  time 
"Mrs  )/.  tiM.  .i..n     ,/.,i|,  .1        ,  ?;"    '"^^  »-'';"••     '•■'Hi''  I'.v   l«.w,.r   n.tos  thnn 


tfvs  and 


SKCOM)  MUiri-       IKOM    .NKW    loltK. 

;';  tl.;Mn.n,l.r  onnnisslnpnu-nts  hy  oiUM^Tut.  :u   1  .:^  :     Jr^     ,;i;;^^^ 
.y  M.Mn,u  son...  of  rh..  I,..,t..r  p.yin;.  fn.i;,l,f.  uHi-.h  in  rl..     t.so,  .  .     f't  sm.;!!:,' 
!•  '    ;      "n    ,s  ,.onl..nr  t,.  ,,.|<p  „nr  n.o.v  ..x,...nsiv,.  ronf...     [I..,-.,    as  in  rh.    /•  se 
o     I  :  r.Mina    rh,.  ,M.n...nt;,^'.  27  is  ,■,-,  .•.rl.itnu-y  division  hofw....,,  o  ,r  ,•.,•',  1  ..nd 
o.u-  sr..an.sh„.  .-Hvounts.  tho  .•onir.nny  havin,-  .;n  p.-r  ..-nf  of  tlu'  rluon  -h   '  r 
nssiKnin;,'  4o  fH.f  ,vnt  of  tluif  to  fh..  PMilro.nl  ri'ion.h  i.itf 

I/rT,ro-.^Tnriff  in  f.fr-,.,.t   April    I-:.    I<....i    ,  K.xhihir   K ,     .,,.,..    u,,|,   ti,..  .-N-'m 
m  o        ..,x..-,th.n    as  th.n  in  .rr-.t  fron.  Kurop...     |n   V-vml...,-.        ■-      I,.'     ,  is 

r    w   u      ;       '    :  V;  •■•;'""•".'■'•"""  ^'•^^-  V...-l<  for  rh..  msi^niti-nnr  train  •   V     h" 

.    A  huuH-  ...alM.an    of  Moxi-,.  ,„•   rnun  this  mnJA.      Wirl.   r^.^^i  •,    r o   UW 
...u-|..ntu.  railroads  of  rho  rnit.-l  Stan-s  ,n.,|..  u.,r  rat..s  to  (Joannas  c^'l^ho 
<.-ilt  of  I  ahforrua,  we^  niado  our  ratos  r,.  Ma/.aMan  tho  san.o.  to  -iV.    Ha/"  rla  , 
tal  ons'''t';:;-   mI'^V';''  l-inr  ro,-  .listnlauion.     Ti,.  r...,ir  has  nor  inlVonr  o      "' 
ta  I.  n>     t..      tl...  <.mnans   ,.r    Mazatlaii    ,-o„iiini..    tlioir   old    pra.ri.o   of    loa-  in- 
M'voral  .ailiuc  v.-ssols  oarh  year  in  Hainiair^^  ar  ra:...  a.  low  as  -a  <hi  |i  ,•  '       .T- 
.;;>'.  and  thr.  vossHs  till  np  by  drauint:  so,,,.-  -ar..,  from  Kn.da  ,d 'n.dror  ho  . 
Ihe  saihn;:  -ossols  cot  honiowanl  .  ar-.-oos  of  .„•,.  and  u„od  hv  lo./l    ,.     ,V   •  ,  r   -   s 
ports  abont  ,ho  (Julf  of  .'alifornia  and  n-ar  hy.  vvIh.-.-  ...-ainors  .^        u.t  .r  do       ^ 
-•all.      Hon..  a-an,,  tho  allotment  of  rovonuo  to  tho  railroad  is  an  ar   itrar     d     i 
sion  with  our  stoainship  ,'oini)any.  .in  ai  .iiri  a  i  >   ,iivi- 

S(i,;    rn.,u;sr,..      Indudos    also    tralH.^    transshippr<i 
hoyonti.   (lid  is  ratt'd  a.cordiin;  to  tariffs 

San  l-ran.isoo  Uato  ( 'ir<  uiar,  \o.  7.   <  Kxhihir  <  i  )   Snp    \o 

laritT  .No.  d,  \.  !',  ( •.   .  K.vhihit  Hi.  Sn(..   \o    I   atiaciird 

I'aritt  .\o.  •_■.  C.  T.  (Kxhiint  li.  Snp.  No.  I  attached 

Tariff  No.  4,  S.  (".  (Exhibit  Ji,  Sup.  No.  I  attached 

Tliese  tariffs,  liU,.  the  tariffs  of  the  trans.-ontin..nta!   raihvav^ 
by   the   syesteri:   Hassitieation    (Exhibit    Ki.   e.v.-ept   uhere   the  ' trans,.ontinent.,i 
hnes  make  speei he  rates  on  .onnnodities.  as  in  their  puhlicition  No    r   ''"(Ex 
hi  ...  L,    and   speaking  f,'enerally.  our  rates  are  !,.n-er  than  these  ::<.  p.'r  <";„    ^or 
^npinents  miess  thua  carloads  and  •_'..  per  .-ent  for  shipments  in  earl  oa  is    pm- 
Mded  the  ra  e  fn.n,  the  interior  to  New  York  is  not  .nore  than  -jn  ...   ts     Jr  |V  . 
K»und.s.  and  that  the  revenue,  after  providing:  for  .-arria^-e  bevoud  Sa  i  Era  eis 
If  so  ilestinM  leaves  at  lea.st  4l.  cents  r-er  ItX.  poun.is  N>w  York  to  San  Fra^^^^^^ 
cls«>.     special  ratt.<  are  made  from  time  to  time,  as  shown  hv  tariff  of  speHal 
S.  Doc.  429, 59-1 24 
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l-MtcN    In    San    I' ijiiH'hci.    .\(»     I,    cirfflivi'    .\ii«;hI.    Wni'.',    (  i;xlill»lt    Mi.    to    riicft 
t-lt'jiiiii'i'  i'iitii|i<-litiiiii   \  ill    \<'\v  OilcHiiM  uV  vlii   MiijC'lliill.  iiimI  ovricoiiif  (Im-  IiiiihII 
nip  ot' tiiir  t'iiut<>  ill  tli«'  way  nl  iiiiiriii«>  iiiMiiniiin>  i  nitfM  via  N«>\v  OrlriiiiH  IikIiiiI)' 
liisiiniint'i.    loss    ir.'.inciit    snllliius.   niitl    icIniiKillnu  of  cni^rn    piii  knl    in   n    fijiil 
iiiaiiiii'i'. 

n    MAio,    Kt(  ..    <il   .\V  \</ril.     V  Ml    olllHI    I'dUlM    N(»(    (II. 

.Ml   |ii»rts  soiiili  i.r   I'aiiaiii.'i   nif  lalrtl  as  ]»-\-  taiilT  .No.    I.   In  cITfrt   .\ii,;Mst    II. 
IJMXi  (ivxhiltii   .\).  ivNcfpl   t'nr  spi'i'lal  ratfs  iiiailc  I'roiii  lliiii>  In  tiinc  In  -iMiiprtl 
tliiii  with  tlM>  sti«ainri«*  III'  tin-  (irace  l.liii'  ,tr  tliont   4»r  IIi'itIh',  hnvaj  iV  <'(..,  npcr 
iilln«   ri<»ni    licrc   via    tin-   Slialls  of    .May, ■Man.      W'v   Unw   lunlfitakfii    to  xiipcr 
S('<l('  (his   larilV  with  a   new  tlassllliat  l(»a,  aiai   wi'i   ralon   to   I'ciii   am!   ('hilf  tn 
lirconl    with    lliMsf   iiK'ntiuiMMl   ahuvr  as   to  yn    into  ir('c<l    f'rniM    I',' 1 1  rope,   iMInlMT    I 
lU'Xl,  alwa.vs  ifsi-rvinu  tu  (aif-«'lv('s   !ht'  liuhl    to  inaki'  s|M'<i;il   ral«'s  as  may  In- 
I't'ccssary  to  coinpclc  with  Hit    lln.  :.  ntil  m    .Sew    ^uiK. 

I  ti  iKii  laioi  I'      io   i:i  Kori' . 

ridpoilioiiatf  rato  in  \isc  arr  tiiusc  ul'  tarilT  (lalfil  January  ."..  IHll.t,  (lOxIiihU 
C». »  Shipiin'iils  .IIP  mostly  proiliicc  >f  the  Ucpiihllc  of  Panama,  on  which  wf 
U'halo  oO  per  ifiil  iiiKJ.T  Arlich'  \\  of  oiir  foiilraii  inailc  with  ( 'olnml.ia  in 
iStlT,  as  aiiKMiilnl    .\ii;riist    IS.    IS'tl. 

TIh'  rt'vciiin'  --liou  n  ahovc  : 

Panama,    towanl    lairojii'  .<i),  MT.'i.  .'lit 

Hi't'iiavciitiiiM   anil  'riimaco.   toward   Kiiro|>f  '-'M,  ;j,s7.  .'.8 

llnt'iia\fiilur:i   ami   'i'limaro.   toward    Ni'W    Nr.rIi  I,',  !h;m.  I.'t 

l«    urosv  j;;  -J.", I.  .".O 

('ohaiihi.Mii  draw  h.nks  paid   in    llin;;  'Jl.'.i;;)!.  l.'j 

('mil  III  \iiiiiliii  mill  Ml. rim.  Now  i:(p\  .•!  iifd  li\  larifT  No.  '.','2,,  dati-d  lifccm 
la-r  ir»,  \\VK',,  ;is  amiMidcd  illxhihii  I'l.  Tho  .-.amf  rj:lfs  practically  wc|c  in 
ctTri't  in  P.H-.!,  except  for  col'lce  in  the  caiis  iiiontlis,  wlicn  rroin  "ft  shiliiii>.'s  and 
j>r»  sliiliiiiKs,  with  rcliatcs  for  (jiiantity,  Ihc.v  dropped  to  ,",o  shiiiiiiK^  mid  T.". 
.sliilliiiK's,  under  disastrous  compititioii  witli  the  ivosmos  si"amers  operatiiii; 
via  .Mau'ellaii.  In  .hil.\,  I'.Mi.!,  the  Kosinos  steamers  and  tlie  steamers  operatim,' 
on  l)otli  sides  of  tlie  Isllimii.s  in  cuii  junction  with  us.  rea<hed  an  aynHMiioiit  to 
maintain  stahilit.\  in  the  cotTee  rates,  which  continues  throui,'li  t!ie  cimiiIiil' 
seasiai. 

.S'(/a  Fiiiin-i.sn,.  'I'ariff  No.  -Id.  dated  Decemlier  1.'.,  J'.Ni»',  ,-til!  in  ell'ect 
(Kxhiliit  ii).  This  suh'.livision  id'  our  revenue  includes  sucli  little  frejirht  as 
lliuvt'H  from  San  I'ranelsto  to  the  West  Indies,  now  pivei'licd  hv  ariJY  No.  To, 
July  ir.,  P.Ha  (  Kxhihit  It). 

Tumaco  and  Hiieaavciitura  shipments,  w  lien  of  ("olomhian  onKlucts,  were, 
prior  to  Novemher.  I'.mi;;.  suh.ject  to  claims  for  reliate  of  oO  per  cont  of  cnr  pro- 
I<ortion  of  the  throui,'li  rates.  .Most  of  tlie  laisiness  moved  under  contracts  made 
hy  the  steamship  lines,  and  we  w ci'e  pai<l  tlie  arhitraries  [MMiciled  opp.isire 
rates  in  I'lxliihit  S.  of  January  1  limi.  We  ai'e  now  in  correspondence  with  the 
eocarriers.  adNocaliii;;  that  these  ports  he  grouped  witli  the  minor  iH.rts  of 
lOciiador,  as  they  are  for  outward  car^o,  and  that  taritTs  and  di\isioiis  of  rate> 
shall  accord. 

<iuayaipiil   shipments  of  cocoa   prior   to  June.    liMM.   were  also  sulijeit    lt>  con 
)i-acl   lates.  with  rehalcs  for  quantity,  hut   here  af,'ain  a  ruinous  competition  has 
resulted   in  an  ai^reeiiieiit    lietweeii  tlie  lines  via   MaK^'Han  and  tiie  lines   via   the 
IsthmuH,  wliereliy  lair  rate  is  now  iiii  sliiilinijs  per  ton  for  any  <|uaiuity. 

Other  south  i'aciti<'  ports,  as  well  as  llcuadorian  and  ('(doiulviau  iH)rts.  are 
cov«Med  l»y  the  iiich.seit  tariff,  dated  \alparaiso.  March  1.  P.H*-l  t  Kxhihit  Ti. 
lait  the  aKoiits  on  the  wfst  coast  of  South  Aieerica  have  instruetious  from  their 
eJii(>f,s  to  disre^,Mrd  these  rates  whenever  it  is  necessary  Io  do  so  in  lu-iler  tt)  vi>iu 
I»<*le  with  vessels  calling  at  their  pttrts  en  route  via  .Magellan.  .Vs  a  eonse- 
queiiee  (he  iiii'*'^'  is  of  hut   iitlie  nioineii!. 

FOI   urn    I.UOI   I'    IO    NKW     VOHK. 

/'iiiiaiiiu.  Ua(«'s  ha\»'  heeii  ma«lt»  from  time  to  time  to  meet  the  ntsvHsdtit'S  of 
the  trartte.  \V»'  lia\i»  no  puidlslietl  tariff,  'llie  rtiten  c.t  pi-esent  in  am>  art>  showu 
by  llxliiblt   I  .     It  is  eustouiary,  wlieti  issuluK  through  hills  o(  ladiug  fir  shi^y- 
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MM-ritM  of  |M„„„ui  iMMliK...  to  ,h.,|,„.t  fh«-  (Iniwl.iuk  ( .VrtW-U-  V\  of  forirrn.t  with 
'  '.l<..Ml.i,M.  nu  uu,i  il,».  r..v«.„M..  s»M.wn  .„,    ,„»?,.  -  I,  ,„.t  "»nfn..t  with 

WnwufH    iKxI.ihit    \,.   „n.   fh«.   n.f^    I:,    „....     W  h'T.-  .liff.T.-nf    fron,    raffs   In 

Vm  ill  tlu-  r»M»'  i»f  fMiruinl   rnrfs  fh*> 

rh  fh*» 


••rr«-4f  MrHf  iDiir  ..r  i!n»:{.  fi,».v  jin-  i^ 


n-HMM...   ,o   Hh.   n.lln.,Ml    U  4:;   ,*.r  -.r.f   of   fh.  r-nflr.   r.v.n.,;  P   ,.      ,     n 

r.lT"l'\""t  ""',"""  "''"■"•  Th*.  r.-vf-niu.  .I.„wr.  ),I,<,vp  1.^  «nh>r.t  N.  Haim 
or  IM.  (  ,.|,.,„hl.„.  ,lr.wl..r|<.  -n...  Mouth  J-HHMr-  ...-.rrl.r.  hnv^  n  f  prir.f  •  I  r  r iff 
or  n.no.v  .v.arM  u.  f-ov^-r  fh,.H».  ,K,rN.  or  any  of  r.v  portM  farfh.-  •    m h      Th< 

r>xriirnr    >V  .      <  .Mfino    (|)if»'i|   Aiiyrii^f  .',(».  1 


^li'MiiU'iN     ■omiiijf 
in    use,    f,i\'    \.  (•   ili't* 


h-     .oufh    I'.Mirir   ,.ort..   i„.i„.l».   ...ruv*   from    thf.   minor   ,H,rt«  of    Kma.lor 

'      H  .l.n»Ti..if  fro.M  fh,.  ...fKliviHi..,..  our«nnl,.  .,,.1  ri...  ...rjo  fro 

hi!  iM  .i..-„r»..  only  „fN.p  r.,.«.t  ar-tiv,.  .■oni|.».riri..r,  wiM,  fh, 
viM  Mi.jf;.IIjin.  Wf.  ,•„„  h;,nlly  r^-f^r  ro  mov  |.!.rri.  ul.-,r  r.ir.-s  ,. 
r»*'iii^'  cf.fiflniMlly  ;M|viH».ii  of  ••  -()»'!  iiiit." 

ftnn>n»iM.     Our  rntf  fn.m  rhf  liiit>  nf  th*'  r.):i.!   n. 

n:;;:;:i;;|;;  ;;?;.!'s  "^  ""^""-  ^'^"■='"^*'  "^  '"-■  "••■'-  -•"•  - ••• "->  "• 

.  tMT  ;,  ^,.h...!    .K.xintiir  X).     Son.^  of  rh,.s..  rM.^  .u-o   l..w<^r     hnn   rh..   orooor- 

M.s  whu-h  ron.f.  fo  u.  fron,  fh.^  fhrMuv'h  r;,rlff  Kuvn^,^  ro  IMnMnm     .   d        n-v 

now  l>f'  fidvisiibU.  f(.  rMvjwf.  rht-vf.  ririlT-      U..  n,.i,i..  ,.       ^  ,         '"•'""■    ""'i   ir  n\.\y 

of  ,  .;T    ,  J     ;    T    7     '■''■  ^'^"^  '""f"'^  r^>.,uirp,l  nori.-P  u;  <  olon.hiiin  r^>v^-.nnMnf 
r     h.u.^'Ms         olon.hiM    was  rnnrinu;.liy    impomn*  n.nv    M.^.^s,   ...r.u   «m^   fHr     li   r 
Mon,.  ,.f  r..;nl.|u.r,u.r>r.  uirh  ,.oM.ih|P  inom.s..  of  r.h^s  .,n  .om.>    u-  i -i/m    ,u  « 
!»•  iii.kI*'  r-KrwH^'  f.,r  iiior^-  r.-ix^-M.  iin.i.  s.   iui^;u. 

l/'/'/v       NnfioriMl   Mnd   Smro  nuuly  .,f  .  •„i.„.,l.m    ,  ,.ow   inu.f.M   (,.   I'liunm-    an. 
<...rr  ..,1  fr..-  un-i.^r  Arn,  U-  XVf  ..f  mu-  .■onrrMor  wifh  <'olunihi-.       \v.  .l.,  m 

tfu-  nnlrond  ami  ,S.*yoml  rh.-  rerniini  pny  for  l.-.rr^rs  2-  -..at..  p.M-  pouu.l     nU"<. 
par-r..  .  ...nr.  p.r  p..u...l  ..x-n.r  on  m.-,il.   P,,Ma„,.-.   ro  N.nv   V  >ru/^    '.uH  .•   ul 

,>.nr..   p.r   f«M,r.|.    r.n"^..tlvHy.   of  ^vhiHi    rnilroad    is    mIIow.M    2.".   pJr    I  n 

in^'  r.,  put  on  a  umfonu  ha.-.i.s  of  i  .-.^nf.s  p^r  poun.l  ' 

n.l  valorem..  :uv  .  ivul^.l  h..rw...n   rh.^  ..n,-arri.^rM  in  rim  .an,.-  inanm'r    ."s      m;- 
on  pa«HM  I  ami  -J  f<,p  fr.-i:.'hr  .-arri.^.l  i,y  rim  r,ai 

thanir;^::,^lr;:^y  "'^ " '  ""''^ "'  '""""•  "^'  ■'"■''  ^"^^"•"^"•'  ^^•*'"  --- 

•"I'lHH. 


lA 


inilt',  over  J > 
nilinu'  Willi  .". 
:   •S4  l)t'M.vi'.'u 


'joitiz  ro  or  from  MiiropH.  pays  I'ulh'oad 

Hervv^wi  .W  V..rlv    .mi  L'/uiama  aii.l  p.u-rs  ^oiirli.  |,avM  raiiroa.H 

fWrw^HMi  Npu-  \,u.k    iml  Sm.i  Fraii.-i.sco  aii.i  way  ports,  pays  rail-oa.ls 
/•';...v.-//,/,vw.-i.  „.ai  rapitr  is  (  l.:.x!iil)ir  V  ,    lii  .MfMct    \iiuniHri    i-Mtf 
birxt   Hass:  -IV,,    ...-nts   p^r    mil,..    ,rp    ro    12    mhU-s    .  unnimum.    i 

-•^M  rs  r-^r  mile.  ,.v.>r   IJ  mi'-s  .n„l  „or  „v..r  J|  „nio>.     •)  ....pr^  ,„... 

n:f!Hs    in.l  i,..r  over  :\t\  miles:  ^i  ,.,.,us  p.^r  mii,'.  'ip  !..    w;  mil,.s  ■' . 

.yiirs  ,,r  ...   In-   a.t.lin;;  2;   .vnt^  or  ov..r.   Uroppnm   ■in.l.M-  -.;   ...Mirs 

•  odMi  and  I'auama  i.ein;r  ma-ximuiii. 

Th.-s^>   rate's  an.  ..xi-n.^s.^.l   in   ..pAm-  ,,r  ^  IJH   m-.Mmum.   an.!   ...ron.l-lasM   faros 

are  ba      the  suver  ^ar-^s       ri.rou;:).  pass.n.^m-  ra-.s  pav  Mm  raiin.a       ,   -s,    Z' 

r|:.s^.e.tivHy,  w,rb.,ur  .^xrra  .•har^<..  IVsuh-s  rim  sT.Nin  navn.u  pass^nuor^  mm 
nom,l  on  pa;;e  2.  wh  nirui.sh..d  rrans,M,rr,.l  ion  It...  on  .  ;ov,.r,Mm.nr  a..roun,  ..  • 
U.^m  p.:n-soms    umUT  Art,.-!,-  XIX  or  our  .-on.ra.a  ma.l..  uMtli  r„iomhia 

^tmm.i/up    /,oo'.-I.rei«lit    .statisri.-s    ,,n.    I,a,s,.,i    on    Nmw    York    arrn"..,ls    ,uul 
dn-ar  ures.  .so  .io  uut  .ieul  with  pn..is..ly  rh..  suiu..  -ons  .har  .n  .s«    Im    !m,l   i 
th^  sam..  .y..ur.  but  ..i..v,.u-ujiiths  oi'  rim  r..,-mm..  oj    Mu.  raiJroml  for  auv  s u b.i 
vu^on  >s  ,.i3e  st...un.hjp  rev..uue  tor  rh,.  sai.m  .Ihn.i.a,  .u.l  iJtai^aTZ 
throuxh  ...ari^o.  the  .sttjauitifsj  ..•arri.'d  iu   I'.MM  .j'^nus  un. 

To  C.jJo/i.  <!.1(>a  tons,  av..cu««.  rate  p.'r  ton.  .S5.MJ:   .N.nv  V.u-k    ;5  048  Iouh     iv..r- 
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Hiitj'M  In  rffi'ct  lit  |»rt'H««ut  from  rolrm  to  New  Vork  nro  an  \ht  motnoraiiduin 
(lat«*<l  .luiu'  I,  l",Ht.'l  (  Kxhihit  /).  Itatrs  frr»iij  Svw  York  to  (.'olon  are  Mtiown  lii 
tariff  N(»,  1,  Sfploiiilwr  15,  HM»;;  (Kxlilhit  &».  » 

MaliH  from  New  Yi>rk  pay  M'a  |H)staK('  acH-ordlnjt  to  law. 

Li'tttTH,  per  iMiiiml,  $1. •'»<»;  prlntH,  ett-..  |K'r  |k»uiuI,  H  contM ;  parcclH,  by  ngree- 
tnCMlt,  per  iMiiiiwI,  *!  ceiilN. 

<'Iof«Ml  iiimIIh  from  i;iiro|K',  iiiteniatioiial  jMmtal  allowance. 

lietlers,  per  kilo,  t'riirirs,  l'.r»'J  ;   prints,  per  kilo,  f'liiiicM.  U'2. 

To  Vf/r   Vork.     I<ellerH,  p<'r  |ki\iii(I.  40  cents  ;  pi  hits,  per  |M)uml,  M  cents. 

Wh  ■<  tliroiiuli  from  I'Mimma  or  he.voml,  we  allow  Hfeamsliip  75  per  cent  of 
the  cliitr^e  from  I'aniuiia. 

Letters,  per  |k)»huI,  'M^  cents;  prints,  per  |KMUnl,  7J  ceiitft. 

I'liMxciif/riH.-    To  Colon,  l,.'"*!'.);   New  ^ork,  »,-«!»». 

Kates  are  shown  in  f(»l(ler.  'J'o  and  from  South  Pacific  ports  they  are  tho 
sum  of  rates  to  Panama  and  tlip  rates  heyond.  To  and  from  |M)rts  north  of 
Pamuna  the  rales  arc  governed  rtioj-c  ur  less  liy  overland  competition,  and  we 
divide  e(pially  with  Pacific  .Mall  Sieamshi|)  Company,  ap|M»rlionlnn  to  the  rail- 
road the  nxtilar  fares;  the  rcmiilfider  is  credited  to  our  sK-amshlp  line.  It  may 
l>e  noted  ( pa>;eK  U  to  11  In  the  folder)  that  thnaiKh  passenm>rs  to  and  from 
K»iro|»e  via  New  Yorlc  are  charpMl  a  low  scah',  in  onler  to  compete  with  the 
steamers  plyin;;  hetw^-n  lOurojtc  and  Colon. 

If  tJie  foreyohiK  itarticulars  arc  not  clear  or  If  further  Information  is  desired 
on  the  siihject,  I  shiill  eiideav(»r  t*.  su|)ply  the  ondsslon  ti|)on  hearing  from  yoti. 
Yours,  truly, 

,  ■fmfjU-  Munui/vr. 


Ex  Minn   \  n. 

WaU    DKrAlMMKNT. 

.■^rKciA:,  Panama   IIaiihoah  Commissio.mji, 

\\  asltiiit/ton,  JdiiKarii  ^.'f,  .100'). 

My  Dkar  .*<(:natok:  I  notice,  in  .some  documents  turned  over  to  me  h.v  the 
Secretary  of  War.  that  on  l)cli,ilf  of  the  shippcis  (if  ()icp)n  yen  made  a  com- 
r»laint  last  summer  as  to  the  vontr;ut  which  y;ave  the  PacHlc  Mail  Steamshi[) 
Company  the  exclusive  ri^'lil  to  through  hills  of  lading  from  .New  York  to  San 
Francisco.  Portland,  and  Seattle  l)y  the  way  of  the  Panama  Uailroad  C'ompany. 
In  this  letter  you  state  that  if  it  were  no!^  for  this  exclusiv<'  privllej,'e  enjoyed 
by  the  Pacific  Mail  Steamshijt  Compiiny.  there  would  tte  comix'tini,'  lines  ninnitiK 
between  Panama  and  the  PaciHc  ports  wliich  would  be  greatly  to  the  advantage 
of  the  nxuvhants  and  shippers.  I  would  be  Kreatly  obli)^(Hl  if  you  would  forward 
me  the  addresses  of  any  merchants  Jind  sliijipers  who  are  Interested  in  traffic 
by  the  way  of  the  Panam.'i  Hailroad,  as  well  as  the  names  and  audresses  of  the 
operators  of  an,v  Independent  steamship  liiiCs  who  niiiy  feel  aggrieved  as  a 
result  of  this  contract.  I  will  be  in  New  York  until  the  latter  part  of  this 
week,  so  you  may  address  me  there  until  P"'rldny,  care  of  the  Manhattan  Hotel; 
after  that  at  1123  Roanoke  street,  Washington,  D.  C. 
Very  truly,  yours, 

(  Signed)  .T.  L.  Hklstow, 

Special  Panama  Railroad  Commissionet'. 

Hon.  ('iiAKi.ES  W.  Fi;r/roN, 

United  States  Senate. 


'  ExHiniT  N  10. 

UxrrKD  States  Senate. 

CoMXflTTEE   ON   CANADIAN    REL.vnONS. 

Washington,  D.  C,  January  2),  1905. 

Hon.  J.  L.  BniSTOW,  A^ew  York,  N.  Y. 

Dear  Sib  :  1  am  not,  on  short  notice,  able  to  give  you  the  nqmes  of  many  firms 
who  are  engaged  In  commerce  across  the  Isthmus  of  Panama  and  therefore 
interested  in  the  freight  rates  of  the  railroad  crossing  the  Isthmus.    I  refer  you. 
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lowevor.  to  Mr.  VV.  A.  Monm.  who  Ih  wH-rt'tary  of  the  North  rnclflc  CoiiMt  Job- 
IKTH  aiHl  MamifiicttinMH'  AnH.Mlatlou.  IIIh  addroKH  Ih  Kooiu  No.  14.  N.-wmarket 
I  ulMliiK  l<)rtlan(l.  On%  Mr.  h.  A.  L.-wls.  uf  IN.rtlaiul.  Oreg..  Ih  proHLloiit  of 
the  aMMochitloii.  ami  Mr.  J,  H.  «JoUlHiulth.  of  Seattle,  and  Mr.  ('.  II    Hyde    of 

laeonia.  Wnnh.,  are  vl(<»-presl.leulH.  TIiIm  aKMorlntloii  l«  the  one  with  which  I 
had  the  moHt  of  my  correHiHuideiice  relative  to  the  contract  hetween  the  rail- 
road company  jind  the  Vtirlttr  .Mall  (•om|)any.  mentioned  In  my  letter  to  widch 
you  refer.  Mr.  MearH  will  furnish  ull  the  Infoiniatlon,  I  think.  <.htalnul.le  on 
the  coaHt.  or  can  Inform  you  where  you  will  la>  ahle  to  Hecnre  any  particular 
Information  you  desire.  If  you  wIhIi  me  to  re<|uest  Mr.  .Mears  to  correH|K)nd  with 
you  and  furnish  you  any  information  within  his  power.  I  will  Kladly  do  ho 
If  you  desire  me  to  take  the  ntatter  ui)  with  .Mr.  .Mears,  kindly  so  advise"  me 
Very  respectfully, 

C.    W.    I'UI.TON. 


EXHIRIT  N  11. 

WaK    DKI'AKTNfKNT. 

RpEcrAr,  Panama  Uaii.uoad  ('o.MMtssio.\KR. 

Wanliini/ton,  Jaiiitnry  21,  190.1. 
My  Dear  Senator:  Ycmr  letter  of  .lanuary  2r»  has  l>een  received,  and  I  will 
tnko  the  matter  up  with  the  .North  Pacitlc  Coast  Johl.ers  and  .Mauufactun'rs' 
Association  at  oiicc,  as  sun>;csted  hy  you 

With  kindest  regards.  I  am.  very  truly,  yours, 

(Signed  I  .T.  L.  IJaisro^v. 

Hprvial  i'aiiuiiia  l.'iiiliitiul  ContiniMsionet'. 

ITon.    rHAKf.KS    W.    Fl  ITON. 

I  nitrti  Sliitts  .vc/ifi/c.   WdHhimjhtfi,  ]).  (.', 


K.VHiriiT  X   12. 

War  Depaht.ment. 
Speciai,  Panama  Haiiuoad  t'oNfMissioNKR, 

Wnxhiiujitfu,  JfiniKirj/  SO,  100,5. 
My  Dkar  Sir:  In  corresimndcnce  with  Senator  Fulton  in  ro(?ard  to  complaints 
made  of  the  frelRht  rates  charged  by  the  Piicitic  Mail  Stejimshij)  Cotni.'aiiy  and 
the  Pantuiiii  Railroad  <"om(>aiiy  for  t»usiness  l)etwcen  I'acilic  coast  ports  and 
New  Voi'k,  he  has  referred  me  to  you  for  det;ill  as  to  these  conjplaints.  I 
would  l)e  pleased  for  y»ai  to  «ive  me  any  informjitiim  that  V(mi  may  have  In 
reuard  to  the  suh.1ect :  and  also  state  whether  tlu're  iirc  any  other  transportation 
comitiinies  or  steamshii)  companies  doin^'  business  Ix'tweeii  the  Pacltic  ports  of 
the  ITnited  States  and  I'iinama  with  which  the  Panama  Railroad  Company 
could  enter  into  traffic  arrangements  that  would  he  more  advantageous  to  the 
shippers  of  the  Pacific  coast  than  tlie  arranKcmciits  that  now  exist  between  the 
Panama  Railroad  Company  and  the  Pacilic  Mjiil  Steamship  Compiinv. 

Please   address  your   reply   to   me   in   care  of   .Maj.   (ien.    CSeorge   W.   Davis, 
governor  of  the  Canal  Z(»nc,   Ancon.   Reiaiblic  of   Pitnama.   as   1   will   sail   one 
vvc<'k    from   to-mori-ow.  and   your  letter  would   not   have  time  to   reach  me   if 
addressHl  here  before  that  date. 
Very  truly,  yours. 

f  Signed  )  ,T.   L.   P.ri.stow. 

S\'}ccial  I'linaina  Rnilroad  doinniissinver. 
Mr.  W.  A.  Mkars. 

Scrntdri/  \orth  Pacific  Conxf  .Johhcrx  uiid  Mdniifactunrs' 

Anxoviation.  Room  l),  Xeivniurket  nuilding,  Portland,  Orcg. 

This  sajue  letter  sent  this  (hite  to  Mr.  L.  A.  LewLs.  president  of  the  associa- 
tion. Portland ;  Mr.  J.  S.  Goldsmith,  Seattle,  Wash. ;  Mr.  C.  H.  Hvde,  Tncoma, 
Wash. 
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SIXHIBIT  N  13. 


North  I'acific  Coast  Jobbers  and  Manufacturers'  Association, 

,,     -,  ^    ^.  Portland,  Orey.,  February  7,  1905. 

Air.  J.  L.  Bristow, 

Special  Panama  Railroad  CommifiHioncr,  Ancon,  Republic  of  Panama. 
(Care  of  MaJ.  Gen,  George  W.  Davln,  governor  of  the  Canal  Zone.) 

Dear  Sir:  I  acknowledge  yours  of  the  30th  ultimo,  stating  that  Senator  Ful- 
ton had  referred  you  to  ine  for  details  as  to  complaints  made  of  the  freight 
rales  charged  by  the  Pacific  Mail  Steamship  Company  and  the  Panama  Railroad 
Company  for  business  between  Pacific  coast  ports  and  New  Yorlj. 

I  have  to  say  in  this  connection  that  the  through  rates  from  New  Yorl^  to 
San  Francisco  via  this  line  are  based  uiwn  the  transcontinental  all-rail  freight 
rates  and  western  classification  between  same  points,  being  respectively  20 
per  cent  lower  than  the  latter  on  carload  shipments,  and  30  per  cenL  lower  than 
the  latter  on  less  than  carload  shipments. .  As  the  transcontinental  lines  between 
New  York  and  San  Francisco,  and  the  Isthmus  line  via  Pacific  Mall  Steamship 
Company  and  the  Panama  Railroad  Company  between  same  points  are  supposed 
to  be  controlled  by  the  same  group  of  owners,  and  are  operated  under  an  agree- 
ment, it  is  plain  that  these  rates  \ia  the  Isthmus  are  so  arranged  that  the 
difference  in  cost  between  that  route  and  the  aii-rall  route  practically  repre- 
sents the  longer  time  employed  in  tlie  shipment.  n;arine  insurance,  and  risk  of 
reshlpping  many  times  between  ship,  lighter,  pier,  and  railroad,  so  that  there 
may  be  really  no  competition  between  the  two  routes,  the  rates  being  dictated 
to  the  Pacific  Mail  Steamship  Company  by  the  transcontinental  railroads. 

A  further  evidence  that  there  is  now  really  no  competition  on  this  coast  Is  the 
fact  that  although  large  steamers  are  being  operated  by  the  American-Hawaiian 
Line  between  New  York  and  Pacific  coast  points  around  tlie  Horn  no  attention 
is  paid  to  them  by  the  Pacific  Mail  Steamship  Coujpanv,  and  no  open  reduction 
in  rates  is  being  offered. 

It  is  the  o;.'  '  n  of  this  association  that  were  the  contract  between  the 
Panama  Railr,-  •  Company  and  the  Pacific  Mail  Steamship  Company  abrogated 
(which  contraci,  we  understand,  gives  the  latter  absolute  control  of  ail  goods 
passing  over  the  Panama  Railroad),  the  route  would  be  thrown  open  tocom- 
petitlon,  and  other  lines  would  be  allowed  to  compete,  seeking  to  obtain  equal 
privileges,  which  of  cou.se  would  tend  to  materially  lower  the  through  rate— 
a  consummation  which  w  nid  result  in  great  advantage  to  the  consutners  of  the 
Pacific  coast. 

You  ask  me  to  state  whether  there  are  any  other  transportation  companies 
or  steamship  companies  doing  business  between  the  Pacific  coast  of  the  United 
States  and  Panama,  with  which  the  Panama  Railroad  could  enter  into  traffic 
arrangements  that  would  be  more  advantagtjous  to  the  sliippers  of  the  Pacific 
coast  than  the  arrangements  that  now  exist  between  the  Panama  Railroad  and 
the  Pacific  Axall  Steam^bip  rompany.  In  answer  to  this  will  say  that  just  at 
present  we  are  not  aware  that  there  are  any  such  companies  now  located  on 
this  coast,  but  we  believe  that  there  Is  more  than  one  such  on  the  Atlantic 
coast  who,  were  the  chance  given,  would  gladly  put  into  conmilsslon  a  fleet  that 
could  handle  the  business  on  both  coasts  fully  as  well  ts  does  the  Pacific  Mall 
Steamship  Company.  The  fact  that  the  Pacific  Mall  Steamship  Company  Is 
protected  by  the  Panama  and  the  transcontinental  railroads  Is  sufficient  rejison 
why  no  other  steamship  line,  either  on  the  Atlantic  or  Pacific,  have  appeared  to 
compete;  but  If  competition  Is  open  we  believe  more  than  one  such  steamship 
line  will  appear. 

In  conclusion,  I  wish  to  state  that  I  shall  be  glad  at  any  time  to  furnish  you 
with  any  luforinatlon  hi  my  power  regarding  this  subject. 
Yours,  respectfur.y, 

W.  A.  Mears,  Secretary. 


Exhibit  N  14. 

Fruit  Growers'  League,  Rooms  401-402  Stimson  Building, 

Los  Angeles,  Cal.,  June  17,  1904. 
To  His  Excellency,  Theodore  Roosevelt, 

President  of  the  United  States  of  America. 
Sib:  The  producers  of  California  have  long  been  under  a  handicap  on  ac- 
count of  the  peculiar  freight  policy  of  the  Southern  Pacific  Railroad  and  its 
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nllles.  The  Fruit  Growers'  League  represents  iiininly  the  ( itnis  industry, 
which  snips  from  20,000  to  30,000  cars  of  fruit  per  season,  at  $820  freight  per 
car.  icing  charges  extra.  1'hese  run  from  k^A)  to  $75  per  car.  The  freights  are 
higher,  and  the  service  worse  than  it  was  ten  years  ago.  We  are  looliing  for 
a  means  of  escape.  In  the  interest  of  the  producers  in  this  league  I  asli  the  fol- 
lowing three  questions : 

(3)  Will  the  Panama  Railroad  Company  be  available  on  equal  terms  with 
any  ot.ier  steamship  line  for  a  new  steamship  line  carrying  our  fruit V 

(2)  Will  steamers  fitted  up  for  this  traffic  have  fo*^  be  under  the  American 
fiag? 

(3)  Will  the  rules,  which  we  are  infornietl  now  prevail  jtermittlng  shipment 
via  Pananui  of  American  products  from  one  American  ftort  to  another  without 
the  payment  of  duty,  be  applicable  to  fruit  steamers? 

Yours,  i-espectfully, 

(Signed)  Abbot  Kinney, 

President  Fruit  (Jroivtrs'  League. 


.ILNE  24.  1004. 


Exhibit  N  15. 

Mr.  Abbot  Kinney, 

Fvenident  Fruit  Growers'  Leiigue,  Los  Aiigelex,  CUiL 
Sir  :  I  have  the  honor  to  acknowledge  receipt  by  reference  of  your  letter  to 
His  Excellency  Theodore  Roosevelt.  I'resident  of  the  T'liited  States,  containing 
inquiries  respecting  the  treatment  to  be  accorded  California  fruit  and  vessels 
loaded  with  such  fruit  at  tue  p(   ^s  and  l)y  the  railway  in  the  Canal  Zone. 

In  resjxmse.  permit  me  to  say  that  the  several  matters  involved  in  your 
interrogatories  are  now  undergoing  examination  and  consideration  by"  the 
Commission,  and  when  a  determination  lias  been  reached  you  will  l»e  further 
advised. 

Very  respectfully. 

(Signed)  .T.  (}.  Wai.kkk. 

'  Chuiniiau  of  Coiiiiiiifisioit. 


Exhibit  N  1G. 

Los  Angeles  Saturday  Post. 

Abbot  Kinney.  Editor. 
It01-.)02  Stimson  BuiUiiufi.  Los  Anyeies,  (,'«/..  -luly  0,  V.)0'f. 
Rear-Admiral  John  G.  Walker.  U.  S.  Navy, 

Isthmian  Canal  Gmnmission. 
Sir  :  I  have  the  honor  to  acknowleilge  receijit  of  your  letter  of  June  24, 
advising  me  that  I  would  be  informed  of  the  decision  in  regard  to  the  man- 
agement of  the  Panama  Railroad  in  relaticm  to  the  fruit  traflic  from  California 
to  the  Eastern  States.  The  tolls  paid  this  year  by  the  prmlucers  of  oranges 
and  lemons  in  southern  r'alifornia  were  something  over  $10,(MK),(K»0.  including 
the  charge  for  refrigeraLion.  The  Fruit  Growers*  League  has  been  incorpo- 
ratetl,  with  the  main  object  of  dealing  with  the  traflic  situation,  which  is  unsat- 
isfactory both  as  to  charges,  service,  and  the  refusiil  of  tlie  railroad  com]>aiiies 
to  recognize  the  rights  of  the  growers  to  route  their  own  shipments.  The 
citrus  industry  is  the  only  one  which  it  has  refused  tlie  right  to  route  its 
product.  We  are  deeply  interestetl  in  changing  the  present  traffic  conditions, 
and  will  appreciate  very  much  the  information  which  you  have  promised  to 
furnish  us. 

Yous,  respectfully, 

(Signed)  Abbot  Kinney. 


Exhibit  N  17. 

War  Department, 
Special  Panama  Railroad  Commissioner, 

Washington,  January  30,  1903. 
My  Dear  Sir:  Under  date  of  July  (5,  3904.  you  wrote  to  Rear-Admiral  .Tohn 
G.  Walker,  chairman  of  the  Isthmian  Canal  Commission,  complaining  as  to  the 
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exw8Hho  f,v  jjht  chai-KHH  for  trans|,(,rtatlou  of  pr.Mlucts  of  Houtl.orn  California 

X  .(n  ,!  '•;  '"''""^  '^^"**";.  ^^"'  *'""  •"'""^♦'  «^"<^'  '"  detail  the  ruiture '  ■/  2 
con  palnt.saiP'  your  siiKKOHtlon  as  to  tlu"  rom.Mly  that  might  be  appllel  lu  order 

firini'^7tS  '""'■  '"  «'^'«"/^'-«IT  ♦•""«i«leratlon  In  connection  with  he  eS- 
Pn  *:  I.'"  ""»"K<'»'*'»t«  l>etw(H.n  the  I'ananiu  Railroad  (^oninauy  and 
Pacific  c(»ast  tranKportation  conipanieNV  ""umuy   una 

Please  address  your  reply  to  nic  In  care  of  Maj.  (ieii.  Georce  W   Davis   irov- 
ernor  of  the  Canal  Zone.  Ancon.  Itepuhllc  of  Panama,  as  I  will  sail  Snew^ik 

&  bcfo;"That"d«t.r"'  ''"''*  """•'  ""'■  '"^"  ^'™^  *^  '*^^^"  "'^^  'f  '^^^^'•-^^d 
Very  truly,  yours, 

(Signed)  J.  L.  Bblstow, 

Annm-  Kinney  'Sfpcc/ai  Panama  Railroad  Commissioner. 

.'fOt  StiitLson  liuiUlhiy,  Los  Angclvs,  Cal. 


Mr. 


Hkhihit    N  18. 

Ancon,  Isthmian  Canal  Zone,  March  1.5,  1005. 
My  Dfak  M«.   Hrisiow:   I   inclose  herewith  ii   letter  lust  received  from   Mr 
Joseph        Call,  of  Los  Angeles.  Cal.     As  It  relates  to  a  matter  with  which  voti 
!tlo  voi      "  '""'  '''^''*'''  '"^  '"'""'"'tted  to  your  charge,  I  take  pleasure  In  handing 

*  *  ♦  *  *  ♦ 

Very   sincerely, 


i'lMl.    J.    I4.    HlU.STOW. 

War  ncptirtitiriit,  Washinytuit,  />.  ('. 


v..  W,  Davis.  Governor. 


^.,    ,    ..         ....  r,()s   A.NCiKi.KS.   Cai...   FrhriKin/    ?r,    /!>0',. 

Maj.  (.en.   W  .   Davis.  ' 

Governor  of  ('anal  Z<niv.    [iiroii.  L'('i>iihliv  of  ranatiiu. 

Sir:  On  the  :{<»tli  ultimo.  Mr.  llristrnv,  special  Pan.u.iM  railroad  c.»„imi^- 
sioner.  wrurc  tu  .Mr.  Abi.ot  Kinney,  of  this  city,  .onccrning  a  comi.laint  made 
oj  .Mr.  Kinney  as  to  the  monoi,oly  of  conunerce  l>etween  the  Atlantic  and 
Pacitic  iM)rts  i)Mssing  via  the  Panama  Uallroad,  and  Mr.  Rristow  requested  that 
Mr.  KiiuK'ys  r,-ply  should  be  addressed  to  you.  and  on  behalf  of  Mr.  Kinnev 
I  beg  Icjivc  to  submit  the  following: 

The  Panama  Kailr.wul  is  now  the  proi)erty  of  and  <ontroIIe<l  bv  the  Fniled 
Mates,  and  is  naturally  a  cominning  line  for  conunerce  with  the  transcontinental 
railroads  between  the  Atlantic  and  Pacific  ports. 

„„Vt?  ":'«^*'l"f '=?'  *'"'*  "  ♦■on^i-'X't  fxists  between  the  Panama  Railroad  Company 
and  I  acitic  Mail  Steamship  Compaiiy.  in  and  by  which  the  Pacific  Mail  is  given 
exclusive  rights  to  connect  with  the  Panama  Railroad,  and  to  use  its  <locI<s  and 
wharves,  and  to  receive  and  forward  freight  by  water,  and  this  contract  operates 
to  I'f'Htraln  trade  and  commerce  between  the  Atlantic  and  Paci*-.>  (N.ast  States 
for  the  reason  that  the  Pacific  Mall  Steamship  Company  is  owneil  and  controlleii 
ny  the  1  nlon  Pacific  and  Southern  Pacific  railroads,  which  latter  roads  practi- 
cally ccmtrol  the  commerce  by  land  from  California  |K)ints  to  eastern  points  and 
especially  as  to  transc(»ntinental  business 

I  understand  that  all  of  the  existing  acts  of  Congress,  of  a  general  nature  are 
binding  u|»on  all  of  the  |.eople  of  the  rmted  States  and  all  of  its  ofticeis  and 
agents,  and  would  therefore  call  your  attention  to  the  provisions  of  .section  5  of 
the  Interstate  commerce  act  <.f  F«'brnary  4.  1.S,S7.  wliicli  prohit)its.  niuler  severe 
I)enalties,  the  formation  of  ai.y  <<.nlract.  agreement,  or  combination  between 
common  carrleis,  they  being  competing  lines,  for  the  pooling  or  division  of  earn- 
ings or  freights,  and  als<,  w.mld  call  yt.ur  attention  to  the  i)rovisi(ms  ot  the  act 
entlthMl  "An  act  to  protect  trade  and  commerce  against  indawful  restraints  and 
uionopolleH."  approval  July  2,  18}M>.  generally  known  as  the  "Sherman  Act" 
which  prohibits  all  contracts  or  conddnatlons  in  the  form  of  a  trust  or  otherwise 
In  rentralnt  of  trade  or  conunerce  among  the  several  States,  and  which  by 
Judicial  constructlou  of  the  Supreme  Court,  has  been  held  In  numerous  cases  to 
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cmnmeror '''**"*'''   '""'   ''^''*''"   ^'■""^'""'^'^t''"'   companies   engaged   in    Interstate 

thJ*!^  Pffft^t  of  the  existing  eoutract  i^^w^n  the  Panama  Ralimad  Company  md 
the  laciQc  Mall  Steamship  Company  is  to  stifle  rommerce  l.y  water  between 
iw  f^i.o."/'  ^.^^'  P<^'*t»' «l»J^'h  i«  consummated  by  the  high  tariffs  established 
.?J,f;  .  •  J^^'  ^l^'^''^''''  charges  for  wiiarfage  and  docks,  and  this  exclusive 
^nM«  ir''7r*''  u^""!  ^r'«^'^  ""^'^  engaged  in  water  transportation  frou. 
establishing  through  rates  between  Atlanti<-  and  Pacific  i)orts.  wliich  can  in  any 
wise  compete  with  the  transportation  by  land.  ^ 

>,aIu  f  T*^"*  *?'*^  '**^'^^*^  *^'®  Interstate  Conuuerce  Commission,  decided  on  the 
-4in  nstant.  the  Interstate  Commerce  Commission  decided  that  there  existed 
a  iK>oI  and  combination  l)etwoen  the  competing  lines  uf  railroad  of  the  Southern 
and  Central  Pacific  railroads  on  the  one  hand,  and  the  lines  of  the  Santa  Fe 
system  u|K)n  the  ot..er.  for  the  division  of  earnings  arising  out  of  the  citrus 
fnut,  traffic,  which  traffic  is  large,  the  annual  freight  paid  to  the  railroads 
amounting  to  about  $ll,()(M;,fXN)  per  year. 

If  commerce  were  free  t)y  way  of  the  Panama  Railroad,  it  is  claimed  by  those 
who  have  lnvestigate<l  the  subject  that  40  to  .->«i  j,er  cent  of  the  freight  would  be 
saved  to  the  growers  of  citrus  fruit  by  shipping  through  Panama  to  Atlantic 
ports,  instead  of  by  railroad,  and  that  the  time  in  transit  would  not  be  longer 
than  the  time  actually  employeil  under  present  conditions  l>y  rail.  """ 

The  gist  of  this  comi.laint  is  thar  no  exclusive  contract  shonlil  be  made  with 
any  .steamshi[>  company  by  the  Panama  Railroad  <  oniiKinv.  but  tliat  all'  com- 
mene  on  the  Atlantic  and  Paciti.'  sli.»ul<l  be  as  free  to  one  line  of  ships  as  to 
another,  to  the  end  that  there  may  !>.?  f.iir  and  honest  competition  in  froi<'hts 
between  Atlantic  and  P.-u-itic  |M)rts.  "^ 

Yours,  very  resp.>ctfully.  Josei'h   if.  Cam.. 


F:xHrBn   N  I'.t. 

PoRrr.ANi).  Orki;..    [utjiist  II.  lUd). 
To  the  lionorable  the  Prks  .)Knt  of  tiik  I'.\i!ki)  Statks. 

Wash i Hi/ton,  D.  ('. 
\n:\R  Sik:   We  i>es;  bcrewirh   to   fraii.xuiir   to  you  copy  of  resolutions  .idopted 
t)v  the  Portiand  < 'b.niil>cr  i.f  ( "oninierc.  .w  a  iiH>eting  iield  on  the  ;'-tb  instant 
\ery  i-esjxM-t fully. 

Samiki.  CoNNEr.L.  S^rf'rrtnru. 
Per  M,   .MosESHOir\,   Asst.    Srcrriai'i/, 

\A'hercas  the  Cnited  States  CoveiMunc-ir.  by  the  i.nrcli.ise  of  rlie  I'anama 
Canal,  has  obtaine<l  .-ontrol  of  rlie  Pauaiua  Uailroad;  and 

Whereas  for  years  p.ist  the  Panama  <'onii»any  has  enlerwl  into  a  contract  with 
the  Pacific  Mail  Steamship  Company  \>\  nhich  the  latter  handle  all  the  freight 
destine«l  to  and  from  Pacific  co.-ist  i»orts  i..  tlie  exclusion  of  all  other  oce.-in  car- 
riers :  and 

Whereas  the  purchase  of  the  controlling'  interest  in  the  Panama  Railroad 
necessarily  teruiinates  s.-iid  conrracf:  and 

Whereas  it  is  unlerstood  tli.-it  rise  I'aciiic  .Mail  Ste;inislii|)  Compa:.v  is  ik.w 
stH'king  to  have  said  contract  renewetl  :  ;ind 

Whereas  the  renewal  of  said  contract  would  ,i;:aiii  place  the  p<^>p|e  nf  the 
Pacific  coast  entirely  in  the  hands  of  the  great  railrc-id  combin.'itions.  as  far  ;is 
charges  for  carrying  freight  are  con<'erned.  as  t|„.  P.i.itic  .M.ail  Steamship  Com- 
pany is  owned  and  controlled  l)y  tlie  owners  of  what  is  known  as  tla-  "  llarriman 
Lines:  "  Therefore  he  it 

h'lsulml  by  till'  I'nrtldiiil  i'hiinilitr  of  roinniircc.  That  it  i%  not  to  the  interest 
of  the  people  residing  west  of  the  Rocky  Mountains,  nor  o(  the  people  of  the 
whole  Cnited  States,  that  said  contract  be  renewed,  hut  th.-it  competii'i.;,i  be 
thrown  oj)en  to  .all  ocean  carriers  to  handle  the  freijih;  to  be  shipped  a.-ross  tiie 
Isthmus  of  Darien.  l>otl>  between  Atlantic  coast,  |>orts  .uid  Colon,  on  the  P.icitic 
Oivan. 

Br  it  furthir  re.v)lri'il.  That  ;i  <'0|)y  of  these  resolutions  be  forwarde<l  to  the 
Panama  t^mal  Commi.ssion.  to  the  President  of  the  Cnite«l  States,  and  to  each 
mend)er  of  ou'-  Congressional  delegation.  Senators  and  Repres«'nta fives. 

W.  .1.   HuK.Ns.   {'resilient. 

^^^    ^  Samlel  Cos  sell,  .Secret  urn. 

Attest : 

M.  MosKssoHN,  .'insistant  Seaetary. 
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hki'out  of  .ioskpm  l.  rrihtow. 


KxniiiiT  N  2(». 

Wah  iJt'ii'AinMiM'. 

Si'Kl  lAI,    IaNAMA    llAItllOAl)   TdM  MIKMIO.NKH. 

Wwhini/tfui,  .hiiniin  If  ;Vl,   /Ho:,. 
My  Dkak  Sin:  \\u\vv  .1m1(>  .,r  AuKUnt  II.  I!K»».  .vc.ii  f  nmsinillHl  to  Uw  l'rcHi.|,.),t 
»  r..py  of  n  .•.•soliiiiuu  ;Ml..|,t,Ml  by  t\u>  I'ortlnud  < 'IimiiiImt  of  ( •..iniiMMV,..  <.„i„|,lnln 
\UK  of   til.'  traflic  .imii.upiiK'iits  Uiat  v\U'    \u'Uvovu  dm   I'a<-i(lc  .\riill   St.-imiHliin 
<  omimii.v  niKi  (ho  I'lmaina   I{allroa<l  (•(uiipanv   f<ir  ImhIm.'sh  I,H\vf.-ii   N.-w   Voik 
a.ara.-inc  roast   ports  of  tla-   ri.ltnl    Stalos.      I    w.miI.I   h,.  K'la.l    if   v.,i   wonl.l 
furnisli  in<>  iii  .lotail  iiifoniiatioii  you  have  as  to  ...s.vnhIv..  <liaiK<>s  for  tr-iiiwi».r 
atlou  ol   any  klial  by  tln's.'  coiiipauIrK  :   am)  also  would  ho  pjonsod  )o  have  any 
iiiloruiatloii  you  may  ho  ahio  to  furnish  in  ro>:ard  to  any  othor  sloaniship  .■o.n 
panios  with   whi.-h   tho   I'ananni    Kaii.-oad   roinj.anv   .(.uhl    na.lvo   propor   irnMi.' 
arranuonionts  that  would  ho  advaiitau.H.us  to  tho  shipping    niorosis  of  tlio  PaolJio 

rioas«'  addross  y<.ur  ro|.iy  to  ino  in  caro  of  Mnj.  (Jon.  (Jor.ryo   \V    |>„vls    l'ov 
ornor  of  tho  Canal  Zono.  Anoon.   Kopuhlir  of  Panama,  as   I    uij]  Hf,il  ono  \vook 
from  to-morrow,  and  your  h-ttor  w.add  not   havo  limo  to  roa.'h  mo  if  uddrossod 
lioro  hoforo  (hat  d.ito. 

Vory  truly,  yours.  (Siu'no*!)  j.  f,.   I'.kisiow, 

S/itridl  I'limiiiiii   h'liilntiid  ('iniiinixMitnii  r. 
Mr.  SAMiKr.  CoNNEr.i, 

Sccntiirii  I'orthiiKl  Cliinnln  r  <//   Cniinin nr.   I'diIIiiihI ,  (hcii. 
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Kxiinur  \  HI. 

„        „,       ,.    ,  Ni^v  \()nw.    \i/>jiixl  /:.  UK)'.. 

llitn.  W  M.  11.  Tai  r.  Washinntoii.  li.  r. 

Dkak  Siu:  'PIm"  .lourn.il  of  ("onunonv  of  .\uunst  l.',  has  an  articlo  in  roirard  to 
tho  monopoly  of  tlio  Pacilir  .Mail  Stoamsliip  Comp.inv  .and  (ho  Soiithorn  I'n.JMo 
Railroad   Comi.any.     Kin<IIy    adviso   nu"    whon    (ho    Panama    Railroad    Company 

will  .'anool  Its  .•oii(rac(  and  ond  this  lojtoly.     Tho  Amorican  stoamors  aro  l.iiil 

up  lor  want  of  protitahlo  oiiiploymoiit,  .-iial  suoh  (^adraols  as  (his  aro  vorv  doiri- 

iiiontal  to  tho  Amorican  moivhaiK  marino.     Tho  -piickor  (his  mo>:w,,.,lv  is  ondo.l 

tho  inoro  comitotilion  thoro  will  ho  Un-  t raiiscontiiiontjil  husinoss. 

^Thoro   havo  also  hoon   soino   foroiu'ii    vossols  chartorod    (o  cjirrv   coal    for  tho 

I*anam;i    Kailroad    Company   siiioo   it    has   hoon   .aoipiirod    hv   tho    Inih-d    Slatos 

(iovormnont.     Thoro   havo   also   hoon   somo   foroij,'n    vos.sols   chartorod    to   <;u-ry 

supplios  for  tho  Panam  1  <'anal  Commission.     Aniori.-in  vessels  ciin  not  -..mpot'o 

with  (la'so  foroi;;nors.  .-iiid    (his   would   ho  a  Kiand   op|M.r(uiii(v   for  the   !'nir«Hl 

States  (lovonimont  ((»  ;.'ivo  a  littlo  iissis(aiic<    (,.  our  .Vinorican  inorohanl  marinc\ 

Ploaso  solid  mo  a   list   of  frtM;;ht  char^'os  in   forco  f/.r  carrvinj:  niorch.andlso 

from  C(don  to  Panama. 

^'oiirs.   t!-(llv. 
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i:\iiiiiir  N  :;•_•. 


'rA«'«>.,iA.  Wash.,  Aiuiust  H.  I'Ju', 
J  MKOIKatK    |{o<».SI-;\  KM. 

I'rrHiih'tii  of  thy  I  iiitftl  Sfot<.'<.  WiixhiuijtoiK  />.  C. 
ln.\H  Sik:   l{os<dn(ions.  of  which  a  copy  is  iiichtsod,  woro  passod  by  tho  trus- 
tfM-M  «.f  (ho  Ta.oiiia  Chambor  of  Coimnorco  and   Ito.ard  of  Trado  hv  unanimous 
voto  at  tholr  roKular  mooting  hold  .Monday,  AuKUs(  S.  1!KH.  and  (ho"  undorsii;nod 
lnHfru<(od  to  forward  ,\tMi  a  copy. 


Vory  truly, 


■V\ 
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nKVom  or  .roHEPri   r..  hhihtow 


Now  York,  itMsoimblo  chargi^  if  tlio  w^rvi 


00  IH  not    to    U'  tfrn(iii(^tiiH   in  f«i-bntit/n 
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?,!'.) 


UlM-n-im  h"rcf(.rort.  th<'  mhUI  rdilroad  fin^  hf>»-ii  i*-n^*'(l  to  i.iirfi»M  who  hnvf- 
rlifirtf«-<l  «'X/>r(iit(irit  rntf'M  jirs'l  j'ivfn  <-xrlnMiv»'  privilfjffM  in  fh^-  intfrfsf-^  of  ofhfr 
rfillroJulH  find  ^t<•llrlis^lip  '••orjt<»r>ition«  with  whom  flicy  arf  alliffl:   now 

rhrn fort\  he  it  rrHolrfd,  'V\ui\  th^r  Tnrorna  f  hnrnti^T  of  f :omrnf'r^*;  nnd  Hortrrl 
f.f  Trridp  ffsi»4ft fully  r*f|nesf  f:h#>  l';in;unrt  f:an«l  ^'orrirniHwion  to  f»f^-ratP  th^  *-aU\ 
roilroiul  th»'jriHfi vfs  (,r  irj  siifh  wny  thjit  th^  Oovf-rnm^'nt  of  fh*'  f'nit^-.l  >(fntpa 
«hJitl  lifivf  din-'f  firifl  irrirnfdiMtf  cf.ntrol  of  jt-i  ofi^-pjirion  ;uifl  thfit  th*?  mUi  rail- 
roiMl  trf'  r.p»TfitfH  in  flic  inffrf'st  of  >il!  th*'  f>*'opl^  of  th*-  f'nltftd  Staff's,  open  to 
(ill  on  the  -oniK'  tcrifM  >in«i  not  in  tlrf>  int^Tfst  of  ^inv  .  l;mM  or  fr.rponuion.  ;ind 
that  fnir  nnd  r*'«Mf>rifthU'  r;it»'M  only  t»*'  chfirfir^-^I  ; 

Hf  it  further  rcxoln//,  Tti.it  (-o(,if>s  of  thi-<  rf-fohirion  h*'  fopw;iriIed  to  the 
J';infifr»fi  ('i\n)i]  rv,n!rfiixsif)n  ;tnd  to  Th^'0«lorc  fu^yscvclr    l'r-e-<\(\fTit  of  rhf«  f'nirpd 

ThiM  Ih  to  rf-rtify  thut  th*-  »tK>vf  and  ff>rfa:oirtsc  rf-solnfjon  wns  duly  and  [•■■■om- 
l«rly  f)jis«f<l  by  rinnnirnovH  votf  t.y  th*-  tx»!ii-d  of  rpustf^f's  of  rhp  TM<-nm;i  '''h,^nihpr 
of  rr,rrin!^T''f>  ond  I'.ofird/)f  Trnde  at  it.'-*  rpgnliir  n.t>»»tin5?  ht'id  Aivj-isr  M.   IiXi'j, 


W.   K    f',ft()>mo\,  Prfstident. 


Kxntrjfr  X  2:1 

W.\ji    fn'JP.UtTNfK.NT. 

Mv  \H  \)A  Sir:  f  liml  that  iindt^r  d;)te  of  Anani;'«t  '.).  1;h»4.  yon  forw;u*d«»d  to  the 
['rf><idf'nr  .1  r'-soiunon  piassf-ii  by  rhf^  rmi^r^•'^^s  of  rh»»  T.ii-onui  <'hjtniiit^r  .u*  ( 'om- 
nifff*!  and  fU.nrd  of  Tr.idp.  «-omplninins:  ol*  rlit>  ftvisxhr  r.ir.^s  ••li;n*:riMl  i>v  rlip 
I'at-m*-  MmH  .^^-'limship  • 'onipjuiy  ;n.  !  th^  P.in:ini;i  Fiailniad  «-,,nuianv  :',.)•  riMu>4- 
Ijortarion  from  r'«>rts  on  the  f.icitlc  .•oa>(t  to  .N>w  York  -md  from  Xp'v  i'ovk  to 
said  f»orT.'4.  [  vv..nht  be  sflad  to  have  any  detailwl  information  ;is  ro  rl\e  .'xcps- 
siv»^  <;hara:f>«  ^^^ffrrM  to  in  ^xxeh  rpsolution  ,ind  any  informarioii  r\Mw  vou  may 
have  in  ri-K^Td  to  any  '>ther  -*Trtuusiiip  lines  ^viTti  \vhi<>li  n-alfii'  an-.uitrcmenr-^ 
oonld  be  pnrert-'d  inro  'ty  ttie  Panasna  Railroad  (^^v.ipany  rhar  -.vonid  ■)•>  ui 
advauMiCf'  to  the  -^hipping  interests  of  --tie  Pai'irii'  ''onMr. 

Please  a.Uires.s  your    eply  to  me  in  cape  of  Maj.  On.  *>or<,'e  W.   i")av;s.  jov- 
♦  ■rnop  of  rhe  ftuial  Z»>!it\  An«-on.   Repr.bn«'  of  Panama,  a^   L   will  sail  one    vp-'c 
from  ti>morrow,  and  y^-nr  letrer  vvonld  nor  lunv  rime  to  rea«-h  me  if  .iddr^'Hsed 
bere  bef'>rp  that  date. 
V^*^v  rm!v    v.'.iir^. 

•  Si!?ne«li  J.    L.    BursTow 

stifoal  t^'inmiui  liiinrniht  <■  •■>ii iiiis':<ii,,i,-r 


.\I".   J.   s.   WairKHot  ■»(•:. 


'hum 


onini'^r'-t^  •imt  Bon.'  1 


■fiO 


'•l<-')lllll.      W  l:tll. 


Exhibit  N  -4-. 


To  the  H'Ui.  J.  L.  Bai:^Tow. 

Sfj''C(ai  I'oiii.iiiiH.'inHK'r  til  tlh-'  ['•frianni  ii'tiir'xhl. 
r>\].i\  The  history  "f  rhe  Norrh  Amei-iean  Na'';rar;or)  > '.imiiiuiv  ir  Saii  y'"iJi- 
«.L>*fo  dt'ijcn.strares  what,  t-an  be  done  to  wiievM  ')rodn<'er^  anci  shipperM  !-om 
tLOdttly  brtnlen!*«<uie  freisrht  rateH.  The  North  Viiieni'iui  Na'':<.i:i.rioii  *'uiiipaiiy 
was  an  o<tsh«M.;-  of  rhe  rrntfj.'  Association  ol;  ^an  FraJicis<'o.  oricam/.ed  a\  !S«)1 
tor  the  purpoise  "f  ovepctHniu^i  l)y  united  nlfort  :he  'ne<piaiity,  'Ui.jnsr  I'saction, 
ami  discriuiiuuciou  of  the  traijwportation  sysrein  then  in  effect,  and  ro  nromote 
cofljt>etition  iu  the  same  tjeW.  In  pursuance  or  rhew  rmrposes  a  clipper  line  of 
ships  anmnd,  (_':ii>e  tT<nai  wa.s  rirst  estabilshed.  uuJ  [ntjved  an  '^iticieTit  reKnlat(»r 
olf  ratei*  u«  slow  fi-eijcbt.  T'he  North  .^JuericMu  Navitcadcu  ("ompaiiy  ^rew  out  of 
an  e.vteuKiou  of  the  same  idea,  and  wa.s  desifjned  tti  ;j;iv«  Smj  L<-r;tjnriH<,'o  and  the 
racillo  coast  the  beuelit  of  ywugraphicul  locuLJoii  by  opening  the  -^fu  route  to  the 
Aclauttc  coitit  by  way  of  the  Isthmus  of  Pajiama. 
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.       UM    Uallio.ul    was   ui r   .-uatnM.t    with    tlir    tnins.-onfi.M.ntM     n.iln.nds   to 

::-:::i';!iC:::j;^:';;i?;:::;;:;;','' •^•^-'- '■■■■■ i^v. '.'i;;;' ;:. ';'i' 

III  1S!>L'  til..  rH.Mtioiis  oC  th,.  |>;u.:mia  Uailron.l  an,!  II.,.  |»M,.ili<-  .\I„il  Stoainshi., 
o.  I-nny  w.,-,.  hruk.,,  otr.  ami  this  Ca.-t  cana.  to  thr  k..owl,..i«,.  o       m^   ,  I     s 
I^nciu.    M..r.-a„til..   Coiniiaiiy.   a    Hhipphi«   linn   of   this   ..itv.     Wu-ot  ia.ioL    w  .  ,. 
o  K'.a.l.   aial    n,-..    <h,.  su^'Ko.lio,,   of   th.   P.na.na    Kaiiroa.l    tVa.   .         s    M^m  1 
O  ni,jai.y    inaln-,ook    to    raise    fuials    to    ..stahlish    a    s,..nnshi„    s  .,■;..  . 

la  i  !.■  Or,.,,,,  lM;tw..,.|.  Sa„    F,-aii,-isro  aii.l   l'a„„„,a.  a,ai   ,1a.  Paiiaina    It  a    ,-o    i 
.oil,,  a„y  on  II,,,,.  |,.„M  ,,;:,-,.,.,l  |„  ,.o„„,|,.|,.  tl„.  .•o„M,.ctio„  will,  ll„.       h,  ,       J 
boani  hy  a  lii„.  of  sl,.ai„sl,ips  hctwoci  N,.w  York  aial  Col..,,  -^ "'"'<"   '^'"■ 

,,,;,*''  |'''^;.';'''•':■^''• '"f   ";••   ^■"•■'"   a,,,,,-!,.,,,    .Vavluatio,.   /'o„„Mnv   was   in,..,,- 

IXMal,  I.      i!„.    (ohiiso,,  |.o,k,.   CinniKiuy    mi,liTl,.uk    th(.   oxpc.iis.'s   ,r    nro.nofion 
am    a  ,„•  .•o„s,,i.,-,.hU.  ,.|ro,-|  s,.hs.,-ipti.,„s  a.i.,>u„li„;^,„  s^^k,  ,„n  w  ,  !  p  "h ^^^^ 

::i  lu!r'rn;vi::j:zif:T^  '•-'^- 

Til,,  lirsl   sl...,,„ship  of  II,..  ,i,.w   lii„.  s,,  •,.,!  o„   Ma,-,.},  p,    ;,sp:;,  ,.,,.,1   th..  .-..•.-o 

im'h„!,.,i    w„„.,    h,-a,aly,    l„,|,„-    ,,„!    v,.^.,:,hh.s.    ,),• fnn.s     I  ^,11,,.      •,  ,,  s 

mu    pa.„ts   p„.k  ..s.  ho,.;,..  h,.,.hs.  silv,,.unn..  ph,t,.,l  wa,-...  .„„|  r,„.„i„„;..       '       " 
J'.r'.';    1;!      •;■.,;■   '.'■■"'^"•""""'■",""    '•■•,iiro:.,ls   ,l..,.|ar(.,!    a    rat,,   wa,..    whiH,    fo,- 

so,l  ,  A„H.,.„.a„   .V.n-,.uat,o.,  Cnapaiiy  o„t   of  has ss,  h,,!    !!,,.  h,.,„.(i,.inl   vrsulK 

',""■,'"   ""    ""i,.!    1,1,.  „,,.,y   iM.   „„,l,.,.s| I    ,•,•„,„   th,.  animal    ivporl   ,.f    M,.    j     s 

,;;.'''••"     !'••';,' ",a„a,:,^.,.  of   ,h,.  Tcaliio   Asso,.inlion.  a„,l   now  :,„   oiii^ial   o,- 

,  '  '''"';  '■'";  """  '"'  ""•  ""■••'■  ■^'■•••■•^  <>!■  tlK"  oxisto,,,.,.  nf  this  M,.-,ni/.;,tiM„  w,.  haVr 
'"""■'''.'  ,"•"''■'•  ''  ^'•""-•'••■il  l'nsi,„..s  .l..p,.,.ssio„  ,,iHl  ,l,.,li,„.  i„  v.-iinrs  .,r  all  ,„-m,, 
<-iiy  wiiiiun,  a  pa,-all,.|  i„  il„.  l,islo,-y  ,.f  ( 'a  lifo,.„ia  si„r,>  th,.  a,|\„,t  .,f  i-ailn.a.i 
trinspo,.iaIio„.  ...  that  any  'M,.,.tits  whi-.h  haw  .-o,,,,.  f,.,,;,,  th..  ,.,.,.p,.i,i„.-  ,,,  ,|,.. 
s,.a  ...MiP-s  an.l  tl„.  int,.,.,|,i..t  i,,„  ,.f  ..on,p,.t  jtio,,  havo  h,.,.„  n,o,.,.  ,han  otTs.-t  hv 
la-  (l.viino  ,,,  vain,.,  ^o  that   tl„-  :rai„.  Instoa,!  of  n.pr..s,„tini:  a  jicofir  as  w,,uhl 

'"";  ' "  ,"'"'  '•••'^•'  '""''■'•  ••'   I'orinal  ,.,.ialilion.  a,.|,iallv   i-.-ptvs.,,!   ,„i|v   s,,  „iurl, 

i,.ss  |,,s..  It  ,s  lh,.,-,.|,.i-,.  not  p..ssihl,-  lo  ,.al,!,lMt..  with  a..,„,.u..v  th,.  f„'ll  in.'asm.,. 
(»t  th,-  h,.,,.-l!i  wh:..l,  has  ro,i„.  fi-,,„i  th,'  work  of  this  .a'-aniza'tion  \  fair  ,.sti 
mat,.,  howv,.,.,  w..„l,|  plar,.  th,.  ,l,-,.|i,„.  ,„  thr  cusl  of  transoori! in,.„,al  ti-an- 
porlation  hy  ,.,.aso„  of  il„.  ..p,.nin-  of  il„.  v..a  ,•,,„, ^s  as  roi,,p,.,ip,!.s  at  „ot  I.-s. 
tlian  to  ,„.,•  r,,,!.  'r..|ki„-  tho  hnsi,,..ss  f.,,-  ih,.  y,.n,.  ls;tL'.  whi..h  is  th(.  last  p,.ri.Ml 
np.M,  whirl,  any  .lata  a,-,,  ohtainahl,..  ,1,,.  .saving  in  ....st  of  t,- :;nspo,-ial  ion  would 
an.onnt.  to,,  th,-  ..i-hl,.,-,,  „„,nlhs  that  vi-oi-ons  ron,p,.ti,i,.„  lu  s  1.,.,.,,  in  f,„.,.,.  to 
lu.t  l..,ss  than  Si<MMM,,,Hi(.  for  th,^  St,.,t,.  of  ( 'alifonna  -,„,,  U,  ousUU-y  thr  h,„rtit 
whi,.h  has  ,.,.s„l„.,i  hy  ,„ah|i„t:  n,,-  shipp,.,.s  an,l  p,.o,ln,...,.s  to  ,lis,.,..,.  ,,f  nni.-h  of 
'"■  !'.'■ •'   "'    '"^I."''  :i",l    ti-ansar,    a   hiisinrss   whirl,   w.miM   or  li,.i-wis.>   l,,v,. 

P,.,'!!    M,lpo-sil}|r. 

" 'I'll-' <a.npt-o|-  the  Slah-  foe  sliipi,i,,,t   for  i  l,r  v.-.-ii-s  Isn;;  ,;,i.|   ISPl   r\r,.pt  .-iVrll 

!'""■   ''•■'-  nark.;..,l   inilli,,,,.  nl'  AuAavs  ..heaprr  than  anv  pi.,.vi,.us  rv^n  ^.f 

'''^"  'i"-i"".v.  Tl„.  lart  ihal  ,.alrs  o,,  -vrru  fruit  w,>iv  not  r.-.'lnrr.l  ..,,,,]r,ns  ,!„> 
"''"''■'."'"'  "'•''  ""'  ■'■••'  roinprlilion.  i,ii|...,lu,',.,|  nn,l,T  th..  aiispi,  ..<  ,.f  ,h|.. 
association,   pi.o<h„.,Ml   ihi-.  ma  |-\  .'|i.n<   i-fsi,!!. 

■''"  .•i'l'lili""i  lo  this.  ...,,  f,.,,-  .IS  ,n,.  traiisport.itio,,  ,.\-.,-ns,.  lix.-s  th..  v.-iln-.  of 
laonhan.liM..  S.in  I 'ran. is.-.,  ,,i,.|rl,..,,,is  now  h,,\,.  on  han.l  thr  rl,..ap.'<t  sp.rk 
ot    L'o.i.ls  1  li..y   ..\  (  |.  owiir.j. 

"This   uai-   of   r.ip.s   hy    ll \..rla,i,l   ..arrii'i's   ;iu:.ii,isi    th,-    ,•.... prnin-  of   th,. 

s,.a  nail,,  has  h,-.-,,  ,,„„•,.  vi,.,il.,it,  .■o\,,.s  a  lo,i-,>r  p,.i-io,l,  .i,i,l  involv,-,!  a  larger 
sa<.nh.-..  i,i  r,.v,-nu,.  (has,.,l  ,„,  ,,l,l  t,.,.,nsr,a,t  in,,,!.-,]  ,.aii.s)  than  anv  war  \u  Uw 
iisPu'v  ol  raih-.M.I  transp,,rtali.a,  of  this  ,.,.unl,y  ,l.as,.,|  .„,  a  liki-  v.-hmi,  of 
Irallir).  Ill  l,.|rt  ll„.  sa.rilir,-  lh,>y  h;,v,.  n,a,l,'  ;, mounts  lo  v.-isilv  ,no|.,.  ii.,,,, 
\voul,l  l,a\,'  lK.,.n  th,.  po.ssihic  t,.li,l  uross  ,.ariiini,'s  of  iUv  str.imsl,ii>  iin,.  ha.i  thry 
Ix'on  p,. Ill, ill, .,1  to  hav,.  ahs,.lui,.  f,.,.,.,l.„u  |.>  i,,aU,.  anv  nto  th,.v  .lesirtnl  ami  ha,i 
shlpM  sail  with  fi;l  (.arpu.s  in  holh  ,lii.,'rti,)iis  on  ovi.ry  vuyai;*.. 

•<Tnii,sr,)nlin,.|ilal    roads  can   not   h*.   relied   on   to   Hupi»lv    thks   eoiupotltion 
If  they  ,lid  hiiild  into  th,.  territory  o.   to  the  city  ,.f  San  Kra'm.i.s,.o.  they  are  all 


heavily  hiir 
still.. Is  amr 
on  the  sea  '■ 
will  never  f, 
the  Iin,.  of 
sess<.s  jiiiy 
of  it." 

What  Sar 
of  |,'i,.s't  nal ' 

At  the  S.I 
".peakim.'  of 
-\merira,,  .\ 

"At    that 
ilietated    fh< 
The  raih'o.h 
the    I'.iiilii 
first diiss  fi- 

'i'tie  sitiia 
rpliai,!.  'i'l 
I'ariti,.  aial 
Haiin.ad.  '. 
•  tiiiiiiaii  t'n 
It  is  within 

As  111;,  tfer 
>ea  naite  hy 
.^fates  a  i-o 
;uid  with  for 

.Mr.  I,,HM|sii 
tra,i.srot,ri!ie 
.v't  .  or,i|)etit 
<  <o\i'rnmenr 

The  ii,-ir:i.! 
tiienr  o\\  in>n 
must,  rl,ntin-^ 
< ', doll.      The' 

'itiZras     oil    1 

I  wii'-rship  :4 
hftween  I'lii 
ranaina  to  I 
.V  hill  i,,tn 
mai'liiiicry  t"( 
:iUtl,or!7.es  rf 

plr-n^    '1, 

;; /ii;:-'  i'.;;;:ir! 
itrspH 


<n.fi.  .1.   I,.    l!|i 

dent;  of  our  S 

netMled  in  rej 

If  I  ran  t>e 

Verv  t 


Mr.  11.  1 1.  ^L^ 

l>K.va  s;ik:* 
the  o[)eratiun 
tiun,    and   evi 
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IH  mlv    tM,nnM-.l.  mihI  nt   th..  s,,.,...  ti,,,.-  th..y  ;„•<•  ,,ll  ^ov.-r 1  t.v  tl...  s.u.m-  in- 

n       Z  ''  .;'    i  "■  ""'r'  ""•■'■•"''  ^^'"■''  •"••"""^  f'"'  ^""t^"""'  ••"^•Ifii-  to  wnl' '  war 

!  '"•■;!"•'  ^••"•••■"'■•'  •'V.T.vthir.K'  ..!s».  to  tl...  lo,>K  ..vcriMiwI   h;.ul.     TIk-v 

I     -VM-  «iv,.    lu.,r  suppor,  an.l  roop^-rntion  to  thr  n>on.,n..Mt  of  ffu-  frafh     on 

'!'<'  li'H'  ot  t  „.  lonst   imtnn.l   rosistMixo.      If  Snn   f-T,„.riM<o  is  iu.vtliin«  or  pos 

s.;ss..s  m.y  Hn.M.Mf  of  superiority  it   is  b..<.Mnso  it  is  m  ^...port  nn<l  nuulVn^i 

WliMt  S.m  rni.icis.,,  iui.l  tlu-  l.';,cilic  roast  want  most  of  Ml!  i<  thnt  tlif  lino 
ot    .■••..    natural  rcsisttuK-.-,  th.-  s«>a  r.utP.  slmil  ho  opf,.  an.!  1<..,,I  „p,.n 

^Vi'.ikUv^  ot    th.-   ,..no<l    inu>,..<lint*-ly    i>ro.<Mli„^'   tt,..  or-.inizafion   of   tho    \„ith 
.ViucrK^au  NaviLTafion  r,,n)[.aii.v.  said:  -^'TU 

-iw';):l    !'';?    ''"T    ""'.   '''••""•"■""fin.-tUMl    Ass,Miatioii    was    niliu-    supr.Mn.>    and 
;  .•tat.Hl    tho   rat...   m    frH^'lit   on    i^oods   slnpp,.d    an.l    r.'..Hvr.l  7roin    til!>    Kast 
;,'!'/:•■'";;'•'"''  ':,'■•■"  f'""l':<'.';«"ir'>^r  n--.  nUo  ti.e  sl.ips  aroun.l  Cap.-  Horn,   ami 
IH-    i    „m.;    Mail    uas    suI.s„|,z,m1.      W.     u.r..    pa.MMu'   SlL'(,    ,„.,•    pi.    p  ,uu.i<    for 
first. -lass  tr.M-t,I  hy  rail,  and  -iSto  per  t.,.i  amun.l  Capo  F[.,rn  " 

I   .0    Hituat,..n    t..-.iay    (loos    „ot    .liff,.r    -ivatly    froni    that   .lHS.-ril.o.l    t.v    \[r. 

Pl.un.         Ik-      'anfi.-    .Mail    St,-an.>l,ip    Company    is    „xvn,..l    l.v    tli..    Southern 

an  ...  and    .ol.Is  an  .-x,  '  :siv.  .ontra-.f  ...v.-rin;,  fr-i^^l.t  traili..  with  th..  P   n      .a 

I''-'lroa.l.       11...    .•..sul.    is    that    tlv   South.-r..    Pa-iti-   Co.upanv    tixos    ,-at  ."   f.  r 

It  1-  withit.  tht.  povvf-r  o(  th.»  iiati.a.al  .\.lniinisfrati..i.  to  r.-op....  it 

As  matt.-i-s  sfan.l  tho  Pa.-iM..  .-oast  is  .U-privMl  of  its  n,-itural  ri-hr  f..  ,in  ,)|..mi 
^■a  i-..ut.'  I.y  m..ans  „ra  .■..nfi-.a.T  .-xp.vsHly  forhi.hl..,,  |,v  i|„.  l.nvs  of  !  Ii^-  (nitHi 
>fat..s  ^  a  r,,nt.-a.-t  ui  n-sti-aint  of  tra.l,.  an.l  rouim...-.-..  ImTu,.,.,.  r!„.  s.-v.-ral  St  ,t.4 
an.l  with  tor.'iu'ii  nati<.ns.  ^ 

.Mr.  J.o.-ls  is  r...-o-ni/...I  anth-.rity  ..u  trar.sp..rtation.     His  <tat<.m.M)r  tint   rh.> 
ran.s.-ont,n,.nt.nl   .•ail.-.„.,.ls  -an   not  l.o  r.-li..!  on   to  ,>on.p..ro  w:il   nOt  l,.-  .1,' ni^l.    • 
.>t  ,.,n.i..-ii;Mn  ,s  ..n.i..,n,.l  l,v   law.  an.l  rlu-  Pa-iii..  ,.„Msr  asks  il„>  I'nit.^d  Stat'^ 
'":;:;•=•"""•"•   '"  '"■■'•  -:■''  ui..aM,r.-  .,<  win  -,p..„  rt„.  WMN    u,  tha,  ,.r..l 

'"•  "^•'"■'^;^:    \H:..:-.^tfarion   is  al.-,.a,ly  on-ai;...!   ,n  an  .'xp....in,..nt  in  (i.-v.-rn- 

n  -n     ou  m.r.liu,  ,.,    a    fransp..rtati.Hi  lin...      It  -nvas   ti,..   lan.nn.,    Mailroa.l   aud 

oust,  .-on  m.i._.  tn  .,p.,.at»^  -r.     Ft  owns  tho  st..imship  In...  lM.iw....n  \mv  Yorl    an 

.  ..on.      11...  hxannn..r  l,oli,.v..s  that  it  ,■,•,. n.s..nts  th.^  or,ini.,n  of  a   mai      W^ 

.iti/.-n.s   on    th..    Pa.Mli,.    .-...asr,    wh-u    i.    .ays    that    tin-    .•.:    rim.>nr    ii'    n     iur  .1 

;vvn..rsh.p   sho.,1.1    i,e  ^.n^-n    a    fan-   ..han-.  of   s,...,-...    :,    r.nXu^     h'unl 

l-:™;;  to'p;;:!,ir::;;;:,  ;:;:;;^:'^''^  "^- '"--  "^  '^  -->-'  .teai.ship  u,.  >.>;„ 

A  l.ill  !nrro.l.ir..l  in  c,,uu'n.ss  hy  U.-pn-.-Purariv.^  Ili'arsr.  ..f  NVw  Vork    prov^h- 

plot.'  tho  M-;i   tr.ihsp,.  :       ...   ..,.,•...,.      Tjjp  ,,|,,„,    ,   .    J        ,.jj  <.,„nnpl   V\L 

trans-. ,nrin-.nral  ra.l;-...,,.-  ;.,  ;,;;,„..  reas.,paM..  rates.  ^ 

1  III'.    K.V  \  M  i.N'F.IJ. 


H-Vuuur  X  i:.". 
'rfn.  .J.  L.  Hiiisrow. 


Mv  Dk.v.'i  i^tK:  I  tak^^  i.l..asure  in  in.-losin-  l..tt..r  tn>m  L..Mi,,r  Soui-hon  p.-P 
^^ui  ..  ,.ur  >,:.u,.  hoanl  uc  health,  whi-h  L  rrust  w.U  dvo  you  ail  th,.  iuform^t^, 
tit'»Hl,..l  lu  r^.^ard  to  .uir  .iuarantiue  laws. 


si- 
tiuu 


If  t  can  t)t.  of  at.y  further  servi.....  [il-use  advise  ujh. 
\''M-y  truly.  \Mnr<, 


II.  M.  Mavo. 

St'frtjtdrji. 


LOCI.SIAN.V     ?<rA!IJ     I{o.\iU)    ()..■     ilK.viVIH. 

-,      ,,    ,,     .  ^''ic  Orhwis,  April  ^-,,  lihi.-,. 

.Ml-    U.   11.   .\lvv,,,  Srrntinij    \eir  <hh'<i„s  P>n,irrss,rr  i  ,n,,n. 


Vkxm  Sui:  I  h..v-  rweivHd  yours  of  April  Ji,  askinj,'  informati.aa  i-OL'ardiutf 
kfn''^,H  :^vV;'^  ?'''  'luarantiue  syst.,i..  showing  e.xp.-.ses  for  fumi«at.on.^usp^!! 
lou.   aud   ever    ^Mu«  else   c-uuneeted  with   the  uperatiou  of  the   system,   ,sucU 


the 
tiou 
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HKI'OUT    OK    JOSKl'H     L.   HHIHTOVV. 


liin.ii.iMlioM  iM-iiiu'  (h'sliv.!  I.y  SiHMinl  ( •ommlMhIoiH-r  J.  f..  Mri^srou-  of  tl... 
riiimiiiii  ('(JiiiiiiiNHioii. 

Ill   reply.   I    \,ix  In  Miililillt   fill'  rnlidWiiij;  slilt«'lliflil  : 

Tin.iv  niv  nix  iiiMritiiiH-  <|uaraiit in..  sl.KioiH  up.n.t.Ml  I.y  th..  l.onlHl.u.,.  sImI.. 
I?o:,  .1  n(  n.-Mlfli  VI,  fh,.  MiHsiHsippI  IMv.-i-  Stnliu,,.  I'urt  Km.Is  Slali..,,.  iti«„lHs 
V  '  AMmfalnyu  StMflon.  CMlrHsIni  I'ass  stnfioi,.  nn.l  I.mU,.  |{u,u'nr  Cmum! 
MMtlon.  (  II...  Inr.-ui,,;;  nnly  tlh-  Ivvm  li.s|.  ulii.h  iMv  ..p,.,,  nil  til..  v..:ir,  an. 
s..|t  siipp.,itln-  IIm'  n-maiiilii^  four  an-  inliioi-  stall.. ns  ..p..rat.'.l  ..iilv  frnii, 
Aplll   1   to  .Nov. '(III).. I-  I  aiiil  ilo  iiol  pav  |.\p».|is..s, 

Til..  p.VH..nl  s,,,l..  of  f..,.s  at  lli..\Mis.s|ssl|.pi  Wvrv  aial  I'oit  Ka.ln  stati.MH 
(ilii.l.T  oil.,  iiiaiiau.'im.iil  i    Is  as  follows; 


(  'Ihmm. 


StfiiiUHhips 
Sliii)H 
Ha  I- KM 

Siliiiiini'rH  1 1.'  iiiiiMti'il  I 
SrliUDiiiTM  .  H  niast.'d  i 
S<)iiMiii,>rs  '  »  MiH^ti'ii  I 
Stfiiiiil.ouf.H  I  tiiwhciiiis  cxi'fiiti  it  ■ 


tifin  f»..v    timi  ttHi 


ji:«i  i«i       |la5.iiti 


;.ii  III 

.'la.Ki 

IIMI) 

4<M«i 

7  r.n 

ar.iKt 

■.V,  <») 

:*>  HI 

I  IIH.1..S..  .,py  uf  Ih..  i^naraiitiii.'  K.-milatioiis  for  Mr  I'.ri^tow's  iiir..rinati..N 
lilt'  seal..  .It  insp,.,Mloi,  f,.,.s  is  autliorizf..!  hy  Lp'  ultli  li,..  pn.vlso  that  uIi.ti 
li.'  r..\..iiii..  iii..|vl,y  yi,.l,i,.,|  is  ill  ...x.M.ss  of  111.-  iv.piin'in..iits  „f  fh..  s..rvic.-    III,. 

I'oar.l  sliail  loak.-  a  siiilalil.^  tv.lii.l  ioi.  'i  ;..•  law  als..  .•..iit.'niplat.'s  tli..  niaiiito- 
nail.-..  o(  ii  ••.pi.iraiitii...  iiiinl."  uiii.h  was  .'iitiivlv  ♦•xliaiisP-.l  in  1;mi|  ..wiii-  to 
.•xtnisiN,.  ivpairs  to  lli..  .piara  lit  in.,  in-  ah.l  ili..  .-r.-ti.ai  ..f  a  n.-w  Lnil-liiitr  at 
li.-  Missis-ippi  lusry  Slatioii,  n.-.vssita ( in-  n  i..|iip..i-arv  r.Miirn  to  ih,.  t'uli 
'''-•■''  ''I''"'  "1  iiispciioii  f.-.-s.  '|-|iis  wa.>  (Ion.-  Aii-u<l  .".u,  I'.m^  .nal  ii  was 
..;!;nall.\  aiiiionn.o.|  ili.n  ,is  s.«,n  as  pno^t;, •,■,!, i,.  n.,i,i.-tions  wouhi  I.,.  mkhI.-  ii, 
sai.l  I.  .^s,  wlii.li  will  proli.il.ly  I..'  .Ion.,  dnrinu'  tlic  pn.s..nt  s,.;i<on. 

It  IS  a.li.:i|t...l  thai  lli..  iiisp,.rii..ii  aii.l  .lisinf..ctioii  tV.-s  rli.nx'.'.l  li  tli..  Mis- 
sissiia.i  l{iv.-r  s'atioii-.  niv  son.,  iiat  iiiu'li.'r  lli.-in  at  .•.■rtain  otli..r  p.-rts  Piit  it 
IS  lu'l.!  that  Ih..  r.'.aarUahl..  .lispaK'h  with  which  v.'ss.'ls  ,n't.  handl.'.l  iiillv  r,,,,,- 
jKMisntcs.  ;,s  iv.i,Mr.ls  ii,r  si-vin-  of  ■  ■  ,.tr...i..,l.  t'or  ili,.  triliin-  a.ld'itional 
fXp.'lisc. 

^    A  .louhl..  U<vri'  is  oiiipluycl.  su  .as  to  .,!i|..  t ho  work  to  th..  utninst    a--'   ;i,.. 

faiililios  ot  ih.'  stall. ai  aro  surh  that  s.'vt.fal  of  t.'!"  i-..--..-t,  v,-ss..|s  fan  (..■ 
haiull.^.l  a'  on,-,.,  ot'  .-ours...  it  iv.piin's  a  ^'f.-ator  .aithn-  t..  k.'.'P  up  tiiis 
Ihoroii-hly  ollici.'nt  s..rvi.(..  wliicii  is  our  plea   lor  ih..  >.-al..  [,(  -  Imr-.'^  i-.  f-uv,. 

II  any  .•rit,.-  dout.ts  llu'  value  in  m.-n.-y  oi'  .■very  liour  sav.-.l  an  ...■.•an  st.-ani 
^•'M'.  that  .ritic  is  rospeot fully  invit...l  lo  coiisiiit  any  <'Xi...rien<'e<i  s-caniship 
niastoT  or  a-.-nl.  'riio  .Mississip|,i  Kivcr  i.Miai'aut in..  Station  is  no  uiiles  hvlow 
X.-w  ()i'l«.aiis.  and  th..n.f..iv  ih..  farior  ..f  rinicsa vin-  mts  a  muoh  -r.-at.T  tiu'iir.' 
h.'ro  than  at  ports  wh.'r.'  Iho  qiiaraiit iiio  i:r..uiul  is  oiilv  a  iVw  nill.^s  distant 
Ir.Hii  the  fit \ . 

ria.il.-   iiiys.'ir  al    your  ilisposal   and   that   ol    (  oniniis>ion,.r    I'.risfow    f,,r  ativ 
adililionai   ;nfoi-niatio  i.   I   I.,.-  to  ii'inain. 

\iMy    truly.   ,\<ah-s,  i;i.\iH\n   Sortiiov. 

I'n  siili'nt  l.ditisidiiit  stilt;    liiiiiiil  uf  Ihalth. 


rniCiriii   111  :;itiri!(.  .piarantin..   ro-ulations   for  the  s.-ason   of    W^C.     A.ioptcd  at 
Ih.'  ruiifcirii.'..  of  health  olli.-ials  of  Culf  Stai.'s.  h.'l.t  at    Moh;!...   Friday.   I'eh 
ruary  -JJ,    IIMC..      Uatili..i|  h\    the   Louisiana   Stat.,  hoard  of  h..alth  and  "hy   tti>. 
Slal..   hfiilth   oltl.vr  of  Tt.xas.    iM-hrnary   J  I.   and   l.\    ih,-  .piaraiuiiie  hoard  of 
.M.ihilf  Hay.   i'ohi'uary  2.'.,   IJM)."., 

i'art ics  to  the  .■onfcroncf  : 

Dr.  Klit'll  <;ot;tl(>.  pn'shU'iit  i|uarintint>  honr.l  of  .Mohil..  Ha.\ ,  clKiirnian. 
Dr.  iMJiiiond  Sou.hon,  pri'sidt-iit  Louisiana  Jjlal.' hoar.l  ..f  lioaltti 
Dr.   .\rfhur   .Noll..,  chairinan  tiinirantin.'  .•oiniuiih't'  Louisiana   State  hoard  of 
health. 

Dr.  \V.  (J,  Owen,  tneinher  Lt.uisiaim  Stale  iK»aril  of  health. 


Dr,  <i»'»»ri 

Dr.    lieu 

.Mobile  iSa.v 

Dr.    hihii: 

I'MHlKM       ' 
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Aii    ..tlif-r 

\  i'--..is    sti;il 

the  re-iilafi 

llu'ti    the   pv 
c. 'lUited   ili   ! 

FMiirfh.  \ 
li.'fji  rf|.»»ri 
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Sixth.  V« 
.lays  a''ter  t 

Sf.\-.-!;rh.  i 

UIHler  spcitj 
CKi  \i   !!•  \!       u 


I-"Irs(.  .\tl 
aii.i  Jnrisiti^ 

f.'"!'  ;   I'  .!>  ^' 
>•■'  ocd.    .1 
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I)r.  (;»■<. ijfH  11.  Tii>)<»r.  .St«t»'  iiniltli  <»fn(»«r  of  'IVxhm. 

I»r.  Ilfhf.v  <;o|i!fhvviiit»'.  h»'alth  iimi  »>x«'<iiti w  ».Hlt»T  (|UHrantiru'  \xmrtl  of 
VIt»l»iU'  iJay.  «(♦•(  ictjii'.v  (»f  i(iiift'rt'iii»<. 

I  »r.    (i.liii  \.    itj, ,11111-4,  ffsiilriit  physiflan.  .Mi.«irtiHslk»pl  Uiv>T  (jiiarantirif  xtation. 

TnIKOKM       M.MUTtMK     </l'ARA  Ml  N  K      ftK.,(  f.ATrON-H      K>K      F,<»(  IHtAXA.     TkXAS.      AND 

.\[(inir  K 

rKI\<ir,\l.    VKil.iiW     H.S(-u    KK.I  l  a  l  ions    fiOVKKNfNf;    VKMSKI-S    rW^>M    TROinfAr,    PDKTS. 

\  MSM«'U  rn.iii  ilu-  I'lilii, Willi;  trupical  |x,rr.s  xliall  \>t'  Ailmlru'tl  vvitlionr  any  ilnln- 
f»'rtioii  ur  lU'tfiit ioii 

I-'irst.  J'ortji  (if  I'.rifiMli  ami  Spanisd  Hoiuluras.  Nii  aiM^ua.  I'ortti  Ijicr*,  and 
r.«i<a?*.  pros  i'lfil  no  yt'llow  fc\ri-  .U-vf-lopM  at  rti.-xe  porr-i  iliii-im:  rlif  nuaraiirine 
.-'<'a.xoii. 

^♦•••oimI.  \  fss»'|.y  fiii,M:.'fil  ill  triitnc  l»or\v»'»'ii  «;iilf  |«,rts  ami  (  iiltaii  jiorrs  ma.v  Ik> 
♦•xt'iiiptctl  froiii  .li«iiiir»"<tioii  ami  (U'tf-ntiori  ar  iiiiaiMiirin.-.  proviilpd  rliat  rliey 
loiiiiily  with  sinh  rf;;uiarioiis  hh  Mm  health  ortt-i.ils.  |/:irtit's  ro  rhis  i-oiifptvii<p. 
dt't'iii  i:f<«>ssary  to  itiipos*.  ;ir  flu-ir  rfsp^-fTiv.-  puft^.  l'asM»'n;;f>iN  from  ( 'iiha 
M'xccf.t  nahaiiat  iriist  tiav^-  icrf iriiMti's  from  a  nifiliral  r*'prt'SHiirati\>'  ^ariM- 
facTory  to  rh»  parfie;-.  '>i  this  i-oiifHr<-'in'»'.  srariiiuf  that  sullifitMir  timo  has  e'lap't»^<t 
from  oriu'iiial  p.iini  uf  lifpartiirt-  to  makM  th»'ii»  n\>'  iliy^i  our  at  liiiif*  of  ar/ival 
at  I  .11  If  pi>rt- 

'I'hiril.  \  -.>ifi-^  from  thf-  follow  iii_'  p.irr-i  shall  h*'  cl!■^i^f^M  tfil  ami  (h-fa'awl  Ave 
«ia.\.  <  ^ 

Al!  >U-\  1<  ail  jiorts. 

I'ort  f.i.ion   .t-v.iM.f  fruit  wssi-i^  > 

<'oloW. 

Itio   lie   .faiUMT'   . 

All  otii^r  iuf.M  I...1  ports,  ami  j«>rTs  licrfiia  fr>'r  r^'^'i'^-.i  in'V'cri'fj.  if  tliose 
vc.sNHJs  shall  lia\.-  i  »'i'ii  .iisiufittcti  at  t!,.      .     ■  ;,•■  i.iiililiancM  with 

tht"  rt'u'iilatioii.s  ..f  rhf'  res|t»-criM«  ticalrh  .mi  ii<M\i  ..-s.  j.tini.'s  in  ilus  ■•onfiM-iMtfe, 
til. '11  rlif  [.♦•rio.i  ..(  rraasir  from  rhf  last  port  to  r'.i'  i|uaiMiiriiit»  station  shall  he 
(•(/uiitt'<l  ill  t\iv  ti\>'  days 

l-'onrth.  \'»'ss»'ls  from  ,ii|  otlinr  fropiral  ;;..rts  fnan  which  yiMlow  ft^ver  lias  not 
hft'ti  rt'i>«.rr«Ml  for  rii.>  hi,,r  two  years  -hai!    '••'  ilisinfet'tt-^tl.  hut  nor  lU'tainnl. 

F'ifTh.  \\'s>».i-  ■  r  'i!  s.ini •■:•.;•.>  cor;!!:'-  Hot  . .f herwiso  snhjt'ft  tx)  (piarantine, 
willed  iia-.o  lou  ■  ,f..(|  cf  ortlf ;  •  'iiicai  islands  i-f^porTwl  fn-f  of  infe<!- 

tious  tlisf'asH.  With.. lit  faiviuii  on  hoard  at  sucil  i.slamls  f^irher  passt'nsf^i"^  or 
fr>'iy:ht.  will  he  ailowv'ii  to  pass  vvithi:--;-  disinfection  or  detention,  provided  they 
sh.'ll  sail  Crnui  said  p<  rt  within  fwenty-f.,ur  Iiunrs  from  arrirai  thereat,  and  they 
have  het>n  n)ore  than  five  days  in  transit  from  that  port.  Tlie  crew.s  of  those 
vessels  riof  to  'j;n  ashore  at  those  [x.rts 

Sixth.  Vessels  infeet^Ml  shall  he  disinfectHl  and  deiaine.!  not  less  than  seven 
da>s  a''ter  the  r*'nioval  of  the  last  rase  of  yellow  fever. 

s.-v.-urti.  The  f..  ream  in;,'  retnilatiou.s  .to  not  apply  to  fruit  vessels  whi.'h  operate 
under  -p.M  i:il  ri'icnlatious. 


(■t<l  N(   !!■  \r.     KKCI    i..\  Vr  -  \  - 


''^^■MW'i,     NONr.NKEfTKn     v  ;••>.■>  11  .-     i-'lOM      I'DllTS     INKECTED 

!•!  i  w\\    K'';\  Kn,   ro  .\.voii)  :)i:r!';\  rio\. 


l-"irst.   At  the  iiuVfted  [.«.rts  the  vi'sseis  shall  he  entirely  umler  t!ie  sui)ervisiou 
■•ui.l  Jnrisijicti.m  -.tf  a  im-Mliral  oificer    i.Tepred  hy  each  of  the  parties  to  this  .'ou- 

f-"'    .  '■     -    "ii-^'-rns  their  respi^r;',.-  piM'ts. 

^••'  '  ■'     '"-'    la-ior  to  leaviii-  Mi.'  ■...!•!  ..c  dei^afvin-e  the  vessel  shall  he  fumi- 
'-■"■■'  ~       inn:     The  vessd   mm      i  .^  ftinnu'tiied  with  suJiihnr  on  arrival  at 

th*'  .[U.rM'i:   ;!c  sta ti'-n. 

I'he   vessf'N  -liail   not  !>?    detained  ii|ioii    irwal  at  tile  -piarannne  stn- 
''>'  !'.''■'■'  ""'  '"t'li  less  liiai!  tivi>  .lays  iior  more  iliau  ten  days  iu  transit 


Thi 


tli'li    : 

ffoi-;   t  !i,.  1  , ,!   I... I-'   ..f  departur... 

y  •■■'!!■  ! '■  <'''■' y  !i.i^'t'  I'f^^u  less  than  live  da.\'s  v.'iey  >ha!l  he  detained  loiif; 
enoimh  t..  liiaiv"'  live  days  from  the  hour  of  tiie  funiiixation  at  the  [>orr  of  ilejiart- 
ure  ;  the  !-i\e-.lay  perioil  may  ex!)ire  on  arrival  at  ciry. 

Fifth.  If  they  have  heeu  more  than  ten  .lays  in  trtuinit  tliey  .shall  he  ttuni- 
ijateU  at  (luarantiri*'  and  detaiueil  five  liayn  thereafter,  t  If  the  ves.sel  shouUl 
tiuve  heen  in  trau.sit  for  a  ..-ousiderahle  uuitiher  of  days  it  is  ohvious  that  a  '-am' 
of  yellow  ft^y^'v  may  hav..-  o.Turre<l  and  r^^eovered,  leavinj;:  th«:  vessel  infoeted 
tiiid  nut  affordin,;;  any  opportunity  to  the  iiuarantiue  olHcer  to  determine  same.) 
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U?:iM)RT   OF    .K-l^Er'H    L.   HP'«T()\V. 


♦i.^l^^"''  V*^  """''"•  "ffl<<^r  «lii<ll  i;iv(.  tiu'  rai.taln  n  ivi-llfl.ate  statliiK  thi.t  nil 
the  ^M'vuuUxK  iVKiilatioiis  hint.  \h\  n  .vim.li,  d  with. 

Scvfiith.  The  .iii.tiiln  or  nvnitM  hIuiII  fu -ulyh  »i!l  tin-  labor  ami  niatoilals 
aoeumi  ucccssMry  by  the  iiMMih-nl  ofHc'r. 

....M*;''^l';  ■^"  ''''^••u>*i'H  i-unuiHU  <l  -.vlth  th..  Nvcrk.  .llr(H-tly  or  iiullnrtly.  HhuU  be 
pahl  by  tho  owikts  of  th.'  v«'ss«'ls  or  the  ajrciils. 

Niiitli.  Tho  riipiala  and  aKriits  of  tbo  v.-ssoIh  shi>II  sii'.uilt  to  th(>H«>  rcKulatlons 
or  tilt'  vcM  -Im  shall  be  dftalncHi  at  tlu  (luaraniirio  station. 

,„?';'"!•''■/'**?„"  '"*''  ''"'^  "''  ^»'l''"""  f'"  t""  •'<>»'-s.     ^^*o  L'  iH)Uii(ls  for  each  t.OOO 
oiudc  fpot.     (Mos(>  coMipartiuciits  tiKlitly. 

i;i"v..tilli.  Vcss.ls  disirdVcKMl  i,t  tho  i.o.t  of  dcpaartun..  but  arrivine  nt  the 
qi.anmtiiic  station  with  yelh>.v  fewr  on  board,  shall  Ix'  dislnf,Mf..(l  and  detained 
not  less  than  seven  days. 

PBINCIPAI,  l!i:(.l   I.ATIO.NS  (iOVKKM.\<l    NOMNKKCTKr.  lUI   If   VKS.SKIS   I  HOM    Xo.N  INI.KCTKn 

lU!   IT    I'OKTS. 

First.  A  n'sidon^  medical  inspector  shall  be  statioiavl  at  fruit  p...ts  deslc- 
«ate<l  by  iho  board  " 

Second.  Vessels  shall  bo  subjcclcd  to  no  rcstrl  liMis  c.\<  riit  irsMociiiUi  al  «ho 
qtii-.rantiiic  station.  ' 

Third.  The  fruit  i>orts  considi.rcd  iioiiiiifcr-tcd  at  present  are  ilelix.e  l  Iv- 
lOKHton.  Port   Harrlos.  Port  Corte/;.  Celba.  Pdnedelds.  and  Hocas 

Fourth.  .No  passengers  sh.ill  b<.  .nlh.wrd  t<.  eaibai.v  at  anv  frui  port  (except- 
ing lanion  and  I'.o.ms)  for  (Julf  p<.ris  unless  said  |.a.s.scii)'Mrs  have  been  two  dava 
Hi  such  port.  "^ 

Fifth.  I'as.scuKcrs  may  f,'o  fnan  on«'  iioninfected  i>ort  to  ai.o'her  noninfected 
port  without  restrictions. 

H'lWh.   Vess 'is  may  not  l)e  retpdred  t-.j  carry  marine  medical  i"spt.,tors. 

rniN<  ii'Ai.   K>    I  I  ATio.Ns  (a)VKR.MNi;   NOM.\rK(Ti:n   mrrr   vksskls    i  kom    ixiKtiKD 

roirrs. 

First.  'Vhvy  sliall  all  carry  a  marine  medi'-al  insjicctor. 

Second.   Mmon  and  Colon  are  ctuisidered  InfecttMl. 

Third  The  ves.sels  shall  be  fun'i-ated  with  sulohur  at  the  jx.rt  of  dt'itarture 
just  prior  to  leaving  excei)t  the  ladds.  if  containinu'  fruii 

Fourth.  Xo  ve.ssel  shah  He  at  the  wha-f  at  Cohai  or  Limon  lon^rer  Man  neces- 
rairy  to  mdord  and  load. 

Fifth.  Th- y  may  carry  pas.'ijengers  from  I.inuai  dire.-f:  to  tlu  hon  »  'v.rf,  if 
the  passeniier  has  previously  remained  five  days  In  San  Jose.  pr<»vi  ;<  <I  »fs.selj 
are  live  days  In  transit  from  last  port. 

Sixth.  C'vws  shall  be  kept  oi\  board  at  infected  ports.  Al.se  the  nassen^ers 
on  b(»ard  wh«>  have  embarked  at  other  p(a-ts. 

Se\  -ntl.  Only  the  captain  or  anotlu  r  villicer  of  the  ve.ssel  mav  go  ashore  to 
enter  and  clear  his  ves.sel.  but  only  during  day!it.'ht.  and  he  shall'  return  aboard 
InuiUHllately,  without  hnvin^  jjone  anywhere  else,  espechilly  into  houses. 

Fijrhth.  Fas.senirers  from  Colon  and  Limon  shall  not  be  recpiired  to  be  In  the 
port  two  days  before  embarking. 

Ninth.  ViM.sels  shall  be  funujjfat(>d  wlih  sidphur  'xm  arrlvinj:  at  The  cpiar- 
antlne  station,  exeejtt  the  holds.  If  they  otntain  fruit. 

Tenth.  The.v  shall  not  be  detained  if  there  is  no  susnicuM..-i  ease  of  sickness 
on  board. 

Eleventh.  Sulphur  shall  be  burned  in  ludds  of  fruit  vessels  from  Infected 
ports  after  tlie  discharw  of  carpi  at  port  of  arr'\!'l. 

rUINClPAV.   BE(;UI^TI0NS   (a>VEKiM>(;    IXi-KCTED   FRl'lT   VESSELS. 

Fir;?t.  Fruit  vessels  which  have  .eft  a  port  tKilared  infected  befor"  the  health 
authorities  had  time  to  place  a  medical  insj.tH-tor  on  board,  or  which  shall  l)e 
found  infected  upon  arriving  at  the  quttrantine  station,  shall  be  disinfected, 
all  persons  aboard  removed,  except  crew  nc^-essary  to  navlpite  vessel,  and  they 
shall  be  allow«^l  to  unload  at  the  wharf  in  the  citv,  or  shall  l)e  detained  until 
seven  days  have  elapsed  after  the  removal  (»f  the  last  case  of  fever,  then  per- 
mitted to  proceed  to  tlie  city. 

Second.  The  ve.ssel  shall  be  tinder  the  supervision  of  the  shipping  insDector. 

Third.  The  temperatures  of  nil  on  boar.t  i.uall  be  taken  twice  dallv  for  seven 
days. 


QtAHA.MTl 


Af  the  p 
resoluti<Mi: 
and  by  vll 
;.,)vernor  c 
ami  after 
Atissls.sipp; 

That  ai; 
l.gi  th(>r  u 
to  Inspect! 

h'irxt  rU 
sub.|ecte<l 
or  per.sons 
eon  ilt'oii. 

Seronil  < 
and  West- 
i:ifo>-nni.io 
may  lie  I'u 
sanitation 
of  the  vesi 
deteri'iiue. 

Thinl  I 
J'X'ted  to  i 
lie  detainei 
for  such  It 
may  de^eri 

I'mirtli 
infected — t 
t!'^''  'US  or  \ 
oil  vo>  aye 
shall  proci 
thoroufxh  < 
iar;j:oes,  fo 

\'essel.-»  ; 
or  bubonii' 
as  the  bo;ii 

\'(>ssels  ; 
fourth  clas 
the  Ri','(?le 
tions.  or  ot 
h.ivinj',  ma 
tine  statioi; 

Vessels    i 
health  rec 
quarantine 
ment  as  tlit 

Qaaruntt 
and  re<iuir( 

Tlie  Stilt 
of  the  sana 

Given  ut 
eai>itol  in  t! 

[SKAI,.]      . 

r.v  the  'J.' 
J4 


Hereaftc>i 
ottieers  will 
capable  of, 

S.  !>< 


396 


REFOilT    OF   JO    'jPH    L.  BKTST 


OW 


RKPOHT    OK    .lOKKPTI    I..   liltlSTdW. 


asf) 


I^ABANTIM:   rB.Mr.\MATI«>N    JOB    THK    YEAR    IJMt.V- IM  MI.IHHKIl    in     HIE    lX)triH!ANA 

STATK   ItoAKtl  OK   IlKAr/lM. 

STATK   ok    I/MIHrANA.    KXECITIVK    DEI'AKI.MENT. 

Af  t\u'  r«'<nu'«t  of  tho  \'.'^nr<\  of  hcnltli  of  the  Stiit*-  of  r,onlsln?iM.  <'iiil»o(il«>(l  Iti  a 
resolution  (ir|(»pf<M|  hy  (Jinf  IxmI.v  iit  a  r»*>:uliii-  iiu'«-iiim.  Iu>|t|  l-Vhniar.v  '2:\.  lVX)r», 
Mil!  hy  virtue  of  thf  (iutln»rlty  vest<Ml  In  uh-  hy  lavv.  I.  Newton  (',  Hini'ciinnl. 
;.,)vefUor  of  l.oulsinnii,  do  herehy  lssu»'  ttiis.  my  r'r<><'lMniiition.  to  take  effect  oti 
1111(1  lifter  tho  iHt  (lay  of  Apiil.  UM)'.  (nil  vessels  nrrivlnj.'  Mt  the  mouth  of  the 
AlisHisslppl  River  lifter  r,  o'clock  p.  m..  March  ;;i.  I'mC.  to  !.•>  IikIikI.mI  >. 

T'liit  all  vesKe!'^  ariivliiK  ;it  the  several  .|UMnintlne  stations  of  LouiHiaaa, 
:.j?'ther  \*ltli  fhelr  carKoes.  crews.  pas> enters,  ami  haKk'iU-'e.  sliall  he  suhjeetod 
to  lnsp(H-tion  and  sanitation  lu-cordinK  to  the  folh.wliijr  sciicduio: 

First  ilii/iM.~-yome\H  which  are  not  included  in  the  follnwiuw  •■hisHes  nhall  he 
suhjected  to  ru>cess,'ry  maritime  sanitation  without  detention  of  either  vessels 
or  |»ersoiis  longer  ihiiu  ni.iy  'm'  necessary  to  place  sucji  vessel  in  jrood  sanitary 
co;>.  ilt'on. 

Srntml  rhixH. — N'essels  arri\inu  from  sus|.ected  i»orts  (intertropical  Amei-ican 
and  WeHt  Indian  and  Brazilian  iM.rtsi  which,  in  the  al'sence  of  satisi'iMtory 
i;ifo'"nia,ion  to  the  contrary,  are  considered  suspicious,  .md  other  p<)rts  which 
may  he  .i;.clde<l  susphloiis  hy  the  hoard  of  healtii.  sliill  he  suhjected  to  full 
sanitation  at  the  Mississippi  itiver  (pnirantine  station,  totrether  \vith  detention 
of  the  vessel  a:id  persons  for  such  lenj.'th  of  time  as  ihe  hoard  of  liealth  may 
deterpdlh-. 

'I'hinI  -lass — V»-ssels  arriviii}.'  from  jKtrts  Iviiown  to  i>e  infected  shall  he  suh- 
j-^-ted  to  fu!!  sanitation  at  th"  .Mississi(»pi  Uiver  (iuaraiiliiie  station  and  shall 
he  detained  for  ohservatlon.  to^tether  with  their  crews.  car!.'oes.  and  passtMi«ers 
fur  such  leii/'th  of  tinu^  after  (((midetion  of  disinfection  ;is  ;iie  hoard  of  health 
may  deN'riiiiiu>. 

I'oiirth  c/(/.v.v.  -  \««ss(>ls.  which  witlaut  retrard  to  ports  of  departure,  are 
infected — that  is  to  say,  vessels  which  lune  yello\»  fever,  clmlera.  or  other  con- 
t"r'  .us  or  infectious  diseases  on  lioard  at  the  time  of  arrival,  (sr  have  had  same 
on  voyiiye  shall  i)r,tceed  at  once  to  the  JJizaretto  to  land  their  sick,  and  they 
shall  prviceed  to  tlie  .Mississippi  Uiver  (pi.-irjintine  station,  there  to  und(>rKo 
thoroii;;;)  disinfection  and  he  detained,  together  with  i»assengers.  crews,  and 
c.iivroes.  f(U'  such  lenjith  of  time  as  the  Ix.  ird  of  he.ilth  nuiy  determine. 

\"«>ssel.^  arriviu},'  from  I'orts  known  or  suspectiMl  to  be  infectel  with  cholera 
or  hidionic  pla;,"ie  shall  he  suhjected  to  maritime  sanitation  and  stich  deterdion 
as  the  hoard  of  health  may  determiiu. 

Vessels  arriving  from  ports  and  pla  -es  h«>|on>rinp  to  the  second,  third,  and 
tourtli  classes.  a:i  set  forth  in  the  ahove  schedules,  shall  not  he  allovv(vl  to  pass 
the  Uiv'cdet'J,  Lake  Borjine  Canal.  Atchafalaya  or  Calcasieu  (pnirantine  sta- 
tions, or  other  ijuarantine  stations  which  may  he  herejifter  established,  without 
'laviru',  underpuu'  i>ro|ie!-  miiritim(>  sanit.'iti<ai  at  the  Mississifip'  Hivev  iri.-iran- 
tine  statlcu!. 

Vessels  enji;a>red  in  the  tropical  fruit  rra(k\  whose  Siiuit.ary  condlton  and 
health  record  are  satisi'-.rtory.  may  he  allowed  to  jiiiss  the  Mississij.pi  Uivc^r 
tpi.irantine  ation  .after  inspection  uniler  such  resrulations  and  sanitary  treat- 
ment as  tlie  boar-'  of  healtli  may  jirescribe, 

Quarantine  ofhcers  at  the  several  stations  of  this  State  are  especially  charj.'(nl 
!in(i  re<(Uir(Hl  to  strictly  enforce*  the  iirticles  of  this  proclamation. 

The  State  board  of  health  is  n^questtnl  to  [irosecute  vip)rously  ,ill  violators 
of  ttio  same,  as  well  ;is  of  the  umifinitine  laws  and  rejn'lations  of  this  State. 

(Jiven  under  my  hand  .and  the  i:reat  seal  of  the"  State  of  Louisiana  at  the 
caiiitol  in  the  city  of  IViton  l:ou.s;e.  on  this  the  24th  day  of  Febrnary.  A.  D.  HXFi. 

[•^KAI,.  1  NFWTON    C.    r>I.A>'(-HAI{ll. 

dorenif.r  o/  Lnuixiariu. 
Uy  the  sjovernor : 

.lotiN  T.  .MiK  ifKi..  S<rcn'ttiry  of  Sitntc 

RES(U.t'TIO.N     .MKUTKI)    ACKII,    21.     ISO.'.    AM)    SI  ILL    IN     lOKC  E. 

llereaftcu"  full  <iu;ira  ^♦■ine  restrictions  will  l>e  im|iosed  on  all  vessels  whose 
otti(^ers  willfully  at*^eni,)t  avve{)tion  in  rej/ard  to  any  cases  of  sickness  or  ni.iterial 
capable  of  carryingr  infection,  or  willfully  disregard  the  rtiles  and  refnilatious 

S.  I>.)c.  420.  5.t  -1 — — 2" 


REPOKT    OF    JOSEPH    L.  BRTSTOW, 


397 


38<5 
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of  tli<>  iMHinI  of  lioiltli;  iitiil  AiK  li  (Ifti'iitlnii  will  Im'  Iiii|mm«hI  tlicnMin.-r  oil  I'vrrv 
yt'Hfri  nil  whirh  iiii.v  olli(«-r  who  litiN  pit  1i#um|\  iitliMnptfil  In  prai-ilcc  i|»'«-»M)(inii  Im 
toMinl  III  any  ollhhil  nipjMll.v. 


svlilch  u  I 
t'omph'tt? 


BPKCIAI,   I.NHTIil  t   I  |(»Ns    r«»  UV,  M-.HS.    Ai.K.M 


N,    MASnilS    CK    \KMSj;i,S,    A.Ml    I'AMHKMJUKN. 


'I'lir  KoiiImIiiim  Sliitr  hoiircl  of  lit'iiltli  lt'<  oniiiifiMlM  tin-  Collowlim'  HiiyycHi  Ioiih 
to  iiK«'iitH,  o\\  litis,  iiijisicr.s  t.r  vi's-flw.  niitl  piiss«'iiu»'i>.  for  tin-  imrposr  of  fiiclli- 
tatiiiK'  the  w<iik  of  <|ii:ii<>iitliH-  oCh'TH  iiiiil  ivdllchiK  tlu'  p«m"I<hI  of  il«>t«>iitloii  to  a 
liiiiiiiiiiiiii  : 

1.  That  vpMHtiM  hIioiiIiI  Im>  siflpiMMl  iliii-iim  lh«'  <|'iiiraiillii»'  HfiiM>iiM  of  all  \v*m»I«mi 


hanKliius.  cjirpt'ls.  .iiiinliis.  dihI  such  likr  nialrrinls,  mikI  opIiolMtt-ii'M  furiilt 


as    fill 


wicker  l»f(l> 
'-'.  'riiiil. 


'*    prm  il( 


III!* 


Ilnir 


un> 


or    iiiosK    iiniUn'ssfs    III    Im>    rt-plHcnl    hy    win-    or 


s    \'i[\-    jis    posHihlf,    v«'ss,.|s    lijidiiii:    witii    tlnpli-fii    port><    hIioiiIiI    h 


iiiaiiiifd  wllh  iii-tliiiiatiHl  crrws 

;5.    DrIliUili;;    wntcr    'or    li- i    vessels    ^IimmIcI    liol    lie    tiikeli    f 

HtreaiUH  in  lnterlro|»ieiil  .(MiiilrleM. 

4.  MiiMteiM  of   vessels,  slilp  and  eonsiilur  ap-nts,   me  eiiriiestl 


liislriiet    passeimers   from   (|iiai'iintiiial>le   ports   lo  disp».| 
witli  hauKiiKf  whieli  miiy  he  iiijiiitd  li.\   sulpliur  fiiiiii;.M(i 
liMlsl  he  iissuiiied  hy  the  owners  of  li,i:.')>'M^t 


roiii    rivers  or 

y   re)|iiested    to 

ise.    MS    fur   MS   iMisslhle, 
oil.     Suih  risk  of  injury 


Whil 


e  In  ports  inft'eted  with  yellow   fe\er,   \es.se!s  slmuld  he  iiiiehoied  out 


I'oni  uiiiii;;  ashore 
lars,  ami  after 


In  the  harhor,  when  Ihls  Is  pnssihle,  iiiid  the  erew  prohihiied  f 

espt'elally  at   iiiuht.     All  on   hoard  slioiild  sleep  unde:-  mos.piito  I ,. 

leavliiK  the  infeeied  port  all  moMiuitoes  mi  iioard  shiatld  he  deslroved.     This  fiiu 
he  d<aH'  hy  hiiniiiiu  sulphur  /or  a  few  hours  iii  ea<'h  ."iilooii.  staterdoin,  fore,  astio, 
or  otiier  elosed  places  (not  the  holds,  if  the  ship  hascaru'oi. 
•1.   When  priKticahle.  cargoes  should  he  loaded  in  sud 


access  to  th«>  pumps,  .ind  also  to  etiahle  the  (|uarantiii«'  otitcers  t 
wash  the  hilK<'. 


I  a  manner  as  to  alhiw 
o  pimii)  Kill  and 


7.  For  the  purpose  of  avoiding'  delay  and  expense  at 

noeessity  of  shiflinj,'  of  caru'o  for  the  ohjecf  of  dislnfec'tioii.   it    i 

that  there  he  coiistrucled  In  all  vessels  from  (piaianliiied  ports  .iii  open  I 
work  shaft.  I.'i  inches  in  diameter,  from  the  center  of  each  hatch,  tl 


iiiiarantiiie.  owiiii;  to  the 

S    rt>cn|||||M'llded 

ime- 


iroujrh  which 
iM)L,'e  of  the  \essel. 
esseis  and  persons,  and 


lie    vesse 


Ill- 


he  fiuiiluratinK  pipe  may  he  iiilrodiiced  down  to  the  duni 

h.  Special  alleiiiion  should  he  ylveii  to  cleanliness  of 
provisiiai  should   he  made  for  all   possihie  ventilation  of  the  elit 
siruction   for  usIiik  disinfectaiils  can    he  ohtained   hy   apiilicatioii   to  the  hoard 
of  health  or  iiuarantine  ollicers. 

!>.  .Masters  should,  hefore  arrival,  see  that  the  hiiKe  is  th(.rou«hIv  puniited  out 
and  cleansed,  and  thai  tlu  entire  ves.sel  he  put  In  su<'h  ptod  .sanifarv  condition 
as  to  permit  (»f  the  least  |K>«sihle  detention.  I'riiit  vessels,  jiarlicuhirly.  should 
he  kept  IhoiouKhly  cleansed  for  the  purpose  of  avoldinj,'  d(.|av  at  the  (luarantine 


Mtatnai. 


10.    Vessels  ohservinnc  the  ahove  recommendations  will  r 


ecei'.e  spe;  ial  consider 


alion  at  the  quarantine  station,  detention   foi-  tlie  purpose  oi  cleansing,  disi 
fe«tinK',  etc..  heiiiK  materially  lessened  therehy. 

<J.    Fakuak   I'aito.n.   .M  I)..  Srcirtari/. 

KliMOMi  Sol  I  lio.N.  M.  !>.,  J'lr.siiliiil. 


IvMinur  .\  L't;, 

Wak  Uki-aktmi m, 
Si'KiAi,  Panama   Uaiikoak  ( 'o.\i  m  ismo.nku, 

Wdshinijlnii,  Mini  11.  Hhi.'t. 
My  I>kak  Mu.  Duakk:  I  would  !.«•  ylail  if  yon  would  suhmit  to  me  a  hrh'f 
Ktatenient  as  to  the  nu'thod  that  has  heeii  followe«l  in  the  iiian)i;;enient  of  the 
real  estate  property  of  t!ie  railroad  on  the  Isthmus.  Does  the  eonipany  own  all 
of  the  land  upon  which  folon  is  located?  Is  the  land  leased  to  those  who  have 
erected  huihliiiKs  on  ir.  or  does  the  railrou*!  own  the  hulldimjs  themselves? 
Will  you  itlease  tell  me  all  alM)iit  how  the  railroail  has  inanaired  Its  real  estate 
and  how  much  real  pr  iperty  it  owns  at  Colon  and  ramunaV     1  want  my  rei»L»rt, 


Mr.  K. 
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Hon.  .1.  I 
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Wlllth  will  Im>  a  |MTIii:ilM>tit  <l«>|>iil-tliiflltill  r«M-onl.  to  H««t  foitli  ii  rifiir.  ndirlHv,  uild 
tom|il«'tr  Ht«ii>  u    tliM  riiiiiiiiiii  KiillioiKl  «'oiii|tnii,v  iiii«l  IIm  t»|N>riitti)iiM. 

\"'l>    ll'Ul.V.  .VtlUlH, 

(SlnrMHh  J.  I,.  IJuiHTOw. 

Sfuriiil  I'll  nil  :no  Ifiiihoail  i'nniniinHiuui'r. 
Mr.  i;.  A.  Okakk. 

\  kt''l'rfnhlriil  I'mtuuia  Uaihmul  t'niuinim/. 

^i  Sliitr  Stirt  t,    \,  H    )  ,„k. 


Kxillirir    N    -7. 

I'.\\\\l\     l!\IIH<l\l»    « 'mSIIVW  V. 

\iir  )'.,//,    1/.///  /.',  lun;. 

Hull.    .1.    L.    HXINKIW. 

Spfcml  I'amiitin  I'liihniiil  i'iii$imiMnliiini\ 

Wiiahiniltnii.  It.  r. 

F»K,\li    Sm       I    own    l'rr«'i|»t  nl    Vuiir    IftttT  ul    Uli'    lltll    iliytilllt.   with    ri'r«'lcllt«'   to 

tlic  iiuiiuii.'i'im'ii{  nf  tilt'  n'lil  «'sttit«'  [>n»|M'ft.v  of  tlic  (•tiiiipiiny  on  tlii'  IstlmnH,  and 
ill  n-|il^-  III  !li«>  s«'v«'ImI  siMM'lHf  liii|iiiiM4>i  »lH'r»'ii'  niiil  tlic  rcinH-st  i'mp  u.-iicni! 
liifoiMimllnii.  iM'tf  t<»  Hii.v  Unit  tli<«  iiiMiiiiuriiM'ur  i»f  tin-  ciMiiiiiiiiy's  rcjil  «'s(iit«'  prop- 
erty <iii  III,.  Istlmiiis  Is  ill  |ln'  IimikIs  nf  Mr.  U.  >  iiii«,  wiuiMftH  In  tlw  (lonhlo 
ctipiH'lty  <»f  sccfi'tMry  In  llir  siiprrliitnnlcnt  anil  land  roiiinihsloiM'r 

Most  of  tlio  iviil  «'stiitt'  i«'cor(|s  nr«>  on  fili"  In  |i|m  otfirc.  We  ImM  in  tlih  otHct' 
tlio  orl^innl  (!o«mIh  for  ImikIm  pnrihiiM»Ml  outrk'lit,  ami  for  riirlit  of  way.  Monthly 
r('[Mirt  of  n-al  fstato  farniiii;s  is  inaili'  itt  this  ollifc.  ami  a  .Iftallfd  sialfiiMMit  of 
the  <'omlitioii  of  all  proprrtics,  lnis«'s.  ninl  rentals  Is  remlrri'tl  ipmrtcrly  iiiHi  in 
on  tllo  hfrt'.  It  is  volniniuous  ami  ItiilUy  in  iharactrr.  'riic  list  of  piMporth'H 
l>»'lim'  ostahlishcd.  authoilly  Is  ),'lv*Mi  to  the  laml  <on'iiiissii)ii.'r  lo  lt'as««  tlio 
proportit's  at  rentals  «'stal<tislu>i|  acconlini;  to  location. 

Since  l.spl.  Iiecanse  of  cxtreiui  ilcprc<-iu[i  (111  the  Ntfiinils,  rcdiireil  pa\  nieiits 
on  the  scheduled  rentals  ha\e  iieeii  accepted  in  tiill  seltlcnieiif.  .\s  now 
MrrMiiK'ed.  the  fnlj  rentals  recited  in  the  leases  will  lie  exacted  from  and  after 
January.  I'.mm;,  i,s  it  is  esp^H'ted  that  the  company  will  he  tiistltied  hv  that  time 
in  its  reiiniremenl  hy  improved  liiisiness  c(>iiditi<ins  .>ii  the  lsthmii>. 

With  the  excejition  of  three  plot-*  referred  to  hei'ennder,  tlic  cniii|iiiiy  owns 
tliP  Ishiiid  of  .Manziuiillo  In  fee.  hy  virtue  of  its  pnrdiase  oiitriiiht  frlnn  the 
oriuln.al  owners.     'I'he  exceptions  arc 

!''irst.  Two  Jiiid  one  half    hectares,  or  ahoiit    in  acres,   which   w  ,is   icse,\ed    to 
the  ownershij)  of  the  Ifepuhlic  of  {  '<domliia  .and  the  State  of  !'   nam.i  li\   our  con 
tract  of  coiieession.     This  area   is  owned  and  occupied  hy  the  Kepiihlic  of  Pan 
aniti  lit  present. 

Se<'ond.    .\    plot   on    the    li<>;icli    front    owned    and    occupied    hy    the    I'.icltle    M.iil 
Steamship  Compiiiiy  for  its  wh.-irf.     This  property    was  disponed  .if  h\    sale  out 
rijiht  to  (Jeoi^e  L.iw  in  the  early  fifties. 

Tiiird.  A  phit  on  the  heaeh  front  ow  iie<l  and  occiipieil  hy  the  l{oyal  .Mail  Steam 
I'a<'ket  t'oinpany  for  its  wli.irf.  which  is  sltu.aied  hetwe«"n  this  comi'any's 
wliarves  Nos.  L'  and  4. 

The  halanee  of  the  island,  which  is  ihout  Too  .k  res  in  extent,  is  divided  into 
WXAX)  lots,  of  whieii  '.MHi  are  at  present  leiisnl  to  different  individual*,  who  have 
ere<'ted  hnlldiuKs  on  them. 

'l"he  company  owns  .Mpproxim.ately  :\\  huiiil^ii-s  in  Cnlon  and  a  fe>^-  |.uildin;;s 
at  i.H  Moca  and  in  the  city  of  I'anam.i.  All  mhcr  linildiiiL's  erecteil  on  leased 
jrround  are  owned  hy  the  tenants,  except  where  they  have  lieen  surrendered  as 
not  wortli  reinovai  upon  tlie  exiiiration  of  leases  for  any  reason. 

The  statute  law  of  the  Kepnhlic  of  Pan.ini.i  rcpiires  "th.it  tiie  liindow  ner  must 
allow  the  t«'nant  to  remove  any  eiicumlir.aiices  from  the  land,  or  compels  liiin  to 
|»ay  an  iiitpniised  value  for  any  permanent  improvement  jit  the  expiration  of 
the  lease. 

The  eomiiany  owns  several  jieres  of  land  In  and  idiout  the  city  of  Panama,  '1" 
h)ts  of  wliieli  have  heen  lea.sed  to  different  individuals. 

The  eoinpany  owns  land  aloiiK  the  line  of  the  ro.ad  at  the  st.ations  of  Uohio. 
San  Pablo.  Fiinpire,  C'ulebra.  Corozai,  (iuaehapali.  Santa  Cruz,  and  Puelilo  Neuvo. 
and  has  leased  various  plots  to  individuals  occuiiyinc  a;  mximately  «UM»  huild- 
In^s  or  habitations  they  have  erected. 
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1  he  coiujmn.v's  ivvemie  from  rentals  in  1{¥)4  amounted  to  $20,291.55  Colombian 
silvei,  sulidivlded  .$17.:i7H.SO  from  Colon  j.roperties  and  the  balance  from  prop- 
erties situated  In  the  city  of  I'unama  and  alonj;  the  line  cf  the  road. 

It  lias  been  the  policy  of  the  comi)any  to  keep  its  buddinKs  in  repair,  and  iu 
1904  nearly  .f;25,(KX)  was  expended  ui)on  the  buildings  in  Colon  alone. 

Carefully  prepared  maps  of  the  coniimny's  properties  are  on  file  in  this  oltice, 
as  ar*>  also  specll'e  details  as  to  the  tenants  of  and  the  revenue  derived  from 
each  {)arcel. 

If  you  so  desire.  I  shall  lie  pleased  to  furnish  you  somewhat  more  detailed 
Information  later,  when  the  pressure  on  this  office  has  eased  a  little. 
Truly,  yours, 

E.    A.    DUAKK. 

Sccrctari/  ami  Trciisurrr. 


ExiuiiiT  N  28. 


War  Dkpaktmkm'. 

HPECrAI,   TaXAMA    UaU-KOAI)   COMMrSStONKK, 

Wdfihitif/toii.  Mtiij  12.  J90.',. 
My  Dkau  Mk.  Kiiakk:  In  cvniiiiniiii;  the  data  wliicli  was  furnished  me  by 
yourself.  I  have  iicen  uiia!)le  to  find  any  statement  as  to  the  division  that  was 
made  between  the  Euro|)e;ui  lines,  the  Panama  Railroad  Company,  and  the 
South  American  lines  on  business  orijiinatin.i:  in  \ew  Yorl<  and  Europe  destined 
for  Panama  and  points  south  and  on  Imsiness  originating  in  South  America 
destined  for  \ew  Yorlc  and  Euroite.  Will  you  please  state  what  percenta^'e  of 
division  is  made?  From  the  data  furnislicd  it  appears  that  there  is  a  minimum 
limit  of  .'{(»  shillinfjs  per  ton  on  freight  from  .New  York  and  Europe  destined  to 
points  south  of  P.-inaina.      Is  tliis  (orrcctV 

U'ill  you  i»lcas,.  scud  uie.  if  you  can,  a  copy  of  tlie  contract  of  the  T'anama 
Railroad  witli  cacii  one  of  it.s  connecting,'  steamship  lines'.' 
Very  truly,  yours. 

(Siu'iied)  J.  L.  BiusTOW, 

Special  Viiiiiniia  Railroad  Vaunnissionrr. 
Mr.  E.  A.  Drakk. 

[icc-l'residciit  I'amuiia  h'ltUn.ad  Coniiiany. 

I'l  state  .strrct.  \eir  Yorh: 


fiiri.s 


Exit  1 1!  IT  X  2!). 

Panama  IJAii.KOAn  Comi-anv. 

Xctr  Y(,r/:.  May  hi.  l'.)(i.-,. 
Hon.  ,T.  T..  P>iiisTo\v. 

Sixi-ial  ranaiiia  Uailroad  CiDinni-^xiatier. 

WayJiliKjfon,  />.   C. 

Dkak  Sir:  I  o\.n  receipt  of  your  letter  of  the  12th  instant,  and  in  rei»ly  to 
yon?-  iiKiuiry  betr  to  inclose  nicmorandiun  which  shows  division  of  rates,  which 
division,  you  will  nore.  applies  t<)  the  traffic  both  outward  and  homeward. 

In  reply  to  your  inquiry  concerning  "a  minimum  limit  of  .".()  sliillings."  I  beg 
to  advise  you  that  authority  is  i>laced  in  the  hands  of  initial  carriers,  both  iu 
Europe  and  on  tlie  west  coast,  to  n.anie  r;ites  down  to  a  mininunn  of  'M  shillings 
as  necessary  to  secure  the  business,  and  lower  r:itcs  can  (july  be  made  efftK-tive 
by  nuitual  agreement. 

The  minimum  rate  between  New  York  and  San  Francisco  is  .$8  per  ton  of 
2,()()0  pounds,  or  40  cents  per  KK)  pounds,  and  as  in  the  case  of  the  30-shilling 
rate,  any  lower  figure  nmst  be  made  the  subject  of  special  agreement. 

We  have  no  cantracts  with  any  of  the  lines  on  the  Atlantic,  our  relations  with 
them  being  in  the  form  of  working  arrangements  "to  maintain  existing  prac- 
tices," and  these  are  covered  by  correspondence  and  are  t<>rminable  upon  ninety 
days'  notice  from  either  party. 

I  believe  you  have  a  c-opy  of  our  contract  with  the  Pacific  Mail  Steamshij.*! 
Company,  but  1  am  sending  you  a  duplicate. 
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I  also  inclose  typewritten  copies  of  the  Inst  aj,'roenients  uiiule  with  the  Pacific 
Steam  Navigation  Oonii)any  and  the  Conipaiiia  Sud-Anierican  do  Vapoivs.  You 
will  please  note  that  the  contract  with  the  Pacific  Steam  Navigation  Company 
was  terndnated  by  this  company  and  later  replaced  hv  a  working  arrangement, 
which  is  covered  i»y  an  exciiange  of  letters.  Moth  of  the  above  !U-e  now  termin- 
able ui>on  ninety  days'  notice. 

The  contract  with  the  Pacific  Mail  v^teamshii;  ('(miiiany.  as  you  nre  aware, 
will  expire  by  notice  already  given  from  tills  companv  on  .jidv  12  next. 
Truly,  ,\ours. 

E.  A.  Drake,  Sccrcturu  and  Treasurer. 
Kirifiioii  of  rates  betiveen  Kin<ti>r  ami  ircst  coast  of  Aiucriea  and  rice  rnsa. 

'  Punamii  i 
Atlantic  Railroad    Pacific 
Lmo.         Cum-         Line. 
pany.    ! 

Panama" frrn'^t.  Prr  cent }  Per  rent. 

S^™' ^''^«"^'* ;;;  415  ^ 35" 

incxico q-i  OR  (V., 

SouthPaciHc 41^  2*-|  ,^l 

"On   cai-Ko.    Panama   to   Kiiropo.   railroad   jrt'ts   arbitrarics   as   per  attached   Tariff   F 
"  Sec  note  below.  ' 

fUrisioii  of  rates  hetireen  \cir   Yorh'  and  trest  coast  of  Ameriea  and  rice  rersa. 

Panama 
Atlantic  Hailroad    Pacific 
Line.         ('i)m-         Line. 
pany. 

•p,  „o„,..  Per  Vint.  Per  rent.  Per  rent. 

(^Mitral America i.-.;!;";;;;;!!;!!!!];"!;!;!;;!';!;;!;;;; i;;;;:  -^yntm  45..f «• 40 

S^'''""''" - - ,V)i)f  tio      4.-)<)f  t^d  40 

San  H-an,is..o .V,,,f.-,<)      4.-..,f.-yj  ,tO 

brmthPaciiio .V>,,tnri     4.-.  of(K.'  38 

^'-   ^- — On   homeward    ciii->,'o   from    Hiienavrtitiira   and   Tuniani    td    Kiumim-.    instead   of  a 
percenta^o  division  the   Pan. una  Railroad  Companv  irets  the  followiiiL'  arliii  rarles  • 

, ^  __    %  

'"Sten'^'^        P-ton. 

Cocoa  and  coffee ,so    ^nd    5  •>?    0 

Rubber,  tobacco,  hides,  and  skins lOd    and    H  40    0 

Merchandise 1;.,,,    .m.i    -,  4^    ,^ 

XoTK. — Division  (if  balance  of  rates  between   PacMic  and  Atlantic  lines  not   known. 

r>    ■,""'■,"",  '"'"'■   '^'^    November    I!.  P.)(i;{,    half   of   the   arbitraries    accniiti';    to    the    Panama 

Kailroad  <.ompany   -vas  i-eturned  to  Colombian  .shii)pers.  according:  to  contract. 

.T.\NIAI!V    Hi,    1<»0.-). 


I'.WA.MA     H.\ri.I{().\l)    ("o.MP.WV. 

Xeir   York.  Man  SI,  J 90.'). 
Hon.  .7.  L.  Bri.'^tow. 

Xjiecial  I'anaaia  Railroad  Conunissioner. 

Washinfjton.  J).  <\ 
Dkau  Sir:  With  reference  to  the  copies  of  lett<M-s  which  wo  stMit  von  on  the 
24th  instant,  we  have  thus  far  received  replies  from  the  Southern  Pacific  Com- 
pany and  from  the  Central  of  Georgia  Railway  Company. 
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Special  exft'ptitms  as  follows,  in  cents  jxt  100  iiuiuhIs: 

Aai.hiiU  rsifoiTlofl    "  I  CM 
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Tlio  fonuor  ndvlsj's  um  thnt  tlM' 

"Uittcnn  cottfiii.  I'Mw.  inncliiiu'  coinprcsHj'd.  Is  iniif(»niily  $l.:ri  ]\cv  UK»  pounds 
from  Molilh'.  Aln..  .JnokHoii.  Miss.,  Moiiiplils.  T«nni..  nixl  I>iilliis.  Tex.,  to  ("hina 


ami  .TnpHii  ports  of  mil.     Tlio  rate  from  Atlaiitn. 
Orleans  (•<»mhlnMtlon,   and   would   ho.    I   nndcrstnnd. 
lii^lKM'  than  tlio  rates  Trom  other  itoliits." 
.Mr.  Ksles  writes : 

"There  are  no  rates  on  cotton   from   .\tianta.  (Ja 
The  rate  to  Maneliester,  N.  II.,  Is  tidA.  and  to  I.owell.  .Mass.,  (Hi*  cents  per  hun- 
dred jtounds." 

Yours,  truly,  n.  I..  Wai.kkk. 

Traffic  MniHU/rr. 


(Ja..   would    make  on    .New 
4\yh   cents   per    1(K»   iiounds 


to  ChlcaKo  and   St.    I'atd. 


•  rMiiiii  r  N  .'!l. 

I'anama   HaILHOAI)  CoMI'AVY, 

.\'ev!  York,  Jittir  ,V,  !<>0,~>. 
Hon.  ,].  1..  nuisTow, 

S/ll^(•i<ll  I'liiKtmn  Hdilvi.itd  ( 'niiniiii<:<i<iiirr, 

Mitiihnthni    fldhl,    Xt'ir    Yofk. 

I>KAH  Sir:  (.'oinplyiuK'  \^''^'>  your  vcrlial  request,  1  licrcwitli  suhniit  some  mem- 
oranda wliicli  I  jotted  down  April  I'l,  as  I  read  the  I'idi  text  of  the  address  to  the 
Secretary  of  War,  .\i»ril  S  last,  hv  ministers  of  various  countries  of  (Vritral  and  South 
Anierica. 


ajJTo,  and  we  are  now  iiisistiiif;  upon  a  re<lu('tion  to  (iO  shiihii^?. 

Tiie  line  of  steamers  opiTatiiiu  via  Ma<reliau  nuist  always  carry  coffee  at  lower 
rates  than  those  ot  the  Isthums  naite,  or  retire  from  the  held,  higher  insurance  and 
longer  time  aeainst  the  Straits  route,  which  can  op«'iate  cheaper  than  the  Isthmus 
route. 

We  have  never  heen  apjiroached  ahoiit  the  movement  of  tin  from  Bolivia.  Would 
Chile  ami  I'eru  allow  it  to  cross  their  territory  without  tax".' 

Years  a^o  cotton  was  carried  hy  Tacitlc  Steam  Navigation  ('oiii|iany  via  Mai^'ellan 
to  Liverpool  and  thence  to  Ni>w  York.  On  our  complaining  it  was  *'.\plaine<l  that 
the  op|)ortunitv  for  selling' in  Liverpool  or  forwardi.ig  to   .New  ^'ork   if  markt  '   ' 

1   I. K.  _  .'...,  ,  .1.  .  .: Ai .1..  .-1.1 


.  .  ^  -    ket   licre 

proved  better  was  the  occasion.      More  recentlv  co  ton  has  Ix'en  eomin;;  to  us  from 
Peru  on  throujih  hills  of  ladinjj  to  Liver|)ool  via  >  e\v  York. 

We  have  known  of  ivory  nuts  haviiij^  lu'cn  shipped  in  sailini.'  vessels  from  Kcua- 
dor  to  Iland)ur)rat  very  low  rates  of  freight;  that  large  stocks  were  thus  accumu- 
lated then-;  that  afterwards  Ecuador  imiiosed  an  export  <luty  on  ivorv  nuts,  thus 
placing  the  Hamhurg  syndicate  at  an  advantage  over  later  ex|>orters  from  Ecuador. 
Low  rates  at  times  prevailing  from  Hamburg  to  .New  York  have  undouhtetily  induced 
shipments  of  ivory  nut'j  ti)  this  mark  -t. 

We  have  known  steamers  from  Liverpool  to  .New  York  to  accept  shipments  of 
salt  at  a  rate  of  1  shilling  jn'r  ton  rather  than  Ituy  ballast.  No  reasonable  redin'tion 
of   Ii»thmus  rates  could  combat  such  trade  conditions. 

(^larantine  established  by  the  I'nited  Slates  ollicials  at  Panama  against  bubonic 
plague  caused  shipments  of  hides  and  coca  leaves  to  move  from  Kcuador  and  Peru 
via  Europe  to  New  York.  The  iiuestioii  of  lower  freight  rates  did  not  control  the 
business  to  Europe,  as  charged  ))y  the  ministers. 

The  railroad  tariff  rates  do  not  affect  tiie  through  rates  in  any  wav. 
tlie  railroad  in  any  case  receive  iW  per  cent  for  the  railroad  hau 


Neither  dtn's 

rhe  peri-entage 

I 

I 


v»*v     iuiii,/u.\t    111    {\ii^     \n^y'     i\.\.\i-\^     ^f*f     yt\^i    vtui'    nil      lin       l<lLliiimt     limit.  4  lit:    inilt.llium 

varieH  from  'S.\\  to  25  per  <'ent  on  tratlic  between  Europe  and  the  ports  north  aiu 
south  of  I'anama.     Any   re<luetion  by  the  railroatl   for  the  Isthieus  transit  vvouk 
in  the  nature  of  t.'ings  go  to  steamship  lines  forming  a  through  line  without  re<luc 
ing  rates  to  shipp^.w.     (That  our  proportion  is  not  excessive  is  proved  by  the  fact 
ttiat  in  later  years  our  expenses  have  been  maintained  at  a  nunimum,  ami  that  net 
profits  have  not  In-en  extraordinary. ) 
Pave  H:  Kice  from  Uainluirg  to  Et 


'anam 


harge<l 


ngs  per 


ton,  not  30  or  33  shillingH,  as  Htated.     From  New  York  to  the  ports  of  the  south 
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Pacific  cla«asificatif>n  of  frcij^ht  han  V)ecn  in  nse  (lifft-rent  from  that  in  effect  from 
P^nrope.  We  (ii.j  not  notice  the  difference  in  the  rate  on  rice.  Kvidentiy  the  rate 
has  not  ijoverned  the  movement,  for  (luantities  (.f  rice  have  come  to  New  York  from 
(lermany,  have  l)een  transferred  at  thin  port  in  }>f.nd,  and  paid  iiw  HO  cents  per  100 
ponndn,  New  York  to  K<'na<lor.  l«Vom  a  trnnHportation  stand,  oint  it  is  inexf.iicable 
why  rice  slioiild  pav  freight  Hainhnrj?  to  New  York,  expenncM  in  New  York,  and  («) 
cents  per  KlO  poimdH  New  York  to  Kcnador,  when  the  rate  Flamliurt;  t<»  Kcnador  bv 
tiie  JHthmu.-  route  wa,'^  only  48  cents  per  100  pounds. 

Last  July  the  lines  working  from  Knrope  via  .Matrellan  and  the  lines  wurkintr  via 
the  IsthmuH  to  Chile  and  '  -ru  ay:reed  to  estal)iisli  a  new  and  uniform  dasHilication. 
The  new  publication  recently  came  to  hand,  and  -lur  form  is  in  the  hands  of  the 
printer  (made  effvctiv*-  from  New  York  .May  2;?). 

It  is  the  custom  for  all  lines  rutiniiujr  to  the  west  c(.ast  of  Central  and  South  .America 
to  charge  bulky  freight  on  a  measurement  basis,  if  oil  stuves  were  shi|)ped  in  parts 
the  freijjht  would  be  much  less  and  the  vessels  would  have  the  ro(.m  for  other  cargo. 
That  the  bulky  stuff  pays  a  hiiih  freiyjht  indicates  tliat  it  is  cheaper  to  pay  for  the 
excessive  space  on  the  steamers  than  to  set  ni>  the  sroves  at  the  point  wher<>  they  are 
to  be  used.  If  the  cost  of  the  stoves  at  destination  is  PJ.tiH  per  cent  more  than  at 
shipping  point,  the  mere  fai't  does  nr.t  prove  the  inMurht  rates  unreasonable  for  the 
service  performed. 

Page  15:  J t  is  stated  that  the  freights  from  Hamburg  would  have  been  one-third 
as  great.     This  is  not  so.     The  comparison  (in  cents  per  cubic  foot  i  i«: 

Hamburg  to  Kcnador 24it 

Hamburg  t(^  Pern "       27 1 

New  York  to  Ecuador ;>()" 

New  York  to  Pern :\-^ 

lender  the  new  tHriff  it  is  proposed  to  make  the  rates  the  same. 

The  through  rates  are  not  based  upon  tariff  of  the  steamsliip  iiue  New  York  to 
Colon.  They  were  made  to  cotupete  with  the  -steamers  sailing  irom  New  York  via 
Magellan.  Hates  made  .New  York  to  Panama  would  not  ne(  .S'^a-iiv  alfect  rates 
beyond  if  the  on-carrier  is  free  to  add  thereto  his  own  tariff. 

The  two  steamship  lines  ojierating  in  coiinectiot!  with  the  Isrlmins  to  the  .south  of 
Panama  have  had  no  exclusive  connection  since  Septeinbet- ia>-r:  ihi' exclusive  cori- 
nection  to  the  north  exjiires  in  .hilv. 

The  doors  at  Colon  have  not  been  clo.'^ed  to  any  steamsliij)  line  for  years.  On  the 
contrary,  it  has  been  the  railroad  company's  policy  to  enconrat'e  lines  from  more 
jwrts,  witn«'ss  Prince  Line  from*  Ua.sLTow  and". \ntweri"),  I.a  Veloce  irom  Me<liteiianean, 
Austro-.\mericana  from  .\driatic.  and  (nited  Fruit  Companv  I'rom  New  t  Orleans. 

No  steamer  has  izone  to  Colon  with  cargo  fur  transshipment  to  a  i-arr'er  from 
Panama.  Mar\y  vessels  have  gime  there  with  caigo  for  the  Isthmian  Canal  Commis- 
sion, and  every  one  has  had  the  lirst  availalile  berth  at  wliich  to  di.scharge  in  the 
orderof  arrival.  Thecariro  has  been  shipped  from  rhe  wharv<-;  as  fast  as  the  available 
rollii  g  stock  would  a<lniit,  .md  the  charL'e  that  tfie  Panama  Railroad  w  illfulh-  hinders 
the  movement  of  tratlic  is  without  foundation. 

One  reason  that  the  Pacific  .<team  Navigation  t'ompanyand  the  Compania  y^\u\- 
Americana  Vapores  were  force<t  to  al>andon  rhe  route  to  the  north  r>f  Panama  was 
their  at)Solute  inability  tt)  perform  the  service  •<{  the  extended  lii.e.  The  trattic  of 
the  Isthmus  fell  off.  and  a  proverb  on  the  wc-^t  coast  v\  as  rhat  '•thiuLrs  wen'  as  uncer- 
tain as  the  connection  at  the  Isthmus.'' 

Page  Iti;  As  to  pnssetmer  rates,  the  fare  trmn  New  York  to  Colon,  <7'k  is  the  same 
as  to  other  {)orts  in  the  West  Indies.  The  distance  is  1  ,'.i75  miles.  The  Pa<itic  Steam 
Navigation  Company,  Panama  to  Callao,  l..'>(i*t  miles,  changes  >!i(i7.  I'ern  should 
look  to  tlu'  steamers  tonchiiii:  her  own  ports  for  the  first  reduction. 

Tliat  the  compai'ies  io  not  lose  untney  in  carryin>j;  passengers  New  York  to  Sun 
Francisco  at  $105  is  due  to  the  fai-t  that  the  few  piisseULrers  carrie<i  at  that  figure  do 
not  increase  the  cost  of  carrying  the  'husiness  lor  which  i,rovi>ion  i.~  made  to  Central 
and  South  .\inerica. 

Continuing  this  subject  as  of  to-day,  I  note  on  page  17  a  reference  to  a  charge  of 
4")  cents  a  pound  for  mail  crossing  the  I-thmiis.  The  rate  is.  and  luus  lieen  for  years, 
22  cent,«  per  pound  for  letters  aiiil  S  cents  per  [)ound  for  newspapers,  charged  on  net 
weights.  I  imderstand  that  tlie  letter  rate  that  is  allowe<l  by  'i  e  International  Pos- 
tal I'nion  for  the  transit  of  each  country  in  the  Cnion  is  .'>  ti  cs  per  kilogram,  .^^ay 
twice  our  charge.  Our  rate  for  letter-s  from  Panama  to  New  York  is  50  cents  per 
{)ound,  i.  e.  only  10  cents  more  than  the  Postal  !'nion  allows  between  Colon  and 
New  York  (5  franca  per  kilo). 

Every  govermnetit  addressing  us  regarding  parcels  post  has  been  tpioted  the 
same  rate — 4  cent«  ]>ev  i>ound   for  Isthnms  transit  and  (>  cents  between  Colon  aud 
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\"i  IjiHrni'^o  iiiiM  «itoii|i.  \  ill  I'iniiiniit 
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ritlind  mill  (iiiiii|v  \iii  I'liiiiiiiiM 
J'Hvlti  mi. I  (iioiip,  \  III  MiiBi'lImi 
■'avlii  mill  Knmii    \  in  Piinmiiii 

(■'myHi|\iil,  \  ill  Miiyi  lUui 

t><\rtymnnl.  \  ill  I'mimnn 


IlKPORI    (»K    .rOHKlMI     F,.   HMIHTOW, 

Now  York,  mi«j«mnl»l««  cliHrjri'H  if  Hie  Morviiv  Ih  not  |..  he  trmiuHoiiF*  In  fscliRni/P  tor 
Hoino  RDvi'niincntHl  i-mn'CHHiitii 

Tonrhin^r  ..n,,.  mioiv  imoii  tlif  ciniptitiHon  ..»'  nif».H  fir.m  New  Vnrk  mv\  from  (j».r- 
inmiv,  pl.'HHP  iiut»>  thiit  fill'  MainlMiit;  XiiM-ricHii  Lino  wurkintr  vin  Ih..  IrttlitfiiiR  niih- 
iwliOH  a  tanll  v  iiuli  ('(.iiiitaivi- w  Kli  lli.-  ratrf  fmin  iMirui.t- via  MaK»>!lHti.  a*"  fntlowH: 

finlfK  f,i)  Inn  Iritm  I'liirnfw. 
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We  \V(Mv  i>i-»>|.;in'.l  111  Maivli  ti.  put  in  ()„■  mhuh.  liiriin.-.  vin  th.-  I«(limim  from  Nfw 
\<".rk.  hill  .i.'layi'.l  nctidii  prtniiiiif  tlic  .-Iim  timi  i.j  llir  i,«'w  hour'!  \«  p»'i  (il.f.vr  f.Hrcn- 
thoNis,  «,>  n.M.l.'  th.  riilrs(>rf.Mtivrli.,in  Xru  Vntk  Mav  'J:'..  Iml  ..n  wfiiflit  if(."<h  the 
ohar>r»>  IroMi  New  >  mk  is  'Muiit'^  luit  IiiitIici  thiiu  fimii  iMiinp*-.  (nir  Ion  l.»'iiit;  L' (ffKi 
iv(>iin.,lf»  and  tlnMrs  J.-JIO.  (Mi  ni.'iiMmvni.Mit  umm..|h,  uliirli  form  tlifliulk  of  the  •.•,i'ffi( 
ilu'  nih-san'  tlic  xiinc,  Oiir  tariff  is  inclos,.,!  hnvuitli  tor  v,,ni  inf..riniifion.  f  w<.v»' 
Mr.  Watfon  thi'  I- uctipcaii  lariff  \  fHlciiiin 

.Viiotlur  illiistia.  i.ni  of  how  rnl<'?*t|o  not  'ontrol  «hippin(?  rnntPH  nnrl  rriflrkftf"  i;^  f«r- 
nishisl  i>_v  tht<  folio  \inj;  .|iiotiition  fioni  m  n-p(,it  wt-nt  fo  ih  hv  Mr,  ('ahill  wlifr.  off 
<inava()U)l,  St>p((>inl  tM-  11,  IIUKk 

"t  n'cnM  toxiy  th.it  lliciv  h  a  liilliiiir  off  m  tin-  ^hipmi'iit  of  »iii|,.H  fo  NCw  York 
ov(Mitroin(ina>a.|mla.ici  l'a\  ta.shipp<.rHall.'umu  thai  th<M'la-Hifi(iiti-  n  to  which  fii.h-^ 
air  Mihjortc.l  .•aiis.'>-  fh.'iii  h»,«s;  a  Minall  prni-ntiurc  of  iicariv  ^-si-rv  lot  iH  j.ut  in  the 
i^if.-cory  of  'irlnc'  hi,!,'^.,  'or  which  only  a  low  price  is  pai.j.  .\fr.  Kaiiffm;inn,  of 
J  acasniayo.  who  ha.--  liccn  ai:  (>iilhiiri!i.>^tic  Hhipi.cr  to  .New  York,  foM  mc  that  Im-  l.as 
iH'on  «>oinpflh-.|  to  drop  the  Siisiiirss.  CoinplainlH  arc  also  made  that  the  fnitcl 
N^it«\s  niv-tom-lioiisc  puts  an  arSitrary  vain.'  on  hides,  for  f he  eolhTtion  of  dnlie-  dis- 
nvardinu  the  valuation  placed  ^^n  them  liy  consular  at'cnts, 

"Almost  all  tlu'  skins  from  i'ay^a  continue  t'oinir  to  Nc  w  ^'o^k,  an  occasional  liftU- 
lot  only^roin^'  to  Fraiict  .  It  seems  rather  strant^i-  that  ncarlv  all  the  skin- are -hir.ped 
from  <.naya.piil  to  I'ayta.  for  resh.pment  to  New  York;  presnmahlv  the  presfiee  of 
the  Tayta  skins  is  sullicieiit  to  make  up  the  difference  in  freit:ht. 

"Hide  sliipmenls  to  Ijiropean  markets  fn-m  ( iii..va'|uil  and  I'avta  k'o  alnm^'t  ex.  jn- 
sively  via  Panama,  hut  from  lower  I'tnivian  p..rts  thev  l'o  mostlv  hv  the  Straits,  tlu- 
rate  hy  which  latler  has  re.'ently  het  n  imreased  t..  t;4,  the  same  ius  i^  charged  via 
lanama." 

It  has  always  U'cn  my  personal  opinion  that  the  Isthn  ns  route  sli..uld  liave  kept 
the  d.x.r  ..}Kii  at  Panama  in  the  same  manner  as  at  C.ilon,  to  he  in  [»osiii..n  f.  artract 
ad.iitional  lines  when  ttiose  in  opeiati.iii  lid  not  meet  all  re<|uiremeiits.  T.>  thirf 
ext^-nt  I  a^Tee  witli  the  mini.sters,  hut  Cohimlia  and  Kcuador,  an.l  in  a  lesj*er  .U-^re* 
J'eru  and  Panama,  could  stimulate  ..iir  husiness  liy  nioditicatioii  of  consular  i!iarv»'s 
ai:<i  oiienju.-  ...n.litions  rej/ardinij  certilii'ation  of  nianifests. 
Youi>,  truly, 

P.   I..  W Ai.K.Kii,   Tnitfir  M'ttt't'jyr. 
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Kykibit  N  .V2, 

\^ir  Yr,rlr.  J'ini>  7,  J90n, 

ffOTI.    J.    f,.    f*.Rr«TC)'.V. 

»/.   /^m  F  *lrf*i  SW.,   Wruthinrft'-,;;,   ft.  ( 

f>KAR  Sir:  Will  yen  plpa^p  ivfer  tA  the  isftventh  pae"  '">!'  'Viy  ri^8p*»ft*»  rjf  tht^  .14  inntant, 
nnd  rnt  f>tjf  th<-'  rV)llriwin^  jipnf4'rn''«='»: 

"f  iiriflffJtand  thftf  th.^  l«»trpr  ratf  rhrtt  iwrtlli.wpd  !>y  rh.'  fntt^rnational  pA^tal  I'iiion 

for  th*'  tranj'it'  of  ^a^-h  r-onntry  in  lh<^  rni<"in  in  .">  trunon  pwr  kilriarram,  say  r\vi('«»  aiir 

rharsff.     'iir  raff'  rV.r  lettHr>i  if^Av,  P;-«nanin  r<i  Ni^w  V.-.fk  in  "in  ('(»ntw  per  pr.mvl.  i.  iv 

■  •nljyr  10  <'■pn^^  rn'-»rf>  than  fh«^'  Pixt^i   f  riKm  all.AV^  l^otwt^cn  C:.,|.-.n  .H^^^^    \^•^v  Ydrk 

■'»  franrs  f^^r  k.:;"*.  i." 

Thft  fa<-t.j'  ar«^.  as  rali*^"!  f'l  yr.nr  aTt'^iiri.-in  rhi^J  nviniiivj-.  rhrtt  rho  r'niv.T'jal  Powtal 
f'ni''.n,   \rtiflf>  TV,  pr..vi<lt"Si- 

"Til-'  corrc'wponili^rKv  exchang^M,  \viii^th«»r  in  i">ppn  ''ir  m  cldSf^rl  inailw,  hctwcpn  two 
admini!itratif>nM  cA  r,h  •  nnion,  hy  nif>anH  if  the  ^pvvitvg  .tf  ont^.  i-»r  of  MPAvml  nrh^r 
a<lriiiriisitratHin!*  r>f  tht^  iini'">n,  is  -»nhji>rr  tr.  rh<»  f.-dlriwinur  rransir  charttc^.  tn  h»»  paid  n'* 
<^aoh  r>f  th^  ronntriPH  rrav^'r^pd.  ^'\r  whuwe  >»ervi('p3  paTtit^ptit.'  ;n  !h»»  i'(inv(»y;uu'P.  vi/: 

'■Firi*t.  F'>r  t^'rrit<iriai  (•i»nwy:i'not»,  3  rVan<^9  p»»v  k-ili.!»r:iin  of  hn t«->tN  .-if  poiat  .-aniM, 
aril!  2">  ffnrimeu  p«-r  kiii.ii^ram  of  .ifh^r  .rctioloH. 

■SerorKi.  For  ■<»»»  iv.nvpyancp.  l.'>  franr's  [■>er  Ifiloufram  'if  iptt»»r><  or  pn.«t  i'ar<lM, 
and  1  fVtnf  p^r  kiin^ram  of  .-rhpr  trtit'lps. 

"ft.  is,  h<'>w«»vt»r,  andprjtu'i'i  ■ 

"::iecur..!.  That  'A'hiirt-.vi^.r  the  raw  .vf  swa  traiiMi!.  iw  a-t  j>r.'.-n'.nt.  lU.ui  at  '»  iivuu'.<4  i>wr 
ifilo'jfrarn  of  ietrer-»  rjr  pii'-T  .■:ji'i!i.j  wA  at  '>0  ■.-niinipf  [)pr  kiinmiim  oi  .itluM-  n-^iclt's 
thf^sp  ratjas  Arf>  maintainf'd 

Thus  the  rhar-Jri^s  aiinwi'ii  ly  n,,^  p-.Kiai  i  :iion  ai-f*.  -'mv.  ;.>  wmus  hm-  ri'.mid  lor  ict- 
tpr**  and  2.;>  .'pnr.-*  per  pr.nnrl  tV.r  otii^r  inaTT.M-.  juainnt  onr  raiiroail  'luiricH  U^v  'mv- 
(^-rainar  thi^  r+^rritory  of  rh«>  I'onntry  .if  Panama  .^f  :,'_'  ,uio  -^  i-pntH,  rl'^fn^*('fiv<'h■  i'.uvi'lM 
p<.st  jg  riiit  ilealt  wifh  Kv  r|-),»  i'ni\M»rsal  r'n-Jtai  iiiinn 

Thr^  pi.Htal  f'nic)!:  \  ■  vius^for  tpfritriHal  transit  cmts  KS  .;ajUii^.4jLriut8 -.;.!  •itiih: 
for  -if^n  rransir  C.'olun  !-^  .Nmv  York.  U^nnr.^  14  .-pnt.-i.  ;)nntH  4,4  •ctitH.  Porsil.  crtcr-fj 
82  o.pnts.  prm^j  K,  7  i't^nti-i  <  "".r  ;>rr>st»nt  •harurov  arf»  loss  ior  ictli'i's  aiul  innri>  'lum  Mih 
miniinnm  for  paii^''-       i         .-     s     -     ■      i-  uiuo?;. 

R.      i  ,.      'A'    \  i,i<  I'M.       ,"'"//<■      ih'    -l/'r 


!■  .  <"Aijrii-.  ..I  >H. 

'•ivnit^  'J4,i")0n  roas  'il  .■(•pcia  ;''rrii  liioiii  7.*t  ot-r  '(mii  i  ir  '\-,i,i)'s  limuKh  -  oi.t\';i,- 
•Vii:.  'he  main  port  .'it  Ki-iuuitu- 

>/(  .i^r.  of  ""hw  oorou  la  hrnut;!u  :.  'v  !  .n  he  r'ver  'i-uiu";  .  -•muc  .i  viiic;i  ircouiH'tt 
by  r,he  planter?*.  ■!«>  r.lrat  it  'vonid  -e   (iiticilt    o   ietcrniine    lie    nanj"   or    he    i.niii. 

The  export  duriej<  ui  cocoa  per  UMi  punnds  iro  -;,'!.  r<'i  Hcai  ".irrcni.  ■•  --niiv  :U;'!it. 
roctfhly,  to  fL.^ri,  or  pe;-  !»)»)  ponndn  J.JIU  ooiiiid.^.  -^^  ; .  t4  \nit'r!can  ^■urreiicv.  Lji^/ii- 
eraue  ril)  .■Hiir,'.!  Vniericin  •nr'^'r..".  Pon  tiic-'  m  i  -rcanitT  it  J.Jitii  (lus  r(>.^i.*u-r 
ani<in:\r  '■.  :  ilCM)  ^nc!"*".'.  hiT''  r-  e-;«.  ir.  -n  ■'  <t\\\)  uiicfMMii  .•'iircncw  --'Mnc  4,eaiii- 
ers  are  exeuipted  :)>.'  CDiiirac!  o-oin  rlii.'j  •!ian,'e.  i.-<inriint;  '!uu  i  steamer  laiuiles  in 
and  out  "iDt)  r,oiit<.  onniiinix  ifal  'nnf*  luo  akitm  iwav  .tn  "<|iiat  piantitw  >vhich  ! 
believe  i;*  ai)o.ve  the  avHrriUM.  'iio  riuv  m  cocoa  wniiid  be  litoiit  SI  per  rem  uneru-au 
ourrencv.  itrainnt  51.7  r<'  \bov  Y  u-k  ami  "^!7>  'o  ■•'unine  -ui  !*anama,  'n:tKint;  a  ttaal 
or.  34;ijH. 

No  wha'*i:u;e  ui  ;.'xporrH:  m  iripor'y  '  ■ox-cnimcni  v-our!  iuuLre.'?  .ire  ai.»out  rl  per 
tH?c,  rneui<iir»MmMir. 

■■  '.vIlIi.L. 
\V    i.si!     M/rv.N,     I.',    i'.,    -/..ii'         .'.      '!'0,J. 
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pcr>-fiifs  conflicting  rates  of  curliir  •lute.) 


TANAMA    KAII.K(JAI)    (.).\I1'ANY  —  PANAMA     K  A  I  I.UOA  I)    ilTKA.MSU  1 1'    LINE 


'Ihrijf  iif/ri'li/lil  rnles  I'rui/i  Xfir  ]'nrL  t<i  I'min 


IIHl. 


TiikiiiK'  '■tVcct  .Inly  .'ii,  I'JO.'i.     Z^  Stall'  -nvrt.  Svw  Vnrk. 


will 


Ommencinj,' with  shi|triifiirs  ffom    New  Yurk,  July  2(»,  1 !)()."),  tin.  t'dliowing  fates 
'  apply  per  vn\)\v  u,i)t  or  [,cr  lot)  puiiiuls,  ;ii  uptioii  of  carriers: 


Classes: 


1).   Per  (Mibic  toot. 

Per  UK)  jxiniKJ!- 
1.    Per  cubic  foot . 

I'er  100  poiiinl!- 


2.    I 


er  ctihic  toot 


:m 


Per  100  poiiiids 
.1.     Per  ctihic  foot. . 

Per  100  poiitKls 
4.     Per  ciiliic  foot. . 
or  100  iioiiiids 


iniiiimii 


n.  12 


1.  i; 


04 

2S 


,44 
4.0(» 


CI 


VSS 


Subject  to  the  lollop  iny  exceptions: 

Betiiis,  Hour,  onions,  peas,  potatoes,  rice,  soap,  on  wciu'ht  liasis 

Floiir  (in  10-ton  lots  i,  per  100  pounds $n. 

(iunitowder,  in  metallic  k('L's Cljiss  I> 

Lninher  (not  exceediiii:  2(»  feet  in  len^'th  ),  per  M  foot  1>.  .M S|,'>,  (»(» 


cement,  per  100  jiotind.-j. 


I'itch,  tar,  rosii 

Ketined  petroietim.  in  lots  of  250  cases,  per  I'uh'c  foot 
Relined  jK'trohMim.  in  smaller  lots,  per  ctibic  foot 
Parcels,  not  excei'ditiL'  2  cubic  feet,  eacl 


Treasure,  on  value,  three-fotirths  of  1  per  cent. 


'M) 

12  h 

40 

00 


i;i   IKS    AND    ( ONDl  IIONS    oK    SHII'MKNT. 


All   f 


rt 


ijiht  must  be  prepaid  in  l';iite<l  States  i.'old. 


No  bill  of  lading'  siirned  for  '  ss  than  minimtmi  charge. 

-Ml  i)ackay;es  of  tnnisual  bulk  or  weitrht  will  lie  taken  oidv  bv  sitecial  iiirri'ement 

O .      .     I 


//■;/(';•  .s'    /'/.s-. 


k. — Oils  and  other  lii|uids  are  t.d<en  oidy  at  owner's  risk  of  leaka':( 
(Jlassware,  crockery,  ;ind  all  fragile  property  coticcaleil  in  pac  kat^es,  oid v  at  owner' 
risk  of  breaka<rf'. 


.Ml 


perishable  property  only  at  OAvner's  risk  of  frost,  lutit,  and  decav. 


I)yn;imitc- and  hi^di  explosives  of  any  kind  not  carried 
Kelined    petroleum  taken  (jiily  \s  hen    put   up   in  tin  cans,  i)o.\ed.  and   n.arkcd  as 
reijtiired  by  United  States  law. 
Shippers  must  comply  with  all  consular  reL'ulatioiis  for  manifests,  invoices,  lertiti- 


cation,  etc..  and  any  line  in 


osed    Oy  authorities  at  pttrt  ol  destination,  or  (lamatre 


resultin<_'  trom  tailure  in  tl  is  respect,  or  for  errors  or  omi.<sions  therein,  shall   be  at 


the  risk  and  expense  of  the  ,"onsi 


rnees  of  the  yoods.  and  shall  be  oaid  bv  them. 


S. earners  .'Jail  from  Pier  o7,  yorth  River,  .New  York  Citv,  ever^- 'live  days  (  S-indav; 


excepted),  n'ceiviiiii  freiirht  up  till  noon  on  the  iireviou'''  da  v. 


unle-js  sooner  tnl 


liPP 


OVERSIZE  FOLDOUT(S)  FOUND  HERE  IN 
THE  PRINTED  EDITION  OF  THIS  VOLUME 
ARE  FOUND  FOLLOWING  THE  LAST  PAGE 
OF  TEXT  IN  THIS  MICROFICHE  EDITION. 

SEE  FOLDOUT  NO 
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K  XII I  HIT   ()   4. 

iSinMrw'dihjj  fonfllrtiiiK  mu-n  of  cKrllir  >l(iu>.| 
I'anvma   UMi,Kn.\r>  CoMiAW  -Panama   Kihtk. 

I'ANAMV     KAII.KoAh    nIKAMsIIII'     |,|NK,     I'ANAMA     K\l!,HnAI),    I'Alini'    NTKAM    NAVUiATION 
(iiMlANV,    AMI    lOMI'A.NlA     SiMl- A  M  i;|{|(    \  N  A    r)K    VAI'tiHK.N. 

li'ilfn  iij  fi-iii/ht  In  I'l'iilrnl  Aiih riiiiii  iiiirl.i. 

ColrlIll«•n(•iu^  with  Hhipmi-iitH  Jruii.   New    York.  I>c.  ..iiiImt   Is,  1!»(»u,  tli«'  f.-ll-pwiMtr 
raU«H  will  apply  p<'r  t.ui  ni  »o  .uhic  r.-ft.  <,\-  -.'.(MM)  pouii.ls,  at  !-t<.uii»'r'«  (.ptioii: 


'li.- 


I'liiitii  Art'iiu.s 

Sail  .liitiii  del  8iir 

(  (irilltn , 

Aiiiu|iiilii , 

1-H  rniiiii , 

Ka  LiluTtml 

Acajitila 

Sail  .IdMf  ili'(iiiat('inalii 
Cliauipcrico 


I>. 


!•*  (Id 


<  'Ihh«is. 


■.'".(HI 


■Jl).  INI 


S|iim'ImI      111 

■|  lull    liil- 

III'  I'liiirlli 

Clll.-N 


ilH.W  fJh.DC.  ?'.)().0«t  -JdlKI  )(i:,.(KI 


I').  (HI 


Mini 
iiiiini. 


UKMHI     I 


IJ.  Ill 


$:<.  iM) 


^ulijccf  to  tfie  folluwiim  I'Xi'eptioiis; 
To  I'luita  Art'iia.H — 

J']'"!""-  - ■ |HT  KiO  pdimils. .  .fO.  50 

K.'liiu'd  pet ri ileum per  ciiliic  f.i.,t..  .25 

Marlif.l  wire I„,r  mo  pounds.  50 

KuHiri ,1,, 50 

Wliitt'  ami  yclliiw  nine  liiiiilHT per  I.UdO  feet  !'■.  M. .  i'( ).()() 

Parcels,  imt  exieeciiiiL'  -  ciihic  iVet eaclu  !  '2.  50 

ii' 'itlier  ( 'entrul  Aiiiericaii  purts — 

i    '  !'''-■; - per  too  poiiiKls..  .50 

Kehned  petiiiieutii p,.r  nil.ie  f.Mit . .  .  ;{5 

'^; •'*!'> per  1(10  piiiiiids..  .  50 

White  and  yellou   pine  luinlier per  1,(I(m>  feet  P.  M  . .  L'4.  00 

Parcels,  nut  exreediiii,'  i'  euhic  I'eet each. .  ;5.  00 


lv\ mmr  ( )  5. 

Mk.vk  AN   FuKiiiiir    rAini-i'  X.i,   L'. 
[Su[nT<ciliiii„'  c'iiiit1ii'tiri(r  ralo  cm'  rurlii-r  iliiic.] 

PANAMA       KdlTK-  I'ANAMA      KMI.KOAI)     SI  lOA  MSII II'      I. INK,      I'VNAMA      HAMKdAD,      I'MIFIC 
STKAM     NAVK.ATKiN    COMJ-ANV,     AND    COXII-ANIA    sr  1 .- \  Mi;ui(  A  N  A     DK    V  U>i  iHI-^H. 

'r<iri[r  1)1  in  ii//it  ml,  s  from  X.ir    ]',,,■/:  lu  Mi  .rlnm  jinrt.<. 
iTiikiiiir  I'lTi'i't  A|iril  Ih.  I'.Mil,     Suli.i.Ti  to  ,-hiiii','i'  withniil  nuli.r 

(.'(iiimiencin^' witli   sl;ipiu<Mits  fn-iii  New   Yurk,  April  1<>.  litdl,  the  I'-illuu  inur  rates 
will  apply  per  tmi  ui'  40  culiic  feet,  nr  L',000  pounds,  at  steanier's  option : 


Classes. 


;i. 


>[>l('llll    oil 

.'l-tirll    Ints 

III    liilirtll- 

llll^S 

ircinlit  1. 

Mitii^ 


Acapiitco I 

Mun/uiiilld •     S.->ll.(Ki         $3ti.(X)         $'/2.  sO         t-iu.  \U         SU..  Ml  Jia    '0         *f,^)  OU 

San  Bias ; 


iiBii 
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Ilr'.'ri/  I.'flx.  —  !'iec«'sand  packages  weiyhiii);.'  nvt'r  2  tons  will  he  charged  tlu   follow- 
iiK  rat«'S  in  addition: 


mmmmm^m 


"«'"  ,  nr.nmi    ur    .nmr.rii    I,.   in«IHT(»W. 

Mr.>r,  alrtPHWiiif  (OX. •.•!.(  flit),  nrtkiim,  M|in«»kM i.or  Ion       il2  (Ni 

llninlitx,  iHM.tx  nii.Uli.»««#i,  ri.|iii,H|  |H.(r«»li>uni do     "     iri  (m> 

Coll.tn  |»ioi«' h.mmIp. I  ,„■ 

Phi.  ..!(•.  ii..(  ,.>„...,.,|in„  2  .  iil.ir  foot '.'.'.'.'.'.'.'.'.['..'.  .i>mh[ '.      ».  (W 

,    '*'"'V".,^'v/'**'""   '""  "   '^"''''''   '"'"'*"  **'"   '"'   ""••'••  "f 'I'Hi.Tnnlhiof.tnl  W».»t- 
Hoim.t  lu.jfi  N..    I   (i.  (  rf«'.-liv»' .Ihimihiv  Im,  HMU,  mimI  -tii.iiU'iiuiit- (Imt.-I.. 
Nkw   \  ttHK.   .\/inl   i,   /,'o/. 


I'lvMiHii  (>  n. 

S^N    FhWiIH...   KmkCih.II   Ml   N(i     / 

li^illit'riH'ilpm-.iiilKi'tlliK  Mtf"  iif  .Mr  Hit 'lull'  i 

IAN  VM  \    H.il    li:       IMS  \M  \    l(\IM«>\l)  HTR\MMMII'   MNK,    l'AN\M\    It  Ml  IIOM», 

Tov\(f'<\f  trni/ht  i»l,!<  n<nii  .\,tr    )  mi  ini>l  mniinun  jioinh  h  Son  f-hiininro. 

|ThIi|iik('(T('.'I  .i.uniiirv  ■.'('..  I'kii     MmIij.'..!  )<•<  Iihiihi'  \Mtli..ii(  iiMl.cj 

\r\Hsa  ml.-     Mihi.Tl  (..  til.'  w.    i.iii  rliisMiiii  iiiloii      |i,  i  ..|,N  ^wr  IW»  |.».iirifN  ) 


iMIt 


l.l(l 


I.K) 


n. 


nr, 


\i\r, 


Hfi 


"It 


•«) 


CoiiiMHxlily  riili'H  Ir.iiii  New  YmU  will  !»■  tli.iM*'  .»f  trHimrontinftiriil  wost  fjonnd 
frtriflf^  ill  cffi'ct  ill  liiiii'  n\  H|ii|iini'iil  Ii'ihh  Ih.'  i..ll.(\viiiK  .li.Mc.iiinl.s: 

('arl..i«.lH.  L'O  pi-i-.i'iil;  li-sH  .arluH.lx,  M)  per  .•cut;  ohHorvirn;  iiiiiiiiniin.  ot  JO  n-utA 
|M'i  UX)  |)<iun.lH 

Minimiini  cliartfo  for  iiiiy  HiiiKlc  Hliipiih-iit  w  ill  l>c  $'A, 

Siilijoi  I  111  ihf  l.illow  iiiu' I'Mt'i'li.tiiH  fnuii  New   \'ork. 

Oil  iiiMi  |H-ir..l..iiiii  I  ill  l«iirr.-ls..r  caHCM  ill  carloii.lM,  iiiiiiiiNiiiii  wcii.'ht  J»  (MM)  r„,iiM(l- 
i.Hl.'ulat«Ml  on  a.'liiHl  vrrusH  wfiirhf).  r»()  coiWh  per  l(X)  fioiinrlH. 

\\  l..'ii  Ih'ouirli  rati'H  an'(;(l  .•.•iiIm  per  KM)  pi.iiiniH  ur  .-v.-r  via  tl..'  f'aiifirna  rout*,  thov 
uill  iipiilv  In. Ill  iiitfn..r  puini.«,  pr..vi.l«'.l  the  |..i'al  In-iKliI  .•liarv.'fH  t..  New   York  plin 

ti-an^t.r.lo  imi  ox ,1  l'O  .vnls  pvr  KM)  p<>iiii.Ih,  ami   pn.vi.if.l  fiirtfif-r  that  all  Mhir^ 

m.'iil.'' in.'ii  poiiit.M..iit.Mi.i..  ,.f  N».\v  Vi.rk  City  arc  ciiHij^ncI  tn  the  care  <>{  farinrna 
K«ilr<.a.l  Mcaiiinhip  Miic,  24  State  HtriHJt,  New  V.irk. 

In  a.i.liti.Mi  t.i  the  ivv'ular  transpdrtation  ehaiycH  provide*]  ahove,  Hhir.inenfx  are 
unhjtM't  to  t :.||  icvic.i  ill  San  Francisco  hy  the  State  of  Calilornia. 

Nku  y.iivK,  .Idiiiiiiri/  10,  I'jO'f. 


i'ixilllllT  ( )  7. 

TaRIKK  No.  ♦;— N.    r.   ('. 

(Su[>t'rscJ«'xcoiitli('tliiK  rtttc.M  of  curlier  clutci 

PANAMA  KOI  rK-  I'AN  \M  \  IJMI,l;..,Mi  STKAMSIIII'  LINK,  I'ANAMA  KMI.RoAt).  PVIICrc 
MAIl  >TKAM>im'  <  <>MI'\.VV,  ( ONNKlTIN.i  IN  SAN  KU.ANVl.HCO  WITH  TIIK  OkK«..i.S  R\ri.- 
XOMi    1M>  \AVl(iAT:oN  (OMI'ANV   AND   I'ACIKIC  CO  \ST  STKAMSHII*  COMl'ANY. 


'larq!  nj  frtfj/il  nil, n  from  Wif    Ynik  In  Snrth  I'ncifir  ru(i.-<t  pnitih,  (•»;.  I'l-x-tinvl,  .fx/.) 
Stytth,  T'iroiiHi,  i'(,ft  'r<,ii„xfii<l,  Ereriit,  Ait(iri,rt,,<,  S,<r  Whatcum  '{li^/Jinjh.ain  JSV 

I  (iKiinii ,  r,  iiii'l    I  'ii/nrid. 


I'l) , 


ITHkiiii?  .-IT. •el  July  1.  V.m.     Siil.Ji-cl  to  .luiiiktr  with, lilt  luuUt'l 
fClHs»  ri-li-K.     HiitiJiMi  I.,  111.-  \M -tern  (■liiM.slil.Htliui.     In  .oiit^  |kt  Um  iHiiiinis.] 
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a*^'.> 


romrri'vjity  rAtm  fr.-.tn  N-nv  Vorlt  will  h*i  thofi.<  r,t  fmn-ii'onfint'ntal  \v.>»tU.»mil 
tj«riffK  in  fftfct  nt  tim**  oi  ■ihipinenf  low  fh«»  f«.llu\vin«  'iiHi'.xmtK: 

<'»rh>nAft.  20p^ropnf;  Iohm  cHrloiMlrt.  M\  \it*rce^ut.  olwrvina  minimMm  of  •<»)  i'«mHi* 
|r)#<r  K)f>  |:K.nn<li*. 

Vfiiiimiini  (^hrtrm'  for  uny  '•intrlo  -thipiiuMit  will  In-  M 

(  hrtr/.-t«  frun  Kiforii.r  |M.iiit-  pliiM  iMnnf.-f  in  Now  York  will  Iw  al»w»rh«v|  out  ut'  tl.M 
thronvrh  rufoM  wh»'n  n..r  m  .'Xf.-wn  .if  2i>  <'ont»*  jmt  |tW)  |,».unHM,  hut  in  no  cww  oan 
mHtiiiMim  n^*«>rI■.ti..^l  lonvf  U-mt  thHii  rtl">  .-ontf*  por  100  (.<,im«<H  fv.>n>  \.»w  York  to 
PiiHfir-  r-oftiit  torminaii*  m<>r)ti'ni«»<1  All  •jhipiinMU-  iV..m  iminrH  ..nfMt.U»  .,f  Sow  York 
City  innHt  1^- .vmwiifnixi  fu  fh»»  .-Hro  ..!  Pumhiuh  htiiliv.ati  StoaniMhip  l,im»,  'J4  StMt»» 
/ffroft.  N.'W  York 

In  i»<l«|ir].in  fo  rh»«  r.-i/nliir  tri«nHj)«;rfMiion  i-hur^fM  provitli'd  ulmvo,  -fliipnu'iitH  ,ti-<» 
xnlijprr  ti>  lull  l«>vi«»<l  in  San  Fran fini'ti  liy  tln>  Siat.>  >  t  (  alitoriMn, 

Nrvv  Yohk,  Jul. I  /,  /.'>'/; 


I', Mtim'i'  1 1  »<. 

T  MUi'i-  So.  2—^'.  T. 
.•J>H»»'r^'"l<"'  '■'intlicliiiu  nil"  •«  .if  .•KilliT  Int.. 

IMS'\\I\      Un"  Ti'-      l'\V\.|\      \(\    l,t|OM>     STHWtKMII'     I. ISC.      I'\.\    l\      lt\il,HO.Mi,       \S1)     iMV- 

NUiriNi.   STKaMKU    I.INUM. 


Tiil'ill'    if   I'^'i'ii/kl    i-'ltt'^   I'i'nni     V.'/c    )'')r/;   'imt     ■iiiiniinn    ,tnnils 

^iit'r'Diii'iilii  <}))>)  '»'^l/■/■^(/(. 


'  .ililnniHi    'i  I    iiDiiiln,    li  • 


I'l'ilkillkf  .'trcrl    i.illlliil '.■   >,    .'1.11         .1,1. .,■.••     ,,     .i.,iik;i.         il,..    I     ,   .:ic...) 
I  'ii>.v    III.'.       Jill Hi'i'l  ■•!'  lie  .♦•'-liTti  ■•^>,<...illc.ilii.'i       III  ...  !iN  ■...■r    mr  ;„.,ui.|.,  , 


I. 


il 


ir         !■:. 


iw  I     iwi   I     lao  ,     lU.        :w 


Ml  -II 


("oiumoMity  rales  fmni  Now  V  >rk  will  'to  tlmsf  .ii  '^iiiiM't  '  lariif,  Xn.  I*  1'2. 
Kffecrivi' .iaiiiiury  l.s.  |;)04,  .imi  -nipplcincntH  ilitTftn.  U-s.**  tlif  lollnvs  in<  .li>c(iiint«- 

( 'arloHilH.  "JO  p«'ri'(Mit;  U-hm  .•arloaOx.  .'.ll  p»>r  .■t-nt.  ilHt'r\  iiii:  iiiinuiiiiin  .  .t'  .o  .'(Mits 
p**r  luU  |)tiiiiiiif4. 

Vfiiiiinnm  .'liun,'!*  loranv  liiiulc  slnpiiioiit  will  In*  .:(3..'>li. 

WliHii  throtiifh  i-atcs  ire  7<l  ■•.•iirs  por  100  pniinJv  .r  ..ver.  \iatlu'  ''  iiariia  route, 
ttiHv  will  apply  troni  IJiHtoii.  I'liiiadclplim.  Ilaltiini.ic.  .iiul  fdjiiiinin  ji..  ts.  proviilwt 
rhc  iocui  irciyht  i-iiafucrt  to  Now  Y.irk  piii>  Mrtn.-tfr  .io  not  oxi'i'o<l  ;.'0  ■  <  ts  [kt  I(K) 
poiiiulH.  and  providc'l  luithfr  tlml  ail  -ihipnu'iit.^  irom  points  ■mt.'.idf  .it  Sow  York 
City  an*  fouHiifiH'd  to  rlu*  ran^  oj  I'aimnm  Hmlroad  >tt'an».-iiip  Line.  24  St.  '<•  -treet, 
Now  Vorii, 

!u  addition  to  i  tio  ccirnlai- Muiisportution  .•tiarL't'.'<  pifv;.  jed  ;il...\o.  -iiij.iueiit.s  are 
.subjoot  to  toll  li'vii'd  in  .San  l-'mnci^oo  iiv  itu-  -^tutc   .;  ( 'allt'ornia. 

Ni-;w  VouK,   [)fr,  ritiier  .'i'.  ;."/.>', 
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K\  II I  HIT   ()  i). 

TahI!-!--   No.  4— S.  V. 

i.SupiTMtMh's  (((iiflictiiiK  nitcs  of  earlier  (iate.'i 

PATAMA     KOI  TK — I'ANA.MA     IIAILKOAI)    STKAMSII '  I'     LINK,     PANAMA     UAILKOAD.     AN'I)    CON- 

NHCTlNCi    STKAM„K     MNKS. 

T"ri'f  lit    li'<  I'lhi  vnh'x  frnm  AV/r   }'()rL'  ati<l  cnnnuDn  iioiiilH  to  xoiithern  Cnlifornid  /joj'/i/.s, 
riz,  Lux  Ainiih'.i,  S(ui  Piigo,  a  nil  Santa  fiarliara. 

[Tilkilin"  elTect  July  I,  I'.IUI.     Slllijeet  Id  eliaiiKO  witluillt  liotire.] 

[I  'las-,  rates.    Suiijeet  to  the  we.-tein  ejas^-ilieatiiiii.     In  cents  ,ier  lOi)  [iiniiirls.] 


H.  <;.  1».  K. 


ISO     ir)0     ISO     115     105  i   lOo 


S5      Ml  i    N) 


Coiumoility  falen  frmn  New  ^ drk  will  be  those  nf  Transcontiricntul  West  Bound 
Tariffs  in  I'ffi'ct  at  time  of  shi|nni'iits  Ic.--  the  followintr  discoiints: 

Carloails.  "JO  ]>vv  cent,  less  cailtiails,  .'10  per  rent,  (iliJcrvinL'  miiiiniiuii  of  (>()  ci'Ut!' 
per  IOC  pnuiids. 

Miiiiiiniiii  rliar<,'e  for  any  sinLiU-  shipinei  *•  will  l)e  ."i^o.aO. 

Chai'^e-  from  interior  i)oints  i)lns  transfer  in  New  York  will  he  ahsorhed  out  of  the 
throiitrh  rates  when  not  in  excess  of  20  cents  per  100  pounds,  iitit  in  no  case  can 
niaxinnun  absorption  leave  less  than  tiO  ci-nts  per  100  puiinds  from  New  York  to 
Pacific  i,'oast  terminals  mentioned.  All  shipments  from  pnints  outside  of  New  York 
City  mr.st  be  consigned  to  the  care  of  ranama  Railroad  Steamship  IJiie.  IM  State 
street,  New  York. 

In  addition  to  tlie  reirular  transpurtati'iii  rharues  [tn.vided  al>ovf.  shipments  are 
subject  to  t(tll  levied  in  San  i-Yancisco  by  the  State  of  California. 

:>EW  YoKK,  Jnh/  I,  1904- 


Kau- 


Kxiiii'.iT  ( »  10. 

pRKKilll-    T  \I{1KF    N.I.    tiO. 

CThis  tarifT  siij.ersedes  ul!  jTevimis  i>sii..v.     Sutijert  to  cliaiipe  uitlioiu  iiutiee.l 

l'A(  :ri(      MAN.    STKAMslIil'    (OMl'ANV  —  I'A.VAMA    KoITE. 

I\aft'.<  lit  fri'iqlit  mnti'r  llir'nujli  li'ilh  nf  linluni  fnun  San  Fntncn-ri'  In  \i'r)'iirl:  im  I'anaina 
in  I'liiiin'ctiiin  iiith  Pananiii  liailrnml  ('anijutnij  and  I'anania  Umliiiad  Stcanishi/)  Line. 

[rirtss  rates.     Subject   to  the  W'.-steni  elassitieatioii.     I'l  eent.s  per  100  |ioiiiiils  in  fnitt'il  States  ^'old 

coin  or  its  eiiiiivalfiii.] 
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Coicnoditv  rates  to  New  Y(jrk  will  be  those  <jf  Transcontinental  Freight  Bureau 
East  Bound  Tariff  No.  \\  D,  effective  Jidy  1,  iHOl',  and  su})i)lenients  thereto  or  sub- 
seuuent  i.ssues  thereof,  less  the  f(jllowing  discounts: 

Carloads,  20  per  cent;  less  carloads,  30  percent,  observing  luiniinuin  of  40  cents 
per  iOO  j)ounds. 


Special  exa-ptions  as  follows,  in  cent'J  per  100  pounds: 

Asphalt  (Standanl  "  D") 40 

Hea  ns 55 

1  U'cswax 75 

Hone  black 40 

( 'aimed  ^'oods 55 

Fish,  in  barrels 50 

Fruit,  (hied,  in  <-ascs,  strai>ped 55 

<ihit' 50 

( irains:   P.arlev,  rici-.  nhcat 40 

Urease , 50 

Ilcrhs,  includinjjr  cascara,  dainiana,  sumac,  and  yrapc  root 75 

I  iidi's,  dry  (in  l)ales) 70 

Honey,  strained,  in  tin,  in  ca.-es,  strappeii 55 

nojts,  in  compressed  bales <)0 

.lunk,  includinj:  l)ones  ( l)leaclie'l') ;  cattle  hair,  compressed  in  bales;  horns,  old 

rope,  rut)l)er,  waste  in  compressed  bales,  scrap  leather,  old  metal 50 

Leathei'  (Itellies,  collar,  heads,  latipi,  etc.) HO 

Leather  (  buff,  (inished  calf,  chamois,  etc. ) S5 

l.iijUors: 

Wine,  in  liarrels 55 

Wine,  in  puncheouH ()5 

I  handy,  in  wood (iO 

Wine  and  brandy,  in  cases,  sti-apjied 75 

Lundier,  loirs,  and  shinudes: 

( 'edar  loi^s 50 

bnmber  and  shiiiLdes ,50 

Toa  and  other  hard  woods 50 

^b■Ials:   .Vntiniony,  ccjpper  matte,  relative  to  value  of  spKi  j.^r  ton.  cop] ler  cement, 

lead,  zinc  dross,  etc 40 

<  >il.  in  tin  '  boxed ;  or  in  wood 50 

<»re:  Chrome,    .lau'^anese,  <jr  aiitimonv 45 

IN  as : 55 

(,>uieksil\('r 50 

KaL's 55 

^eeds;  .Vlfalfaand  mustard,  donbh/  .-acked 40 

Shells,  sea.  in  sacks (iO 

Tallow   _ 50 

Wool,  in  i;rea.>^e,  comiire-sed  in  bales fi") 

Throu^rh  rates  to  points  beyond  .\ew  York  ijuoted  on  applicatifni. 
When  •■class"  and  ■"commodity"  rates  conilict,  the  hc.vest  will  u'overn. 
Mininum;  bill  of  ladiuL'  t^  New  York.  s;;. 
SvN   l-'ij.\N(isco,  Difiiiilnr  I.',  ifio.' 

S.  1)00.420,59-1 26 
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Kates  (,n  other  <omijiodifies  or  P.  other  ports  fnrnislied  ^i;  applicatioti  Minimum 
<-h»r^e  for  bill  of  ladinj;,  2(J  shilling's. 

Shipments  will  he  a.<e[H<^d  t(.  Amster-lam,  Antwerp,  and  Kotterdam  at  rnte>  ID 
«lullin>,'!^  )^r  ton  hi^hej'  ll.an  those  al.^ove  ^'i\en. 
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(  iiiiiliiistilpicH,  fXpliiHivc  ^:i Hills,  and  nllifr  pimls  ilaiii:»  runs  tu  tlif  sliip  m-  it,s  caivn, 
a?*  Wfll  aH  rails,  wcapnn  or  war  material,  ain!  packs  nl  luun'  than  L',uuo  kilos  rci|uir»' 
a  spri  i,il  aLrrrciiii'iit. 

I''it'i'_'lit  ratf>-  I'lif  sliipincni  I'lnin  ( iriiii-'v  aiiij  1 1;,\  ri\  nm  ,r(liii._'  in  spiTial  tariffs  of 
t  III-  ayciits  of  those  plares, 

,\ii  extra  rate  iif  7s.  (lil,  per  In  niliie  feet,  lespeelivel  \  ,  1,1100  kilo-  i-  to  I.e  paiil 
for  throiiL'li  iiiviiii'i-  fur  A  m -h'nlain  ;iiiil  IJottenlaiii,  iiihlitiunal  to  the  llaiiihnri; 
rati-^ 

I'riiijht    rdli.-.    Inr  /"I'-/,.-!  Ill    iiii'i(    llnlii    .'JKIli    '     '.', 

I .    To  I'anaina  ainl  ports  in  ■ith  of  il : 

More  th.il I  L',o(i(i,  Im  (.000  kilos,  one  ainl  a  half  I  iiiie?-  t  he  ii>iial  rate. 

More  than   l,< ,  |..  ti.ooo  kilos,  twiee  the  usiial  rate 

•Mo-e  ihan  (l.uuo,  in  s.oiiii  kilos,  iw  lee  ami  a  half  the  ii.-nal  ralr. 
More  than  s.ooo,  to  lo.ooo  kilos,  tiiriee  the  usual  rate. 
■_'.   'I'll  the  Soiiih    I'aeilie.      The  fiillipwiiiL'   rates  are  to   \i-   jiaiil   lii'Vnnil   the   ii>na! 
ones. 


U.  1-1,1, 


I  Ma  It  t.\ 

1,11'ii-iii'c.    wi'iuhl. 
|irl'  lull,      (ifr  lull. 


(»V'T  'J  In  ;i  ten- 
Over  ;i  to  (  tdii- 
Over  !  Ill  fi  ten- 
OviT  .'(  Id  i'i  lull.'* 
Over  »;  to  7  tuns  . 
Over  7  to  s  tiiii^  . 

(  >ViT  .S  1(1  i.t  tuns  , 

Over  '.»  tu  Id  liiiis 


111 
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■1(1 

r.(i 
li'i 

7(1 


I'or  paeks  o!  inore  than  !0  tmis  ;i  sjieeial  aL't'eeineiit  is  re<|nireil 


,-•-.».   v^-iB^^^-^liUj^^j-H^'.^.^  ,,.^     t      ,,J*,  ,^,    ^l■    .       • 


•'j»  ^  V ^     ■>:  ^  '^wjv  ^:. 


.v.N||\>SX'^^,'S^^ 
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EXHIHIT  0  19. 

[Tniiinliitl*>n.] 


„  *^r*''*^Ll!  "'   '1'  .•'orrt't't*^''  for  I'aiiama-San  Framnsoo.     F/eiich  Cieneral  Transatlantic 
Packet  Steaiashii)  Company.     April  1,  1906.  xiausauanm 

Frcif/lit  nites/or  the  J'arijir  po.-it. 


[To  bo  paid  by  fnmcs  per  ton  of  M  mhU-  iV.-t,  pt-r  1.000  kilos,  or  a.i  valorem   at  the  oi.tlon  ,.f  t» 


Dates  of  sailitiK:  From  St. 
Nazaire,  Kth;  Havre,  'i-Jd: 
Hordeaiix,  L'litb;  .Marseille. 
8th,  to— 


ClttsMi.     :C1»'<«  Class 


Fr.       r.rt. 

Panama  (3)" i.v,   „t   ' 

Sonth  Pacific  ^o;  "    i 

Buenaventira,     Tumaeo  | 

(Col.),    Ksmeraldas    (S,^  | 

Batiia    (S),    Maiitii    («;, 

(  Kciiadorjv- nw,  (,r  jj 

Puerto   Holivar    <iiiayaquil, 

( Kcuador)  <• liK),  or  '-'i 

Payta,   Kten   (I'e.-in,   I'aia.s- 

mayo,  Sahiverrv 130,  or  :■; 

Callao  (9),  I'i.sco,  MoUendo, 

llo,  Aricai- "!.«),  (.-  21 

Pi.saKiia,  hiniqiie,  TocH[iilla 


(Vh.),  .ViitofaKasta  '10). 
Taltal  (Ch.),  Caldera,  C.-r 
rizal,  BajoiOh.),  (;o<iuim- 
bo,  Valparaiso  (Cli.)  '• 


l:W,  or  21- 


l;io 


Vo 


(',.1 


120 


1.) 
70 

If 


t;iass4, ; 
per  10 

Class     '",";     ,,  . 
.       and  for  (  oin. 

every  \ 

I     m-     I 

,  voice. 


a 


Insiiraneo. 

Minimum, 

1  franc. 


-5 


Fr 


MO 


Fr. 

T.') 


I'.rt.    I'.ct. 


Fr. 

37,  TiO 


70    '/(;7.50 
.".0    >l  1.^) 
m        I,-) 


:a) 


15 


10 


10 


2i:  53 

2i'  ,=.3 

2J  ^3 

~S:  n3 


2i      53 


i'. '■/.    V.d. 

I  2 


'<  Without  any  primage. 

'>  Precious  stones  and  jewelry:  rates  of  merchandise,  less  20  per  cent 

<•  W  ith  10  per  cent  primaKc. 

''class  V. 

Samples  and  small  parceLs  not  exceeding  100  francs  of  value,  12.r>0  francs  per  cubic  foot. 

5  S^p;:^^.Hl;::Tinv;;i^s''' '"'''' ''"''  •'"''*■''• '  '™"^'' '"' ""  •  °""*'""">'  -  ^"»"--  ^"*>»p  ^'"^y- 

(j)  Krery  port  except  t'aimvm.-VoUm,  wbv.rf  duty,  1  franc  per  ton;  minimum,  1  franc 

(H)  t^ineriUdaM,  Hiihin.  .»fa«<a.— Munu'ipal  taxes,  1  i  nines  per  ton 

(1»)  Opium  may  be  imported  into  I'eru  by  ilie  |«.rt  oi  Callao  onlv.     I'lie  siime  is  the  fact  with  war 
PmiTlalruX^^^^^^^^^^^^  *"'  "'"'•'  ""'^  '""""'•■  ^''i"'f''"»'"t  requiring  an  authorization  from  the 

trinMt1(')r'i'!il?via~*''  ^''"  '"'^''■*^*''*  ""  "'^^  invoices  if  the  giRxls  are  for  the  Chilean  territory  or  in 

0.«A(M^jrm(i«(/ri(^«.-Thet'ost.>f  the  vW  of  the  consular  manifest  will  be  at  the  sender's  expense 
wh.X'i  o*^f'',h\'.  "'  "( '  V  V'.'r"'"''  '"voices  for  all  the  ports  submittal  to  the  consular  formalities; 
l»v^!r^!r  f^li  n"  ■■?'!'  •"  ""'.  '■  '"■^••^•.  whether  by  the  application  of  taxes  fixed  bv  series  o 
I'r^Xr..  .i  ^'^'"'  '  "'•»','•»«,  .H  the  opti-.n  of  the  company,  and  in  this  ewe  a.s  follows:  Panama, 
Oiflfi    ft!     1    '    ''"^"^^'f     "'""^"''  '''"'""l*"",  20  per  cent   of  tiie  bills  vise  cost;  Peru,  2  francs  Chile 


i^ii\.A.*^.'\\,jj$^,  ..>^     v>^V, 


'  '.^'^.ij  '  A  jv;^^  ^i*^ '^vv' 


^\y^^V^y.v^  .;    ^^v    x^^^^v*.  >^;-n-^    ,Va.^'.  ■  ^  v^^^ 
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Exhibit  O  20. 

[Translation.) 


Mercantile  Circular  No.  29 
"La  Velw^e"— Italian  SteanWh 


(This  circular  annul.>»  ail  previous  ones. 
<hip  ComjMiny,  Central  Anieriea  Line. 


Freight  ratex  for  the  Pacific  ports. 

In  connection  with  the  Panama  Railroad  Company,  Colon-Panama;  the  Pacific  Mail 
Steamship  (Jom()any,  Panama-San  Francisco;  the  Compaguia  Sud-Ameriiana  de 
Vapores  and  the  PaciHc  Steam  Navijjation  Company,  Panama- Valparaiso. 

[Freijfhtajff;  to  be  paid  in  koUI  francs  per  ton  of  M\  cubic  feot,  or  per  1.000  kilos,  at  the  pompany'd 
option.  .Ml  gcKKls  of  1,000  francs  or  more  value  per  liable  ton  pav  Cla.ss  1,  e.xoept  special  iroo«l8  and 
j(0<i<is  payable  ad  valorem]  t     .-  b  »t « 


Destination, 


<'la.s«l.      Clas«2.  CLaam  3.  Clas*  1.  Cl.>iss4.n     Coin. 


Pre- 
cious 

stones 

jew-      ^very 


Mini- 

muui 

for 


Panama  ( 1 ) ,  /  ..'ol . ) 

.South  P..c.ne: 
Buc.ia Ventura    i2),    Tuina  o 


/•v.     /'.  ct. 
1.t5,  or  2 


Esmeraldas  (7i. 
Manta  {',.  (Ec- 


•200,  o:-  'Ji 


(■2).  I  Col. 

Bahia  (7 1 

uador)  ..       

Puerto    Bolivar    (f  i,  (iuaya- 

HUil  iX),  (  Ecuador) 200. or  2i 

Pa:ta  (9).  Pimentel(9),  (10), 

Kten   (9),    Pacasmayo    (9i. 

Salaverry  (9),  Peru  .' 200,or  2J 

("allao(9).  Pisco  (9i,  MoUendo 

(9).  Ilo  (9),   (Per\n;    Arictt 

{<''ille) l35,or  2i 

Hsa^nia.   Iiiuique,  Ttwupilla, 

.\ntofajfasta.    Taltal,     Cal- 

dera,    Carrizul,    Bajo.     <'<)- 

iiuimbo.  Valparaiso  (Chile!.     i:V»,or  21 


Fr.  Fr.  Fr. 

130  120  i  80 


106 


00 


70 


Ik's  tiO 


■■>(> 


Ml 


70  6.5 


.Vi 


55 


/v.       ,    J',  ft.       p.ct.         Fr. 
"6  ;  i;  11         37.50 


h7,"> 
ft  4,5 


U 


n 


.68 


nBy  ((uantity  an  I  for  every  invoii-c  at  let's!  to  ton-. 

hlMass  .>.    Quieksiher  d  -ixned  fur  any  .^outli  Pmiiic  port.  :>  p«'r  cent  ad  valorem      For  other  porta 
special  aKreements  re<iuired. 

Notes.— Extra  taxes,  for  all  ports.  1  fnim-  for  everv  ton,  pavK6i<-  as  n  wharf  iliitv  at  Colon-  mini- 
mum, 1  franc. 

1.  Panama:  Duty  of  manifest,  li.?.')  frano  forivery  invoice;  wharf,  liKlit-housc  mid  municipal  duties 
4  francs  per  40  cubic  feet  or  1,000  kllof^;  «tatnp  duty,  .»  frains  fur  cver\  •icries  of  bills  of  ladinjf. 

2.  Buenaventura,  Tumaco:  Duty  of  iiianifcHt.  9  irancs  per  «crjes  ofinvoicex. 

7.  E>»meralda.s.  B*hia  iCaraquezi,  MauCa:  l>utv  of  manifest.  2  per  cent  of  the  goods'  value-  mini- 
muui,  2  francs:  miuiicipal  dutv.  t  francs  for  each  ion. 
H.  Puerto  Bolivar,  tiiiayaiiuil:  Duty  of  manifest.  2  per--,  .u  ,,f  the  !,'(Mids  value,  minimum,  2  I'rancs. 

9.  Paita.  Pimentel.   Eten.   Pacasmayo.  SaUverrv,  Calao.  I'i.sco.  .Mollcndu.    lln    Dulvof  manifest  2 
francs  for  the  indorsement  of  each  invoice. 

10.  F'imentel  (via  Eteui:  c<>Nt  of  forwanlinn  t).."i0  fnincs  per  Ui  lubic  feet  or  per  1,000  kilos  of  ea<'h 
shipment  of  less  than  10  t<»ns. 

The  cost  of  leKaliziriK  the  invoicen  ntul  the  coxt  of  the  cuiisul.ir  invdiccs  belutiK  to  the  sender's  ex-  , 
i>eii.se.  FreiKht  rate.-*,  as  well  as  the  lassiticaiion  mi  thcKo.iit,-.  umv  be  cliiiiijred  witlioiit  prcvioua  pub-  ' 
licatiou. 

To  the  freight  rate-<  al><>v»'  mentioned  will  be  ad<led  an  iiddliional  t.i.x    tf  ">  jier  cent, 

S.  Doo.  429.  5J>-1 27 


\/    0-^    'h^'--  :^A^^\V*^' 


iB«l»«»=        mm 
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K  XII I  HIT  O  21. 


South  Pacific  freight  rate*. 
Panama  liailroad  C'-oinpany  and  I'onnwting  carriera.     March,  1906. 

CONDITIONS. 

All  rates  frnn  the  llnittul  Staten  to  he  charge*!  per  cuhic  feet,  or  per  100  pounds, 
whichever  yields  more  freifiiit. 

No  package  descrilHwl  as  samples  or  patterns  to  l)e  shipped  on  bill  of  ladhig. 

In  tne  event  of  different  articles  lieing  shippeil  in  the  same  package,  the  rate  of 
freight  for  the  highest-rattni  article  to  bo  charged  upon  the  whole. 

No  bill  of  lading  to  be  signed  for  less  than  $5. 

All  pieces  and  packages  exceeding  2  tons  in  weight  to  l)e  charged  extra  freight  in 
accormince  with  the  scale  for  heavy  lifts. 

All  delivery  abroad  to  be  ordinary  and  customary  delivery  of  the  [)ort. 

No  contracts  shall  In*  made,  and' no  quotations  given,  for  shipments  extending 
beyond  three  months  8uc(^?eding  the  month  in  whi.h  the  (quotation  is  given. 

All  quotations  given  to  be  subject  to  revision  until  actual  engagement,  but  seven 
days  may  be  allowed  for  reply. 

All  freight  payable  on  delivery  of  bill  of  lading  to  shippers. 

Rate«  subject  to  alteration  without  notice. 

Owners'  risk:  Oils  and  other  liquids  are  taken  only  at  t)wnei-8'  risk  of  leakage. 
Glassware,  crockery,  and  all  fragile  i>roperty  concealed  in  packages,  only  at  owner?' 
risk  of  breakage. 

All  perishable  property  only  at  owners'  risk  of  frost,  heat,  and  decay. 

Dynamite,  blue  powder,  or  high  explosives  of  any  kind  not  carried. 

Refined  petroleum  taken  only  when  put  up  in  tin  cans,  boxed  and  strapped,  and 
marketl  as  required  by  Unite*!  States  law. 

Shippers  must  comply  with  all  consular  regulations  for  n.anifests,  invoices,  certifi- 
cation, etc.;  and  any  fine  imposed  by  authorities  at  port  of  destination,  or  damage 
resulting  from  failure  in  this  respect,  or  for  errors  or  omissions  therein,  shall  l)e  at 
the  risk  and  expense  of  conelgnees  of  the  goods,  and  shall  Ixi  paid  by  them. 


§ 


>  I  s 


I 


wmmmmmm^^mm 
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irnfx),  and  V  al- 


Eii?irstai±;-«Si^ 


•^pnml  ratt'H.  Mo.ir,  in  Imgn  .,r  l)arrHH,  to  all   portfl,  45  (.,.„tH  per   KX. 

rts  of 


cent«  ,H>r  njim.   oot;  to  other  portn,  25  eeuts  jl-r  .„»>""  oo  ' 

of  « OiLTIn  n      '*'  <r- •■*''"/'''"''"*''  "  ■'*'"'  ''''-  "•"'  t''«t  which  i«  rate<l 
nl;!'  i  I  i  .rffrV   1\'"'""  '•^^f'•«'«'•♦  ton  will  lH«  rated  as  valuah  e 
VltWHeH  I)  aii.l  VI)  parkHKeR  iniiHt  not  ,xe(>e(J  112  lunuuh  each 


pOllIHlH. 

Kcnador.  ;j() 


ad  valorem) 


i>.   I  ,      .      • s.  .T  .....1^1  Moi  <-M  cfij  1 1^  lUHiiKiH  eaeti 


Weight. 


Over  2  )o  3  tons  . . 
Over  3  to  4  toti.M  . . 
<>vt>r  4  to  5  tons  .. 
Over  5  to  fi  tons  . . 
Over  ()  to  7  tons 
,  Over  7  to  8  tons  . . 
Overs  to  i»  tons 
Ovt>r  9  to  10  tons 


Over  10  tons  by  m>t-rlHl  rtKKH-tn.'rii. 


Utrt'ightof}  Iffrcisrht<-fl 

Ht  mcntiirc  at  weight 
inent  ipi-r      (per  |(K) 
oiitiic  fofit/.    f«iunds). 


»o.  m 

9\.m 

.90 

3.00 

1.20 

xm 

1..T0 

.V40 

].«0 

6.00 

2.10 

7.80 

2.40 

S.40 

2.  70 

9.00 

toTiw:'::';^';,;;;;;;';;;',;;::;'''''''  '■"■ ""■  -'"-ii'-"'! ' r,..,a,„n..ar..  s„i,j.,., 


Bon.vMtt'lJ 
.xon  >t  i? 
fllnctt,  I't 
i)inkoN()« 
Dollivcr  J 


ii*i«***«xni«j*i*.-vw*i.v  -*-^-i> .--, 


tiiii' 


i  ^^;.s^\^v^>M'v?%V 


*^^\i '^--Z'  's^i.'^-.u-'^vvC^^ •'*' ^- '  x■i^s^Vi^^iH^kys^^>^■  '^'^ 
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FxHrHiT  0  22. 

Pavama  Raiihoak  Company— Pavama   Kmi,i«.\i>  Stkamsiiii'  r,iSB. 

Tariff  of  xfteriitl  rntes  l<,  Sun  Fnvu-iurn,  (''a/,,  j'rmn  nolniM  <;j»  niiiii'iileii  hi'loir. 

[Kffectivo  Aiwnst  -Jfi,  litus.     For  use  i>f  iiurcntv  -uily.) 

Siipers(»(1i>«  PhiitiKt"  in  rutc  Mlips  N'os.  K  I'JO.  \\r^.  3.W,  ;!M.  153    f*:!    I^h  .ioii  ,'v_>2  r>23   ")'i4   525  583  .540, 
54;j,  ;>47.  .551,  r^Xi),  -,R1,  (W.5,  rtlW,  (I'lO,  M2.  M'A,  t>fi2,  ili-H,  tWJ.  .        ,        ,        , 

[Sullied  to  i'H?\('('llHtiori  'Mi  ton  'lnys'  notiff.j 


For- 


Articlt'.i. 


Hiu. 


!•  votti- 


American    SVirt'    nnd 
Steel  Conipiiiiv. 

Do : 


BHt>t>it,  M.   r 

Reiijiiniii).  <  ii'O.  p  . , . . 
Bliike,  Moftit.t  I'owne 


Boiieslell.        Kiclutnl- 

:*on  ik  1  '<>. 
Olnett,  Peabody  A('o.. 
OiiikeNpeil.  I,..  A  Soih 
Dolliver  A-  Hvd 

OiiDliani,   CarriifHii  A 

H.  ('(V 

KnstiUHn  Kixlak  C» 

Klkiis-BriMUier      t'o  . 

The. 

ii<>l<1?<tone  Bros 

Holliroo*     Merrill    A 

S.  Co. 

lile    i.eo.   I> 

Ldwetlhert?  tSi  Co 

MeyerNteiii  Co.,  Phe  . . . 
Roel)lilli;'-.  .1   A,  Sons' 

Cit. 


Wire.  lion.  (»lHin  or  i)iir!ief| . . . 

Wire,  inxnlate.l  hrootn  and 
biiwlinif,  hay  and  -^hiiiifle 
liaTids.  wire  jpriiiKS,  .'op- 
pered  or  tinned,  wire  ropp 
a!ld  eiilije  no  jiieee  over 
1,(10*1  |)oiind>o 

Soap,  eointiion  loap  powder, 
anil  e. indented  lye. 

(ieiienil  ini'ti'lunuii.se 

Flat  pape'iilid  eiird'ioard  .    .  . 


Hook  paper,  N'  -^  '"     

I  iillao.  "ntT>.  aiel  -liirts 

Pry  ifoodx 

'  ii  MiTnl  iiierehandi^'' 


C.  ],.  i.'i  .'.'ntM  per  liio 
pounds 

•  "•.   I..  .1(1  rents   per  KM.) 
|ionnd» 


(■'     L-    |.i  r.'iits   per   UK) 

pounds 
.K.  1).  i\  \.    riite« 

.\.  |^  TSce-iit^  p.T  1(K) 
poiiiiiK 

.\.  1^,  t;n  e.'iii-  111'!-  !iM) 

pounds 
«1.;!0  per  liHi  (lonnris. , 

10  per  rent  .itf  rail 

.\.  i^  C.  I-.  rate 


New  ^■  irk. 
IJo. 


Do. 


.lo 


.l< 


Kodak^  and  photo  siippli. 
Drv  ;»o<«ls 


;?I  si»[K'r  1(M1  pounds . . 
1(1  per  cent  otT  rail 


'lo 


<iHiiiiied  wiri'.  nested 

I'ollars,  {'iitrs.  and  -hirts.    . . . 
Hrv  '^oods 

.  .     .'    'io 

SS'iro      .-ii'i-    '.nierir.in    Wire 
,itiil  -Jtepl  Ci  ,1 


A.  1^.  ('.  1,.  ratf 


<1  ..Ml  per  ilHl  [Miiltlils. 

1(1  per  .•i'i:t  "If  .-ail , . . 


Sariic     .IS    .\iiiiTii:in 
Wire  and  steel  I'o. 


Si'w   N'ork   and  e.irn. 

points. 
Ntnv   York  and   com. 

poln'*^  alts.  15  eeiits 

per  KHi  pounds. 
-New    York  and  com. 

[xiintx. 
Ni'W  ^'ork. 

Do, 
New   York    and    com, 

points. 
Do 

;>ew  York, 
Do. 

Do, 
Do. 

Do, 
Do, 
Do. 
Do, 


niiles.s  otherwise  noted,  rates  .■ipplyinkj  irom   New  Y.irK  and  emu.  points  will  be  subject  to  usual 
ahw'rptloti  of  .'O  eeiits  per  Itxi  iioiinds 


o 


-i^vjv^  ^ V-  -^^^.v*  ,4vx^^v^4^'^  -"^W^Hi^'^^M^  v^ 


.,>■  -<v^,^^^:^>r-',  ^ 


H^)  ^^jP-vn^ 


s  -M   '      ^v 


S'\)V^V|^   ^\   :  X^.     '^ 


1.0 

>m     2.8         2.5 

==               

|50                                 

|56    II  3,2     mil  ^  ^ 

I.I 

I:  i-3^ 

II 

2.0 

1.25 

1.4 

1  1.8 
1.6 

PHOTOGRAPHIC  SCIENCES  CORPORATION 

770  BASKET  ROAD 

P  O.  BOX  338 

WEBSTER,  NEW  YORK  14580 

(716)  265-1600 


-tJK      ■  .9f    -l~^f 


^H  Hn^^i/-'S^^'^H^>*sN|^^'- 


S.N> 


•    '.    4     'A,      ,     1 


■     «^ 


^.^ 


^r  ^' 


^.ii^}^'-v^-    --\^S''^\t  '■^-  .-.Hi' 


■i-  I    -   ^- 


■i   ' '      \ 


t^     V\  ^|^A-*^"V'*' 


; -v.  , 


\-\^,^\^ 


4       ^*  v!*- 


K  ^^  ^  3-^:>^ ^    ^N*^  ■,  ^  ^^  ^  S   •  ^.^         •        >  -v^'  ^4""V  N 


t  ._  .    Ml- 


V'yfvSH  "* '^' ■"»  -ir  ^"^'^"•^ %'^H' "*'"*' h"*^"- 


mmmmmmmmmimm'smmmmmmmammmmmmm 


m^^mmmmism 


■^wmmmsmmaammmii''imBsmmmmmmmmmmmmmmmmmms^^m 


'^   i 


^  »\ 


V'.'    '    U 


s\ 


M  i    "^'H  I    "^^^     ^\^"'N|   ^''^^  ' 


v..^^4  ^\"1)*^t*v>'-'.NiV    •  ,r'^\  .»«i-'^i    *■'   ^''  .1 


^■■■■■■■■■■■i 


)  ^-  ^ ' 


'H\N  ^      r\  ^^'\^  NS^^'i^ 


st"^^^ 


^m^"^ 


* ' 


\  ^ 


statement  of  toiiiiag 


San  Fruiicisco. 
Date  sailed.       I      Date  arrived. 


Steamer. 


May  ;i  . . 


1903.  1903. 

Peru 

June  20 Peru 

jifav  9 Sun  J  nan 

Julv  3 Ian  .Inaii 

May  10 <■<»'"" 

July  10 Colon 

jklay  21 Barraconta  .. 

'  JiiiH' H Harracoula.. 

Mav26  - Oity  Sidney.. 

.lulv  11 CitySirlney.. 


Voyatje. 


17  0 
17  H 
89  () 
89  H 
,')()  () 
50H 
82  (;  A 
82  C  A 
71  () 
71  H 


San  Francisco. 

I     "L. 

1,279 

kiih 

"i,'578' 


Mazatlan. 


San  bias. 


D.      i 

1 

L. 

D. 

L. 

D. 

1 

1              ' 

1,887   , 

1 

5 

23 

2J 

l,0f.l                 

1,392    . 

07 

60 

3 

In  cotTee  service;  ship  sniled  nortlitxiunf 


1,33.') 


Total  month  of  .May '    5,0;')7 


.June  2 Newport 

.Iiil V  22 Newpo.-t 

.JnneO City  Pu^a 

Julv  28 City  Para 

Jr,nel3 San.Io.se 

August  6 San  .lose 

June  20 <  'ity  Panama  . 

August  12 City  Panama  . 

June  27 Acapulco 

I  .\ugiii20 Acapulco 


30  () 
30  H 
33  O 
33  H 
99  O 
99  IF 
46  () 
46  H 
92  () 
92  H 


ToUil,  month  of  ,(une. 


.'illy  3 Peru 

August  27 Peru 

Julv  11  San  .luan 

Septeml)er  2 Saii  Juan 

Julv  18 Colon 

Scptemhor  10 Colon 

July  25 City  Sydney 

September  16 City  Syilney 


18  () 
18  H 
90  O 
90  II 
51  () 
,51  H 
72  () 
72  H 


1 

457 

776 

1 

219 

6.V2 

1 

229 

5 
1 

333 
120 

1 

23<1 

990 

1 

421 

946 


5,  289 


67 


66 


.TO 


1.378 

'"'928' 
9l>2 
'"'877' 

'i'i'i'}' 


38 


25 

'■is' 


22 
"i 


5, 298 

38 

53 

63 

2ti 

39 

19 

909 

18 

75 

923 

i,047" 

1 

148 

5 

9 
33 
33 

13 

'2 

919 

Total,  month  of  Julv ' 4,76: 

I 


3,  798 


172 


1.50 


.52 


21 


i  San  Francisco. 


i 


190.}.                              1903. 
August  1 Newport 

Sciitcmla-r  23 Ncw|>()rt. . . . 

August  8 City  of  Para 

Sc|>tcmber29 City  c)f  I'ara 

August  15 San  .lose 

Ociohcr  .s San  .lost- 

August  22 Barracouta  . 

Octolicr  IC Barracouta  . 

August  29 Acapulco... 

October  21 Acaj)Ulco  . .. 


31  D 

31  r 

31  D 

34 1: 

U)0  I) 

100  r 

10  I) 

10  r 

93  1) 

93  r 


L.  I). 


1,140 

'i.'lMo' 

1 ,  465 

'i,"iio 
i.'i.'io 


1,2m 

'i.326 

"952' 

'i,'22i" 


Mazatian.  San  Bias. 


L.  D. 


D. 


208 


I 


18 
6 


.) 
49  ■ 
14  i 


13 
tW 
14 


Total,  month  of  August 
September  5. . . 


rciii 

( )ctobcr  'l^ Peru 

September  12 Saii  .luaii 

VoNcmbcr  21 Sun  .luaii 

September  19 Colon 

November  13 Colon 

September  26 City  of  Sydney 

November  19 t^itv  <pf  Svdiie 


19  I» 
19  (• 
91  I) 
91  V 
.50  I) 
.50  r 
73  I) 
73  V 


594  i 

55 

liHi 

6.  .501 

5, 3.534 

331 

315 

27 

8 

1,512 

i 

1 .  ,373 

927 

2(i 

36 

17 

1,474' 

859 
'"'758' 



........ 

36 

26    .. 
19  i 

1,3(;0 

18,5 

126 

10 

8;)6 


24 


132 


'I'otal  'n  ■nth  of  Sei)tember 

i 
October  3 Newport 

November  25 Newimrt 

October  10 City  of  I'ara  . 

December  2 city  of  Para  . 

Oclnber  17 San  .lose 

December  10 San  .'ose 

Cctol)er  21 Ilarriu'iiuta  . , 

December  16 Barracouta  . . 

October  31 Acapulco 

December 23 Acapulco 


32  D 
32  r 
35  D 
35  U 
101  D 
101  V 
11  I) 

II  r 

94  I) 

94  r 


5,  749       3,  400 
1,006 


320 


320 


81 


247 

470 

t)51 

723 

702 
'7i8 
'688' 
'733' 
'633' 


3 

l.H 

10 


107 
c' 
42 
47 


41 


30 
'34' 


23 


41 


10 


10  3.8 


28 


Total  month  of  ( )ctober i ; 7,703       3,474 


51  367 


103 


San  P'ranei.sco. 


San  Bias 


Ma/atlan. 


Iiaiulled  OH  Panama  line,  tlsoal  year  coniniencinjyf  May  1,  1903,  and  ending  April  :iO,  1904. 

[L.--  Loaded.     lJ.-=  DiHchiirKLMi.] 


unzt 

inillo. 
D. 

Acap 
L. 

lllco. 
I). 

6 
37 
15 

Ocos. 

Cham 

icrico. 

San  Jo.sL'  dc 
(iuateiiialu. 

L.           1). 

44          210 
s7               4 
3             99 
22             57 
19             76 
111            1.56 

515    

.\cajiitla. 

La  Lit 
L. 

40 

crtad. 
I). 

55 
5 

La  r 

lion. 

Amu 

>iila. 
1). 

72 
76 

Cori 
L. 

i:m 

124 
99 
(11 

117 

ito. 

I). 

59 

Sail  .In 
Su 

L. 

1 

in  del 

r. 

J. 

L. 

1). 

L. 

I). 

L.            1). 

490               8 

4               3 

173                3 

104 

140             103 

L. 

293 

D. 

120 


L. 

22 

S3 

I). 

.50 
55 
50 
36 

IS 

42 

232 
30 
30 
69 
SO 

1(W 

i<y 

14 

172 

136 

269 

S2 

95 

51 

1 

79 
15 
19 

,5 

1 

.s 

IS 

6 
106 

IS 
99 

5 
29 

s4 
93 

1 

t  carKo. 

109 

11 

36 

'"S 

llOll 

1 .  330 

.) 

31 

M 

:VJ' 

•  » 

95 
70 

163 
125 

2(KI              (16 
1 1            35<» 

43 

1 
123 

(1 

13 

2 

94 

47 

214 

49 

,5 

3(1 

108 

290 

62 

109 

25 

767 

112 
75 

34s 
.53 

119 
19 

611 

966 

890 

1 ,  057           646 

91 

202 

405 

331 

36 

isn 

,5 

.5(1 

1,914 

229 

9 

473 

93 
212 

207 

149 
55 
69 

115 

31 

7  ■ 

89 

15 

177 
40 
16 

199 

12s 
2s 

89 
29 
295 
56 
.56 
38 
63 
45 
41 
78 

170 

43 

75 

142 

195 

101 

116 

1 

122 

32 

126            160 
1              49 

15 

6 

10 

1'' 

26 
.'i(; 

37 

3 

95 

3 

)•>() 

7 

6 

20 

3S 

S 

9 

10            726 

ISO              71 

19S 

1 
9 

47 

7 

26 
20 

46 
24 

31 
14 

3 

22 
27 
20 

1 

31 

3S 

,s 

34 

1(1 

110 

IS 

6 

103 

4s 

.... 

23 

57 
29 

21 
16 

79 
57 

31 
191 

163 
95 
77 

26 

19 

79 

23 
34 

61 
275 

'.I 
19 

6 
51 

.') 

2 

3 

S 

35 

;{ 

<4(1 

124 
15 

2.'H) 

3 
32 

1 
15 
12 
54 
7.) 
31 

120 

4S 
23 
14 
17 
59 
19 
4 

It 

S24 

161 
.53 

S5 

645 

7'.K) 

1,000 

444 

1,.591 

91 

142 

dy 

176 

91 

262 

1 ,  268 

784 

34 

29 



: L__ 

11 

17 
94 

s:' 

41 

1.55 

46 

11 

SI 
4 

.52 

S 

|S9 

1 

87 
246 
lOS 

53 
215 

98 

11 

1'' 

1 

: 

215 

I.H-l 

3s 

120 

64 

1.5S 
109 

61 

92 

10 

101 

122 

42 

446 
1S2 
129 

27 
23S 

95 
31 S 

ii 

92 
31 

•» 

9 
34 

i" 

23 

19S 
9(1 

1 

26 
30 

6 

•  > 

■  > 

20 
1 

33 

16 

17 

1 
2(1 

25 
3 

(IS 
51 

2S 
6 

171 

SS 

143 
160 
1.57 

1S3 

71 

139 

8S 
SO 

no 

,■)() 

4 

37 

1« 

93 

223 

1S7 
lllco. 

I 

467 

362 

401 

San    .1 
(Juati 

1.077 

>sc    dc 
mala. 

I2S        1 .  135 

37 

167 

30 
La  I- 
L. 

218 

58 

.556 
liuhi. 
1). 

901 
Cori 
L. 

7,59 

81 

41 

Ocos. 

Aciij 

illZ* 

milk). 

Acni 

C'liaiii 

iciico. 

iitla. 

La  Lil 
L. 

icrtad. 
I). 

iiion. 
I). 

.\  111,1 
L. 

iito. 

I). 

137 

220 

76 

12s 

San  .liiuii  del 
Sur. 

1). 

L. 

I). 

9>; 

L.            D. 

,.. 

1). 

4S 
12 

L. 

51 

1 

3s 

<•' 
10 
55 
33 
16 
21 

3.; 

1). 

L.     ;     l>. 

1 

I 

.5 

I). 

37 

^^' 

33 
TH.) 
60 
11 
36 
4 
32 

25 
1;; 

.52 
45 
S9 
8S 

69" 
71 

124 

106 
16 

151 

74 
229 
131 
III 

9 

9 
22 
16 
9(1 

47' 

23 
4 

2            1.53 
50             lOS 

•  1 

13 

7 
16 

4 
1 

.",3 

44 

21 
16 

168 
51 

23 

3,S 

3 

27 

11 

19 

35 

r>q 

61             161 
21           30S 
61              51 
15            124 





17 

17 

2S 

3 

2S 

''3 

24' 

.5.5 
2(H) 

5 
40 

i;i 
20 

1 
11 

<.l 
19 

59 

2S 

143 
1.55 

SI 

19 

■)■> 

29 

92 

110 

126 

30(1 

1 

4(V 

21 

1 

10 

.\ 

2  1            235 

IS 

1 

lis 

31 

iss 

63 

13.S 

260 

315 

320 

S9 
23 

165 

6 
25 

234  i 

1.439 

233       1,143 

33 

147 

21 

285 

96 

491 

60 

1,271 

83 

1  224 

60 

"4' 
4 

81 

10 

ij' 

s 
35 
1(1 

2.53 
91 
443 
30 
110 
17S 
220 
102 

82            130 

26 

17 

13 

85 

12 

,5s 



1 

6 
42 

27 

is 

13 
4(i 
50 

65 

45 
21 

23 
45 

1.S5 

17 

>)>) 

113 

■  > 

2(1 

1 

1 
69 

3 
11 

0 

25                7 

29              73 

4            430 

2i 

1,58 
15 

28 
19 

136 
25 

31 
12 
34 
60 
36 

2S3 
100 
137 
99 
1S6 

17 
29 

6 

65 
34 
49 

4S 
30 
16 
27 

.... 

3 

1 

•> 

19 

43 

25 

265 

S 

SS 

1.55 

33 

163 

21 

()9 

229 

lis 

------ 

260 
3 

152 

92 

1.427 

143 
130 
216 
125 
197 
83 
2.52 
176 
165 
172 

20s  ,     1,233 

68 

189 

31 

17 

413 
.52 

92 

3.S4 

2.56 

863 

12 

91 

5 

22 

147 

27 

5 
14 
85 
12 
20 

s 

76 
21 

63 

M 

•) 

53 
25 
87 
23 
112 
1 

93           153 
7           304 
46           110 
68           175 
90           121 
12           149 

45          is6 

IIS           12(1 

14           192 

523       1,619 

1 

9 

12 

12 

45 

24 

65 

15 

69 

63 
32 
33 

9 

I 

.) 

21 
51 

4 

119 

2 

Of 

11 

5 

•>') 

11' 

159 

7S 

19 
10 

205 
71 

116 
74 
69 
6 
23 
35 

427 
175 

98 

68 

228 

■  )•> 



27 

.5 

13 

95 

6 

9 
102 

33 
57 
72 
97 

1 

4 

3 

35 

2 

20 
o 

27 

i 

1 
3 

67 

1 

is" 

........ 

137 

n 

12 

""i.53" 

85 

•'0 

1 

27 

30 

11 

lis 

214 

345 

i 

149 

470 

430 

1,659 
ise  de 

87 

27S 

87 

l.M    1 

540 

i 

fiii  lit 

66 

1 

Am, 

559 

347 

1,083 

9 

"' 

111 /I 

itiillo. 

Acali 

lllco. 

Ocos. 

Clnmii 

M'l'ico. 

Sun  .1 

AcM 

mill. 

I.M    Li 

li'rt;l(l 

•  ,„l,i 

('/,r 

llto 

811 

ll.li 

ail  del 

ltd  Arenas.      Saliim  Cruz.         Sun  Btiiiio.  I'unamu. 


Total. 


I). 


L.  1).  L.  1).  L.  I).  L 


lit 


t 

II 


11 

Hi 
tV.i 


i,(;oi 
'i,';VJi' 


10 


.'lO 
170 

17:5 


i,"t)(Vi 


i,M') 
1 ,  ;5>io 


1 .  70ti 
.'),  CiiH) 


■2.  ;57] 
■->,  1*) 

1 ,  Ml 
1 .  170 
•J,  KiO 

l.cS'JH 

1,84;"), 
1 ,  709 
l/'is 


1). 


•J,  371 

•J,  i:w 

1 ,  ;i:i7 

1,470 

2.  i;50 

1 ,  SiKS 
l,,s|.-. 

1 . 7(n» 

l.'.MH 


7,447 

i.i;ii) 


it'>,f<:i«  I  i(;,s:}.s 


__ 1     IHK 

1 

ti")    ' 

1  '.m 

4J 

isi    : 

:i 

1'.)    i 

l.jlt; 

3.') 


1 


I ,  OM 


.  'Mn 


1 ,  NSl 

1  .  '-".fj 

tl.'ll 

1 

11^ 

■J.  072 
l.fiOl 
2,  ISO 
2,  :i2y 
I .  '.fJl 
I ,  IM 
,H77 
I.IM 
1 , 1..VI 
l.tiOti 


2,  U72 

1 .  Wtl 

2.  VAO 

2,  ;vj't 

1.'.'21 
1 .  I.vl 
"<77 
I.  IM 
1 ,  i\:*) 
I ,  I'll  1(1 


115 


:)()0 


7,103 


*»7 

1  .H'.i;{ 

l.'l 

122    

9 

SI     

..        1   I,!-' 

42 


30 
107 


IM 


;«»() 


I ,  :is  4 

i .  27(1 

'),  t;,s.") 


tl.ll-l 

l(i,  Wl 

ltl.,s21 

;.i23 

1,  17(1 

1.  17(1 

2,  159 

2.  159 

SOf< 

1,1152 

1 ,  (152 

1 .  192 

1.192 

i ,  OM 

1 , 3(19 

1,3(19 

1 ,  .s7;i 

1 .  .S73 

1.205 

1 ,  SiHl 

1 ,  S90 

1,:.93 

1 .  ,593 

4,220     WijM     \:i.r*yi 


II til  ,\ri'nas. 


I'ananni. 


1). 


L. 


98 
79 
10 


81  ; 


Itl  , 
115    . 


9(1 


1,521 

"i.'i  (';(;' 
i.'iitT-' 

'i,"434" 

'i,'7si" 


1). 

S99 

i.txr 

'"(ii;V 

i,3(HJ' 

i,292 


Salina  Cni/. 


1,. 


San  Bonito. 


I). 


Total. 


1,301 
2,031 
1 ,  552 
I ,  ()«15 
1.713 
1 .  503 
1.S12 
1 .  (1(18 
1,  195 
1 . 9.52i 


I). 


1 ,  301 

2.  031 
■  1,552 

1.(1(15 
1,713 
1 ,  .'H»3 
l.?<12 
1 .  (1(1.S 
1 ,  195 
1 ,  952i 


137 


414 


102 


107 
H5 


15 
56 


1 , 2.S2 

"\'.\\Y 


1,4.50 


5,  171 
XlG.'T 
80  i 
'i,'326' 


ltl.<192i    1(1,  (1921 


1,19(1 


40 
~2T' 


76 
319 


1,873 


(i,052 


4,  185 


1 .  N.S4 
1,  101 
I,  157 

1 .  593 
J.  797 
l.diN 
1,72(1 

2,  050 


l.ssi 
1,404 
1 , 4.57 
1 ,  .593 
1 ,  797 
l,tll.s 
1 ,  72(1 
2,050 


13,529     13,529 


f>2 
15 


1,214 


10  !)H  i     1,792 

8  97    

1,073 


1) 


40 
60 
38 


l,til3 
i,'i87' 


1,241 

"'  si7' 

995 
i,"247' 


r 


•21 


1 ,  851 
1 ,  358 
1.422 
2,0,V) 
1,S(!(I 
1.242 
1 ,  772 
1 .  S(15 
2,121 
1,2(.3 


1 ,  854 
1 ,  35H 
1 ,  422 
2.0.55 
1 ,  S(K) 
1 .  242 
1 .  772 
1 , 8(15 
2,121 
1,2(13 


370  ,    6,909       5,723 


•Jl    1(1,752      16,75 


Iltii     .\  rutin  t. 


uu It  111. II it, 


RiiiiiaiiiMi 


Panama  Railroad  Coinpaiiy- 


EXHIBIT 

Eu'h  ihitts  of  HI  iscell((  n  foi 

Ex  HI  HIT  C 

Taking  etiect  February  1,  lWi>—{ 
Note. — A  charge  of  10  cents  (silver)  additional  will  be  collected  from  passengo 


aritt  of  local  fares. 


^Wlght  tarif's. 

ly  wlioU^  and  half  fares. 

without  tickots  on  tniins  from  stations  wlicrc  there  are  ticket  otiices. 


Lion  Hil 


First  class.      '"''-'fo 


Ahorca  LaKiirto.  (Jold. 


10 


Silver.    Sil\( 


.20 


First  cl,is.s.       ''';:;;^J^;'        First  class. 


St'co 
i   rlas 


Frijoles. 


Bohio. 

First  cla.SH. 

Gold.  :  Silver. 

.  lo  . 30 


(fold.  I  Silver.    Sliver,     (iold.     silver.  I  Silv( 


.i:) 


.30 


,15 


.50 


Second        .,.         ,  Second ;      .,.    ,    , 

i* list  class.        ^,|^^^_.    .      First  clas.s. 


class. 


cht 


Silver.  ,   Gold.     Silver.    Silver,  i  Gold.     Silver.    Silv 


.20 


.  30    i      .00 


First  class. 


Tabernilla. 


Gold. 
.15 


Silver. 


Second;      First  class.       '^'T'"'"' 
class.  I  class. 


First  cla.ss.     iSe^md 
class. 


.so- 


Silver.     Gold. 
.16  .30 


Silver.    Silver.     Gold.     Sil\er.    Silver. 

.90  .55 


.60  .36    ,      .45 


35     I      .40  .80 

First  cla.ss. 
Gold.     Silver. 
.55        1.10 


seer 
cla 


Silv 


Millliillv. 


I'olt'll. 


<'i  1(111. 


l'lllv>-. 
M<'ll'll    III.]..'.  (iuM.       SiU,!-.      >ilv.T. 

I 

i       .10        . JO 


Mount  llii|ii>. 


10 


>iul 


Miiiili. 


I'-ir.t  Hmss,       ^:;<;'';>"        l.Mrsf  rl„ss.       ^'r""'l| 


tidltl.      Silvrr.     SihiT.     (iuld.     silv.T.    Sil\,r 


Mliicli. 


.  li'<  I  .:!0  .ITi 


.J.>  .,HI 


tiHtiin. 


First  class.       "''r'""' 
cliiss. 


First  clMss.  ^'■j;;;''''  l-lrsl  dass,       ^<':''""l 

Gold.  !.>^ilvo!-.    Silver,  (iul.l.     .v^iivrr.  .s;jIv,t.  <i...I.l.     sih.r.    .sjlxrr. 

■^^\       •«"           l""  -'S^         .:k.  .lio  .:i:, 

I 

'2^^"'"--       'S:V      J^"^' '■!«-•       'S:'  l-irstHuss.  ^-;-;'  Kin.  Ola 

Silver.    Silver,  (fold,     silver.  Silver.  (Jold.  '  silver.    Silver, 

'  I 

■^''^  '        ■"*•'■>  •  •''  '        .'.H)  .M  ..V>  ■      1,10          ,(■,:. 

Fin.tel,t.s.       ^™>  First  elass,  ^;;|;;^^'l  ^      First  .Ihss,       ^'r'""' 

(i'lkl.     Silver.  I  Silver,     (Jcl.l.     Silver.    Silver,  (fold.     Silver.  Silver,  .iold,     silv.r.    Silver 
.■ill           .60 


Second 
clii.ss. 

Hold.     Silver.    Silver.     Gold 
.'.'0  ■        .40 


.  '20  .  30 


First  class. 


Second 
chuss. 


.  10 

second 
class. 


.•A.S 


10  .  Si) 


r>o 


..v.         1,10 


First  class.      i^*^;"""'        First  class,       ^;;;;;:'''l        First  class.      I^*'!''-"' 


cia.ss. 


I'cond 
ela.s.s. 


(Jold. 


.4,5 


.<■'■•>       i.:i(i 
First    'lass, 
Silvvr     Silver.     Gold.     Silver.    Silver.     Gold,     Silver,  j  Silver,     (iold.     silver.    Silver 

^       i--<o         .so  I       .so  i     j.iio        .\)r, 


.90 


.50  .55         i.lO 


.do 


^^  |s-;;.;i     Kirs,  dass.    ^^-;;;;>;i     Firs.eiass.    ^;;;;;;;>''     Firs.eiass.    |^;;;;;^^;' 

Gold,     Silver,    Silver,     (Joid,     Silver.    Silver,     (iold.     Silver.    Silv,  .      <;,,ld.     Silver,  '  Silve 


.GO         1.20 


"0  .70         l.W 


.So  .S5  1,70  l.dO 


First  (dass.       ^ec^'l        First  class.       ^'^-^        Kirst  class.      |-;:;;;-l        ki,.,,,,, 


r, 

I 
i 

'.'.'  1,!HI     !     1,1U 

Sei'onii 
class. 


Gold    i  Silver.    Silver.     G.dd.     Silver,    Silver,     Gold.     Silver.    Silver.     .  Iold.  i  Silver.    Silver 


"5         1.50    I      .85  .S.-)         1.70    j     1.00         I.IX)    ;    J.w         1.1.-, 


10    !    j.'jd        i.uo 


Galnn. 


l.lon  Hill 


,\lioica  l,i",'Mrlo, 


llohi. 


Fri  idles. 


Taltcrnilla. 


101 


!■-•< 


ir.A 


isi 


■'I  ' 
^  1  J 


1.0 


l.i 


36 


125 

■  72 


20 


1.8 


■<^. 


.;  ''J 


m!\ 


V/i    I'  MH-I      lU \     1  I  *     ,M     I    III  II    . 

l)i'('t'iiil)L'r  2 City  of  I'nrn  . 

Oc'tolicr  17 Siui  .lox' 

l)fcfmber  10 Siiti  .lose 

Ootnl)t'r2l Itarriicipijtii  . 

UucunilKT  1(> Harnicniitii . , 

Oc'tuhiT  31 -AcapllliM) 

i)t'rt!iiiber23 Afiipnlco 


Tdtal  niKiiith  of  t)ctot)L'r. 


35  r 

101  I) 

101  I' 

11  I) 

11  r 

94  I) 

94  r 


1,-1/ 
"i,'47tV 

i.'toi' 

'i,'723' 


718 
688' 
'733' 
033' 


10 


c  I 
42 
47 


10 

'io' 


23 
73 

38' 


9 
24' 


41 


28 


1903. 
November  1 


Noveinl)er  14 
NovemlHT  21 
November  28 


l'.H)3. 


December  31. 
19U4. 


I'eru,  outward. 
Peril,  inward  .. 


Jani'ary  9  . . 
I  .Iiiniiarv  14  . 

.lantiarv  1 1  . 

I 
Total  molitli  of  November  . 

I 

l)eeeinber5... 
December  12. . 
December  19. . 
December  19. . 


San  .Iiiaii,  outward 

San  Jiian.  inward 

Oolon,  outward 

Colon,  inwanl 

City  of  Sydney,  ontward  . 
City  of  Sv<lnev,  inward  .. 


20 
20 

92 
92 

.53 
74 
74 


,  ,lamiarv2().. 

I  February 4.. 

February  11. 


Total  month  of  December 


litai. 
.bmmirv2... 


•laimary  9 

.Innuary  l(i. . . 
.(aniiary23... 
January  23 ''. 
Jannarv30.. . 


February  25. 
",  March' 4'!!!! 
.March'  12  !!. 
>Iar<'li  17  . .. 
February  24 
"    March  22  !!! 
Total  montii  of  .laiuinry  ... 

February  6 

Fel)ruary  13  .. . 
February  10  f.. 
February  10  <•.. 
February  20  <• . . 
February  20  . . . 
Februarv  27  . . . 


Newport,  outward 33 

Newport,  inward 33 

( 'ity  of  I'ara,  outward 30 

('ily  of  I'ara,  inward 30 

San  .lose,  outward U)2 

San  , lose,  inwanl ]02 

Harraconta,  downward...  12 


.\pril  1 

Aprilii!!'! 

.March  28''. 

.March  3<'.. 

March  10<-. 

Aprilis!!'.. 
".'\'pril22!''..' 
Total,  month  of  February 

March  5 

March  8(<  )...- 

March  12 

March  19 

March  20  <• 


.\capulco.  outwanl 

.Vcaimlco,  inward , 

Peru,  outward 

Peru,  inward 

San  ,Iuan,  outward 

San  ,hian,  inward 

Colon,  outward 

(;olon,  inwanl 

Harraconta,  upwani 

Harraconta,  downward. . 
City  of  Sydney,  outward, 
('ity  of  Sydney,  inward. . 


95 

95 

21 

21 

93 

93 

51 

51 

83  C  A 

.H3  C  A 

75 

75 


7, 703 

3,474 

51 

307 

74 

103 

San  P'rancisc(j. 

San  Bias. 

Mazatlan. 

L. 

h. 

L. 

D. 

L. 

D. 

1,8,58 

183 

18 

.53 

700 

7 

1,011 

1 .  102 

82 

'J 

is 

14 

1,026    

719 

1 
21 

i 

111) 
05 

l,4t)3    

9r>,s 

7 i8" 

07 

i'i,,502       3,48.5 

91 

.50  !          30 

490 

1        709 

. — 

__ 1 . 

H 

1 

1,105 

19 

40    . 

1,112 

' 

9 

1.0S4             20 

1,273  :...:.... 
;     1.251 

10 

23 

it')' 

34 

045 

I 

1 

3,  7.".9 
il9.H 

3, 440            30 

•23 

29 

113 

IIU 

948 

14             54 

1,2,51 

10             28 

1.294  .        109 

1,300  , 0 

!     1,105    

1,043    

:      l,lh5                22   , 

18 

•iV 

i           ,58 

13            55 

23 43' 

• 

1 

1,174 



15           128 

1,100 

! i 

J     0,432       5,038 


137 


43 


470 


.Ni'Wport 

Ni'wjiorl 

City  of  I'ara 

Citv  of  I'ara 

Aztec 

A/.tec 

Citv  of  I'ekin... 
City  of  I'lkin... 

Harraconta 

Harracoiita 

San  .lose 

.■^an  .lose 

City  of  I'Muama 
City  of  Panama 


34  O 
34  It 
37  <) 
37  II 
OC  A 

0  C  A 

1  C  A 
1  C  A 

84  (;  A 

.84  C  A 
103  0 
103  H 

48  0 

48  H 


May  1.... 

April  17  <-■ 
May  io... 
May'is."!! 
April  23  c  , 
Total,  month  of  March  ., 


Acapulco.. 
.Vcapnico.. 

Pekin 

Pokin 

Peril 

Pern 

San  .limn  .. 
San  .Juan  .. 
Harraconta  , 
Harnicouta . 


96  O 

%  II 
2C  A 
2C  A 

22  O 

22  II 

94  0 

94  H 

85  C  A 

85  C  A 


1.103      

! 

I,(ks3 

937    

l,.-*2 

104  ■ 13 

3  ,            8    

24 

10 

38 

: 

i 

In  cotfee  trade. 
1 

Ship  .sailed  northbound 

without 

i 

1,042 

1,000 

885    

11    25 

99 

03 

9 

783 

20 

4,. 507       5,048 

118               8             82 

274 

1,877    

30 

~ 

i         9!<S  1 

In  coffee  trade. 

4()    

■ 

Ship  sailed  northbound 

withoi 

It 

1,404  1 ' 

!     1,874  , 

1,,542  1 

37              5    

37            23            72 

■85 
85 

:     1,4.53 

1 

April  2 i  Citv  of  Sidney.. 

May  27 !  (Mtv  of  Sidnev.. 

April  9 '  Newport ". .. 

.luiie  t Newport  

April  10 ,  Citvof  I'ani 

.Iinie  10 :  Cityof  I'ara 

April  23 San  .lose 

June  IS !  Han  Jo.se 

April  30 t'ityof  Panama. 

,  June  20 1  City  of  Panama. 

i 


In  coff( 

ic  trade. 

8hip  sailed  northbound  without 

i              1               '              ' 

4,823 

4,315 

120 

28  1          72  1        200 

;              I              i 

San  Francisco. 


76  0 
70  H 
35  O 
35  H 
;i8() 

;{8H 

104  0 

104  H 

49  0 

49  II 


1,357 
'i,'i22' 
'i,'076' 

i.'jtV)" 
'i,'ii6' 


D. 

'i'os'i' 

i,02i' 

'i,'%7' 

'i,'.576' 
"938' 


Mazatlan. 


L. 


16 


D. 


15 

'32' 
194 


12 

48 
2 
2 


45 
22 
47 
70 


Total  month  of  April i    0, 630      8, 134 


80 


425 


San  Bla.s. 

1 

i 

L.            D 

'37 

3 

.55' 
.55 

15 


30 


109 


104 


140 


a  Special  service.    Date  of  departure  is  from  Panama. 


u 

I)» 

33  ; 

HI       

27  

5  

14  

«5  

12   . 

27 

5 

13 

9'> 

y 

1 
1 

4 

3 

35 

20 
2 

27 

102 
33 

20  

M  ... 

0 

7'' 

27 

97 

11 

118 

214 

346  

:   149 

470 

n/iiiiillo. 


30 


A('ll|llll(M). 


L. 


Oi'O.s. 


L. 


(Hiaiii|)cric<i, 


L. 


■J 

53 
25 
87 
23 
112 
1 

430 


Sun  .Idsc  (If 
Uiiateiiiiila. 


JJI) 
12.'< 

40 

C8 
90 
12 

1  lU 

17.'. 
124 
149 

I 
21 

119 
2 

41 

78 

"i'j" 

10 

""•jo.V 

71 

110 
74 
09 
0 
23 
35 

427 
175 

98 

08 

228 

22 

;> 

197 

83 

1 

3  . 

07 
20 

252 

170 

45 

118 

14 

180 
120 
192 

54 ' 

93 
11 

is 

,s 

114 
137 

13 
12 

iri3 

85 

105 



172 

30 
144 

60 

5i)9 

1 ,  069 

523 

1 

1,619 

87  , 

278 

87 

540 

347 

1,083 

« 

35 


29 

78 

"21" 

230 


13 


12 
'3 


30 

13 
29 
1.1 
35 
59 
27 

2t)8 

44 

47 

25 
2s 
21 

105 

131 
!>.'> 
•20 
27 

llHl 
24 
33 
41 


32 
21 
20 
20 

8 
30 

litt; 

8 
18 
70 

"io 

27 
1 


170 
10 


44 

02 
10:. 
Ill) 

OS 
117 


"r59' 

91 

9.'i 

S2 

107 

137 

199 

873 


KM) 

1'.7 

0.') 

19 

29 

1.".0 


20 

21  lO 

21 


129 
31 

13s 
30 

279 
39 

290 


942 


I). 


325 
191 

148 
92 
200 
1:'.9 
207 


,  'HI3 


Acajiitlii. 

\a\  Libertiul. 

Lu  r 

flidll. 

.Viiiii 

lalu. 

Coriiito. 

L.            I). 

L. 

15 
10 

5 

I). 

L. 

I). 

L. 

D. 

L.     I). 

83     112 

10 
93 

31 
39 

30     199 

102     209 
20     70 

18 

5;,! 

145 
81 

21 
12 

221 
51 

15    307 

12     125 

19  '<          S2 

10       7 

134 

111     I'.MI 
."i2     171 

4 
120 

07 
80 

47 

30 

107 
95 

14 
10 

113 

79 

.'12  i  Jso 
20     120 

107    1 ,  091 

154 

320 

148 

128 

00 

405 

170   1,007 

3 


301 


108 

101 

112 

04 

437 

124 

02 

310 

lij 

79 

97 

34 

201 

03 

47 

02 
4r.o 
140 


39 

02 

82 

211 


32 

198 

3 


1 

90 

21 

175 


San  ,liian  del 
Sur. 


18 


I 


11    i 

31   I 


50 
70 


84 
77 


198 

87 


1 ,  452 

!:;.•■ 


33 
■M) 
18 
33 

3s 


•Ml 
107 
134 


lis 
91 

81 


121 
43 

37 
It 
01 
42 


98 
181 
11. 


93 


814 


129 

87 

143 

1 

305 

93 

325 

173 

113 


229 
,  (MI3 


33 

i:>o 


3S 

ir.i 


11 


143 
04 


101 
.■>9 


2S 
30 


102 
01 


10 
'45 


282 
93 

333 
29 

155 
93 


20 


20 
31 


M\ 


51 
II 


259 

370 

35 


183 
111 


31 

32 

203 


013 


99 
301 
118 
233 


422 


170 

84 

350 

4 


335 


70 
127 

33 
141 


339 


3N4 


448 


1,58 


995 


351 


62 

73 


13 
14 


100 
40 


80 
377 


32 
IS2 


8 
281 


21 
19 


30 
151 


3.)(l 

r)S7 

39 


121 
234 


359 
20 


34 


2(M» 
35 


02 


471 

134 
40 


279  [. 
0  !. 


1,117  I 


348        1    !12 


723 


1,705        l,:!2;i       1.5,S8 


4 
41 


177 

ii.s' 


12 
47 

28 
.'.3 


10 
00 


48 

'i,:.i4' 


213  j 
238 
104  i 
132  i 
294    . 


3.')9 

.■)8 

730 

85 


43 
140 

92 
107 


133 

100 

379 

17 


030 

42 
124 

"35' 


808 

1 

2.^2 
72 


ri>. 


109 


1,290 
1,140 


33 


401 
234 


117 

,5s 


IS 
24 


123 
49 


9 

305 

219 

1.>1 

12 

452 

222 

70 

If) 

127 

107 

210 

82 


3.82 


122 
30 


101 

479 

47 


581 
l88 


322 

1,71)0 

111 


41; 


13 


S9 


358 


l.'> 

".vj.s' 

4.54 


101 
473 


1,1,30 


i 

24 

21 

> 

32 

1.^.7 
49 

17 

05 


12.'. 
:>o 


38 

9 
102 


191 

lOli 

.S2 

124 


171 

2r.4 


19 


iO 


98 


101 


19 


170 


240 
135 


135 
223 


47 
19 


23 
120 


40 


100 


123 


1:. 


108 

•jii' 


18 


04 


4.55 


139    ! 1,431 


4.54 


1,,S32       1,034  ,     4,7t;8 


828  :     1,412  I 


40 


15 


8,) 
234 


02 


1 

i 1       1 

8  ' 
) 

00 
53 

4 

103 

34 
34 
17 

... '     58 

90 
40 
33 

.:i.. ..;::; 

24 

i    133 

52 

190  I 

1,739 

11 

110 


348 
5 


1,H8 
200 


78 
90 


4<2 
52 


.^10 
402 


383 
10.'> 


88 
50 


321 

82 


1,410 


70 


r". 


' 

1 

93  . 
329 
171 

i,s7 : 

179 
48 

100 
20 

!        1 

18») 

07 

175 

18 
1,58 

03' 

108 

317 

47 

82 

132 

9.'> 

."lO 
32 
40 

22.') 

48 

122 

81 
22 

590 

107 

83 

91 


1 ,  097 
117 


19 
"4 


i:.o 

4 

103 

100 


21 
18 


425 


113 


172 


100 


1,094 


294 


2,132 


1,133 


1 ,  249 


2,06.5 


232 


533 


115 


874 


414 


477 


1 , 0.'iO 


480 


izanlllo. 


Acapnk't). 


Oco.s. 


Cluunperico. 


San  Jost;  do     1       A.„.i,,ti„ 
Guatemala.     '       Av'aj.itla. 


La  Liberlad, 


La  I'liion. 


Amaiiala. 


L. 

... 

L. 

210 
10 

D. 

1 

L.   ! 

1), 

L. 
13 

I). 

300 

87 

47 
183 

5 
44  . 

351  1 

209 

'  ") 

110 

('(irinto. 


L. 


43 


San  ,hiaii  del 
Sur. 


119  ; 
.504  f 
419 
119 

275 

80 

111 


34 
123 

30 
171 
102 

90 


25 
157 


45 


49 

223 


118 
71 


41 
.')1 


151 
114 


1 
77 

142 
49 

205 


101 

200 

82 

20 

213 


105 

94 

25 

5 


50 


0 

79 

9 

132 


23 

5 

80 
til  , 

93  . 
70 
105 
90 

130  

04 

34 

85 

103 

40  

1.54  

20 

2,220,     1,124 


637 


320 


•2fi 


517 


135 


507 


841 


958 


50 


''Special  steamer  on  colTeo  service.    Date  of  deiiaitnre  is  from  Panama. 


c  Special  .service.    Date  ( 


71 


97 


1,792 
1,073' 


817 
99.V 

i.'jn' 

f)      40   1,(513  

!!      KO  1,423 

:W   1,187  


370  :  (i,909   0,723 


21 


1,422  1,422 

2,(i,V)  2,0.'),") 

KS"-!!  l,8(«l 

1,212  1,242 

1 , 772  1 ,  772 

l.Ni.")  l,wi,-) 

2,121  2,121 

1,21.3  1,2(;3 


li;,7r.; 


Iti, 


ita  Arenas.      Siilinn  Cruz. 


San  Honito. 


l^mMina. 


Total. 


• 

D. 

L. 

D. 

L. 

D. 

L. 

I). 

L. 

2,114 
1,910 

2, 027 
l,t;20 
2,  10;') 
1,.H43 
2,  2(il 
1,.^,S.! 

D. 

1 

1 

1 . 3(11 
1,000 

"i.'tVJiV 

1,379 

2,114 
1,910 

2  0''7 

11  1 

29    . 
l;!7    . 

l,(iM 

19 

i 

1 ,  32.") 

1  t)''0 

2   '05 

20 

30    . 
(i8    . 
47    . 

l,r>13 

1  84:i 

02 

2  201 

1 , 4,so 

1   .'vSl 

112 

311    . 

(■),  m> 

:'),  429 

ir),4t;4 

15, 404 

24 


24 
135 


•1- 


3.>l    1 ,  209  I 

1,,541     > 

■ V...      l.OOC)  i 

2  149    1 

i .383 

4  I         110    1 1,314    ! 

i5s  49    > 1,342  I 


1,440 
1,907 
2,  423 
2,  199 
1,S.58 
1,912 
1,.S03 


l,44ti 
l,9tl7 
2,  423 
2,  499 
1,858 
1,912 
1,803 


n; 


318 


.1. 


.  i        354 


5,  (KM        5,000      13.908      13,908 


180 

(i5    

1    1174 

.'OS 

225    

' 

1  OlS 

?> 

151    

1    'M-' 

235 

1 99    

23 

3S 

1  :'.74 

113 

1,9,MI 


i ,  920 

"'i,' ills' 

"i,'.s6«V 

1 ,  209 

1 .  \l'M  1 

1 

930 

1 ,  930 

•> 

102 

2,  102 

') 

SH3 

2,  803 

') 

287 

2,  287 

T 

72.S 

1 ,  728 

1 

S99 

1 ,  sno 

'_! 

942 

2.  942 

1 

,50s 

1 ,  .508 

113 

113 

1 

209 

1,209 

.> 

539 

2.  539 

') 

202 

2,  202 

35 
80 


)05 

07S    

180 

8, ISl 

9,  .550 

23, 3S2 

'•3  3S" 

30 

28 

■ 

1,453 
"'i.'.s7.5' 

3.  770 

2, 0,ss 
2,418 

2,  302 
2.033 

294 

3,  ,H03 

2,  08S 
2,41S 
•'  30'' 

08 

8S    

1     1,791 

15 

37    

2  042 

•>  (;;{;; 

LHI4 

•'i»4 



3, 803 

UI9 

"3 

J9    - 

•?r-) 

13    

1 .  •>51 

IS    

1.400 

191 

213    

(-.947 

2,192  1 

i,oo; 

1 ,  5S0 
97s' 


2,  V^l 

2,192 

109 

109 

1,007 

1,1 107 

2,  409 

2,  409 

1 .  405 

1,405 

1 , 3.53 

i,:r>3 

1 ,  S72 

1,872 

191  ! 

213    

(-,947 

13,4.V) 

24,4.S5 

72 

07    

1,.S74 

2, 837 

.54    .. 

17 

1 ,  007 

297 

218 


2, 191 
"i,'49<y 


2, 329 
1,4.59 

i.'Jw" 


2, 329 
1 ,  9*t3 
3,113 
2, 241 
2,030 


24,485 

2, .  .37 
1,007 

2, 329 

1 ,  993 
3.113 

2,  241 
2, 030 


1,074        1,074  I     1,074 


47 


033 ' 3,  707  j    8, 034  i  17, 230  j  17, 230 


ita  Arenas.      Saliiia  Cruz. 


San  Bi'iiito. 


ranama. 


Total. 


16 


&) 


D. 


.'1/ 


D. 


1). 


1,803 

: ! i 2,110  ; 

} i '     1,240 

123    ' 1,811   ! 

126  ; I     2,  480 

55  ' '. 1 ,  3(W  i 

'■ ;     1,417 

17  : i 1,735  I 

190  ' ' :        826 


2,  .5<14 
2,801 
i,i")(il 

2,  307 

3.  345 
2.  3S0 
l,.ss2 
2, 329 
1,510 


1,434  ! 2,000 


2,  .504 

2.  801 
1,061 
2. 307 

3,  345 
2.  380 
1 ,  882 
2, 329 
1,510 
2,000 


568 


8,  404 


7H5     22. 785 


parture  is  from  I'anunia. 


First 


IVilro  Miguel.  Gold. 


Miinifi 


Ciili'bra 


(iorKonn. 


First  ciiiss. 


Ci()l<l.     Silve 


,15 


.30 


MKtachiii. 


First  .•lass.       •7;};;;||,'|'        First  cLiss. 
(iuld.     SiivtT.    Sihcr.     (Juld.     Silvt- 


.10 


.20  .10  .20     ,      .-10 


Has  ( (lii.sjMt. 


;      First  class.       ^™' I      First  . -lass.       ''^:;;;^       First  .Oass. 

lioUl.    Silver.    .^ilviT.     (i,,l(l.     .silver.    Siht-r.     Gol.i.     silvi- 

j      •'"  :-"  l"  .15  .30  .].T  .J.'^,  .iV) 


Las  (va8cada.<!. 


Firstclass.      ^-j;;^;'       First  ..lass.       ^^;^^       First  ..las^. 

Silver.    Silver.     Gold.     Silver. 


Gold.  '  Silver.    Silver. 
.20 


Gold. 


.10 


10         .15 


.3(t  .20  .25  .50 


j      ^'^^^^'»«'-     IliZ'l     I^'-t^'«--       ''^:::^       First  dass 


F^miire  Gold. 


.10 


Silver.    Silver.     Gold.  I  Silver.    Silver.    Gold.     Silver. 

25 


.20  .10 


.20  .40 


P'irst  ela.ss. 


Gold. 


.10 


Silver. 


.20 


Second 
c1hs.s. 

Silver. 


First  clas.s.     }^;^^^'^ 


.10 


Gold. 

I     .20 


First  elass.     ^-^^  |     j.^^^  ^,^^      jsej^d 


Silver,  i  Silver. 

i 

.40     j     .20 


.25     j     .50 


I  Second       „.     ,    , 
class.        f'rsi  class. 


First  elass 

Gold.     Silver. :  Silver.    Gold. 

I i ' 

.30     I     .CO     :     .35     I     .35 


li.so. 


Gold. 


.15 


'•    I  j  j;m™. 

-      I  -  ,        -     - 

Silver.    Silver.  ^  (Jold.  I  Silver.    Silver. 
. 25     i      .  50 

I 


.30 


!  Second 
elass. 


.20 


.25 


First  class       Second 
nrst  Class.     ,  ^..^^^^ 

Gold.     Silver. !  Silver. 


Silver. 


.70 


Second 
class. 

Silver. 
.30 


Se<'<iiid 
c1h<s. 

Silver. 

.25 


First  class.      'Second 
cla'-s. 


Gold. 
.35 


I  Silver.    Silver. 
I     .70  .40 


r>0 

First  elass. 

Ciold.     Silvei 

.36     ,     .70 

PMrst  class. 

Gold.    Silver 

. 45  .  90 


Second 
class. 

Silver. 


.40 


First  class. 


Second       „.    .    , 
cla.ss.        rirst  class. 


Gold,  i  Silver. 

I 
I  _ 

I 
.40  .80 


.35 


.70 


.40 


Fir,stela.ss.      ^^^^^^     First  cla.sfl.      >^^\     First  class. 

i j  '      t 


Silver.     Gold,  t  Silver 
.50     :     .56 


1.10 


(Jold. 


Gold.     Silver.   Silver. 
■  45  .90  .60  ..50 


First  cla.ss.      ''^*^^f""' 
,  cla.ss. 

■er.    Silver,  i  Gold.  I  Silver.  I  Silver 


Silver. 
1.00 


1'='       Ftn^U^ss^    j«-^^|     First  class,     ^^'^o^]     First  class;     «^eond 7    ,,^^ ^.^^ 


■Silver.  ''  Gold. 


nn\A     I  an> 


i  i  I 


all- 1  «i» 


.55 

Second 
class. 


.55 


Silver. 


1.10 


Second 
class. 

Silver. 
.65 


First  class. 


Gold. 


,70 


Silver, 
1.40 


First  clas.s.     |Se<'^^<l       First  class. 


.15 


.;iO 


.  •-'(»         .  ;{o 


.00 


.35 


.40 


.80 


Tabernilla. 


First 

t 
(•las.s. 

Gold. 

i 

Silver. 

.15 

.30- 

Second 

elu.s.s. 


First  clti^ 


Second 
I'lass. 


First  clas.s.     ;Sefond 


Silver.!  Gold. 


J 


i     First  cla.ss.     ^^^''^^'^^'^      First  elawi. 


Seconil 
clans. 


15    i      .;10  .00 

First  clii.sh 


Silver,    silver.     Gold.     Silver.    Silver. 


.  ;i5        . 1") 

i 


',•0 


First  class.      '"i'!"" 
cia^ 


Gold,     Silver.    Sih 


.  iV)        1.10 


.0 


San  Pablo. 


(iold.    .Silver.    Silver.     Gold 
.10  .20 


.10 


J.0 


Silver. !  Silver. 


.  f)0  .30 


Gold. 


.40 


Silver. 

.80 


Second 
Class. 


Fir^KMass.      iS^:;;';!'''        First  elass.       ^^T" 


das 


Silver,     (iold.     Silver.    Silver,     (iul.l.     ."Silver.    Silv 
..'W  ..V>        1.10 


.  Ck'i 


.05    I     1.80 

I 


.» 


Bailainonos. 


''"^^^-''^''^-       ^cli;^*^!      First  class,     f^^^     First  elas..     ^^oM\^     First  .'lass.      ;«™',      First  ..lass.      ^-^-^^ .      First-lass.      «-- 

;  ^ '     ""  T""  •"      ■" 

Silver.    Silver. ;  Gold.     .><ilvcr.    silver.     Gold.    Silver.    Silv- 


(iold. 


,10 


Silver.    Silvr.     Gold.  ;  Silver.    Silver.     Gold 


.20 


First  cla.ss. 


Second 
class. 


First  class. 


.10 

I 

Second 
class. 


.16 


.30 


'20    i      .30 


Silver. '  Silver.  I  Gold. 


.60  .36  .45 


Gold.  I  Silver.    Sliver.     Gold 


'cond 
•la.ss. 

liver 


ri)||(l 

lass. 


10  .20  .10  .1.5 


Silver.    Silver. 


.30 


.15 


First  cla.s.s.      Second 
cla.ss. 

j  ; 

Gold.  ,  Silver.    Silver. 


.  25 


.,% 


First  class. 


OOid. 


Silver. 


.40  .80 


Se(!ond 
class. 

Silver. 
.45 


First  class, 


.90    :      .65 
Second 


Gold.  ,  Silver. 


."^5  :   1.10 


class. 


.60    '    1.20 


First  cla.ss. 


.70  .70         !.40 


Second 
cla.ss. 


Silver.     Gold.  '  Silver.    Silver. 


.0.'i 


.05         1.30  .80 


First  cla.ss.       ^t'f'^ 
I  "la,« 


Gold.     Silver.    8ilv( 


.80        1.00    ,      .y 


First  class.      ^~r     pirstelass.      Second      j,.^^  ^,^^^       sec.n>d       ,,.^^^^j^^ 


(lold. 


Second 
class. 


First  clas.s.     t '^J! j'^f,"*^  |     First  clas.s. 


Silver.    Silver.     Gol<].     Silver.    Silver.     Gold.     Silver.    Silver.     Gold. 

.50 


Silver.  I  Silver. ;  Gold.    Silver.    Silver.     Gold,    silver. 


.40 


.25 


Fir^t  cla.ss.       ^^J'^'id  i 
cla.ss.  ; 


50     ,      .30     ,     .35  .70     I     .40 

Second 


1.00 


.60     :     .65     !    1.30 


.80 


.80  1.60 


Second       ^ ,    .    , 
cla.ss.        first  class. 


Silver      ({old.     Silver. 

I  ; 

.95     I     .90     j     1.80 


First  class.       ^^'i^^^       First  ..lass 


ilver      (i.)l.l. 

.  25  .  -M 

...111(1 


Silver.    Silver 

.60         .;« 
Se...)n.l 


class 
Gold.     Silver.    Silver.     Gol.l 


Silver.    Silver. 


■^^  -70      j      .40  .45     I      .90  .60 


Se...) 
clas 

Silv( 
l.li 


First  class. 


Gold.  I  Silver. 


.55     I    1.10 


Second       pirvt  . .]««.•        Second        K-irv  ,.i.,.v        Second        ,,.    .    , 

Ursl  clasf..         (.l^J;K,         hirM..ia.^s.         ,,,__^_^  hirst  .'lass. 


class. 


..|ass. 


.Sc.'OI 

..|as 


1,.^   J^irstchiss.^';:;;;;^;',      First  dass.       «^j;;^d|      First  dass.     ,See.|nd^     First  class.     ^^^^:     First  class.       ^^^^       First  class,      h^ctm 


Silver.;  Gold,  |  Silver.    Silver.     G.)l.l.    Silver.    Silver.!  Gold 

I  ! 

.70 
Second 


75  L.tO  .85     1      .85  1.75         1.05         1.00 

Se(.oiid       ,.,.•_„.  ..,....„      lSe..ond 


Silver.    Silv. 
2.00         1.11 


First  .'lass.      •""•'f" 
.'las 


Iver.     (Jold.  i  Silver.    Silver.  |  (;.)ld.     Silver.    Silver. !  Gold. 
.30 


;;[::::'       Firs,  dass.      \^^^:      nrstdass. 


Silver.    Silver.  I  Gold,  j  Silver.    Silver.,  Gold.     Silver.    Silver.     G.:)ld.  j  Silver.    Silver.  I  Gold.  ,  Silver.    Silv. 
1.00 


Silver.    Silver.     Gold.     Silver,  i  Silver.  '   Gold.  |  Silver.    Silver.     Gold.     Silver.    Silv. 


1.80         1.10 


1.05     I     2.10         1..2i 


Se.'on.l 
dass. 


First  cla.ss.       'T;'"""'        First  ..la.ss.       ^^<'"i 

clas 


2.00     ,     1.20     ;     1.15     i     2.30         1.3: 
'^^^^     First  Class.     ^^^^^       First  dass.     .^-- 


Silver.     (!.)ld.  j  Silver.    Silver.     G.ild.   '  Silver.    Silvt 


1.15     I     1.10         2.20     i     1.35         1.25 


•2.M        1.4E 


First  class,     '^^-^l     First  dass.     1^^!'!     ^'-^  ^l*^-       ""^^^^  \      ^'-' ^•'"--       '"^::^'       Fir.,  .-lass.      ^^ 


Gold.   I  Silver.    Silver.     Gold.     Silver.    Silver.     G.)ld.     Silver.    Silve 


1.05         2.10         1.25     I     1.20         2.40         1.40         1.30 


2.00         l.ijf 


,^       First  class.       ^^"^^       First  class.       ^;;;;;;^<1       First  ...ass.      '^^-;;^       First  class. 


ver. 


80 


Gold. 

.75 


Silver.    Silver.    Gold. 


l.M         .90 


.80 


Silver.    Silver.     Gold. 
1.00  .95  .90     I     1.80     i     1.10 


^^     First  ..lass.     |Sm^d       p^^,  ^^^^ 


.95 
Sec.)nd 


I 


Second 
cla.ss. 


First  dass.       '^T!:"'        First  clas«.       «^:;;;^''l        First  class.      ^^T'" 


cla.ss. 


Gold.     Silver.    Silver. ,  Gold.     Silver.    Silver.     Gold. 


1.05    ;    2.10    ,    1..25 


1.20         2.40         1.45         1.35 


Silv  r.    Silver.     (lol.l. 


.Silver    Silve 


2.70         l.tK)         1.4.^)         .2.90         17.') 


ciar^     Firstclass.     |Sec^d,     pj^stdass.     ^^^^     First  class.      ^^^^\      First  class.     f^^\     First  dass.     ^^^^^ 


on 

S.' 


l^t 


■^       '-'"J   1     -Vo        .7(1       i.iu   j     .sr) 


First  cltiH^.      i^i't'""'!       pirst  cIusm       ^^i''""'! 
<'lus.s.  '  '  ""^  • 


.Kj     I     l.Tii         1  (HI  ,>r,         i.()o         )   n, 


C'lltSS. 


First  class.      r^';'""'l 

1     I'llls.s. 


(•||IM.M. 


(i(>l(! 


Silver.    Silver.     Culd.     Silver.    Silver. 
•"■''         !■''■>"  .HB  .,V>         1.70    I     l.U) 


First  (■!«,«.      ^;;:;"''''       First  elus.s      ■'^•''.•"■"' 

Clil.vs.  e  iiss. 


•  iiild.     Silv.r     Sliver      linl.l    'silver.    Silver. 


I.IK)     i    -J.  (HI         1.1,, 

I 

First  elass.       >-«';"ii-l 


Gold. 


Sliver.    Silver.  !   (iold. 


«•'>      1.70  I  1,00       .ao 


Silver.    Sil'-er.     (idld.     Silver.    Silve 


I    II'    i     -'.'.'(I         \.'M\    I 

I  I 

First  ,.|hss.       *^'';""><i 
elil.MH, 

(iold.    silvi'i-.    Siher. 


l''-«>         1-1''>         1.1(1        2.  JO         I.IUI         l.-.'(i        ;:..io         I.IK 


First  elass.      !^™J        First  .dass 


i 


Seecplid 
(dllss. 


First  class.        ^'■V'""' 
elass. 


Fir-1  elii.s.s. 


Seeiiiid 
elass. 


(iold,  '  .miver. 


.1)0     :     l.SO 


Silver.     (i(»l(l. 


First  (da*<.      «i'fon<l 
class. 


1.0.J         1.00 

First  (du.ss. 


silver.    Sliver.     (Jold.     Silver.    Silver,     i  iold.  '  Silver.    Silvei 


-•00       i.'jo       1.1^-,       2.:u)       \.:\:,       i.j 


.rx)         1.4:^ 


Gold. 


,9,j 


Silver.    Silver. 


1.90    :    1.15 


Gold.     Silver. 


1.10        2. -JO 


.Seeoiid 
I   clns.s. 


Silver. 
1.30 


Finst  ela.s.s.      '^'■l'"'"' 
eliiss. 


I'irM  ela.ss.       ^'■''"IkI 


(iold.     Silver.    Silver.     linM.    Silver.    Silver. 


l-'-'U  '^.10       1,1.".         l.;iii        -j.fio        L.V) 


First  .dass.     •>'i:''^^^  <      Kir,,  ,,,„ss. 


Seeoiid  i 
,  elass. 


First  class. 


.Second 


Gold,  I  Silver,    Silver.     Gold. 
1.10        2.20    I    1.30    I     I.'JO 


Silver. ;  Silver. 


2.  U)         1.15 


class. 
tJold.     silver     Silver. 


KiiM  ela.ss.       *^'T""'l 
(da.ss. 


(iold.  ;  Silver.    Silver. 


i:i''        2.7(1         l.Cii         1.1.-,        ■_>.<«)         I.7II 


First  ,d«ss.       '^i:;;^^''        First  ela.s.s. 


Gold.  ISilciT.  Silver.  Gold.  !  Silver. 

i  t 

1.15    I     2.10  1.10  1.30         2.00 

First  elass.  ^^'j;;;;^'!        First  .das.s. 


Gold.     Silver.    Silver.     Gold.     Silver. 


Second 
ela.ss. 


First  class.       •'-••'■"'"l 
elass. 


F,i-.tela.s.s.       «^|<""1 
class.   ; 


ilver.     (iold.     Silver.    Silver.     Hold.     Silver.    Silver. 


1  •'>'''         l.lll        2.80         1.70         1  ."-I        ;i.  00         I., so 


Second 
(das.s. 


First  elass. 


Sl'COllI 


Fii-t  ela.s.s.       •'^t';'"i"l| 

class.    I 


Silver,     (iold.     Silver.    Silver.     Gold.     Silver.    Silver 


1.20    I     2.40         1.15         1.35         2.70         1.(10         1.15     '     2.W)         1.75 


3.10     '     l.,s5 


First  .dass.    «;;;;;;^;i     First  .d«ss. 

Gol.l. 


Second 

.'lass. 


1.30 


Silver.    Silver.     Gol.l.    Silver,    silver. 


2.  i>0         1..55         1.15         2.90 
First  (dass.       ^^1^^^       First  .da.ss. 
iold.     Silver.    Silver,     (iold.     Silver. 


1.70 

Second 
(da.ss. 


First  class.       ■'^'T""" 
(da.ss. 


Gol.l.     Silver.    Silver. 


1.5'>        3.10    I     1.8.". 


Kllsl 

.das,s. 

(dass. 

(iold. 

Silver. 

Silver.  1 

I .  (;5 

3. 30 

1 
2.  (H) 

1'alierinllii 


San   I'lililo. 


Kailanioiios. 


.Manu 


(iorjf.)na. 


.Mata.ddn. 


Bas  Oliispo. 


Las  ("aseada.s. 


"I  I 


23i 


•Mi 


26 


28J 


3U 


31 


33 


First  (dass. 


Secon.i 
<   (dass. 


First  .da.sH.       «t'V<'"<J  ' 


Silver,     (iold.     Silver.    Silver.     (i(.ld.     Silver.    Silver. 


Km  [lire. 


35 


1.40    I     2.80     :     l.)0  1..V,         3.10  1.85 

First, da.ss.       ^'2'^'^        First  class.  ^'•''"'"^ 

cia.ss.  (dass. 

iold.     Silver.    Silver.  Gold.     Silver,  silver. 


1  ••'■'•         ^-ill         2.0(1  1.75         3.,'":0         2.10 


First  (dass. 


Second 


l.M        3.00    •     1.75         l.(W         3.20         I.'JO 


First  (das.s, 
}old 


Silver. 


1.C5    i    3.30 


Second 
cla.s.s. 


F'irst  (da.ss. 


Second 
(das,s. 


Silver,     (iold.     Silver.    Silver. 


1.95         1.75         3.50         2.10 


(das 
(iold.     Silver.    Silver. 

1.75     !     3. .".((         2.05 

i  I 

First  ela,s.s.       ^'T'''"' 
ela.s.s.  I 

(iold.     Silver.    Silver. 


First 


class. 


Sec.nd 


(da.ss. 
(iold.     Silver.    Silver. 

1 .  85        3.  70         2. 20 


First  (dass.       ^'T'""' 
(dass. 


(iold.     Silver.    Silver 


CiiUdira. 


■m 


I'arai.so. 


39  i 


I.IH)         3.80         2.25     ;     2.0(,>    i     -1.00         2.:{5 


First  elass.       Se,^^  |     First  (dass.     '>^^^;;^^ 


First  (dass. 


Second 
(da.ss.  I 


First  class.       i^i'!'"'"! 
.da.ss. 


I.I 


14 


1.25 


1.4 


PHOTOMAPHIC  SaiNCIS  COtfOtAHON 

770  BASICET  irOAD 

P  O   BOX  338 

WfBSTER.  isifW  YO«K  USdO 

i7\6)  265  1600 


April  23 
April  30 


.liiiU'  !0. 
jiiiii'  i.H. 
.Iniic  26. 
Total  month  of  April  .. 


Cityof  I'lira 

San  .lose 

San  Jo.se 

("ity  of  Panama. 
Cityof  Panama. 


;w  H 

104  0 

104  H 

49  0 

49  H 


1,967 

i,3w 

1,676 

1,116 

938 

6, 630       8, 134 


12 

48 

2 

2 


80 


46 
22 
47 
70 


426 


n  Special  service.    Date  of  departure  is  from  Panama. 


16  30 


109 


164  140 


Pacific  3Iail  SteaiiiHliip  Coiiipany— Recapitulation- 


Agencies. 

May. 

! 
June. 

L. 

5,067 

D. 

L. 

D. 

I 

San  Franciscd 

5,289 
67 
50 
108 
62 
76 

5,333 

38 

63 

346 

260 

5,298 

63 

26 

124 

120 

4 

Mazatlan 

Su:^  Mla.« 

66 

36 

290 

Mnn>:«nillo 

Acapui>">     

SalinaCrnz 

San  Benito 

j 

Ocos 

109 
767 
966 

1,057 

91 

406 

186 

1,914 

7 

197 

6,690 

25 
611 
890 
646 
202 
331 
569 
207 

89 

170 

7,447 

Champerico 

824 

790 

444 

94 

28 
91 

1,2C)8 

34 

116 

7, 103 

645 

1,000 

1,691 

142 

176 

262 

784 

29 

500 

6,071 

San  Jose  de  Guat 
Acajutla 

eraala 

IjO.  LilHTtad 

I^  Union 

Amapala i . . . 

Corino 

San  Juan  del  Sur 

I*untar,?na« 

Panama 

5 

Total 

16,838 

16,838 

16, 821 

16,821 

13 

San  Francisco,  March  28,  1905. 

S.  Doc.  429,  59-1.     (To  face  p.  336. ) 
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> 

3'2 

lU 

H'J    . 

59 

■11 

3*1 

t^4 

212 

14ti 

i.i 

81 

H7 

]'.»2 

32 

333 

419 
111) 

275 

8(; 
111 

30 
171 

102 

9(i 

255 

iO/    j 

•in 



105 : 

94 
25 

5 

(') 

84 
•  > 

184 

79 

ti9 
•20 

32 
135 

9 

» 

13 

132 

172 

f.33  . 

274 

1,090 

438 

889 

1,29^1 

2 

220 

1,124 

G37  ^ 

320 

1 

■ssi 


t special  steamer  on  coffee  service.    Date  of  deptirturu  is  from  Panama. 


/I 


;il 


114 


■.iU) 


Sl.i 


50 

24 



23 
5 

80 
01   , 

93 

70 

105 

9(1 

13(1    .. 

4(1    .. 

154    .. 

(14 

34 

85 

103 

20 

72ti 

517 

135 

507 

841 

958 

5(1 

142 

0  Special  service.    Date  o 


itenieiit  of  toiiiiagfe  haiulled  on  Panama  JAiw  dnrinjj:  fiscal  year  eonnnencin;;'  May  1,  1903,  and  ei 


1903. 

I'J 

04. 

jly. 

Angust. 

September. 

October. 

November. 

December. 

January. 

February. 
L.               D. 

1 
March.            ■ 

D. 

L. 

6,601 

D. 

L. 

D. 

L. 

7,703 

D. 

L. 

6,  .502 

D. 

L. 

3,  7.59 

D. 

L. 

D. 

L. 

4,823 

I). 

3,798 

5,3.53 

5,749 

3,400 

3,471 

3,485 

3, 440 

6,  432 

5, 638 

4,567 

5, 04,s 

4,315 

150 

331 

315 

326 

320 

51 

367 

36 

496 

29 

113 

77 

470 

82 

274 

72 

200 

21 

27 

8 

81 

36 

74 

103 

91 

50 

3(1 

23 

137 

43 

118 

8 

120 

■>s 

93 

63 

138 

24 

69 

11 

lis 

35 

78 

13 

272 

.54 

62 

19 

(14 

14 

113 

!            187 

,i  .  ,  ,  ,  , 

•260 

315 

229 

118 

214 

34.5 

208 

196 

165 

170 

471 

279 

4o5 

139 

172 

100  , 

21 



364 

l.SO 

j            362 

320 

165 

260 

152 

149 

470 

560 

4.5(1 

873 

304 

1,117 

348 

1,431 

151 

1 ,  (Wl 

291 

1,077 

234 

1,439 

92 

1,427 

430 

1,659 

W2 

1,,503 

1,4.52 

814 

1,312 

1 ,  723 

1 ,  .S32 

1,(W4 

2,132 

1,133 

1,435 

233 

1,143 

208 

1,233 

523 

1,619 

407 

1,091 

1,003 

613 

1 ,  705 

1,323 

4,  7(18 

.S28 

2,  065 

2;i2 

1(17 

33 

147 

68 

189 

87 

27«i 

1.51 

320 

422 

335 

1,,588 

630 

1,412 

442 

633 

115 

248 

21 

285 

34 

443 

87 

540 

148 

128 

339 

384 

808 

382 

816 

:«3 

874 

414  1 

556 

96 

494 

92 

384 

66 

.5,59 

60 

465 

73 

448 

122 

479 

88  1 

321 

178 

477 

759 

1,274 

1,224 

256 

863 

347 

1,083 

170 

l,0tl7  . 

1,58 

995 

58.1 

1,71H) 

1,440 

1,097 

1 , 0.5*1 

4,80 

41 

60 

81 

12 

91 

9 

144 

31 

89  ; 

2 

49 

9 

71 

19 

125 

43 

62 

390 

137 

414 

16 

319 

71 

37') 

112 

311 

286 

318 

605 

(178 

491 

213 

347 

aa 

4,220 

1 

7,102 

5.171 

6,052 

4,485 

6,909 

5,723 

6,002 

5,429 

5,004 

5,690 

8,  181 

9,  iVxl 

6,917 

13,4.V, 

3, 707 

8, 634 

13,504 

16, 692 

16,692 

13,  .529; 

13,529 

16,752 

16, 7.52 

15,464 

1.5,464 

13,968 

13,968 

23, 382 

23,  3,H2 

21,  185 

24,  185 

17,230 

17,230 

Correct: 


11 

rjti  ; 

2,  IW 
"i,'417' 
"""8'jir 

2.  ;{Mi) 

1,8X2 

2,  ;v»j 
l,r.i(; 

2,  IK.K) 

;>,  i-n.") 

iX) 

.V)  ; 

1                    ; 

I,:!ti8 

2,  HhO 

1    88'' 

7 
7 

•■■i7  ;:::::;:i. ::::::: 

190    ' 

1,735 

2,  ;i2y 

2,000 

Si) 

668    

1 

8,  1(14 

7,  772 

22,  78,'i 

22,  78.'> 

jarture  is  from  Pananitt, 


iig  April  30,  1904. 


April. 

Total. 

D. 

L. 

1 

D. 

630 

8,134 

07, 823 

56, 672 

80 

42.5 

1,274 

3, 2.50 

KM 

140 

1,029  ; 

536 

,-)5 

172 

688 

1,411 

iXi 

274 

3,. 570  1 

2,  .'305 
75 

.5.55    .. 

lOS' 
8, 9.58 

25 

wto 

438 

4,699 

S89 

1,294 

11,472 

1.5,  .593 

220 

1.124 

1.5,0«',I 

12, 778 

K17 

320 

5,  \m 

3, 287 

726 

."in 

4,316 

4,r>38 

la'j 

.•i07 

1,245 

5,  ,52 1 

Ml 

9,T« 

10, 209 

11,217 

ri6 

142 

363  , 

1,013 

Ifio 

.568 

2,756 

4,884 

HA 

7, 772 

70,846  ' 

83,  ti.53 

786 

22,785 

211.450  i 

i 

211,4.50 

K.  A.  Carlton,  Auditor. 


Panama. 


'hBckm. 


Corozal. 


First 

I 

Pedro  MiKiul.  ,  Gold. 


Mirutldri'.s, 


Kirst  clnsM, 


(i»)l(1. 


10 


Scrond 
class. 


Silver,  t  Silver 


.20 


10 


.10 
First 
Gold. 
.15 


RIo  Grande. 


^'ir^l  elii.ss. 
(lold.     Silver. 


10 


.20 


Soeoiid       r<'     .    1  Second 


Silver. '  tiold.     silver.    Silver. 
.10 


.15  .30 


,15 


First  clas-s. 

Gold.     Silver. 

.10    i      .20 


Second  I     ...    ,    ,  «,.,., >i..i  '..         jl 

clo-s...         UrstclMss.       ^''J^<J       First  •iH.s.s.       Second 


Silver. 


.10 


Gold.     Silver.    Silver.     Gold.     Silver.    Silver. 


'•'>    i      .30    I      .15 


20 


.40 


First  class.      i^^'O'-'J 
I  class. 


Gold. 


.15 


Silver.    Silver. 


.30 


"f 


.20 


First  claifs. 


Gold. 


.15 


Silver. 


.30 


Second 
class. 


Silver. 


.20 


First  class. 


Gold. 


.80 


Silver. 


.60 


Fir^tcUiss.      8m,nd       ^j^^^,  Second 

nitjw.  cla.ss. 


Gold.  I  Silver.    Silver.    Gold.  I  Silver.    Silver. 

-iO     ;      .60     I     .35 

J  J 

first  class. 


.20 


.40 


Second       „.    .    , 
cla.S8.        Hrstclus.s. 

i 

Silver. '  Gold.     Silver 


First  cla.s.s. 


I 


.25 


Second 
cla."*. 


Gold.   '  Silver.    Silver 
.70 


.35 


.35 


.36     ,     .70 


i Second 
class. 

Silver. 
.40 


Second       v    .    , 
el,.K„         first  cla.s.s. 


.40 

Second 
cla.ss. 


First 
<Jold. 

.20    j 

First 
Gold. 

.  25 

First 
Gold.  I 


Gold,  j  Silver,  i  Silver. !  Gold.     Silver.    Silver. 
.40 


.40 

First 
Gold. 


.80 


.50 


.45 


8.  Doc.  429,  59-1.     (To  face  p.  394. ) 


.90 


55     I     .55 


4919 


/ 


ClaHH. 


1-  aijsi  I'lrtrv-. 


I'ltlHfl. 


Gold. 
.16 


Silver.    .Silv.T.  I  (iold.  j  Silver.    Silver. 


.30 


.20  .25 


.50  .26 


r  ir»i  ciuHH, 


Gold.  :  Silver. 


.36 


.70 


ciaw). 
Silver. 

.40 


rin.ie.a««.     ,^,,—       Flrnt  ,.la.s«.     |™»'| 


First  eliiHH.      i^,.,„lj^" 


Gold.    Silver.   Silver,    (iold. 


.45 


.90 


I      ISerond 

I  clasw. 

er.   Silver. 


er. 


.60     ;     .80 


Silver. 


1.00 


Fir«,c,ass.      ;«;;ff /^rst  ..lass.      |*^-^;1       Fir.t  class.     j^S'!      First  HnsHr  J«eoon;ir  "  First  cii^ss 
Silver.  I  Silver.    Gold. 


Silver.  ^  Gold. 


Gold. 


.  10         . 20 


. 49      '      .  25 


.30 


Silver.   Silver. 
.  (.0     ;     .  3.5 


Gold. 
.40 


^VlZ^l        First  (.1HH.S. 


Silver. 


Silver. !  Gold,  j  Silver.  |  Silver.    Gold. 

fiO     ,      .66 


.80     !     .50  ..50         1.00 


Second 


elHs.s.  i     First  cla.«.s. 


to 


Silver.  I  Gold.  !  Silver.    ?ilver.    Gold. 
.30  .60  .36  .35 


,15 


Silver. 
.70 


Second 
I  cla.Ma. 


er. 


10 


Silver. 


.26 


Silver. 


1.10 


.56 

Second 
class. 

Silver. 
.66 


.56 


Silver.  I  Silver. 


l.iO 


First  cla.sfl. 


First 

class. 

Gold. 

Silver. 

.70 

1.40 

Gold. 
.60 


Silver. 
1.20 


.65 

Seciond  i     „,    .    , 
class.        Urstclas.s. 

Silver. 


.75 


'cli;"'!     First  class,     f^^^^       First  cla.ss.     j^-ond 
Silver. 


qold,     Silver. 


.76         1.50 


First  class.     '««-';'ond 
class. 


.40 


Gold. 


.46 


Silver. ,  Silver,  i  Gold. 
..56  .65 


.90 


First  clHss.     l^^^l      First  das,.      '^^ 


Silver. 


Silver.    Gold. 


-I- 


1.10 


.66 


.60 


Silver.    Silver. 


1.20    i      .70 


(iold. 


.36 


cla;<s. 

i 

Silver.  •  Silver.    Gold. 

I ! 

.70    !       .40  .45 


Silver.  |  Silver. 
.90    '      .60 


First  cla.s8. 


Gold. 

.55 


Sliver. 
1.10 


First  class.     iSeeond       pj^^t  class 

I  I 

Gold.     Silver,  i  Silver 

.80 


.70        1.40 


^^Z^.     First  class.      .^^^       First  class.      >^^^       First  class.       Smmd 


Gold.  I  Silver. 
.TO    !    1.60 


Silver,  i  Gold 


.65 


.66 


Silver,  i  Silver.    Gold. -|  Sllver.i  Silver.     Gold. 

1.40 


1.30 


.70 


Second 


.80 


.75 


■;;™       First  cla.s.s.     ,^™>       First  cla.ss. 


Sliver. !  Sliver. 


1.50 


.90 


er.  I  Silver. '  Gold.     Silver.    Silver. ;  G<.1<1. 

«  .30  .40     ' 


Silver. 


.80 


.50    I      .60 


1.00 


Second 
cla&s.  I 


Silver. 


First  class. 


.55 


Gold. 


.00 


Silver. 


1.20 


Second 
class,  i 


First  class. 


Gold. 
.90 


Silver. 
1.80 


Second 


First  cla.ss.      ---^^"  ;     First  class. 


Silver  I  Gold. 

I 

.70 


.70 


.Second 
i  class. 


Silver.    Silver.    Gold. 


1.40 


.80    i      .76 


First  class.      ^«f°J«M     First  claKs 


class. 


er. :  Silver.    Gold.  ;  Silver,  l  Silver,  j  Gold. 
0     .     .50 


I  Second 
class. 


er. 


Silver. 


.66 


.65     I    1.10 


.66     i     .65 


Second 


S"       First  class. 


Silver. 
1.50 


'clZV     First  class.      ^t^^\     First  class 
Silver. 
1.60 


class. 

I 

Silver.     Gold. 


.85 


.«;) 


Second 
class. 


Silver. ;  Sliver.  |  Gold,  i  Silver.  \  Silver. 


1.30 


.75 


1.60    j     .85 


class.  I 
Slhcr     Gold,  'silver. 


.96 


.96 


1.90 


First  class.      ^epond 
i  class. 


First  class. 


I  Second 
class. 


Gt'ld. 

.85 


Silver,  i  Silver.    Gold. 


1.70    !    1.00 


.90 


First  class.       ^'^^\     First  cla>s.      ^ej^^  ^     First  class.      ^^;^ 


Silver.    Silver. 


1.80        l.a5 


First  class,      j  Second 


class. 


Gold. 


.95 


Silver. '  Silver. 


1.90    I    1.15 


First  clas.s. 


Gold,  i  Silver. 
1.10 


2.20 


Gold. 


Sliver.    Silver. 
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